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mark,  it  stands  for  highest  quality, 
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AQUABAR 

WEATH  ERPROOFING 

Outsidk  Walls  without  changing  the 
Texture  or  Color  op  the  Surface 
upon  which  our  Material  is  applied. 
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COLORLESS  TRANSPARENT  LIQUID 

For  waterproofing  and  dampproofing  outside  walls  of  brick, 
stone,  marble,  terra  cotta,  cement,  stucco  or  wood  by  surface 
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palatial  residence  of  Mr.  Samuel  Rea,  President  of  the  Penn¬ 
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For  information  bn  this  operation,  we  would  refer  you  to  the 
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As  The  Editor  Sees  It 

m 

JOINT  CONFERENCE  OF  ENGINEERS,  ARCHITECTS  AND  CON¬ 
STRUCTORS  LAUNCH  LONG-HOPED-FOR  PLAN  TO 
STANDARDIZE  CONSTRUCTION  CONTRACTS 


THE  standardization  of  construction 
contracts  towards  which  all  far¬ 
sighted  men  in  the  industry  have 
been  looking  for  the  last  twenty  years 
seems  destined  to  be  achieved  at)  last 
through  the  united  efforts  of  a  “confer¬ 
ence  held  in  Washington,  D.  C.,  recently. 

This  conference  w;as:  composed  of 
delegates  appointed  by  eight  national  so¬ 
cieties  representing  the  engineer,  archi¬ 
tects  and  contractors  of  the  United 
States,  and  the  definite  plan  adopted  was 
one  which  would  ultimately  produce  a 
standard  form  of  contract  “agreement” 
which  would  be  acceptable  in  all  sectioiis 
of  the  country  and  in  all  phases  of  this 
huge  industry  which  now  ranks  second 
only  to  agriculture  in  national  magni¬ 
tude. 

Every  constructor  and  owner  who  has 
wrestled  with  the  intricacies  of  a  con¬ 
tract,  or  worried  over  the  exact,  ye't 
doubtful  meaning  of  its  many  compli¬ 
cated  and  legalized  phrases,  will  approve 
this  first  attempt  to  frame  in  simple  Ang¬ 
lo-Saxon  words  an  equitable  and  univer¬ 
sal  document. 

A  survey  of  the  situation  made  several 
months  ago  by  Brigadier-general  R.  C. 
Marshall,  Jr.,  formerly  Chief  of  the  Con¬ 


struction  Division,  U.  S.  Army,  during 
the  world  war,  disclosed  the  fact  that 
today  there  are  in  common  use  through¬ 
out  the  construction  industry,  over  200 
different  forms  of  contract,  and!  that 
no  one  state  or  section  had  yet  been  able 
to  establish  any  one  form  as  standard 
or  customary. 

Expert  engineers  at  the  headquarters 
of  the  Associated  General  Contractors 
of  America  in  Washington,  were  then 
assigned  to  the  task  of  analyzing  these 
200'  different  forms  in  order  to  discover 
whether  the  variety  of  “jobs”  involved 
required  any  such  variety  of  forms. 

After  many  months  of  painstaking 
comparison  and  research,  W.  P.  Christie, 
in  charee  of  this  work  as  research  en¬ 
gineer  for  the  Associated  General  Con¬ 
tractors  reported  that  the  differences 
were  chiefly  superficial  differences  of 
words  and  phraseing  rather  than  differ¬ 
ences  of  meaning  or  stipulations,  and  that 
at  least  two-thirds  of  all  the  provisions 
contained  in  each  of  the  200  documents 
were  common  toi  all  documents,  and 
therefor  could  be  included  m  one  stan¬ 
dard  contract  form ,  if  rewritten  in  simple 
universal  style. 

It  was  found  that  stipulations  which 


were  characteristic  or  peculiar  to  the 
building  trades,  or  to  the  railroad  con¬ 
struction  field,  or  to  waterwork  pro¬ 
jects,  or  to  highways  could  be  assembled 
together  in  one  standard  form,  entitled 
“general  conditions,”  applicable  to  that 
one  field  of  construction  only,  and  added 
to  the  standard  agreement  form  as  ad¬ 
denda. 

In  this  way,  it  would  be  quite  possible 
to  draft  a  STANDARD  CONTRACT 
which  would  cover  all  cases  of  construc¬ 
tion  work,  no  matter  in  what  field,  and 
the  only  alteration  that  would  ever  need 
tO'  be  made  to  it,  would  be  in  selecting 
the  standard  form  of  “General  Condi¬ 
tions”  which  covered  the  type  of  job 
concerned.  Experts  believed  that  a  half 
dozen  such  forms  would  cover  the  main 
subdivisions  involved  in  the  construction 
industry. 

This  plan  together  with  a  “tentative 
outline”  wias  submitted  for  considera¬ 
tion  to  the — 

American  Association  of  State  High¬ 
way  Officials. 

American  Engineering  Council. 

American  Institute  of  Architects. 

American  Railwlay  Engineering  Asso¬ 
ciation. 
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American  Society  of  Civil  Engineers. 

American  Waterworks  Association. 

Associated  General  Contractors  of 
America. 

National  Association  of  Builders’  Ex¬ 
change. 

Western  Society  of  Engineers. 

All  made  favorable  responses  and  ap¬ 
pointed  representatives  to  come  to  Wash¬ 
ington  to  constitute  a  confernce  on  the 
subject  and!  proceed  with  the  drafting  of 
a  tentative  form  of  contract  which  could 
later  be  officially  submitted  by  the  con¬ 
ference  to  its  constituting  bodies  for 
criticism,  amendments,  and  ultimate  ra¬ 
tification. 

The  conference  met  in  the  assembly 
room  of  the  Department  of  Commerce 
building,  in  Washington,  Dec.  15  and 
16,  and  was  addressed!  by  Secretary  of 
Commerce  Hoover  and  General  Mar¬ 
shall,  both  of  whom  expressed  a  very 
lively  and  sincere  hope  that  the!  con¬ 
ference  would  ultimately  devise  a  form 
which  would  become  as  standard1  in  its 
field  as  the  standard  forms  of  bank 
checks,  notes  and  mortgages  are  in  the 
field  of  banking  and  commercial  trade. 

Secretary  of  Commerce  Hoover,  said, 
in  opening  the  conference: 

“Well,  gentlemen,  this  conference  is 
toi  consider  whether  something  can  be 
done  to  standardize  or  simplify  or  rein¬ 
force  or  generally  improve  the  whole 
basis  of  contract  forms  used  in  the  con¬ 
struction  industry. 

“I  believe  there  is  a  great  field  there 
not  only  in  protection  to  the  public  but 
in  the  general  improvement  of  ethics  in 
the  industry  itself.  I  don’t  profess  to 
know  much  about  it,  but  it  is  a 
matter  that  has  not  come  under  my  pur¬ 
view  for  some  years.  I  have  been  too 
much  out  of  the  engineering  work  for 
the  last  seven  years  to  give  much  thought 
to  it. 

_  “I  know  that  the  time  I  was  in  en¬ 
gineering  work,  this  whole  variation  and 
specification  of  the  contract  basis  for 
construction  work  of  all  kinds  was  an 
outstanding  sore,  and  I  have  been  in 
hopes  that  it  was  possible  to  do  some¬ 
thing.  It  all  comes  in  line  with  the  things 
many  of  us  are  much  concerned  with, 
and  that  is  fundamentally  the  elimination 


of  waste,  lost  motion,  improvement  of 
business  practices  throughout  the  whole 
United  States. 

“We  have  to  remember  that  we  have 
now  an  enlarged  and  inflated  cost  of  dis¬ 
tribution  primarily,  rather  than  produc¬ 
tion,  and  that  we  have  a  disparity  due  to' 
the  fundamentals  of  the  increase  in  Fed¬ 
eral  taxation  and  railway  rates  that  are 
making  a  wider  margin  between  produc¬ 
tion  and  final  distribution  costs  than 
we  have  ever  had  to  face  before,  and 
unless  we  can  crowd’  tha  margin  down 
somewhat  by  just  sheer  increase  in  effi¬ 
ciency,  we  are  not  going  to  be  able  to 
hold  up  the  standard  of  living  in  this 
country  ian|dj  hold  up  our  competitive 
position  outside.  So  this  is  one  of 
those  things  that  ramify  in  many  direc¬ 
tions. 

“I  now  therefore  leave  it  to  you,  and 
we  are  glad  to  have  you  come  to  this 
Department,  because  we  have  started  a 
definite  program  along  all  these  lines, 
not  from  a  point  of  view  of  trying  to 
compel  anybody  to  do  anything,  but  try¬ 
ing  to  mobilize  all  the  different  branches 
of  industry  for  co-operative  action,  and 
while  you  can  do  much  to  get  this  thing 
straightened  out,  it  is  probable  that  the 
Department  of  Commerce  could  be  of 
moral  assistance  to  you  in  getting  it  over 
when  you  have  once  arrived  at  some 
conclusions,  and  we  will  be  delighted 
to  back  up  anything  that  you  come  to  an 
agreement  on,  and  I  have  been  aston¬ 
ished  at  the  desire  of  the  different  indus*- 
tries  to  effect  these  things  in  every  direc¬ 
tion  and  their  willingness  to  co-operate 
with  other  industries  to  make  the  work 
of  each  individual  industry  effective. 

“We  had  the  case  the  other  day  of  the 
simplification  of  certain  manufactured 
articles.  The:  great  majority  of  the  manu¬ 
facturers  were  represented'  here,  but 
vlaimed  that  some  minority  would  not 
help,  hey  could  not  do  anything  without 
the  assistance  of  othefi  branches,  and 
therefor,  I  called  in  both  the  wholesalers 
and  retailers  in  those  directions  and  asked 
them  if  they  would  co-operate,  and  they 
have  co-operated  so  far  as  to  almost  set 
up  a  boycott  against  certain  manufactur¬ 
ers  because  they  would  not  fall  into  line 
with  the  great  majority,  and  they  did  it 
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purely  out  of  national  interest. 

“Somebody  somewhere  has  got  to 
eliminate  the  waste  in  this  whole  situa¬ 
tion.  I  only  mention  that  as  a  point 
where  this  Department  can  be  of  help 
in  getting  the  allegiance  of  the  related 
industries  and  trades,  and  help  you  to 
get  over  some  program  of  this  kind. 

“So  that  all  I  am  doing  is  to  give  you 
our  blessing  and’  to  tell  you  that  the 
Department  of;  Commerce  is  yours.  Go 
to  it.  (Applause.) 

“Now  it  is  up  to  you,  I  think,  and  if 
there  is  anything  in  the  Department  by 
which  we  can  be  of  help,  statistical  or 
otherwise,  do  not  hesitate  to  call  on  us.” 

The  aim  of  the  conference  in  beginning 
work  on  this  difficult  task  was  to  achieve 
the  following  advantages  for  the  entire 
construction  industry  and  all  its  affilia¬ 
tions  : 

( 1 )  Lesis  expenditure  and  legal  ser¬ 
vice. 

(2)  Less  duplication  of  work  in  the 
professions. 

(3)  Elimination  of  disputes. 

(4)  Better  safeguard  for  owners  and 
increased  public  confidence. 

(Continued  on  Page  14) 
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Residences  (17),  North  side  of  Cobb’s 
Creek  Boulevard,  between  Sixty-first  .  and 
Sixty-second  streets.  Architect,  private  plans. 
Owner,  Charles  Armstrong,  6006  Cobb’s  Creek 
Boulevard,  Philadelphia.  Brick  and  stone,  2 
stories,  20x60  feet,  garage  in  basement,  slate 
and  slag  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work,  cement 
work.  Owner  is  ready  for  sub-bids. 

Residences  (20)  and  Store,  Logan,  Phila¬ 
delphia.  Architect,  E.  Allen  Wilson,  1208 
Chestnut  street,  Philadelphia.  Owner,  Jacob 
M.  Faust,  4611  North  Broad  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x42  feet  6  inches, 
slag  and  slate  roof,  oak  floors,  hot  water 
heating,  electric  lighting,  tile  and  marble 
work.  Owner  is  ready  for  sub-bids. 

Residences  (.25),  Lawrence  street  above  01- 
ney  avenue,  Philadelphia.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  John  M.  Snyder,  builder.  Brick, 

2  stories,  16x32  feet,  15  feet  8  inches  x  40 
feet,  and  18x50  feet,  silag  and  slate  roof, 
oak  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  and  marble  work.  Plans  about  com¬ 
pleted.  Owner  will  take  sub- bids. 

Shop,  1506  Wood  street,  Philadelphia, 
$5,375.  Architect,  private  plans.  Owner,  R. 
T.  Alford,  Northeast  Corner  Fifteenth  and 
Wood  streets,  Philadelphia.  Brick,  2  stories, 
15x43  feet,  slag  roof,  pine  floors,  electric 
lighting.  Contract  awarded  to  L.  B.  Gordy, 
228  Patterson  street,  Chester,  Pa. 

Store  and  Apartment  Building,  Fifty-fourth 
and  City  Line,  Philadelphia,  $400,000.  Archi¬ 
tect,  private  plans.  Owner,  T.  F.  Reilly, 
Overbrook  and  Bryn  Mawr  avenues,  Philadel¬ 
phia.  Brick,  steel,  stone  and  terra  cotta, 

3  stories  and  basement,  size  of  lot  439x150 
feet,  electric  lighting,  steam  heating,  tile  and 
marble  work.  Plans  in  progress.  Too  early 
for  details. 

Ferry  House  and  Wharf,  Delaware  River, 
Lardner’s  Point,  Philadelphia.  Engineer, 
John  Meigs,  1211  Walnut  street,  Philadelphia. 
Owners,  Tacony  &  Palmyra  Ferry  Co.,  care  of 
George  T.  Sale,  Liberty  Building,  Philadel¬ 
phia.  Frame  and  timber,  pile  foundations, 
ferry  house,  1  story.  Plans  in  progress.  33n- 
gineer  will  take  bids  in  a  month. 

Residence  and  Garage,  Crittenden  street  and 
Roumfort  avenue,  Mt.  Airy,  Philadelphia.  Ar¬ 
chitect,  Jesse  T.  Hoekstra,  1713  Sansom 
street,  Philadelphia.  Owner,  name  withheld. 


Stone,  3  stories,  26x58  feet,  and  1  story, 
20x22  feet,  slate  roof,  cement  work,  oak 
floors,  hot  water  heating,  electric  light,  tile 
work,  structural  steel.  Plans  in  progress.  Ar¬ 
chitect  will  be  ready  for  bids  in  two  weeks. 

Residence,  Cresheim  Valley  road  and  Sten- 
ton  avenue,  Philadelphia.  Architect,  C.  A. 
Ziegler,  1309  Locust  street,  Philadelphia. 
Owner,  name  withheld.  Stone,  2  stories, 
30x50  feet,  slate  roof,  hot  water  heating,  elec¬ 
tric  lighting,  tile  and  marble  work.  Plans  in 
progress. 

Residences  and  Stores  (6),  Frankford,  Phil¬ 
adelphia.  Architect,  Benjamin  Brown, 
Denckla  Building,  Philadelphia.  Owner,  name 
withheld.  Brick,  2  stories  and  basement, 
16x60  feet,  slag  roof,  electric  lighting,  bulks, 
tile  work.  Plans  in  progress.  Will  be  ready 
for  bids  in  two  weeks. 

Store  and  Residence,  Fifth  and  York 
streets,  Philadelphia.  Architect,  Benjamin 
Brown,  Denckla  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  3  stories,  16x60 
feet,  slag  roof,  hot  water  heating,  electric 
lighting,  oak  and  pine  floors.  Plans  in  pro¬ 
gress.  Will  be  ready  for  bids  in  two  weeks. 

Hot  Water  Piping,  Mint  Building,  Seven¬ 
teenth  and  Spring  Garden  streets,  Philadel¬ 
phia.  Architect,  James  A.  Wetmore,  Treas¬ 
ury  Department,  Washington,  D.  C.  Owners, 
United  States  Government,  Treasury  Depart¬ 
ment,  Washington,  D.  C.  New  hot  water  pip¬ 
ing.  Owners  taking  bid's  due  January  12th 
at  3  P.  M.  Plans  and  specifications  may  be 
secured  from  architect  or  custodian  of  site. 

Power  Plant  (completion),  Frankford  Ar¬ 
senal,  Philadelphia.  Architect,,  private  plans. 
Owners,  United  States  Government,  care  of 
Constructing  Quartermaster,  Frankford  Ar¬ 
senal,  Philadelphia.  Completion  of  power 
plant,  including  equipment  installation.  Own¬ 
ers  taking  bids  due  February  3rd  at  2  P.  M. 
Deposit  required,  $10.00. 

Church,  Third  and  Wolf  streets,  Philadel¬ 
phia..  Architect,  Charles  J.  Mitchell,  129 
South  Fifth  street,  Philadelphia.  Owners, 
Our  Lady  of  Mt.  Carmel  Church,  care  of 
Rev.  John  J.  Wheeler,  on  premises.  Stone 
and  steel,  1  story,  131x92  feet,  slate  roof, 
tile  floors,  steam  heat,  electric  light,  metal 
lath,  ornamental  iron  work.  Architect  taking 
bids  due  January  16th.  Thomas  Reilly,  1616 
Thompson  street;  Edward  Fay  &  Son,  2  South 
Mole  street;  E.  E.  Hollenback,  Inc.,  1804 


Brandywine  street;  Pierce  Henon  Co.,  Juni¬ 
per  and  Pine  streets;  M.  Melody  &  Son,  1322 
Race  street,  and  Thomas  C.  Trafford,  1613 
Sansom  street,  are  figuring. 

Demolition  and  Removal  of  Buildings  from 
Delaware  avenue,  Race  street,  Front  street 
and  Summer  street,  except  228  North  Dela¬ 
ware  avenue  and  225  North  Water  street.  Ar¬ 
chitect,  private  plans.  Owners,  The  Delaware 
River  Bridge  Joint  Commission,  William  C. 
Spropl,  Chairman,  and  Joseph  K.  Costello, 
Secretary,  Widener  Building,  Philadelphia. 
Owners  taking  bids  due  January  11th  at  3 
P.  M.  Jump  House  Wrecking  Co.  of  Penn¬ 
sylvania,  Forty-third  and  Baltimore  avenue, 
Philadelphia,  are  figuring. 

Residence,  West  School  Lane,  Germantown, 
Philadelphia.  Architect,  John  0.  Molitor, 
125  W.  Chelten  ave.,  Germantown,  Philadel¬ 
phia.  Owner,  name  withheld.  Frame  and 
plaster,  2 y2  stories,  irregular  size,  slate  roof, 
oak  and  pine  floors,  waterproofing,  iron  work, 
tile  and  marble  work,  demolition  (heating  and 
electric  work  reserved).  Architect  taking 
bids  due  January  6th.  H.  E.  Baton,  1713 
Sansom  street,  and  Samuel  Harting,  20  East 
Johnson  street;  F.  W.  Van  Loon,  Perry  Build¬ 
ing;  H.  A.  Burrell,  206  South  Quince  street; 
Brown  Cons.  Co.,  6127  Ridge  avenue,  are  fig¬ 
uring. 

School,  Thompson  and  Madison  streets, 
Philadelphia.  Architect,  Louis  H.  Giele,  1123 
Broadway,  New  York  City.  Owners,  St.  Adal¬ 
bert  ’s  Church,  care  of  Rev.  Monkiewiez,  2645 
East  Allegheny  avenue,  Philadelphia.  Brick, 

War  Paint 


of  the  Indians  gives 
way  to  our  PROTEC¬ 
TIVE  PAINT  at  the 
handsome  New  Home 
of  the  Red  Men's  Club 
on  Broadway ,  Cam¬ 


den,  N.  J. 


This  Combined  Transit  and  Level — $75.00 

Regular  Price  the  Country  Over — $90.00  (Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY  MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the  Architect  and  Builder, 
and  will  pay  for  itself  in  a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS  AND  SUPPLIES: 
BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 
1304  Arch  Street  (Sth  Floor)  Philadelphia,  Pa. 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lansdowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

with 

Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

‘^CONWATCO  MIX 

Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone. Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


granite  and  steel,  3  stories  and  basement, 
140x63  feet,  slag  roof,  oak  and  pine  floors, 
metal  lath,  terra  cotta,  iron  work  and  stairs, 
Bonds.  Owner  taking  bids  due  January  20th. 
Penn  Const.  &  Eng.  Co.,  3840  'Spring  Garden 
street,  Philadelphia;  Anthony  Ziernicke,  4713 
Germantown  avenue;  William  F.  Newbery 
Co.,  Otis  Building;  William  R.  Dougherty, 
1610  'Sansom  street;  John  McShain,  1610 
North  street;  J.  Krnkowski,  2662  East  Alle¬ 
gheny  avenue,  and  Pierce  Henon  Go.,  Juni¬ 
per  and  Pine  streets,  are  figuring. 

Store  and  Apartment,  Lawndale,  Philadel¬ 
phia.  Architect,  Christian  H.  Fries,  8327  D 
street,  Fox  Chase,  Philadelphia.  .  Owner,  A. 
H.  Martin,  care  of  architect.  Brick  and  steel, 
2  stories,  50x69  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  metal  ceilings  and  bulks,  iron 
work.  Architect  taking  bids  due  January 
5th.  E.  Allen  Reeves,  Abington,  Pa.,  and  W. 
John  Stevens,  Inc.,  Wyncote,  Pa.;  P.  A. 
Waltz,  Inc.,  6610  North  'Seventh  street;  Jos. 
Ashby,  Second  street  Pike,  Fox  Chase,  Phila¬ 
delphia;  Rush  Bros.,  1016  Harrison  street; 
Economy  Gont.  and  Builders,  320  Hunting¬ 
don  street,  Fox  Chase;  George  Krewson,  Chel- 
ten  avenue,  Fox  Chase,  and  Garthly  Bros., 
Lawndale,  Philadelphia. 

Belmont  Pumping  Station  (general  const, 
and  foundations).  Owners,  Bureau  of  Water, 
Department  of  Public  Works,  care  of  Frank 
H.  Caven,  Director,  216  City  Hall,  Philadel¬ 
phia.  Brick,  concrete  and  steel  work,  as¬ 
bestos  protected  roof,  plastering,  lockers'. 
Owners  taking  bids  due  January  6th  at  noon. 
Nelson  Pedley  Const.  Co.,  Inc.,  1615  Spruce 
street;  Mitchell  Houseworth  Co.,  2936  West 
Lehigh  avenue;  Edward  Fay  &  Son,  2  South 
Mole  street,  and  Robbins  Cont.  Co.  ,1137 
North  Front  street,  figuring. 


Euipment  on  Sub-Stations,  Cont.  637,  Phil¬ 
adelphia.  Cumberland  street,  East  of  Ken¬ 
sington  avenue,  and  Griscom,  and  Arrott 
streets.  Owners,  City  of  Philadelphia,  De¬ 
partment  of  City  Transit,  1211  Chestnut 
street.  Lowest  bidder:  W.  V.  Pangborn  & 
Go.,  1927  Montgomery  avenue,  $83,482.90. 

Residences  and  Garages  ( 10),  Cedar  avenue 
and  Felton  street.  Architect,  I.  W.  Levin, 
Victory  Building,  Philadelphia.  Owners,  Bobb 
&  Steinman,  care  of  Harry  Bobb,  3038  East 
Agate  street.  Brick,  2  stories,  15x48  feet, 
slag  roof,  hardwood  floors,  hot  water  heating, 
electric  lighting,  tile  work,  plumbing.  Own¬ 
ers  taking  sub-bids. 

Church,  3212  Van  Kirk  street,  Philadelphia, 
$4,000.  Architect,  private  plans.  Owners, 
Mennonite  Brethren  in  Christ,  on  premises. 
Brick,  2  stories,  42x60  feet,  slag  roof,  yellow 
pine  floors,  steam  heat  , electric  light.  Owner 
will  build. 

Stable,  North  Side  Summer  street,  West  of 
Fifty-first  street,  Philadelphia,  $4,000.  Ar¬ 
chitect,  private  plans.  Owner,  Edward  A. 
Mullin,  5512  Vine  street,  Philadelphia.  Brick, 
1  story,  30x120  feet,  slag  roof,  electric  light¬ 
ing.  Owner  will  build. 

Apartment  House,  1838  North  Sixteenth 
street,  Philadelphia,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  William  H.  Good,  Land 
Title  Building,  Philadelphia.  General  inte¬ 
rior  alterations,  carpentry,  mill  work,  plumb¬ 
ing,  painting.  Owner  will  build. 

Rooming  House  (alts,  and  add.),  Northeast 
Corner  Sixteenth  and  Green  streets,  $2,000. 
Architect,  private  plans.  Owners,  Carr,  Court¬ 
ney  &  Tregle,  Twenty-third  and  Green 
streets,  Philadelphia.  Brick,  2  stories,  4x10 
feet  2  inches,  tin  roof,  pine  floors,  electric 
lighting,  general  interior  alterations.  Own¬ 
ers  will  build. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hospital,  Powelton  and  Saunders  avenues, 
Philadelphia,  $400,000.  Architect,  John  T. 
Windrim,  Commonwealth  Building,  -Philadel¬ 
phia.  Owners,  Presbyterian  Hospital,  on 
premises.  Brick,  cut  stone  and  steel,  5  sto¬ 
ries,  201x80  feet,  slag  roof,  cement  and  ma¬ 
ple  floors,  hollow  tile,  metal  lath,  water¬ 
proofing,  iron  work,  demolition,  cold  stor¬ 
age,  insulation,  Bond,  tile  and  terrazzo  work; 
limestone  stone  foundations  (heating,  electric 
work  and  plumbing  and  elevators  reserved). 
Contract  awarded  to  Wark  Co.,  231  South 
Broad  street,  Philadelphia. 

Store  and  Apartments,  Northeast  Corner 
Fourth  and  Gaskill  streets,  $10,000.  Archi¬ 
tect,  Fred  N.  Greisler,  1035  Walnut  street, 
Philadelphia.  Owner,  name  withheld.  Brick 
and  steel,  3  stories,  22x90  feet,  slag  roof, 
composition  floors,  hot  water  heat,  electric 
lighting,  tile  and  marble  work,  metal  lath, 
dumb  waiter,  hollow  metal  skylights,  metal 
ceilings,  ornamental  iron  work.  Contract 
awarded  to  B.  &  L.  Const.  Co.,  705  Pierce 
street,  Philadelphia. 

New  Social  Hall  (alts,  and  add.)  to  Club 
House,  6937  Ridge  avenue.  Architect,  Frank 
E.  Hahn,  1112  Chestnut  street,  Philadelphia. 


Owners,  Green  Valley  Realty  Co.,  premises. 
Brick,  cut  stone  and  stucco,  1  story,  94x50 
feet,  Carey  flexible  cement  roof,  maple  and 
cement  floors,  tile  and  marble  work,  metal 
lath,  hollow  metal  sash  and  skylights,  kala- 
mein  .doors,  Bond,  roof  ventilators,  metal 
ceilings,  water  and  dampproofing  (plumbing, 
heating  and  electric  work  reserved.  Contract 
awarded  to  Lam  Building  Co.,  1001  Wood 
street,  Philadelphia. 

Building,  259-61  South  Fifteenth  street, 
Philadelphia,  $25,000.  Architects,  Hoffman 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owner,  Lionel  Friedman,  Land  Title  Building, 
Philadelphia.  Brick  and  steel,  3  stories,  32x60 
feet,  slag  roof,  pine  floors,  metal  lath,  iron 
work,  steam  heating,  electric  lighting,  tile 
and  marble  work.  Contract  awarded  to  Ko- 
ber  Const.  Co.,  34  'South  Seventeenth  street, 
Philadelphia. 

Residence,  Carpenter  and  Emlen  streets, 
Germantown  , Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Pennsylvania  Eng.  Co., 
Lee  Nusbaum,  1119  North  Howard  street, 
Philadelphia.  Hollow  tile  and  stucco,  2 y2 
stories,  52x50  feet,  slate  roof,  oak  floors,  pine 
floors,  electric  lighting,  hot  water  heat.  Con- 
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Cross-section  of  a  Barrett  Specification  Roof.  Note  the  uniform  distribution  of  Pitch  between  the  layers  of  Felt. 


Right  Construction  is  Half  the  Roof — 


STUDY  the  illustrations  at  the  right.  In  these  the  successive 
steps  in  the  building-up  of  a  Barrett  Specification  Roof  over 
concrete  are  graphically  shown.  The  Barrett  Specification  describes 
in  detail  the  manner  in  which  the  roof  shall  be  laid,  because 
right  construction  is  just  as  important  as  the  use  of  right  materials. 

The  Barrett  Specification  Roof  for  flat-  or  nearly  flat-roofed 
buildings,  consists  of  several  alternate  layers  of  Specification 
Pitch  and  Specification  Felt,  with  a  surface  covering  of  gravel  or 
slag.  These  materials  are  used  because  60  years’  experience 
has  proved — 


The  concrete  roof-deck  is  heavily  mopped  with  a 
uniform  coating  of  Barrett  Specification  Pitch. 


—  that  no  other  bitumen  has  the  weather- 
resisting  properties  of  this  high  grade  pitch; 

—  that  no  other  kind  of  felt  has  the  lasting 
tensile  strength  of  this  carefully  selected  felt; 

—  that  no  other  surfacing  material  renders 
a  roof  so  highly  fire-resistant  as  gravel  or  slag 
which  serves  the  further  purpose  of  holding 
in  place  the  extra-thick  poured  top  coat  of 
Barrett  Specification  Pitch. 

Have  your  roofing  contract  call  for  the  20- 
or  10-year  Surety  Bond  Guaranty.  This  is 
issued  free  of  charge  through  the  U.  S.  Fidelity 
and  Guaranty  Company  of  Baltimore.  Then 
you  will  be  sure  that  Barrett  Specification 
materials  will  be  applied,  in  sufficient  quantities  and  by  proper  methods. 
For  all  Barrett  Specification  Bonded  Roofs  are  constructed  under  the 
watchful  eye  of  an  experienced  Barrett  inspector  who  is  present  on  the 
job  to  see  that  the  Specification  is  strictly  complied  with. 

Before  specifying  or  closing  contract  for  a  Barrett  Specification  Roof, 
be  sure  to  read  carefully  all  the  stipulations  in  the  Specification. 

F ull  details  regarding  these  Bonded  Roofs  and  copies 
of  The  Barrett  Specifications  sent  free  on  request. 


Left:  Mopping  on  the  Barrett  Specification 
Pitch.  Each  layer  of  felt  is  hermetically 
sealed  to  the  adjoining  layer  by  the  pitch 
waterproofing.  In  no  spot  do  the  layers  touch 
each  other. 


Right:  Laying  the  Barrett  Specification 
Tarred  Felt  on  the  pitch  seal  coat.  Four 
plies  with  pitch  in  between  are  laid  over 
the  entire  roof  surface,  each  ply  overlapping 
three-fourths  of  the  preceding  ply. 


Below :  Pouring  final  coat  of  hot  Barrett  Specifica¬ 
tion  Pitch  and  embedding  thick  wearing  surface  of 
gravel  or  slag  after  entire  roof  has  received  four  plies 
of  felt  and  pitch. 


New  York 

Pittsburgh 

Nashville 

Bangor 

Columbus 

Omaha 


Detroit 

Syracuse 

Washington 

Richmond 


Company 


THE  BARRETT  COMPANY,  Limited:  Montreal,  Toronto,  Winnipeg,  Vancouver  St.  John,  N.  B.,  Halifax,  N.  S. 


(Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  4149 


LUMBER 

1 2,000,000  feet  of  lumber  with 
complete  milling  facilities  as¬ 
sures  you  on  time  delivery. 

J ANNEY  LUMBER  CO. 

1147  Beach  Street,  Philadelphia 
Kensington  0990  East  7931 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone,  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11 — Phone  2282  R 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

n  O  O  F  I  ]\T  Gr 

VENTILATION 

WALTER  fl.TINNIY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


LIGHTING  FIXTURES 

: Distinctive  “Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


A  New  and  More  EFFICIEI 

“Banner  R< 

MORE  EASILY  APPLIED  IllVeSt 
LOWEST  INITIAL  COST  Si 

MOST  EFFICi 
AUSTIN,  OORHA1V 

Heating,  Power  and  Ve: 

1816  Ludlow  St.  " HAVE  IT  DON 


For  a  Beautiful,  < 
Home.  The  fir 
recognized  Standarc 
Services.  Avail  yo 
Write  for  Literatui 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 

1  3 1 1  - 1 3 1  3  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTIS0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  u)e’ve  got  it 


BUILDERS9 

HARDWARE 


Adolph  Soeffing  &  Co 

833  ARCH  STREET 
SCENTS  FOR  PHILADELPHIA 

RusswiN 


HARDWARE 

Russell  &  Erwin  Mfg.  Co. 


LATION  for  Boiler  Covering 

fool  Quilt” 

Vfonev  CAN  BE  Removed  and 

l  J  REPLACED  IN  MAKING 
U  BOILER  REPAIRS 

vernment  Test 

rAINE  &  CO.,  Inc. 

jineers  and  Contractors 

dnsible  firm”  Philadelphia 


A.  Smith  &  Son 

Established  1867 

Awnings 
and  Tents 
Waterproof  Covers 

If  it  is  made  of  Canvas 
We  make  it 

37  N.  6th  Street,  Philadelphia 

Market  3761  Main  3426 


Tile,  Terrazzo,  Ceramics 
Marble  Mosaics 

Highest  Grade  Workmanship 

You  are  assured  a  satisfactory  job 
when  your  order  is  placed 

with 

Italian  Marble  Mosaic  Co 

433  Spruce  Street 
Philadelphia 


•table.  Convenient 

:e  represented  sell 
pecified  Materials  or 
if  their  co-operation. 


Jor 

QUICK 

ERRORLESS 

FACSIMILE 

COPYING 


PENCIL  •  DRAWINGS  •  BLUEPRINTS  •  MAPS  •  CHARTS 
TRACINGS  •  CATALOG  PAGES -ADVERTISING  LAYOUTS -Etc. 


Call  Walnut  4276 

The  fastest  possible 
way  to  get  facsimile 
copies  of  anything  and 
everything,  written, 
drawn  or  printed,  at 
original  size,  enlarged 
or  reduced. 


PHOTOSTAT  SERVICE  CORPORATION 


S  1  O  NORTH  AMERICAN  BUILDING,  PHILADEl  PH1A 
BOSTON  CHICAGO  NEW  YORK  ROCHESTER  SAN  FRANCISCO  WASHINGTON  | 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  1927  Market  St. 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  arid  Satisfactory  Service ” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer * 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  K.ystone:  Race  1263 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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FENCE 

rnone  Locust  3434 

F encing,  Wire  or  Iron,  Built  tor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reaervoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 

Look  for  the  Red  Teg  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS 

CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 

oiuch.  omg.,  rnuaaeipnia 

Composition 

Flooring 


will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


MINERALOID  FLOORING  CO. 
524  Drexel  Building 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  Houses 

JAMES  SHAW  | 

52d  &  Woodland  Ave. 
Woodland  wm  Wert  1171  1 


tract  awarded  to  George  B.  Lockhard,  Weight- 
man  Building,  Philadelphia. 

Enclosure,  second  floor,  925  Chestnut  street, 
Philadelphia.  Architects,  Bunting  &  Shrig- 
ley,  603  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Federal  Reserve  Bank,  on  premises.  Par¬ 
titions,  carpentry  and  mill  work.  Contract 
awarded'  to  Jacob  Myers  &  Sons  Co.,  Wither¬ 
spoon  Building. 

Warehouse,  East  side  American  street, 
South  of  Sedgley  avenue,  $13,000.  Architect, 
private  plans.  Owners,  The  Allen  Iron  & 
Steel  Co.,  Third  and  Venango  streets,  Phila¬ 
delphia.  Brick  and  steel,  2  stories,  40x91x108 
feet,  slag  roof,  maple  floors,  steel  sash.  Con¬ 
tract  awarded  to  The  Austin  Co.,  Bulletin 
Building,  Philadelphia. 

Shop  and  (5)  Garages,  2514-18  West  Dau¬ 
phin  street,  Philadelphia,  $8,550.  Architect, 
private  plans.  Owner,  J.  Meyers,  2442  Glen- 
wood  avenue,  Philadelphia.  Brick  and  steel, 
1  story,  03x120  feet,  slag  roof,  cement  and 
pine  floors,  hot  water  heat,  electric  lighting. 
Contract  awarded  to  George  P.  Clayton,  1817 
North  Twentieth  street,  Philadelphia. 

Club  (add.),  Southwest  Corner  City  Line 
and  Conshohocken  avenue,  $8,000.  Architect, 
private  plans.  Owners,  Bala  Golf  Club,  on 
premises.  Stone,  1  story,  40x50  feet,  tin 
roofing,  maple  floors,  hot  water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  Turnbull 
&  Cornell,  20  South  Eighteenth  street,  Phila¬ 
delphia. 

Store  (fire  repairs),  903-05-07  Market  street, 
$5,000.  Architect,  private  plans.  Owner,  N. 
Snellenburg,  Twelfth  and  Market  streets, 
Philadelphia.  General  interior  alterations, 
slag  roof,  plastering,  carpentry,  mill  work. 
Contract  awarded  to  Ketcham  &  McQuade, 
1029  Brown  street. 

Garage,  St.  Martin’s  lane  and  Hartwell 
lane,  Germantown,  Philadelphia.  Architect, 
C.  A.  Ziegler,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  I.  J.  Williams,  Morris  Building, 
Philadelphia.  Stone,  1%  stories,  29x40  feet, 
slate  roof,  cement  floors,  hot  water  heating, 
electric  lighting.  Contract  awarded  to  Wol- 
verton  &  Son,  222  East  Willow  Grove  avenue. 

Building  (add.),  Southeast  Corner  Fifteenth 
and  Dickinson  streets,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  C.  A.  Cilcone,  on  prem¬ 
ises.  Brick,  1  story,  16x18  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  N. 


Connoe,  3029  North  Twenty-second  street, 
Philadelphia. 

Garage,  Northwest  Corner  Mermaid  lane 
and  Crefeldt  street,  $3,000.  Owner,  H.  Coop¬ 
er  Johnson,  on  premises.  'Stone,  1  story,  23x26 
feet,  slate  roof,  cement  floors,  hot  water  heat. 
Contract  awarded  to  Ralph  C.  Borthwick, 
8018  Germantown  avenue. 

Residences  (10)  (add.),  2507  to  2519-2527- 
37-43  'South  .Seventh  street.  Architect,  pri¬ 
vate  plans.  Owner,  Abraham  Austin,  215 
South  Fifteenth  street,  Philadelphia.  Brick, 
1  story,  11x9  feet,  tin  roof,  yellow  pine  floors, 
electric  lighting.  Contract  awarded  to  A. 
Sonnenf  eld  ,287  South  Sixty-third  street, 
Philadelphia. 

Office,  Large  and  Orthodox  streets,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owners,  William  B.  Horrocks,  Orthodox  street 
and  P.  and  R.  R.  R.,  Philadelphia.  Brick  and 
steel,  1  story,  22x50  feet,  slag  roof,  pine 
floors,  hot  water  heating,  electric  lighting. 
Contract  awarded  to  F.  Crompton  &  Brother, 
4614  Oakland  street,  Philadelphia. 

Residence  and  Store  (add.),  1435  South  Fif¬ 
ty-eighth  street,  Philadelphia,  $2,200.  Archi¬ 
tect,  private  plans.  Owner,  Sol  Hersch,  on 
premises.  Brick,  1  story,  16x12  feet,  slag 
roof,  yellow  pine  floors,  electric  lighting.  Con¬ 
tract  awarded  to  N.  Litman,  1925  North  Fif¬ 
ty-second  street,  Philadelphia. 

Building  (alts.),  Southeast  Corner  Broad 
and  Chestnut  streets,  $2,000.  Engineer, 
Frank  E.  Roberts  &  Co.,  Real  Estate  Trust 
Building,  Philadelphia.  Owners,  Real  Estate 
Trust  Co.,  on  premises.  New  mezzanine  floor, 
steel  and  concrete  work.  Contract  awarded 
to  Doyle  &  Co.,  1519  'Sansom  street,  Philadel¬ 
phia. 

Residences  (2)  (add.),  1033-35  Carpenter 
street,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Malleo  Salano,  1033  Carpenter  street,  Phil¬ 
adelphia.  Brick,  3rd  story  addition,  11x10 
feet,  slag  roof,  yellow  pine  floors.  'Contract 
awarded  to  M.  De  Gregorio,  1011  Carpenter 
street,  Philadelphia. 

Garage,  1013  Seventieth  avenue,  Philadel¬ 
phia,  $2,000.  Architect,  private  plans.  Own¬ 
er,  E.  G.  Sprowles,  on  premises.  Brick,  1 
story,  14x23  feet,  slag  roof,  cement  floors, 
electric  lighting.  Contract  awarded  to  F.  A. 
Schreiber  1306  City  Line,  Philadelphia. 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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-On  the  Ground  When  Wanted- 


OauseM 

V*/  TERRA  COTTA  1  ^1 

WALL  COPING 
FLUE  LINING 
SEWER  PIPE 
HOLLOW  TILE 


You  can  rely  absolutely  on 
our  quality ,  service,  and 
constantly  fair  prices. 

WILLIAM  H.  CLAUSEN 

27th  and  Diamond  Streets 

Diamond  0608  Park  4981 


Theatre  (alts.),  3941  Market  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owners,  Eureka  Theatre,  on  premises,  N. 


Pearlman,  proprietor.  Concrete  and  steel, 
two  organ  lofts  and  balcony.  Contract  award¬ 
ed  to  Frederick  Massiah,  1342  Cypress  street. 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 


C®2a§tffUBctI®ini  News 


Residence  and  Garage,  Ardmore,  Pa.  Ar¬ 
chitect,  Henry  L.  Reinhold,  Jr.,  1513  Walnut 
street,  Philadelphia.  Owner,  Ralph  A.  Land, 
1513  Walnut  street,  Philadelphia.  Stone,  2 y2 
stories,  45x50  feet,  slate  roof,  oak  and  ma¬ 
ple  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  Architect  taking  bids  due  as 
soon  as  possible.  J.  Howard  Roberts,  Lans- 
downe,  Pa.;  Leedom  Brothers,  5313  Webster 
street,  and  Turnbull  &  Cornell,  20  South 
Eighteenth  street,  Philadelphia,  and  W.  John 
Stevens,  Inc.,  Wyncote,  Pa.,  are  figuring. 

Y.  M.  C.  A.  Building,  Airey  street,  near 
DeKalb  street,  Norristow'n,  Pa.,  $350,000.  As¬ 
sociate  architects,  Harry  G.  McMurtrie,  1012 
Walnut  street,  Philadelphia,  and  Martin  & 
Kirkpatrick,  130  'South  Fifteenth  street,  Phil¬ 
adelphia.  Owners,  Y.  IM.  O.  A.,  Norristown, 
Pa.  Brick,  stone  and  steel.  Preliminary 
sketches  drawn.  Too  early  for  details. 

High  School  (add.),  Oakmont,  Pa.,  $300,000. 
Architects,  Boyd,  Gugert  &  Abel,  Otis  Bldg., 
Philadelphia.  Owners,  Haverford  Township, 
care  of  J.  W.  Huff,  secretary,  6035  Lans- 
downe  avenue,  Philadelphia.  Stone.  Plans  in 
progress.  Will  take  bids  about  March  1st. 

Residence,  ELansdowne,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  Thomas  M.  Longcope, 
Franklin  Building,  Philadelphia.  Brick,  2 y2 
stories,  25x38  feet,  shingle  roof,  pine  floors, 
hot  air  heat,  electric  light,  tile,  marble  and 
iron  work.  Owner  taking  bids  due  January 
'5th.  George  H.  Evans,  Inc.,  119  North  Thir¬ 
teenth  street,  Philadelphia,  is  figuring. 

Church,  Sunday'  School  and  Parsonage, 
Stroudsburg,  Pa.  Architects,  Ritcher  &  Eiler, 
Sixth  and  Court  streets,  Reading,  Pa.  Own¬ 
ers,  East  Stroudsburg  Methodist  Episcopal 
Church,  Stroudsburg,  Pa.  Brick,  1  story  and 
basement.  Too  early  for  details. 

Factory,  Hazleton,  Pa.  Architect,  Calvin 
Young,  226  North  Sixth  street,  Reading,  Pa. 


Owners,  Liebovitz  &  Sons,  Inc.,  care  of  ar¬ 
chitect.  Brick,  factory  construction,  2  sto¬ 
ries,  150x75  feet  and  22x35  feet,  Johns  Man- 
ville  roof,  plank  floors,  steam  heat,  electric 
light,  rolled  steel  sash,  fire  doors,  freight  ele¬ 
vators.  Architect  will  take  bids  in  one  week. 

Church,  Front  and  Windsor  streets,  Read¬ 
ing,  Pa.  Architects,  Ritcher  &  Eiler,  Sixth 
and  Court  streets,  Reading,  Pa.  Owners, 
Windsor  Methodist  Episcopal  Congregation, 
Rev.  H.  R.  Hoffman,  on  premises.  Stone,  1 
story,  basement  and  gallery,  50x70  feet,  slate 
roof,  maple,  cork  and  tile  floors  (steam  heat¬ 
ing  reserved),  electric  light,  tile  work,  metal 
lath.  Will  take  revised  bids  January  10th. 

Club  House  (alts,  and  add.),  Llanerch,  Pa. 
Architect,  George  I.  Lovatt,  416  Walnut 
street,  Philadelphia.  Owners,  Llanerch  Coun¬ 
try  'Club,  Upper  Darby  P.  O.,  Pa.  Stone,  2 
stories.  Preliminary  plans  in  progress.  Too 
early  for  details. 

ciuh  House,  Brookline,  Pa.  Architects, 
Lachman  &  Murphy,  Drexel  Building,  Phila¬ 
delphia.  Owners,  Brookline  Square  Club, 
William  R.  Emerick,  president,  Brookline,  Pa. 
Stone.  Preliminary  sketches  drawn. 

Telephone  Exchange  (alts,  and  add.),  Eas¬ 
ton,  Pa.  Architect,  John  T.  Windrim,  Com¬ 
monwealth  Building,  Philadelphia.  Owners, 
Bell  Telephone  Co.,  Seventeenth  and  Arch 
streets,  Philadelphia.  General  alterations. 
Plans  in  progress.  Too  early  for  details. 

Church  and  Sunday  School  Building,  Green- 
castle,  Pa.,  $75,000.  Architect,  George  Baum, 
1511  Arch  street,  Philadelphia.  Owners, 
United  Evangelical  Church,  care  of  Rev.  H. 
D.  Burkhelder,  Citizens’  National  Bank, 
Greeneastle,  Pa.  Brick,  1  story.  Preliminary 
plans  in  progress. 

Church  (alts,  and  add.),  Scranton,  Pa.  Ar¬ 
chitect,  D.  A.  Morgan,  'Connell  Building, 
Scranton,  Pa.  Owners,  St.  Paul’s  Evangeli¬ 
cal  'Church,  care  of  architect.  General  inte- 


Walnut  173S  717  Walnut  St.,  Phila. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 


1511  Sonsom  Street 
Philadelphia 

Design-Shop  Details  T abricat ion  E rection 


‘ Best  Results 

Because  we  use  only  best 
materials  in  making  Kuehnle 
Paints,  you  will  always  get  best 
results  in  using  them !  The 
Kuehnle  label  will  lead  you  to 
greater  paint  satisfaction. 

“ Save  the  Surface  ” 

Kuehnle 

PAINT  &  PAINTING 
Vine  4  17th  Sts.  fe™4 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Bell  Phone  -  Spruce  5293  1520  Sansom  Street,  Philadelphia  Keystene  Phone-Race  5555 
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MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone,  Race  6062 


WeDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 
Phils.  Pa. 


rior  alterations.  Plans  in  progress. 

Residence,  Delaware  avenue,  Olyphant,  Pa. 
Architects,  Morris  &  McHale,  Hears  Bldg., 
'Scranton,  Pa.  Owner,  M.  F.  Cannon,  101 
South  Valley  avenue,  Olyphant,  Pa.  Frame, 
stucco,  2%  stories,  28x38  feet,  tile  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Drill  Shed,  Ridge  avenue,  Milton,  Pa.  Ar¬ 
chitects,  W.  G.  Wilkins  Co.,  Pittsburgh,  Pa. 
Owners,  Pennsylvania  National  Guards,  Mil- 
ton,  Pa.  -Brick  and  steel,  1  story,  81x63  feet, 
built-up  and  slate  roof,  maple  floors.  Archi¬ 
tects  taking  bids  due  January  10th.  Metzger 
&  Fisher,  Otis  Building,  Philadelphia,  are  fig¬ 
uring. 

Store  (alts,  and  add.),  York,  Pa.  Architect, 
Edward  Leber,  Hay  Building,  York,  Pa.  Own¬ 


ers,  H.  Westley  &  Co.,  York,  Pa.  Brick,  3 
stories,  20x100  feet,  composition  roof,  maple 
floors,  electric  lighting,  rolled  steel  sash, 
metal  ceilings,  waterproofing,  dampproofing. 
Plans  in  progress. 

Residence,  Olyphant,  Pa.  Architects,  Mor¬ 
ris  &  McHale,  Mears  Building,  Scranton,  Pa. 
Owner,  W.  J.  Lynott,  Olyphant,  Pa.  Brick, 
2 y2  stories  ,32x34  feet,  slag  roof,  hardwood 
floors  steam  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Store  and  Apartment,  Pittston,  Pa.  Archi¬ 
tects,  Russoniello  ,  &  Price,  Scranton  Life 
Building,  Scranton,  Pa.  Owner,  R.  Anton- 
ello,  10  Spring  Valley,  Pittston,  Pa.  Brick, 
2  stories,  55x37  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  copper  work, 
plate  glass,  metal  ceilings,  iron  stairs.  Plans 
in  progress!. 

Central  High  School  (add.),  Scranton,  Pa., 
$500,000.  Architect,  Edward  Langley,  Scran¬ 
ton  Life  Building,  Scranton,  Pa.  Owners, 
School  Board  of  Scranton,  Mr.  Hughes,  sec¬ 
retary,  Scranton,  Pa.  Stone,  brick,  3  stories 
and  basement.  Too  early  for  details. 

Store,  Adams  avenue,  Scranton,  Pa.  Archi¬ 
tects,  C.  H.  Davis  and  G.  Lewis,  Union  Bank 
Building,  Scranton,  Pa.  Owners,  Stoehr  & 
Fisher,  121  North  Washington  avenue,  Scran¬ 
ton,  Pa.  Steel,  reinforced  concrete,  6  sto¬ 
ries,  87x140  feet,  slag  roof,  hardwood  floors, 
electric  light,  tile  work,  hollow  metal  sky¬ 
lights,  metal  lath,  elevators,  roof  ventilators. 
Plans  in  progress. 

Store  and  Office,  Adams  avenue,  Scranton, 
Pa.  Architects,  Davis  &  Lewis,  Union  Bank 
Building,  Scranton,  Pa.  Owner,  W.  Rehri, 
care  of  architect.  Brick,  stone,  fireproof,  10 
stories,  40x140  feet,  slag  roof.  Plans  in  pro¬ 
gress. 

Bank  (alts,  and  add.),  Honesdale,  Pa.  Ar¬ 
chitect,  Edward  Langley,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  Dime  Bank 
of  Honesdale,  Mr.  Wright,  Honesdale,  Pa. 
Limestone,  brick,  1  story,  50x65  feet,  tin  roof, 
marble  work,  electric  light,  metal  lath,  metal 
window  guards,  marble  work,  bank  fixtures, 
interior  alterations.  Owner  will  take  bids 
January  15th. 

Bank,  Danville,  Pa.,  $75,000.  Architect, 
Edward  Langley,  Scranton  Life  Building, 
Scranton,  Pa.  Owners,  First  National  Bank, 
Danville,  Pa.  Brick,  .limestone, ,  1  story, 
40x85  feet,  slag  roof,  marble  work,  tile  work, 
hollow  tile,  electric  light,  rolled  steel  sash  and 
skylights,  roof  ventilators,  metal  window 
guards,  bank  fixtures.  Owner  will  take  bids 
January  15th. 

Residences  (2),  Scranton,  Pa.  Architect, 
D.  A.  Morgan,  Connell  Building,  Scranton,  Pa. 
Owners,  Hillcrest  Apartment  Co.,  Scranton, 
Pa.  Frame  and  stucco,  2 y2  stories,  26x50 
feet,  shingle  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Owner  will 
sublet. 

Homestead  (alts,  and  add.),  Scranton,  Pa. 
Architect,  D.  A.  Morgan,  Connell  Building, 
Scranton,  Pa.  Owners,  Hillcrest  Apartment 
Co.,  Scranton,  Pa.  New  plumbing,  steam 
heat,  electric  light,  hardwood  floors,  metal 
lath,  tile  work.  Owner  will  sublet. 

Apartment  (8),  Scranton,  Pa.  Architect, 
D.  A.  Morgan,  Uonnell  Building,  Scranton, 
Pa.  Owner,  F.  E.  Markle,  Union  Bank 
Building,  Scranton,  Pa.  Frame  and  stucco, 
2  stories  and  basement,  26x46  feet,  shingle 
roof,  hardwood  floors,  steam  heat,  electric 
light.  Owner  will  build. 

Hospital,  Surgical  Building  and  Robert  H. 
Crozer  Hospital,  94  Penn  street,  Chester,  Pa. 
Architects,  Ballinger  Co.,  Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  Chester 
Hospital,  Chester,  Pa.  Brick,  steel  and  cut 
stone,  slag  and  promenade  tile  roof,  cement 
and  composition  floors,  hollow  tile,  metal 
lath,  safety  treads,  roof  ventilators',  metal 
weather  strip,  waterproofing,  architectural 
terra  cotta,  iron  work  and  stairs,  floor  hard- 
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ener,  Bond,  rolled  steel  shutters,  fire,  kala- 
mein  and  steel  tube  doors,  copper  skylights, 
sheet  metal  sash,  tile,  terrazzo  and  marble 
work,  demolition  (plumbing,  electric  work, 
heating  and  elevators  reserved).  Architect 
taking  bids  due  January  16th.  William  Pro¬ 
vost,  Jr.,  Chester,  Pa.;  Chester  Const.  &  'Cont. 
Co.,  Chester,  Pa.;  Barclay  White  Co.,  1713 
Sansom  street;  Robert  E.  Lamb  Co.,  843 
North  Nineteenth  street;  Wark  Co.,  231  South 
Broad  street,  and  H.  E.  Baton,  1713  Sansom 
street,  Philadelphia,  are  figuring. 

Bank,  Oley,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Own¬ 
ers,  First  National  Bank  of  Oley,  J.  M.  Ber- 
tolet,  president,  Oley,  Pa.  Stone  and  terra 
cotta,  1  story  and  basement,  32x58  feet,  Johns 
Manville  roof,  tile  and  reinforced  concrete 
floors  (heating,  electric  work  and  plumbing 
reserved),  tile  and  marble  work,  metal  win¬ 
dow  guards,  bank  fixtures,  ornamental  iron 
work.  Architect  taking  bids  due  January 
6th.  Sharp  'Const.  Co.,  22  North  Fifth  street; 
Beard  Const.  Co.,  658  Penn  street;  C.  H. 
iSchlegel,  2250  Perkiomen  avenue;  L.  H.  Focht 
&  Son,  Baer  Building;  D.  H.  Hunter,  820 
North  Eleventh  street,  and  George  Menh’oltz, 
all  of  Reading,  Pa.;  A.  Hoffman,  Fleetwood, 
Pa.;  Ochs  Const.  Co.,  Allentown,  Pa.;  J.  G. 
Keen,  Oley,  Pa.,  and  F.  H.  Keyser  &  Co., 
Pottstown,  Pa.,  are  figuring. 

Bank  (alts,  and  add.),  Forest  City,  Pa. 
Architects,  Russoniello  &  Price,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  First  Na¬ 
tional  Bank,  Forest  City,  Pa.  Brick,  con¬ 
crete,  2  stories,  35x20  feet,  concrete  roof, 
concrete  floors  and  marble  floors,  hot  water 
heat,  electric  light,  general  interior  altera¬ 
tions,  waterproofing,  ornamental  iron  work. 
Owner  will  build. 

Store  Front  (add.),  location  withheld.  Ar¬ 
chitect,  H.  A.  Mauer,  Coal  Exchange  Build¬ 
ing,  Wilkes-Barre,  Pa.  Owner,  name  with¬ 
held.  Brick,  1  story,  slag  roof,  maple  floors, 
electric  light,  rolled  steel  skylights.  Too 
early  for  details. 

Garage  and  Sales  Room,  Dallas,  Pa.  Ar¬ 
chitects,  Schroder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owner,  name  with¬ 
held.  Stone,  steel,  stucco,  2  stories,  40x60 
feet,  slag  roof,  concrete  floors,  steam  heat, 
electric  light.  Plans  in  progress.  , 

Warehouse  Wilkes-Barre,  Pa.  Architect, 
H.  A.  Mauer,  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owner,  name  withheld. 
'Slow  burning,  mill  construction,  brick,  5  sto¬ 
ries,  40x80  feet,  slag  roof,  pine  floors,  elec¬ 
tric  light,  freight  elevators,  fire  doors,  water¬ 
proofing  dampproofing,  iron  stairs.  Plans  in 
progress. 

Stores  and  Apartment  (alts,  and  add.),  135 

South  Washington  street.  Architects,  Schroed- 
er  &  Schmidt,  Weitzenkorn  Building,  Wilkes- 
Barre.  Owner,  name  withheld.  Brick,  2  sto¬ 
ries,  30x30  feet,  slag  roof,  oak  floors,  steam 
heat,  tile  work,  electric  light,  plate  glass,  or¬ 
namental  iron  work.  Plans  in  progress. 

Apartment,  West  Market  street,  Wilkes- 
Barre,  Pa.  Architects,  Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre.  Own¬ 
er,  J.  J.  Becker,  on  premises.  General  inte¬ 
rior  alterations,  oak  floors,  electric  light,  tile 
and  marble  work.  Plans  in  progress. 

Double  Residence,  West  River  street, 
Wilkes-Barre,  Pa.  Architect,  F.  J.  Mack, 
Coal  Exchange  Building,  Wilkes-Barre,  Pa. 
Owner,  Mr.  Charles  Weisman,  2  Terrace 
street,  Wilkes-Barre,  Pa.  Tile  and  stucco,  2 
stories,  60x40  feet,  concrete  foundations,  tile 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Owner  will  take  bids  next 
week. 

Bridge,  over  'Schuylkill  River,  between  Roy- 
ersford  and  Spring  City,  Montgomery  County, 
Pa.  Owners,  Montgomery  County,  care  of 
Horace  W.  Smedley,.  Norristown,  Pa.  Rein¬ 


forced  concrete,  3  span.  Owners  taking  bids 
due  January  16th  at  11  A.  M. 


Pennsylvania 
Contracts  Awarded 

Foundations,  Maiden  Creek  Boiler  House, 
Cont.  No.  12,  Reading,  Pa.  Consulting  en¬ 
gineer,  Louis  T.  Klauder,  Pennsylvania  Build¬ 
ing,  Philadelphia.  'Chief  engineer,  Emil  L. 
Neubling,  Bureau  of  Water,  Reading,  Pa. 
Owners,  City  of  Reading,  Department  of  Parks 
and  Public  Property,  Bureau  of  Water,  D.  E. 
Dampman,  superintendent,  Reading,  Pa.  Con¬ 
crete,  stone  and  steel,  99x54  feet,  safety 
treads,  Bond.  Contract  awarded  to  Bader 
Const.  Co.,  Colonial  Trust  Building,  Reading, 
Pa. 

Factory,  Annville,  Pa.,  $41,000.  Architect, 
Harvey  Hauer,  Lebanon,  Pa.  Owners,  Greib 
Shoe  Co.,  Annville,  Pa.  Brick  slow  burn¬ 
ing  4  stories,  178x41  feet,  slag  roof,  maple 
floors,  rolled  steel  sash,  fire  doors,  ornamental 
iron  work.  Contract  awarded  to  D.  L.  Say¬ 
lor,  Annville,  Pa.  (Heating,  electric  work, 
elevator  and  plumbing  reserved.) 

Residence  (alts.),  Bywood,  Pa.,  $3,500.  Ar¬ 
chitect,  Frank  V.  Nickels,  228  South  Syden¬ 
ham  street,  Philadelphia.  Owner,  Mrs.  E.  M. 
Merry,  Bywood,  Pa.  Shingle  roof,  copper 
work,  plastering,  painting,  glazing,  pine  floors, 
electric  work.  Contract  awarded  to  George 
W.  Wagoner,  274  South  Twentieth  street, 
Philadelphia. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
care  of  Lewis  S.  Sadler,  'Commissioner,  State 
Capitol,  Harrisburg,  Pa.  Lackawanna  County, 
Route  174*,  Fell  and  Greenfield  Townships. 
Contract  awarded  to  Continental  Contracting 
Company,  Baltimore,  Md.,  $193,174.25. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
care  of  Lewis  IS.  'Sadler,.  Commissioner,  Capi¬ 
tol  Buiidlng,  Harrisburg,  Pa.  Clearfield-In- 
diana,  'Counties,  Route  262,  Burnside,  Mont¬ 
gomery  and  Banks  Townships  and  Glen 
Campbell  Borough.  Contract  awarded  to  An¬ 
derson  Const.  Co.,  Parnassus,  Pa. 

Store  (alts.).,  820  North  Main  street, 
Wilkes-Barre,  Pa.  Architect,  H.  A.  Mauer, 
Coal  Exchange  Building,  Wilkes-Barre,  Pa. 
Owners,  Engle  Brothers,  on  premises.  Steel 
work,  plate  glass,  hardwood  floors,  electric 
light,  tile  work,  rolled  steel  sash.  Contract 
awarded  to  A.  D.  Thomas,  Wilkes-Barre,  Pa. 

Residence  (alts,  and  add.),  Hazel  street, 
Wilkes-Barre,  Pa.  Architects,  Schroeder  & 
'Schmidt,  Weitzenkorn  Building,  Wilkes-Barre. 
Owner,  name  withheld.  Frame,  2  stories, 
20x30  feet,  shingle  roof,  oak  floors,  steam 
heat,  electric  light,  plumbing,  general  interior 
work.  Contract  awarded  to  A.  D.  Thomas, 
Wilkes-Barre,  Pa. 

Church  (alts.),  Scranton,  Pa.  Architects, 
Morris  &  McHale,  Mears  Building,  Scranton, 
Pa.  Owners,  Holy  Rosary  Church,  Rev.  N. 
J.  McManus,  Scranton,  Pa.  Art  glass,  exte¬ 
rior  alterations,  stucco  work,  electric  light, 
stone  steps.  'Contract  awarded  to  Giblon  & 
Perry  Building  Co.,  'Scranton,  Pa. 


New  Jersey 
Construction  News 

Ferry  House  and  Wharf,  Delaware  River, 
Palmyra,  N.  J.  Engineer,  John  Meigs,  1211 
Walnut  street,  Philadelphia.  Owners,  Taeony 
&  Palmyra  Ferry  Co.,  care  of  George  T.  Sale, 
Liberty  Building.  Timber,  wood  piles,  frame, 
2  stories.  Plans  in  progress,  Engineer  will 
take  bids  in  one  month. 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  aud  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
flu  this  line  of  floor  coverings. 

['here  is  but  one  Woodoleum— 
nccept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Strwet.  Philadelphia 


FOR  BETTER  WORK 
Specify 

“MAGNA" 

White  Silica  Sand 

MAGNA  is  the  whitest,  sharpest  and 
strongest  Sand  obtainable.  It  is  clean 
and  everlastingly  white.  It  is  graded 
from  fine  to  coarse,  with  a  very  low 
percentage  of  voids,  reducing  Cement 
required  about  20%. 

Write  for  booklet. 
BUILDING  SUPPLIES 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lomb.  3626  Swarthmore  502-J 


Residence,  Haddon  Heights,  N.  J.  Archi¬ 
tect,  Andrew  C.  Borzner,  717  Walnut  street, 
Philadelphia.  Owner,  George  F.  Swackhamer, 
616  Linden  street,  Camden,  N.  J.  Hollow  tile 
and  stucco,  2 y2  stories,  28x37  feet,  shingle 
roof,  pine  floors,  hot  water  heating,  electric 
lighting.  Plans  about  completed.  Owner  will 
take  bids  in  one  week. 

Lyceum,  Moorestown,  N.  J.  Architect, 
George  I.  Lovatt,  416  Walnut  street,  Phila¬ 
delphia.  Owners,  Our  Lady  of  Good  Counsel 
Roman  Catholic  Church,  Moorestown,  N.  J. 
Stone  and  brick,  2  stories.  Preliminary  plans 
in  progress. 

Hospital  Building,  Vineland,  N.  J.  Archi¬ 
tects,  Stearns  &  Woodnutt,  Stephen  Girard 
Building,  Philadelphia.  Owners,  Vineland 
Hospital  Association,  care  of  Judge  B.  P. 
Tuller,  president,  Vineland,  N.  J.  Brick,  2 
and  3  stories,  will  contain  50  beds.  Archi¬ 
tect  drawing  preliminary  plans. 

Residences  (2),  Woodstown,  N.  J.  Archi¬ 
tect,  W.  L.  Custer,  Law  Building,  'Camden, 
N.  J.  Owners,  J.  P.  &  R.  Leop,  care  of  archi¬ 
tect.  Hollow  tile  and  stucco,  2y2  stories, 
43x25  feet  and  18x15  feet,  tile  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting,  tile 
work.  Architect  taking  bids  due  January 
9th.  E.  J.  Kreitzburg,  1345  Arch  street;  H. 
iSeagraves,  Woodstown,  N.  J.;  Arthur  F.  Hoff¬ 
man,  Pitman,  N.  J.,  and  Heavner  &  Guth- 
ridge,  Norristown,  Pa.,  are  figuring. 

School  (fire  restoration  and  repairs),  Wal¬ 
nut  street,  Woodbury,  N.  J.  Architects,  Bal- 
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linger  &  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  Board  of  Education, 
City  of  Woodbury,  Walter  B.  Wooley,  Wood¬ 
bury,  N.  J.  Brick  work,  carpentry,  mill  work, 
demolition,  metal  lath,  plastering,  painting, 
glazing,  iron  and  steel  work.  Owners  taking 
bids.  H.  John  Homan,  34  South  Seventeenth 
street,  and  F.  B.  Davis  &  Son  Co.,  240  North 
Sixteenth  street,  are  figuring. 

Fernwood  Service  Station,  Fern  wood,  Mer¬ 
cer  County,  N.  J.  Architect,  private  plans. 
Owners,  State  of  New  Jersey,  Highway  De¬ 
partment,  Division  of  Bridges  and  Structures, 
Broad  Street  Bank  Building,  Trenton,  N.  J. 
Brick  and  steel,  1  story,  406x100  feet,  slag 
roof,  cement  and  pine  floors,  rolled  steel  sash, 
rolled  steel  fire  doors,  Bond  (heating,  electric 
work  separate  bids).  Lowest  bidders:  Austin 
Co.,  Bulletin  Building,  Philadelphia,  $94,380; 
Hughes-Foulkrod  Co.,  Commonwealth  Build¬ 
ing,  Philadelphia,  $99,340. 

Garage  and  Service  Building,  Forty-first 
and  "Maple  avenue,  Merchantville,  N.  J.  Ar¬ 
chitects,  Lackey  &  Hettle,  509  Federal  street, 
Camden,  N  .J.  Owner,  J.  B.  Moery,  283  North 
I’hirty-fourth  street,  Camden,  N.  J.  Brick, 
cut  stone  and  steel,  1  story,  150x40  feet  and 
152x120  feet,  slag  roof,  cement  floors,  hot 
water  heat,  electric  light,  metal  lath,  rolled 
steel  sash,  Bond,  plate  glass.  Architects  have 
received  revised  bids. 


Miscellaneous 
Construction  News 

Church,  Brunswick,  Md.  Architect,  Frank 
R.  Watson,  1211  Walnut  street,  Philadelphia. 
Owners,  St.  Mark’s  Parish  Grace  Episcopal 
Church,  Brunswick,  Md.  Stone  and  steel,  2 
stories  and  basement,  38x126  feet,  slate  roof, 
maple  floors,  metal  lath,  waterproofing,  Bond, 
steam  heating,  electric  lighting,  demolition. 
Architect  taking  bids  due  January  18th.  F. 
L.  Hoover  &  Son,  1023  Cherry  street,  Phila¬ 
delphia;  Harry  B.  Funk,  Brunswick,  Md.; 
Chas.  B.  Korn,  Brunswick,  Md.;  A.  L.  Beeble, 
Toms  Brook,  Va. ;  Roy  W.  Poole,  Frederick, 
Md.;  Arthur  L.  'Smith  &  Co.,  1130  Woodward 
Building,  Washington,  D.  C.,  are  figuring. 

Hospital  (add.),  Winston-Salem,  N.  C.  Ar¬ 
chitect,  Charles  Barton  Keen,  Bailey  Build¬ 
ing,  Philadelphia.  Owners,  City  Hospital, 
Winston-Salem,  N.  C.  Hollow  tile,  brick  fac¬ 
ing,  3  stories  and  basement,  37x75  feet,  slag 
roof,  linoleum  and  composition  floors,  dumb 
wraiter,  tile  and  marble  work,  electric  work, 
stone  foundations  (heating  reserved).  Heat¬ 
ing  engineers,  Wiley  &  Wilson,  Lynchburg, 
Va.  Owners  taking  bids  due  January  18th.  De¬ 
posit  of  $30.00  required  for  set  of  plans.  Re¬ 
fund  of  $20.00.  Certified  check  for  $15,000 
must  accompany  each  bid.  Deposit  of  $15.00 
required  for  heating  plans.  Refund,  $10.00. 
Certified  check  for  $5,000  must  accompany 
each  bid.  Complete  list  of  bidders  to  date: 
W.  H.  Fetter  Const.  Co.,  Winston-Salem, 
N.  C.;  King  Lumber  Co.,  Charlottesville, 
N.  C.;  Lee  Const.  Corp.,  Richmond,  Va.;  Goode 
Const.  Co.,  Charlotte,  N.  C.;  J.  A.  Jones 
Const.  Co.,  Charlotte,  N.  C.;  J.  L.  Crause, 
Greensboro,  N.  C.;  Gooch  Williams  Co.,  Nor- 
falk,  Va.;  Dupont  Eng.  Co.,  Wilmington,  Del.; 
North  Eastern  Const.  Co.,  Charlotte,  N.  C., 
and  Harwood  &  Moss,  Newport  Neyrs,  Va., 
are  figuring. 

Manufacturing  Building,  Wilmington,  Del., 
$50,000.  Architect,  private  plans.  Owners, 
Joseph  Bancroft  &  Sons,  Wilmington,  Del. 
Brick  and  steel,  5  stories,  120x60  feet,  slag 
roof,  maple  floors,  hollow  metal  sash,  orna¬ 
mental  iron  work.  Contract  awarded  to  John 
E.  Healey  &  Sons,  Inc.,  707  Tatnall  street, 
Wilmington,  Del. 


.  (Continued  from  Page  4) 

(5)  An  improved  standard  of  con¬ 
struction  service  throughout  the 
country. 

Officers  of  the  Conference  were 
elected  as  follows : 

Chairman,  Onward  Bates,  of  Chicago, 
representative  of  the  Western  Society  of 
Engineers;  vice-chairman,  J.  W.  Cow- 
per,  of  Buffalo,  N.  Y.,  representative  of 
the  Associated  General  Contractors.  He 
served  as  chairman  during  the  first  ses¬ 
sion  owing  to  Mr.  Bates’  sickness.  Sec¬ 
retary,  W.  P.  Christie,  of  Washington, 
D.  C. 

General  R.  C.  Marshall,  Jr.,  and  Wil¬ 
liam  B.  King,  representing  respectively 
the  Associated  General  Contractors  and 
the  American  Bar  Association,  were 
elected  members  of  the  conference. 
Other  delegates  were: 

W.  A.  Rogers,  of  Chicago,  substitute 
delegate  for  the  Western  Engineers;  E. 
W.  Reaugh,  of  Cleveland,  for  the  Build¬ 
er’s  Exchanges ;  A.  P.  Davis,  for  the  En¬ 
gineering  Council,  substituted  by 
L.  W.  Wallace;  J,  Waldo  Smith,  of 
New  York  City,  for  the  Waterworks’ 
Associations;  William  S.  Parker,  of  Bos¬ 
ton,  for  the  Architects;  H.  K.  Bishop 
of  Washington,  for  the  Highway  Offi¬ 
cials  ;  H.  Eltinge  Breed,  for  the  Civil 
Engineers,  substituted  for  by  J.  S.  Lang- 
thorne ;  W.  D.  Faucette,  for  the  Railway 
Engineers. 

A  course  of  procedure  devised  by  Gen¬ 
eral  Marshall  for  the  study  and  develop¬ 
ment  of  standard  forms  was  unanimous¬ 
ly  adopted  as  the  method  of  handling  the 
job. 

References  were  made  to  similar  ef¬ 
forts  which  had  been  made  by  the  Ameri¬ 
can.  Engineering  Standards  Committee 
in  setting  standard’s  for  materials  and 
methods  of  construction  ;  also  to  work 
by  the  Engineering  Council  in  drawing 
up  standards  for  government  contract 
work ;  and  to  the  effort  of  the  American 
Railway  Engineering  Association  along 
the  same  line  in  their  special  field. 

William  S.  Parker,  of  Boston,  Mass., 
secretary  of  the  American  Institute  of 
Architects,  narrated  the  interesting  ex- 
peri  ences  of  their  committees  during  the 
last  twenty  years  in  the  attempt  to  prom¬ 
ulgate  a  standard  form  of  contract  which 
would  be  universally  accepted'  by  archi¬ 
tects  and  builders. 

He  said :  “Our  work  started  back  in 
the  very  early  1900’s  and  a  committee 
worked  for  five  or  six  years  on  what 
was  eventually  called  the  first  edition  of 
the  American  Institute  Standard  Docu¬ 
ments.  That  document  was  not  put  into 
general  use  because  it  was  badly  planned 
in  its  physical  arrangements  and  printed 
in  tvpe  not  easily  read,  and  was  devel¬ 
oped  by  architects  with  the  view  of  pro¬ 
tecting  the  interests  of  the  owner  only. 

“In  1912  we  realized  that  it  wasn’t  ac¬ 


complishing  its  purpose  or  justifying  the 
time  and  expense  put  into  it  and  took 
up  a  plan  for  revision  under  the  chair¬ 
manship  of  Frank  Miles  Day  of  Phila¬ 
delphia. 

“Later  we  called  a  meeting  of  con¬ 
tractors,  sub-contractors  and  architects 
and  legal  representatives  on  both  sides,  in 
Philadelphia,  and  both  sides  had  their 
say  as  the  document  developed.  That 
was  completed  and  the  second  edition 
printed  in  1914,  but  the  Building  Trades’ 
Employers?  (Association  in  New  York 
took  exception  to  a  few  points,  so  we 
called  a  further  conference  in  1916  and 
issued  our  third  edition  in  1917.  This 
edition  is  selling  at  the  rate  of  50,000 
copies  annually,  and  our  Board  of  Direc¬ 
tors  has  decided  that  we  will  not  make 
any  further  changes  for  some  years  to 
come.” 

Mr.  H.  K.  Bishop  speaking  for  the 
highwaymen,  described  how  the  U.  S. 
Bureau  of  Public  Roads  had  enforced 
the  standardization  of  contract  forms, 
also  the  bond1,  proposal,  specification  and 
plans  forms  which  were  used  in  high¬ 
way  construction  that  involved  federal 
aid. 

He  said:  “In  general  we  used  the  short 
form  of  contract  covering  only  one  or 
two  pages,  making  all  the  specifications, 
which  carry  all  of  the  standard  clauses, 
a  part  of  the  contract.  Even  the  sheets 
were  of  standard  size  and  typography, 
and  we  went  so  far  as  to  standardize  the 
structures.  Now  you  will  find  if  you 
pick  up  specifications  in  one  state  you 
can’t  tell  what  state  it  is  until  you  look 
on  the  title  page.  And  we  find  that  the 
counties  are  gradually  following  the 
states  so  that  this  standardization  is  ex¬ 
tended  not  only  to  the  forty-eight  states 
of  the  Union  but  to  most  of  their  sub¬ 
divisions,  We  have  found  that  very  much 
simplifies  the  work.” 

Mr.  W.  D.  Faucette,  of  Norfolk,  Va., 
chief  engineer  of  the  Seaboard  Airline 
Railway,  speaking  of  his  experience  as 
Chairman  of  the  Committee  on  Reform 
of  General  Contract  forms,  described 
the  “uniform  general  contracc  form” 
which  the  Association  of  Rat.  way  En¬ 
gineering  Association  had  adopted  at  its 
convention  in  1913  and  printed  in  its 
Manual.  After  stating  that  it  was  not 
obligatory  upon  the  membership  of  his 
Association  to  use  it  but  that  it  was 
generally  considered  a  “guidepost”  for 
engineers  with  railroad  contracts  to  let, 
be  said  :  “I  sent  out  seventy-five  letters 
to  the  principal  railroads  of  the  United 
States  and  Canada  to  ascertain  the  use 
and  adaptation  of  this  contract  form. 
The  predominating  answer  was  that  they 
were  not  using  it  verbatim  but  were, 
using  it  constantly  as  a  guide,  and  the 
legal  departments  themselves  adjusted 
the  phraseology  as  they  saw  fit.” 

J.  Waldo  Smith,  chief  engineer  of  the 


New  York  Board  of  Water  Supply, 
showed  a  sympathetic  attitude  for  the 
hard-working  contractor  by  explaining 
how  the  corporation  counsel  of  any  city 
was  inclined  to  encumber  the  contract 
with  all  sorts  of  binding  clauses  so  that 
there  was  never  any  opportunity  for  the 
contractor  to  “recover”  under  the  con¬ 
tract  for  any  particular  hardship  and 
that  the  principal  hope  and  guarantee  of 
the  contractor  on  a  public  works  job 
lay  in  the  “reasonable  rulings”  of  the 
chief  engineer  who  acts  as  judge  on  dis¬ 
puted  points 

!  Te  said  ■  “We  are  embarking  on  a  very 
praiseworthy  effort  to  simplify  contracts. 

I  presume  to  have  eliminated  any  clauses 
which  the  legal  profession  insists  on 
having  put  in  and  which  we  engineers 
and  architects  think  are  unfair.  It  seems 
to  me  you  are  starting  out  in  the  right 
way  with  this  intention  to  create  a  frame 
work  on  which  the  substance  can  later 
be  built.  That  will  be  a  distinct  help 
and  tend  to'  eliminate  a  great  deal  of 
trouble  that  we  have  had  in  the  past.” 

W.  A.  Rogers,  of  Chicago,  Ill.,  speak¬ 
ing  for  the  Western  Society  of  Engin¬ 
eers  said :  “I  only  wish  M|r.  Bates  were 
here,  for  after  many  years  experience 
as  an  engineer  and  later  as  a  contractor, 
he  has  in  recent  years  made  his  principal 
business  a  matter  of  arbitration.  I  am 
hopeful  that  this  convention  shal  be  a 
success,  and  I  feel  that  what  we  have  got 
to  strive  for  is  not  a  perfect  document 
but  the  best  one  we  can  get.  Thus  we 
can  improve  it  year  after  year.” 

E,  W.  Reaugh,  President  of  the 
Reaugh  Construction  Company  of  Cleve¬ 
land,  Ohio,  described  the  experiences  of 
fellow  contractors  in  Cleveland  with  the 
standard  form  already  introduced  there 
by  the  Institute  of  Architects,  by  saying: 
“We  find  out  that  some  of  our  largest 
contractors  in  the  City  of  Cleveland  have 
never  even  heard  of  these  standard 
documents,  and  when  I  last  reported  to 
the  Builder’s  Exchange  that  our  commit¬ 
tee  considered  the  sub-contractors  had 
been  well  represented  and  the  general 
contractors  had  been  forgotten  entirely 
in  these  documents,  many  of  them 
'wanted  to  know  about  the  standard  docu¬ 
ments  and  a  few  got  copies  and  have 
been  looking  them  over  since.  One  large 
contractor  reported  to  us :  ‘When  we  go 
to  the  architects  to  sign  up  they  just 
tear  out  this  first  part  of  the  agreement 
and  pay  no  attention  to  the  balance. 
Other  architects  we  go  to,  sign  up  the 
agreement  and  then  substitute  their  own 
general  conditions.  Still  others  look 
through  the  general  conditions  and  so 
on  and  mark  them  up  and  change  them 
so  you  can  hardly  tell  them  when  you  get 
through  with  them.  Thus  we  get  a  set 
of  documents  which  you  think  you  un¬ 
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derstand1  legally  and  when  you  go  to  your 
architect  he  wants  to  change  something 
else.  It  means  go  to  your  attorney  every 
time  so  that  you  know  where  you  are 
at.’  ” 

William  B.  King,  legal  expert  on  con¬ 
tract  forms,  said:  “The  principal  things 
that  it  seems  essential  to  me  to  do>  are 
first  that  the  people  who  already  have 
standardized  forms  should  be  recognized 
■as  being  the  proper  people  to  discuss  the 
special  forms  relating  to  their  business; 
and  second,  that  there  should  be  an  ef¬ 
fort  (after  these  discussions)  to  get  to¬ 
gether  and  agree  as  far  as  possible  on 
a  uniform  wording  of  those  different  con¬ 
tract  forms.” 

General  Marshall  then  spoke  briefly 
as  follows :  “1  just  want  to  make  a 

pliea  for  the  construction  industry  for 
two  or  three  minutes.  Construction  has 
always  been  looked  upon  in  his  country 
in  (its  elements.  It  has  not  been  looked 
on  as  an  industry.  It  has  been  looked 
on  as  architects,  as;  engineers,  as  general 
contractors  as  sub-contractors,  as  mater¬ 
ial  manufacturers,  as  material  units,  as 
equipment  manufacturers,  equipment 
dealers,  insurance  men,  and  you  can 
county  many  more. 

“In  thinking  about  this  subject  I  na¬ 
turally  think  about  the  time  at  the  be¬ 
ginning  of  the  war.  There  were  some  of 
us  in  the  War  Department  who  had  to 
make  quick  progress,  knowing  that  this 
construction  work  was  necessary  before 
soldiers  could  be  drilled,  munitions  man¬ 
ufactured  or  distributed.  Was  there  a 
construction  industry  that  the  nation 
could  turn  to  in  this  crisis?  There  was 
none.  Was  there  a  standard  contract 
that  the  nation  could  turn  to?  There 
was  not,  and  there  are  200  contracts  over 
there  in  that  box  that  you  can  have.  That 
problem  has  been  working  in  my  mind 
since  that  time. 

“Now  the  object  today  is,  I  believe,  to 
do  for  the  whole  construction  industry 
what  the  American  Institute  did  for  the 
building  branch  of  it  and  surely  the 
business  conditions  of  all  construction 
work  are  alike. 

“The  fact  that  these  different  things 
have  been  considered  in  their  elements 
is  one  of  the  grave  causes  why  the  public 
looks  upon  construction  as  it  does,  as 
the  most  loosely  co-ordinated  business 
that  the  country  has.  No  two  of  them 
think  alike.  The  engineer  does  not  think 
like  the  architect  with  respect  to  business 
conditions.  Neither  of  them  thinks  like 
the  contractor.  We  found  at  the  be¬ 
ginning  of  the  war  that  not  only  was 
this  the  case,  but  each  mistrusted  the 
other,  and  the  attitude  of  the  public  was 
the  same  as  that  mistrust  that  you  had 
of  each  other. 

“That  was  the  reason  we  got  the 
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newspaper  notoriety  we  did  get,  why  you 
got  the  reputation  that  culminated  in 
what  the  Graham  Committee  said  about 
profiteering  and  other  things  in  connec¬ 
tion  with  it.  No  set  of  men  worked 
harder  or  accomplished  .more  than  the 
engineering,  architects  and  contractors 
did  all  through  the  war,  but  because  of 
that  looseness  of  co-ordination  and  be¬ 
cause  there  were  200  contracts  where 
there  oughc  to  have  been  five  or  ten, 
and  because  you  did  not  all  talk  the  same 
language,  although  you  were  doing  the 
same  kind  of  work,  you  got  that  reputa¬ 
tion. 

“I  believe  there  are  many  contract 
conditions  that  are  common,  that  can  be 
expressed  in  language  carefully  picked 
from  contracts  already  existing,  and  if 
we  can  segregate  these  common  condi¬ 
tions  we  will  get  a  co-ordination  be¬ 
tween  the  professional  and  construction 
side,  so  that  at  least  that  much  of  it 
will  be  on  the  road  to  solution.  This 
assemblage  here  is  a  plea  for  co-ordina¬ 
tion  in  the  construction  industry.” 

The  final  session  of  the  conference 
wasi  devoted  to  a  detailed  study  of 
clauses  which  could  be  approved  for  in¬ 
corporation  in  the  standard  contract 
“agreement,”  the  members  voting  on 
each  topic  separately  until  a  definite  list 
of  topics  had  been  made  which  seemed 
acceptable  for  universal  use. 

It  was  the  concensus  of  opinion  that 
such  a  universal  document  could  be 
achieved,  and  its  scope  or  length  would 
have  to  be  determined  after  prolonged 
consideration  of  each  topic  in  detail. 

It  was  also  decided  that  sub-commit¬ 
tees  should  later  be  appointed  in  each 
phase  of  the  industry  to  draw  up  the 
standard  form  of  ^general  conditions” 
(one -for  the  railroads  ;  one  for  the  build¬ 
ers;  etc.)  which  would  complement  the 
general  “agreemeint”  accordfmg  to  the 
nature  of  the  job. 

Thus  the  general  principles  of  the  uni¬ 
versal  contract  were  fixed,  and  a  com¬ 
mittee  consisting  of  General  Marshall  for 
the  constructors,  W.  S.  Parker  for  the 
architects,  and  W.  D.  Faucette  for  the 
Railway  Engineers,  was  appoineff  to 
write  out  the  documents  in  tentative  form 
for  correction  and  approval  by  the  con¬ 
ference  at  its  next  meeting  in  January, 
after  which  the  forms  will  be  transmitted 
officially  to  the  various  societies  and  or¬ 
ganizations  interested  for  further  con¬ 
sideration  and  ultimate  adoption. 

Just  before  adjournment,  the  confer¬ 
ence  passed  a  resolution  of  apprecia¬ 
tion’  and  thanks  to  General  Marshall  for 
the  great  amount  of  work  he  had  done 
in  preparing  the  “tentative  outline”  and 
for  his  untiring  efforts  in  aranging  for 
conference  action. 
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CEMENT  ASSOCIATION  BASES 
MEMBERSHIP  ON  '  QUALITY 
OF  PRODUCT 

At  the  final  session  of  the  Annaul  Meet¬ 
ing  of  the  Portland  Cement  Association, 
which  was  held  last  week  at  the  Biltmore 
Hotel,  New  York,  the  Association’s 
Constitution  and  By-Laws  were  amended 
so  as  to  make  membership  in  the  Asso¬ 
ciation  “Contingent  upon  member’s  pro¬ 
duct  meeting  the  Standard  Specifications 
for  Portland  Cement  adopted  by  the 
United  States  Government  and  the 
American  Society  for  Testing  Materials.” 

Engineers,  architects,  and  contractors 
are  familiar  with  the  high  standard  of 
specifications  govierning  cement  manu¬ 
facture  and  will  herald  this  action  as 
the  greatest  advance  step  ever  taken  by 
the  industry. 

Along  with  other  scientific-education¬ 
al-research  activities,  the  Portland  Cem¬ 
ent  Association  is  distinguished  for  its 
co-operative  work  with  technical  socie¬ 
ties.  This  has  been  in  the  nature  of 
contributing  to  the  improvement  of  build¬ 
ing  materials,  methods  and  standards  in 
general,  among  these  being  building 
codes,  but  the  Association  has  particular¬ 
ly  been  active  in  keeping  standard  re¬ 
quirements  for  portland  cement  on  a 
high  plane  and  in  insuring  its  proper 
use  by  the  consuming  public. 

The  Association  is  not  concerned  with 
the  commercial  relations  of  its  members 
to  their  patrons  and  while  not  under¬ 
taking  to  guarantee  directly  the  quality 
of  cement  produced  by  its  members,  has 
very  adroitly  accomplished  the  same 
thing  by  adding  to  its  Constitution  and 
By-Laws  the  amendment  above  men¬ 
tioned. 

This  action  of  the  Portland  Cement 
Association  perhaps  typifies  its  service  to 
the  public  in  a  way  that  will  be  more 
readily  grasped  by  people  at  large  than 
any  other  one  item  of  practice  or  policy 
under  which  it  operates.  President  L. 
T.  Sunderland  of  Kansas  City,  Mo.,  who 
was  re-elected  at  the  Annual  Meeting,  in 
commenting  upon  this  amendment,  says, 
“This  only  serves  as  a  further  protection 
to  the  cement  buying  public.  Portland 
cement  always  has  been  a  highly  stan¬ 
dardized  product,  but  as  varying  degrees 
of  skill  have  been  displayed  in  so-called 
tests  oif  cement  made  by  people  not  thor¬ 
oughly  grounded  in  testing  practice 
through  lack  of  long  and  competent 
laboratory  training,  misleading  resuults 
have  often  been  announced.  The  public 
can  now  feel  assured  that  if  the  cement 
is  produced  by  a  member  of  the  Portland 
Cement  Association,  that  fact  is  an  added 
endorsement  of  quality  and  actual  as¬ 
surance  that  it  will  measure  up  to  the 
accepted  engineering  standards,  since 
otherwise  membership  in  the  Association 
would  be  thereby  jeopardized.” 
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Re-elected  with  President '  Sunderland 
were  Richard  Hardy,  First  Vice-Presi 
dent,  Chattanooga,  Term. ;  S.  B.  New¬ 
berry,  Second  Vice-President,  818  En¬ 
gineers’  Building,  Cleveland  Ohio ;  and 
F.  W.  Kelley  Treasurer  126  State  St., 
Albany,  N.  Y. 

The  following  directors  were  also 
elected : 

H.  Struckmann,  342  Madison  Avenue, 
New  York,  N.  Y. ;  Charles  F.  Conn,  603 
Pennsylvania  Building,  Philadelphia,  Pa., 
H.  L.  Block,  Post  Dispatch  Building,  St. 
Louis,  Mo. ;  W.  M.  Hatch,  -  Union  City, 
Michigan;  Geo.  T.  Cameron,  Crocker 
Building,  San  Francisco,  Calif.;  and 
David  M.  Kirk,  Wampum,  Pa. 

The  greatest  building  activity  in  this 
country  next  year  will  be  in  the  industrial 
states,  according  to  a  forecast  of  the 
building  outlook  made  today  by  the  Com¬ 
mittee  on  Statistics  and  Standards  of  the 
Chamber  of  Commerce  of  the  United 
States. 

It  is  pointed  out  by  the  Committee 
that  there  will  be  a  good  many  business 
buildings  next  year,  and  a  large  number 
of  them  will  be  in  the  shape  of  altera¬ 
tions  and  enlargements.  On  the  other 
hand,  it  says,  it  is  unfortnuate  that  not 
a  great  many  farm  buildings,  such  as 
dwelling  houses,  barns'^  icribs  and  the 
like  are  contemplated. 

According  to  the  Committee,  Califor¬ 
nia  leads  the  other  states  with  respect 
to  probable  construction,  while  good 
likelihoods  of  construction  he  in  the 
Central  West  and  in  the  East. 

“There,  also,  are  a  great  many  possi¬ 
bilities  for  building  in  the  Southern 
States,”  it  says..  “These  possibilities  are 
greater  than  seemed  likely  under  the 
stringent  conditions  which  prevailed 
there  prior  to  the  rise  in  the  price  of 
cotton. 

“The  prospects  for  building  in  the 
strictly  agricultural  states  are  not  so 
favorable.  There  are  several  reasons  for 
this,  principally  the  exceedingly  low  and 
unremuneraitive  prices  on  farm  products, 
which  seriously  reduce  the  purchasing 
power  oif  the  farmer.  In  addition,  the 
banks  generally  throughout  the  agricul¬ 
tural  sections  are  fully  loaned  up,  so 
that  the  farMer  finds  it  difficult  to  ob¬ 
tain  either  ready  money-  or  credit.  In 
such  circumstances  there  is  not  likely  to 
be  much  building  in  these  states,  especi¬ 
al!  v  on  Dims,  for  the  simple  reason  that 
the  farmer  is  financially  unable  to  build. 

“Three  factors  enter  largely  into  the 
problem  of  building  during  the  coming 
months :  the  high  price  of  material,  high 
price  of  labor  and  the  question  of  ob¬ 
taining  funds  for  construction.  Prices 
of  material,  on  the  whole,  are  much  the 
more  favorable  of  the  three  factors.  It 
is  only  here  and  there  that  there  is  any 
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apparent  difficulty  in  this  respect.  The 
matter  of  too  high  priced  labor  does  not 
stack  up  so  well  as  that  of  material, 
but  there  is  a  general  belief  that  not  oinly 
are  matters  improving  in  this  direction 
buit  when  springtime  comes,  the  long 
period  of  probable  idleness  of  labor  will 
naturally  tend  to  bring  about  a  much 
more  favorable  of  this  problem  than  is 
now  presented. 

“There  ar,e  the  usual  scattered  excep¬ 
tions  to  any  general  statement.  Labor 
is  plentiful  in  some  sections,  scarce  in 
others.  The  matter  of  obtaining  money 
for  construction  is  the  most  difficult 
problem  of  all.  It  is  not  that  money 
seems  to  be  so  high  in  price  as  that  it 
is  hard  to-  get,  particularly  in  the  agri¬ 
cultural  sections  and  on  the  countryside 
rather  than  in  the  large  cities. 

“Apparently  when  construction  gets 
well  under  way,  it  will  comprehend  a 
great  many  dwelling  houses  in  its  pur¬ 
pose  and  intent ;  this  because  of  the 
supreme  necessity  of  moire  adequate 
housing  almost  everywhere. 

“There  alscr  will  be  a  very  large  num¬ 
ber  of  educational  buildings,  such  as 
schools,  and  additions  to  colleges  and 
universities.  The  numerous  ‘drives’  for 
funds  set  on  foot  by  all  sorts  of  edu¬ 
cational  institutions  will  bear  fruit  in 
many  new  buildings  next  spring.  In 
particular,  the  great  state  universities  of 
the  West  and  the  South  have  more 
liberal  appropriations  from  their  various 
'  legislatures  for  building  purposes  than  for 
many  years.  There  are  likewise  a  num¬ 
ber  of  public  buildings  under  way. 

“Few  things  tend  to  hasten  the  return 
to  better  times  more  than  the  building 
industry.  Things  used  in  the  building 
of  dwelling  houses  call  upon  virtually 
all  the  industries  of  the  country  for  their 
products.  A  general  and  far-reaching 
construction  program  in  this  country  in 
1922  is  the  best  possible  harbinger  of 
a  return  to  more  prosperous  conditions.” 


The  other  day  a  prominent  local  archi¬ 
tect  called  up  to  inquire  regarding  a  con¬ 
cern  that  has  not  ad/ertised  with  us  for 
two  years.  “I  saw  their  ad.  some  years  ago 
in  the  Guide,”  said  the  architect,  “and  am 
unable  to  recall  just  where  they  are  lo¬ 
cated.”  We  gave  him  the  address  and 
learned  subsequently  that  as  a  result  the 
firm  bagged  a  big  order.  How  many  simi¬ 
lar  orders,  from  architects  who  wouldn’t 
take  the  trouble  to  look  them  up,  that  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  us  to 
know. 


Business  is  founded  on  reciprocity  and 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 
nowadays  has  a  heart  and  a  soul. 


Reference  Directory  for 


Architects,  Builders 
and  Owners 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 

•  ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Photostat  Service  Corporation, 

North  American  Bldg.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  HARDWARE. 

Soeffing,  Adolph,  &  Co . 833  Arch  St.,  Phila. 

BUI  I.DERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H„  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 

CEMENT  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ELECTRICAL  CONSTRUCTION. 

Baird  Osterhout  Const.  Co.. 1620  Chancellor  St.,  Phila. 

Woodward,  George,  Jr . 1723  Sansom  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

S09  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  Phila. 
FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

©orden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GAS  TEAM. 

Carkeek,  H.  T . 824  Walnut  St.,  Phila. 

GAS  WATER  HEATERS. 

Hoffman  Water  Heater  Co . 824  Wanut  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWARE  (Builders’). 

Soeffing,  Adolph,  Co . 833  Arch  St.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son _ 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Austin,  Gorham,  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phiij). 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila- 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Richardson  &  Boynton  Co....  ..1332  Arch  St.,  Phila. 
HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Excbange,  Phila. 

INSULATION. 

Austin,  Gorham.  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts..  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan.  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 
LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . ....976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co - 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Kuehnle,  C.  Albert . Vine  and  17th  Sts.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

Barrett  Co.,  The . New  York  and  Philadelphia 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  .T.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Photostat  Service  Corporation, 

North  American  Bldg.,  Phila. 

Weber,  F„  Co.  . . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St..  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Vogel.  Joseph,  Co . Wilmington.  Del. 


RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M.  . . . 46-48-50  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co.  . ....1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHKETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 

McFarland -Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillip* . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co.  . 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . .....Builders'  Exchange,  Phlla. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co... . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phlla. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phlla. 

Hoffman  Water  Heater  Co.. _ Bourse  Bldg.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phil* 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 

WATERPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phlla. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phlla. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phlla. 

WIRE  PARTITIONS.  * 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phlla. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phlla. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 


WILMINGTON,  DELAWARE 
ST.  LOUIS.  MO. 


Sold  bv  Jobbers  Everywhere 


JOSEPH  A.VOfiEL  CO. 


Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 


Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 

Malleable  seat  castings 
will  not  break. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 


DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 
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PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturer*  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


METAL  stringer 


INTERLOCKING  TREAD  AND  RISER 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


THE  LAND  TITLE  AND  TRUST  COMPANY 

BROAD  STREET,  CHESTNUT  TO  SANSOM,  PHILADELPHIA 

Capital  $3,000,000  Surplus  $9,000,000 

FIRST  TRUST  COMPANY  IN  THE  PHILADELPHIA  CLEARING  HOUSE 


Deposits  received  upon  which  interest  is  allowed 
Titles  to  real  estate  insured 

Loans  on  mortgage  and  approved  securities 
Trusts  executed 

Safe  Deposit  Boxes  rented  in  burglar-proof  vaults 


Vice-President 

President 

WILLIAM  R.  NICHOLSON 

Vice-President 

EDWARD  H.  BONSALL 

HENRY  R.  ROBINS 

Secretary 

Vice-President  and  Treasurer 
LEWIS  P.  GEIGER,  JR. 

Trust  Officer 

LOUIS  A.  DAVIS 

CLAUDE  A.  SIMPLER 

DIRECTORS 


William  R.  Nicholson 
Henry  R.  Gummey 
Samuel  S.  Sharp 

.Eugene  V/.  Fry 


John  W.  Brock 
Ralph  H.  North 
Joseph  E.  Widener 


Edward  H.  Bonsall 
Frederick  J.  Geiger 
William  M.  Elkins 


George  D.  Widener 
Geo.  W.  Elkins,  Jr. 
Cyrus  H.  K.  Curtis 
Percival  E.  Foerderer 


Franklin  National  Bank 

Chestnut  Street  West  of  Broad 


Philadelphia,  December  31,  1921 


RESOURCES 


Loans  and  Investments  .  $38,213,369.49 

Liability  under  Letters  of  Credit  .  37,977.57 

Interest  Earned  Uncollected  .  203,311.79 

Due  from  Banks  .  10,485,607.47 

Cash  and  Reserve  .  4,697,050.03 

Exchanges  for  Clearing  House .  2,464,414.88 


$56,101,731.23 

LIABILITIES 

Capital  . $1,000,000.00 

Surplus  .  4,000,000.00 

Undivided  Profits  .  1,581,140.22 

Reserve  for  Taxes,  etc .  585,694.48 

Discount  and  Interest  Unearned  .  150,334.72 

Letters  of  Credit  . 37,977.57 

Rediscounts  at  Federal  Reserve  Bank  .  None 

Deposits  . 48,746,584.24 


$56,101,731.23 

J.  R.  McAllister,  President 

J.  A.  HARRIS,  Jr.,  Vice-President  E.  E.  SHIELDS,  Asst.  Cashier 
J.  \VM.  HARDT,  Vice-President  and  Cashier 


W.  M.  GEHMANN,  Jr.,  Asst.  Cashier 
M.  D.  REINHOLI),  Assistant  Cashier 

DIRECTORS 


Samuel  T.  Bodine 
Henry  Tatnall 
J.  Rutherford  McAllister 
Frederick  L.  Baily 
Effingham  B.  Morris 
Percy  C.  Madeira 


J.  Andrews  Harris,  Jr. 
John  Hampton  Barnes 
Morris  L.  Clothier 
C.  S.  W.  Packard 
Charlton  Yarnall 
W.  W.  Atterbury 
Edgar  C.  Felton 


Edward  F.  Beale 
Daniel  B.  Wentz 
Arthur  W.  Sewall 
Lewis  Lillie 
Jay  Cooke 
Geo.  H.  Frazier 
Sydney  E.  Hutchinson 


FOREIGN  EXCHANGE  IN  ALL  ITS  BRANCHES 


Y our  Spare  Money  Earn  Money. 

pay  3.65%  on  savings  fund  accounts. 


Open  an  account  with  the 


Continental=Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 


Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $11,000,000 

OFFICERS 

JOHN  F.  SKELLY,  President 
JEREMIAH  J.  SULLIVAN,  Vice-President 
JOHN  R.  UMSTED,  Vice-President 
WILLIAM  J.  McGLINN,  Vice-President 
JOHN  V.  LOUGHNEY,  Sec’y  and  Treas. 

WILLIAM  J.  FITZPATRICK,  Asst.  Sec'y  and  Treas. 
JOHN  F.  McMENAMIN,  Asst.  Sec’y  and  Treas. 
HENRY  F.  STITZELL,  Trust  Officer 
HENRY  M.  KELLER,  Title  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WILLIAMS,  Counsel 

DIRECTORS 

WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
THOMAS  DEVLIN 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 
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We  have  installed  our 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA ... 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


SALAMANDERS 

OR 

BUILDERS’ 
STOVES 

17"  x  20" 
Without  Ash  Pan 

$7  each 

$77  per  doz. 

With  Ash  Pan 

$8  each 

$87,50  per  doz. 

Special,  16"  x  16” 

$6  each 

|  Delivered  from  Philadelphia  Stock  J 

Service  Equipment  Company 

Bourse  Building,  Philadelphia,  Pa. 

Lombard  0490 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON- MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES  -GLOBES-  GATES 
FLANGED  -  HUB  END 
NIPPLES- COUPLINGS 
BOILERS- RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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E.  W.  BAIRD 


W.  B.  BUCHANAN 


BAIRD-OSTERHOUT  COMPANY 

Electrical  Contracting  in  all  its  Branches  2109  Walnut  Street,  Philadelphia 


BUILDERS’  GUIDE 


Devoted  to  the  Advancement  of  American  Architecture,  Structural 
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H'E  estimated  cost  of  all  buildings, 
alterations,  additions,  repairs  and 
miscellaneous  work  in  buildings 
for  which  permits  were  issued  by  the 
Philadelphia  Bureau  of  Building  Inspec¬ 
tion  for  1921  was  $42,790,780,  according 
to  detailed  reports  printed  on  either 
pages  of  this  issue  of  the  Guide.  Total 
operations  of  all  kinds  amounted  to  14,- 
654.  Compared  with  1920  the  report 
shows  a  decrease  of  $12,514,620,  al¬ 
though  an  increase  of  2,142  in  operations 
over  1920. 

More  than  50  per  cent,  of  the  permits 
were  for  alterations  and  additions, 
which  totaled  $14,278,500,  and  these 
were  the  dominating  factor  in  making 
this  year  a  record  one. 

The  total  number  of  dwellings  erected 
in  1921  was  2,244  at  a  cost  of  $12,149,- 
110.  Permits  were  granted  for  15  tene¬ 
ment  houses,  costing  $810', 000,  making 
the  total  for  dwelling  construction,  which 
led  all  classes  of  building,  $12,959,110. 
A  material  increase  in  housing  was  made 
in  1921  over  1920.  The  number  of  dwell¬ 
ings  in  1920  was  1,208,  costing  $10,466,- 
950.  1921  shows,  an  increase  of  1,036 

houses  over  1920,  but  does  not  approxi¬ 
mate  the  yearly  average.  The  average 
number  of  dwellings  erected  per  year  in 
Philadelphia  prior  to  1917  was  7,150. 
The  average  erected  from  1917  to  1920 
inculsive  was  2,550,  which  showed  a 
decrease  per  year  of  4,600  houses  for 


shortage  in  1921  of  4,900,  Philadelphia 
is  approximatey  23,300  houses  short  of 
requirements. 

The  best  month  in  1921  for  construc¬ 
tion  was  November,  with  a  total  value 
of  $5,796,695.  October  was  a  close 
second  with  $5,533,225.  The  lowest 
month  was  January,  with  $1,124,400. 

Garage  construction  has  been  very 
active  all  through  the  year,  and  at  one 
time  more  garage  than  dwelling  permits 
were  issued.  There  were  1,569  garages 
erected,  costing  $3,505,695. 

Hotel  construction  was  the  poorest 
class  of  all  buildings.  In  twelve  months 
only  one  permit  was  issued  for  a  hotel, 
which  cost  $10,000. 

The  following  table  shows  the  total  for 
each  year  back  to  and  including  1909: — 

Operations  Estimated 


Year 

Cost. 

1909  ...... 

.  17,294 

$42,881,370 

1910  . 

.  16,383 

37,866,565 

1911  . 

.  16,215 

40,030,985 

1912  . 

.  14,907 

37,173,635 

1913  . 

.  14,813 

38,763,850 

1914 . 

.  15,709 

35,419,605 

1915  . 

.  17,712 

39,444,125 

1916  . 

.  15,613 

49,896,570 

1917  . 

.  8,977 

34,016,408 

1918 

.  5,950 

15,452,670 

1919  . . 

.  14,509 

65,088,750 

1920  . 

.  12,512 

55,305.400 

1921  . 

.  14,654 

42,790,780 

The  estimate  cost  of  operations  for 
1921  is  approximately  $12,600,000  below 
1920.  The  forty-second  ward,  with  640 
dwellings  erected,  leads  all  other  dis¬ 
tricts.  587  two  story  dwellings  and  53 
three-story  dwellings  were  built  in  this 
ward. 

September,  which  is  generally  a  dull 
month,  leads  in  the  number  of  dwellings 
started  in  the  entire  city,  with  415,  and 
October  was  second  with  305.  Novem¬ 
ber  followed  with  276,  and  December 
showed  a  very  large  increase  over  1920. 
This  is  an  indication  that  residence  work 
is  very  much  on  the  increase. 

*  *  * 

Realizing  the  gigantic  problems  con¬ 
fronting  the  Building  Industry  in  Phila¬ 
delphia,  a  meeting  of  Construction  men 
was  held  in  the  City  Club,  Thursday 
evening,  December  5th,  to  analyze  the 
situation  and  devise  remedies  to  over¬ 
come  friction  and  promote  harmony  and 
co-operation.  It  is  regretable  that  the 
builders  were  not  present  at  this  meet¬ 
ing;  not  one  of  those  present  when  in¬ 
troducing  himself  to  the  meeting  was 
a  builder.  Architects,  material  men, 
Building  Material  Association’s  officials, 
engineers,  school  officials,  city  officals, 
representatives  of  organized  labor  asso¬ 
ciations,  the  press  and  all  interested  in 
promoting  building  were  in  evidence,  but 
not  a  builder.  The  builders  must  come 
out  of  their  shells  if  they  want  genuine 
coperation. 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1  209  Arch  Street,  Philadelphia 

BELL  PHONE.  SPRUCE  1256  KEYSTONE  PHONE,  RACE  3519 
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Great  credit  is  due  Mr;  W.  S.  Hays, 
General  Secretary  of  the  National  Feder¬ 
ation  of  Construction  Industries,  who 
was  instrumental  in  calling  the  meeting 
and  preparing  a  most  interesting  pro¬ 
gramme.  Harry  C.  Woods,  Secretary 
of  the  Philadelphia  Builders’  Exchange 
and  Employers’  Association,  had  much  to 
do  with  the  success  of  the  meeting.  He 
was  the  prime  factor  in  keeping  the 
wheels  moving  and  merits  appreciation. 
Clarence  C.  Zanzinger,  a  prominent  Phil¬ 
adelphia  Architect  of  International  fame, 
was  toastmaster.  Mr.  Zanzinger’s  knowl¬ 
edge  of  conditions  andl  affairs  was  evi¬ 
denced  in  the  ease  with  which  he  pres¬ 
ented  the  various  speakers  and  celerity 
with  which  he  extracted  the  kernel  from 
the  shell.  The  purpose  of  the  meeting, 
, which  is  the  first  of  a  series,  as  Mr. 
Zanzinger  explained,  is  to  stimulate  “a 
work  together  spirit  for  Philadelphia.” 
The  sense  of  the  meeting  was  that  apart 
from  the  construction  needs  due  to  nor¬ 
mal  growth  of  oiur  city  and  those  created 
by  the  war  curtailment  of  new  home 
building  and  proper  maintenance  of  exis¬ 
ting  buildings,  streets  and  all  structures, 
the  Delaware  Bridge,  Parkway  Develop¬ 
ment  and  Sesqui- centennial  with  their 
contemporary  construction  requirements 
will  make  the  next  four  years  the  most 
active  period  the  construction  industries 
of  Philadelphia  and  vicinity  have  ever 
known. 

It  is  up  to  us  to  devise  ways  and  means 
to  meet  these  needs.  It  will  require  con¬ 
tinuous  work  by  everyone.  No  more 
time  must  be  wasted  by  workers  whose 
maximum  productive  effort,  and  man 
hours  will  be  so  necessary.  It  will  call 
for  the  best  possible  co-operation,  leader¬ 
ship  and  team  work.  Our  guiding  motto 
must  be  maximum  service  at  the  lowest 
cost  consistent  with  good  standards  of 
construction  and  living. 

Samuel  S.  Shay,  of  the  New  Jeresy 
Bridge  Commision,  told  of  the  work  of 
the  commission  and  said  the  work  would 
be  pushed  to  completion  as  rapidly  as 
possible.  I.  T.  Catherine,  of  the  Board 
of  Education,  said  that  from  65  to  70 
per  cent,  of  Philadelphia’s  schools  are 
old  buildings  and  17  per  cent,  of  the 
pupils  are  on  half  time.  Sixty  million 


dollars  are  to  be  spent  in  the  next  ten 
years  on  schoolhouse  construction. 
18  new  high  schools  and  fifty-nine  grade 
schools  are  part  of  the  contemplated 
programme.  Jos.  A.  Steinmetz  advocated 
the  Parkway  site  for  the  Sesqui-Cen- 
tennial.  He  said  that  $25,000,000  of  con¬ 
struction  is  planned  or  projected  in  that 
section.  Concerning  accommodations  for 
automobiles,  he  said  a  project  is  under 
consideration  to  establish  a  huge  parking 
area  o’ver  the  Diamond  street  reser¬ 
voir. 

Bernard  J.  Newman  said  that  we 
need  $80,000,000  of  construction  for 
homes  in  Philadelphia;  that  we  are 
20,000  houses  short  of  requirements  and 
that  6,000  houses  must  be  built  annually 
to  care  for  the  increase  in  population. 
He  referred  to-  the  need  of  three  or  four 
millions  of  dollars  for  a  revolving  fund 
for  construction. 

David  Knickerbacker  Boyd,  whose  tire¬ 
less  efforts  in  the  interest  of  the  Building 
Trades  not  only  in  Philadelphia  but 
throughout  the  entire  country,  are  re¬ 
cognized  and  were  acclaimed  by  all  pres¬ 
ent,  said  that  we  must  eliminate  the 
waste  of  unemploment  and  restore  in¬ 
terest  and  pride  of  craft  to  the  workers 
in  the  building  trades. 

*  *  * 

Subsequent  meetings  will  be  held  Jan. 
12th  at  Longacre  Private  Dining  Room, 
12.30  P.  M.„  “Getting  Dwelling  Con¬ 
struction  Under  Way,”  discussion  led  by 
Messrs.  Bernard  J.  Newman  and  J.  W. 
Pearce. 

Jan.  19th,  Engineers’  Club,  8.00  P.  M., 
“Recruiting  and  Training  Apprentices, 
Journeymen  and  Workers  of  the  Build¬ 
ing  Trades,”  Mr.  D.  Knickerbacker  Boyd 
is  Chairman  of  this  meeting. 

Jan.  26th,  Longacre,  12.30  P.  M.,  sub¬ 
ject,  “How  To  Reduce  Costs  of  Estima¬ 
ting,”  discussion  led  by  Mr.  Paul  A. 
Davis. 

*  *  * 

NLY  the  man  who  fancies  himself 
in  the  role  of  pessimist  can  pos¬ 
sibly  find  any  excuse  for  dis¬ 
couragement  in  the  1922  business  out¬ 
look.  Men  who  can  see  the  affairs  of 
the  country  from  every  angle  tell  us 
that  there  is  every  reason  to  believe  that 


For  the  GARAGE! 

Install  a  Clow  “Gasteam”  radiator  and 
have  steam  heat.  Only  a  gas  connection  re¬ 
quired.  Guaranteed  Immediate  Delivery. 

Send  for  catalog. 

H.  T.  CARKEEK,  Distributor 
824  Walnut  Street  'Phone  Walnut  0731 


the  tide  has  turned,  and  that  the  coun¬ 
try  is  on  a  gradual  return  to  normal 
conditions.  Thus,  Manufacturer’s  News 
tells  us: 

Although  industry  received  many  hard 
knocks  during  the  year  now  just  closed, 
its  prospects  today  are  brighter  than  they 
have  been  since  the  signing  of  the  armis¬ 
tice.  It  has  passed  through  a  period  of 
readjustment  more  severe  and  radical  in 
duration  and  extent  than  any  experi¬ 
enced  heretofore.  It!  has  taken,  with 
creditable  equanimity  and  courage,  the 
losses  incident  to  the  deflation  of  values, 
and  is  now  in  splendid  shape  to  meet 
competition  in  foreign  as  well  as  domes¬ 
tic  markets. 

The  feeling  of  extreme  optimism 
which  ruled  the  country  last  September 
and  October  and  that  of  pessimism 
which  governed  earlier  in  the  year  have 
given  place  to  a  rational  and  substantial 
faith  in  the  gradual  revival  of  business. 
There  are  no  fantastic  dreams  of  rapid 
trade  expansion  but  a  determination  to 
make  the  best  of  every  oportunity  and 
to  prepare  for  the  general  upturn,  which 
is  not  far  off. 


(Continued  on;  (page  3® 


fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

PHILADELPHIA 
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Office  Building  (alt.  and  add.),  Twenty- 
nine  and  Gray’s,  Ferry  road,  Philadelphia. 
Architects,  Bissell  &  Sinkler,  Otis  Building, 
Philadelphia.  Owners,  Henry  Bowers  Chem¬ 
ical  Co.,  on  premises.  Brick,  stteel  and  cut 
stone,  2  stories,  37x46  feet,  Johns  Manville 
roof,  cement  and  tile  floors,  metal  lath,  roof 
ventilators,  waterproofing,  terra  cotta  iron 
work,  Bond,  marble  work,  demolition.  Archi¬ 
tect  has  taken  approximate  bids. 

Residence  (alts.)  to  Dental  Offices,  417 
South  Eighth  street,  Philadelphia.  Archi¬ 
tect,  Samuel  Abramson,  2315  Walnut  street, 
Philadelphia.  Owner,  Dr.  J.  Silberstein, 
Eighth  and  South  streets,  Philadelphia.  Brick 
work,  new  partitions,  hot  water  heating, 
electric  lighting.  Architect  taking  bids  due 
January  14th.  Frank  Fitt,  315  Chew  street; 
B.  &  L.  'Construction  Co.,  705  Pierce  street; 
Jacob  Bender,  1817  South  Fourth  street,  and 
Robbinsi  Oont.  Co.,  1137  North  Front  street, 
are  figuring. 

Show  Room  and  Office  (alts.),  2615-17 
Frankford  avenue,  Philadelphia.  Architect, 
William  H.  Wooters,  816  West  Allegheny  ave¬ 
nue,  Philadelphia.  Owners,  Brinkmann 
Brothers,  on  premises.  New  front,  1  to  3 
stories,  tapestry  brick,  38  feet  (Silver  Lake 
roof  reserved)  (heating  reserved),  electric 
lighting,  hardwood  floors,  cabinet  work,  plate 
glass,  copper  bars,  leaded  glass.  Plans  about 
completed.  Will  be  ready  for  bids  in  one 
week. 

Store  and  Office  Building  and  Power  House, 

Fifteenth  street,  Chestnut  street  to  Ionic 
street,  Philadelphia.  Architects,  Hoffman 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owner,  Albert  M.  Greenfield,  Fifteenth  and 
Chestnut  streets.  Brick,  steel,  stone,  lime¬ 
stone,  terra  cotta,  18  stories,  80x140  feet, 
steam  heating,  electric  lighting,  elevators. 
Preliminary  plans  in  progress. 

Municipal  Court  Building,  Parkway,  Phila¬ 
delphia,  $1,000,000.  Architect,  John  T.  Wind- 
rim,  Commonwealth  Building,  Philadelphia. 
Owners,  County  Commissioners,  City  Hall, 
Philadelphia.  Stone,  steel,  granite,  terra 
cotta  and  brick,  composition  roof,  cement 
floors,  hollow  tile,  metal  lath,  tile  and  marble 
work,  steam  heating,  electric  lighting.  Plans 
completed.  Awaiting  court  decision  to  take 
bids. 


Residence,  Roxborough,  Philadelphia.  Ar¬ 
chitect,  H.  Rex  Stackhouse,  129  South  Fifth 
street,  Philadelphia.  Owner,  Mrs.  C.  iS. 
Mears,  Roxborough,  Philadelphia.  Stone  and 
frame,  2  y2  stories,  35x24  feet,  shingle  roof, 
hardwood  floors,  hot  air  heating,  electric 
lighting,  tile  work.  Architect  will  be  ready 
for  bids  in  ten  days. 

Bath  House,  Passyunk  avenue  and  Wharton 
street,  Philadelphia.  Architects,  Stewardson 
&  Page,  315  South  Fifteenth  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Brick  and 
steel,  2  stories,  60x75  feet,  slag  roof, "  con¬ 
crete  work,  waterproofing.  Plans  in  pro¬ 
gress. 

Factory  Building,  Delaware  avenue  and 
Dickinson  street,  Philadelphia.  Architect, 
Clarence  E.  Wunder,  1415  Locust  street,  Phil¬ 
adelphia.  Owner,  Morice  Twine  Mills,  care 
of  John  H.  Morice,  president,  84  Tasker 
street,  Philadelphia.  Brick,  steel  and  con¬ 
crete,  2  .stories.  Plans  about  completed.  Ar¬ 
chitect  will  be  ready  for  bids  in  about  three 
weeks. 

Loft  Building,  138  North  Seventh  street, 
Philadelphia.  Architect,  F.  Ferdinand  Du- 
rang,  1220  Locust  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  2  stories,  18x50 
feet.  Plans  about  completed.  Architect  will 
be  ready  for  bids  in  two  weeks. 

Club  House  (alts.),  Camac  and  St.  James 
streets,  Philadelphia,  $6,000.  Architect,  Al¬ 
bert  Kelsey,  Perry  Building,  Philadelphia. 
Owner,  Franklin  Inn  Club,  on  premises.  Stucco 
work,  maple  floors,  mill  work,  plumbing,  gen¬ 
eral  alterations.  Plans  in  progress. 

Garage,  119  to  125  Wildey  street,  Philadel¬ 
phia.  Architect,  I.  W.  Levin,  Victory  Build¬ 
ing,  Philadelphia.  Owner,  Joseph  Feldman, 
Lincoln  Building,  Philadelphia.  Brick,  1 
story,  60x120  feet,  slag  roof,  cement  floors, 
cold  water  painting,  rolled  steel  sash,  iron 
work,  steam  heating,  electric  lighting.  Owner 
is  ready  for  bids. 

Stores  (10),  Offices  and  Apartments,  Ortho¬ 
dox  and  Paul  streets,  Philadelphia.  Archi¬ 
tect,  Edward  L.  Rothschild,  1420  Chestnut 
street,  Philadelphia.  Owners,  Joseph  A.  & 
Edward  H.  Thompson,  2118  Orthodox  street, 
Philadelphia.  Brick,  3  stories,  148x69  feet, 
slag  roof,  hardwood  and  pine  floors,  steam 
heat,  electric  light,  tile  and  marble  work,  hol¬ 


low  metal  sash  and  skylights,  plate  glass, 
store  fixtures,  metal  ceilings,  water  heaters, 
plumbing.  Architect  will  be  ready  for  bids  in 
three  weeks. 

Residence  (alts.)  to  Apartments,  4114-16 
Baring  street,  Philadelphia.  Architects,  Dur¬ 
ham  Brothers,  1609  'Sansom  street,  Philadel¬ 
phia.  Owner,  Harry  Yerkes,  5041  Lansdowne 
avenue,  Philadelphia.  General  alterations  to 
3-story  residence,  plumbing,  electric  work,  tile 
work.  Owner  will  take  sub-bids  in  one  week. 

Business  Offices,  512-14  Walnut  street,  Phil¬ 
adelphia.  Architects,  Baily  &  Bassett,  421 
Chestnut  street,  Philadelphia.  Owners,  George 
Woods  Sons  &  Co.,  626  Chestnut  street,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  4  stories 
and  2  stories,  54x119  feet,  garage,  2  stories, 
59x23  feet,  slag  roof,  cement  and  maple 
floors,  hollow  tile,  metal  lath,  elevators,  wa¬ 
terproofing,  iron  stairs  and  work,  Bond,  hol¬ 
low  metal  sash,  rolled  steel  skylights,  tile  and 
marble  work,  steam  heating,  electric  lighting, 
demolition.  Architects  taking  bids  due  Jan¬ 
uary  20th  at  noon.  Cramp  &  Co.,  Denckla 
Building;  Barclay  White  Co.,  1713  Sansom 
street;  H.  E.  Baton,  1713  Sansom  street; 
Frank  G.  Stewart,  1619  Sansom  street;  George 
A.  Fuller  Co.,  321  Walnut  street,  and  R:  C. 
Ballinger  &  Co.,  925  Walnut  street;  are 
figuring. 

Broad  Street  Front  of  Majestic  Hotel 
(alts.),  Broad  and  Girard  avenue,  Philadel¬ 
phia.  Architect,  Norman  Hulme,  1524  Chest¬ 
nut  street,  Philadelphia.  Owner,  Arthur  W. 
Pusey,  West  End  Trust  Building,  Philadel- 

Murphy  is 

“Painting  the  Town ” 

The  work  of  the  Murphy 
organization  covers  every  kind , 
class  and  division  of  architecture 
where  paint  protection  preserves 
and  adds  to  the  beauty  of  build¬ 
ings.  We  have  painted  everything 
from  churches ,  clubs ,  factories , 
service  stations  and  schools  to 


bottling  houses  for  breweries. 


This  Combined  Transit  and  Leve? — $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 

1304  Arch  Street  (8th  Floor)  Philadelphia,  Te. 


BUILDING  LUMBER 


KEYSTONE  PHONE : 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  —  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

with 

Concrete  —  Cement  —  Plaster  —  Mortar 

IF  YOU  USE 

" CONWATCO  MIX” 

Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 


Park  3959 


Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

nuaa*-  Bell  Phone, Kensinoton  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


phia.  Cement  work,  reinforced  concrete, 
brick  and  cut  stone  work,  carpentry,  mill 
work,  plastering,  slag  roof,  metal  lath,  paint¬ 
ing,  hardware,  demolition,  tile,  marble  and 
terrazzo  work,  iron  and  steel  work.  Archi¬ 
tect  taking  bids  due  January  13th.  F.  B.  Da¬ 
vis  &  Son,  240  North  Sixteenth  street;  F.  A. 
Havens  Co.,  845  North  Nineteenth  street; 
John  R.  Wiggins  Co.,  -Eighteenth  and  Cherry 
streets;  William  E.  Dougherty,  1610  Sansom 
street;  McCloskey,  Inc.,  and  George  H.  Evans, 
Inc.,  109  North  Thirteenth  street,  and  J.  W. 
Emery,  34  South  Sixteenth  street  are  figur¬ 
ing. 

Garage,  1830-40  South  street,  Philadelphia. 
Architects,  Architectural  'Service  Co.,  10  South 
Eighteenth. street,  Philadelphia.  Owner,  Mor¬ 
ris  Liebowitz,  4156  Cambridge  street,  Phila¬ 
delphia.  Brick,  1  story,  39x65  feet,  slag  roof, 
cement  floors  (plumbing,  steam  or  hot  water 
heat  and  electric  work  reserved).  Owner 
taking  sub-bids  and  architect  taking  bids  due 
as  soon  as  possible.  Fesmire  Brothers,  Hunt¬ 
ingdon  Valley,  Pa.,  and  the  Real  Estate  Const. 
Co.,  Colonial  Trust  Building,  are  figuring. 

Wing,  John  B.  Stetson  School,  B  street,  be¬ 
tween  Allegheny  avenue  and  Kip  street,  Phil¬ 
adelphia.  Owners,  Board  of  Education,  care 
of  J.  D.  Cassell,  Nineteenth  above  Chestnut 
street..  Brick,  granite,  cut  stone  and  steel, 
3  stories,  108x61  feet,  composition  and  tile 
roof,  cement  and  maple  floors,  metal  lath, 
safety  trends,  metal  weather  strips,  ceilings 
and  metal  covered  doors,  rolled  steel  sky¬ 
lights,  demolition,  iron  work,  terra  cotta.  Low¬ 
est  bids  submitted  by:  Franklin  M.  Horris 
Co.,  Inc.,  1520  Parrish  street,  $116,777;  Ko- 
ber  Const.  Co.,  34  South  Seventeenth  street, 
$116,800.  Heating,  Walters,  Purks  &  Mellon, 
4419  Ludlow  street,  $19,391.  Plumbing,  S. 
Faith  &  Co.,  2429  Pennsylvania  avenue, 
$4,271.  Electric  work,  George  Woodward,  Jr., 
1623  Sansom  street,  $3,945.  Cabinet  work, 
John  E.  Sjostrom  Co.,  Inc.,  1715  North  Tenth 
street,  $8,468.  Ventilating,  John  Donahue, 
$1,193. 

Wing,  John  Marshall  School,  Sellers,  Gris- 
com,  Penn  and  Gillingham  streets,  Philadel¬ 
phia,  Owners,  Board  of  Education,  care  of 
J.  D.  Cassell,  Nineteenth  above  Chestnut 
streets.  Brick,  stone  and  steel,  3  stories, 
29x35  feet,  composition  roof,  maple  floors, 
hollow  tile,  metal  lath,  weather  strips  and 
ceilings,  iron  work,  tin  covered  doors,  Bond, 
marble  work.  Lowest  bidders:  McCloskey  Co., 
Inc.,  1620  Thompson  street,  Philadelphia, 
$17,262;  Bowden  Const.  Co.,  1713  Sansom 
street,  $18,000.  Heating,  Thompson  Broth¬ 
ers,  520  Buttonwood  street,  $935.  Ventilat¬ 
ing,  S.  Faith  &  Co.,  '2427  Pennsylvania  ave¬ 
nue,  $847.  Electric  work,  Walker  &  Kepler, 
531  Chestnut  street,  $1,414. 

Annex,  William  P.  Tilden  Junior  High 
School,  Seventieth  and  Buist  avenue.  Own¬ 
ers',  Board  of  Education,  care  f  J.  D.  Cas¬ 
sell,  Nineteenth  above  Chestnut  street.  Brick, 

1  story,  112x46  feet,  slag  roof,  maple  floors, 
carpentry,  mill  work,  painting,  glazing.  Low¬ 
est  bids  submitted  by:  E.  C.  Durell,  1713 
North  Twenty-fourth  street,  Philadelphia, 
$12,802;  Mitchell  Brothers,  2125  Eace  street, 
Philadelphia,  $13,900.  Heating,  MeClintock 
Brothers,  51216  Webster  street,  $776.  Electric 
work,  George  Woodward,  Jr.,  1623  Sansom 
street,  $495. 

Annex,  1C.  W.  Thomas,  Jr.,  High  School,  9th 
and  Oregon  Ave.,  Philadelphia.  Owners,  Board 


of  Education,  care  of  J.  D.  Cassell,  Nineteenth 
above  Chestnut  street.  E.  C.  Durell,  1713  N. 
Twenty-fourth  street,  Philadelphia,  $12,987; 
Bowden  Const.  Co.,  1713  Sansom  street,  $14,- 
200.  Electric  work,  George  Woodward,  Jr., 
1623  'Sansom  street,  $475.  Heating,  Mech. 
Equipment  Co.,  1201  'Sansom  street,  $694. 

Electric  Work,  Schools,  Philadelphia.  Own¬ 
ers,  Board  of  Education,  Nineteenth  above 
Chestnut  street,  Philadelphia.  Whittier 
School,  Charles  E.  Tull  &  Co.,  117  North 
Sixteenth  street,  Philadelphia,  $2,423.  Fair- 
hill  School,  George  Woodward,  Jr.,  1623  San¬ 
som  street,  Philadelphia,  $1,525. 

Residence  and  Store,  6227  Lancaster  ave¬ 
nue,  Philadelphia,  $14,000.  Architect,  Bich¬ 
ard  A.  Kearns,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  Joseph  McGlory,  2144 
North  Sixty-second  street,  Philadelphia. 
Brick,  terra  cotta  and  steel,  2  stories,  20x85 
feet,  slag  and  canvas  roof,  pine  and  oak 
floors,  metal  lath,  roof  ventilators,  iron  work, 
metal  bulks,  Bond,  tile  and  marble  work,  hot 
water  heating,  electric  lighting,  tile  work. 
Owner  will  build. 

Residences  (12),  Tulpehocken  and  McCal- 
lum  streets,  Philadelphia.  Architect,  J.  S.  C. 
Fernald,  5533  Wyalusing  avenue,  Philadel¬ 
phia.  Owners,  Provident  Const.  Co.,  care  of 
J.  J.  Harnett,  3339  Ridge  avenue.  Brick,  2 
stories,  (IQ)  16x44  feet,  (2)  20x45  feet,  slag 
and  tile  roof,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  light,  tile  work.  Owner  is  tak¬ 
ing  sub-bids. 

Apartment  and  Store,  Northeast  Corner 
Twelfth  and  Olney  avenue,  $20,000.  Archi¬ 
tect,  private  plans.  Owner,  Daniel  Crawford, 
Jr.,  701  North  Sixty-third  street,  Philadel¬ 
phia.  Brick,  3  stories,  25x30%  feet  and 
30%x32x48  feet  and  12  feet,  slag  roof,  oak 
and  yellow  pine  floors,  steam  heating,  elec¬ 
tric  lighting.  Owner  will  build. 

Residence,  East  side  Fiftieth  street,  South 
of  Overbrook  avenue,  $25,000.  Architect, 
private  plans.  Owner,  T.  F.  Reilly,  Fiftieth 
and  City  Line,  Philadelphia.  Stone,  3  sto¬ 
nes,  45  feet  2  inches  x  27  feet  4  inches  and 
18  feet  4  inches  x  18  feet,  slate  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Owner  will  build. 

Apartment  (alts,  and  add.),  3212  Chestnut 
street,  $12,000.  Architect,  private  plans. 
Owners,  Kaplan  &  Shatten,  6140  Pine  street, 
Philadelphia.  Brick,  4  stories,  14x16  feet’ 
slag  roof,  maple  floors,  steam  heat,  electric 
light.  Owner  will  build. 

Residence,  South  side  Roosevelt  Boulevard 
East  of  Second  street,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  Nathan  Litman,  1597 
North  Fifty-second  street,  Philadelphia.  Also 
Residence,  Southeast  Corner  Second  street  and 
Roosevelt  Boulevard,  $8,000.  Brick,  2  sto¬ 
ries,  29x32  feet,  16x25  feet  and  26x34  feet, 
21%x22  feet,  slag  roof,  oak  and  yellow  pine’ 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residence  (add.),  2221  Lippincott  street, 
Philadelphia,  $2,000.  Architect,  private 
plans.  Owner,  L.  Pelligrino,  on  premises. 
Brick,  2  stories,  16  feet  10  inches  x  23  feet 
slag  roof,  yellow  pine  floors,  electric  liditinv’ 
Owner  will  build. 

Store  and  Apartments,  (alts.)  5926  Market 
PhiladelPhia-  Architect,  Sol  Kaplan, 
929  Chestnut  street,  Philadelphia.  Owner 
S.  Weiner,  on  premises.  Additional  3rd  story 
and  rear  addition,  general  alterations.  Plans 
wil  be  ready  for  bids  in  a  few  days'. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Residences  (10),  south  side  of  Ellsworth 
street,  west  of  Sixty-first  street,  $13,500  each. 
Architect,  private  plans.  Owner,  RU  H. 
Pugh,  5713  Market  street,  Philadelphia.  Brick, 
2  stories,  16x54  feet,  slag  and  slate  roof,  oak 
and  yellow  pine  floors,  electric  light,  hot 
water  heat.  Owner  will  build. 

Institute  Building,  Nineteenth  street,  Race 
to  Cherry  streets,  Philadelphia.  Architects, 
John  T,  Windriim,  /Commonwealth  Building, 
Philadelphia.  Owner1,  Franklin  Institute, 
care  of  Dr.  R.  B.  Owens,  Secretary,  15  South 
Seventh  street,  Philadelphia.  Architect  sel¬ 
ected.  Preliminary  plans  in  progress. 

Church,  Third  and  Wolf  streets,  Philadel¬ 
phia.  Architect,  Chas.  J.  Mitchell,  23  South 


Sixteenth  street,  Philadelphia.  Owner,  Our 
Lady  of  Mt.  Carmel,  Roman  Catholic  Church, 
care  of  Rev.  John  J.  Wheeler,  on  premises. 
Stone  and  steel,  12-0x78  feet,  (slate  roof,  steel 
sash,  heating,  electric  work,  tile  work  and 
plumbing,  reserved),  slag  roof,  pine  floors, 
metal  lath,  dampproofing,  Bond,  iron  work. 
Architect  taking  bids  due  January  19th. 
Pierce  Henon  Co.,  Juniper  &  Pine  streets; 
Thos.  Reilly,  1616  Thompson  street;  Edward 
Fay  &  Sons,  No.  2  South  Mole  .street;  Penn 
Const,  and  Eng.  Co.,  3840  Spring  Carden  st;, 
E.  E.  Hollenback,  Inc.,  1804  Brandywine  st.; 
Thos.  O.  Trafford,  1613  Sansom  street;  Wm. 
R.  Dougherty,  1610  Sansom.  street,,  and  Mona¬ 
ghan  &  Losse-,  Inc.,  3016  Chestnut  street,  are 
figuring. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residence  and  Garage,  Northeast  Corner 
Westview  and  Springbank  avenues.  Archi¬ 
tect,  Addison  H.  Savery,  1309  Locust  street, 
Philadelphia.  Owner,  Harrison  I.  Potts,.  608 
West  Cliveden  street,  Philadelphia.  Brick 
and  stucco,  2 y2  stories,  40x50  feet,  wing 
20x40  feet,  garage  24xi30  feet,  shingle  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work,  metal  weather  strips,  water¬ 
proofing,  ornamental  iron  work.  Contract 
awarded  to  I.  A.  Dunkelberger,  71  East  Her¬ 
man  street,  Philadelphia. 

Stores  and  Apartments  (3),  Seventh  and 
Jackson  streets,  Philadelphia.  Architect,  I. 
W.  Levin,  Victory  Building,  Philadelphia. 
Owner,  L.  Mansky,  1524  South  Seventh  street, 
Philadelphia.  Brick  and  stone,  3  stories  and 
basement,  17x60  feet,  slag  and  slate  roof, 
hardwood  floors,  metal  lath,  metal  ceilings, 
waterproofing,  plate  and  leaded  glass,  copper 
bars,  iron  work,  cement  floors,  rolled  steel 
sash,  tile  and  marble  work,  hot  water  heat¬ 
ing,  electric  work,  plumbing.  Contract  award¬ 
ed  to  M.  Lesse,  605  Wolf  street,  Philadelphia. 

Store  and  Residence,  5843  Germantown 
avenue,  Philadelphia.  Architect,  Charles 
Cummiskey,  118  West  Sharpnack  street, 
Philadelphia.  Owner,  Samuel  Badder,  5843 
Germantown  avenue,  Philadelphia.  Brick,  3 
stories,  62x16  feet,  slag  roof,  oak,  pine  and 
composition  floors,  tile  and  terrazzo  work, 
metal  lath,  hollow  metal  skylights,  iron  win¬ 
dow  guards,  metal  ceilings,  ornamental  iron 
work  (heating  and  electric  fixtures  reserved). 
Contract  awarded  to  Triangle  Const.  Co.,  44 
Armat  street,  Germantown,  Philadelphia. 

Apartment  Houses  (3),  Wayne  avenue  and 
Walnut  lane,  Germantown,  Philadelphia.  Ar¬ 
chitect,  Thomas  B.  Lippincott,  10  South 
Eighte'enth  street,  Philadelphia.  Owner,  name 
withheld.  Brick,  3  stories,  40x90  feet,  slag 
roof,  hardwood  and  composition  floors,  steam 
heating,  electric  lighting,  tile  work.  Contract 
awarded  to  F.  W.  Mark  Const.  Co.,  Inc.,  Com¬ 
mercial  Trust  Building,  Philadelphia. 

Stores  and  Rooming  House,  1200-02  North 
Nineteenth  street,  Philadelphia,  $19,000.  Ar¬ 
chitect,  Arnold  B.  Mueller,  1713  Sansom 
street,  Philadelphia.  Owner,  M.  Trachtman, 


on  premises.  Brick,  cut  stone  and  steel,  3 
stories,  18x50  feet,  slag  roof,  oak  and  pine 
floors,  metal  lath,  demolition,  iron  work,  tile 
work  (heating,  lighting  and  plumbing  re¬ 
served).  Contract  awarded  to  J.  H.  Hinkle 
Co.,  2520  Delancey  street,  Philadelphia. 

Residence  (alts.),  6620  Lincoln  Drive,  Phil¬ 
adelphia.  Architects,  Hoffman  Henon,  Inc., 
Finance  Building,  Philadelphia.  Owner,  Mrs. 
Lipshultz,  on  premises.  Demolition,  electric 
work,  roof  repairs,  composition  floors,  hollow 
tile,  carpentry,  mill  work,  metal  lath,  metal 
weather  strip,  iron  work,  Bond,  tile  and  mar¬ 
ble  work,  plastering.  Contract  awarded  to 
Pierce  Henon  Co.,  Juniper  and  Pine  streets. 

Lumber  Shed,  Southeast  Corner  E  and  Lu¬ 
zerne  streets,  Philadelphia,  $19,000.  Archi¬ 
tect,  private  plans.  Owners,  Joseph  H.  Col¬ 
lins  !Sons,  Twelfth  and  Glenwood  avenue, 
Philadelphia.  Frame,  1  story,  100x230  feet, 
slag  roof.  Contract  awarded  to  Roydhouse- 
Arey  Co.,  112  North  Broad  street,  Philadel¬ 
phia. 

Weaving  Mill  (alts.),  3815  Frankford  ave¬ 
nue,  $16,000.  Architect,  private  plans.  Own¬ 
er,  Joseph  Hulton,  3819  Frankford  avenue, 
Philadelphia.  Changing  floors,  general  inte¬ 
rior  alterations.  Contract  awarded  to  F. 
Crompton  &  Bro.,  4614  Oakland  avenue. 

Church,  2434-38  Ridge  avenue,  Philadelphia, 
$10,000.  Architect,  private  plans.  Owners, 
Morris  Brown  A.  M.  E.  Church,  on  premises. 
Brick,  1  story,  42*4x74  ifeet,  slag  roof,  ma¬ 
ple  floors,  steam  heat,  electric  light,  metal 
lath,  tile  work.  Contract  awarded  to  John 
W.  Speller,  2425  Ridge  avenue,  Philadelphia. 

Garage,  1741-47  North  Marvine  street,  $10,- 
000.  Architect,  private  plans.  Owner,  F.  G. 
English,  1609  North  Fifteenth  street,  Phila¬ 
delphia.  Brick,  1  story,  60*4x73  feet,  slag 
roof,  cement  floors,  steam  heating,  electric 
lighting.  Contract  awarded  to  F.  G.  Eng¬ 
lish  &  Son,  1608  North.  Carlisle  street. 

Store  and  Rooming  House  (add.  and  alts.), 
5101  Market  street,  $8,400.  Architect,  pri¬ 
vate  plans.  Owner,  Charles  Fuechsel,  5213 
Baltimore  avenue,  Philadelphia.  Bricky  3 
stories,  12x16  feet,  slag  roof,  oak  and  yellow 
pine  floors,  electric  lighting.  Contract  award- 


J. M. IRWIN  &  CO. 


FOR  BETTER  WORK 

Specify 

“MAGNA” 

White  Silica  Sand 

MAGNA  is  the  whitest,  sharpest  and 
strongest  Sand  obtainable.  It  is  clean 
and  everlastingly  white.  It  is  graded 
from  fine  to  coarse,  with  a  very  low 
percentage  of  voids,  reducing  Cement 
required  about  20%. 

Write  for  booklet. 
BUILDING  SUPPLIES 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lomb.  3626  Swarthmore  502-J 


0.  W.  KETCHAM 


Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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JMtan 
JHarMe  Jlttisaic  ®o. 


Manufacturers  and  Dealers  ii 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Oates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


Conkling- Armstrong'  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices — Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


THE  HANEY-WHITE  CO. 

BUILDERS’  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell— Columbia  1200  Keystone— Park  2853 


Osi.ll  LiomharcL  1565 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking'  and  Dumping'  Grates 
L.  L.  PLATT  T.  M.  PRATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Managers 


ed  to  Felix  Claro,  309  Park  Building,  23 
South  Fifty-second  street. 

Loading  Platform,  Amber  and  Venango 
streets,  Philadelphia,  $5,000.  Architect,  pri¬ 
vate  plans.  Owners,  Gill  Glass  Co.,  on  prem¬ 
ises.  Concrete,  12x120  feet.  Contract  award¬ 
ed  to  Austin  Co.,  Bulletin  Building,  Philadel¬ 
phia.  '  -  V  ■ 

Garage,  Beaumont  avenue,  East  of  Fifty- 
eighth  street,  Philadelphia,  $5,000.  Archi¬ 
tect,  private  plans.  Owner,  F.  F.  Fanus, 
Fifty-eighth  and  Beaumont  avenue,  Philadel¬ 
phia.  Brick,  1  story  add.,  60x64  feet  and 
17x13  feet,  slag  roof,  cement  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  F. 
Chamley,  '2555  South  Dewey  street,  Philadel¬ 
phia. 

Pent  House,  South  side  o<f  Viola  street,  East 
of  Fifty-first  street,  $4,000.  Architect,  pri¬ 
vate  plans.  Owners,  Collins  &  Aikman  Co., 
Fifty-first  and  Viola  streets,  Philadelphia. 
Brick,  1  story,  10x12  feet,  skylights.  Con¬ 
tract  awarded  to  Turner  Const.  Co.,  1713  San- 
som  street,  Philadelphia. 

Storage  Building,  Southwest  Corner  Thir¬ 
tieth  and  Arch  -streets,  Philadelphia,  $2,300. 
Architect,  private  plans.  Owner,  T.  L.  Eyre, 
Commercial  Trust  Building,  Philadelphia. 
Iron,  1  story,  12x24  feet,  galvanized  iron 
roofing.  Contract  awarded  to  M.  Moister  Co., 
3931  North  Fifth  street,  Philadelphia. 

Residence  and  Store  (alts.),  5841  German¬ 
town  avenue,  $2,000.  Architect,  private  plans. 
Owner,  J.  Weiss,  5847  Germantown  avenue, 
Philadelphia.  General  interior  ^alterations. 
Contract  awarded  to  W.  J.  Cowell,  5712  Crit¬ 
tenden  street,  Philadelphia. 

Stores  and  Offices,  (alts.),  1024  Chestnut 
street,  $6,500.  Architect,  private  plans.  Owner, 
Geo.  F.  Wetherill,  304  Arch  street,  Philadel¬ 
phia.  Carpentry,  mill  work,  cabinet  work. 
Contract  awarded  to  Erick  Jansson  &  Co., 
857  East  Girard  Avenue,  Philadelphia. 

Residence,  812  North  Second  street,  Phila¬ 
delphia,  $12,500.  Architect,  Chas.  F.  Schaef, 
901  Walnut  street,  Philadelphia.  Owner, 
Harry  Rutenberg,  810  North  Second  street, 
Philadelphia.  Brick,  2  stories,  18x68  feet  and 
15x28  feet,  slate  roof,  oak  and-  yellow  pine 
floors,  hot  water  heat,  electric  light,-  tile 
work.  Contract  awarded  to  M.  Lesse,  603 
Wolf  street,  Philadelphia. 

'Residences,  (4  )  6041-43-45-47  Lawndale  st., 
$3,500  each.  Architect,^ private  plans.  Owner, 
O.  Hammond,  1712  North  Twenty-sixth  st., 
Philadelphia.  Brick,  2  stories,  20x27  feet, 
slag  roof,  oak  and  yellow  piine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  W.  R.  Robinson,  7319  Rising  -Sun  Avenue, 
Philadelphia. 

Residences,  North  side  of  Moreland  Ave., 
west  of  Ardleigh  street,  $7,000  each.  Archi¬ 
tect,  private  plans.  Owner,  Peter  Brown,  228 
Benezet  street,  Philadelphia.  Stone,  3  sto¬ 
ries,  17x37  and  21  feet,  slate  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  Brown  Bros.,  228 
Benezet  street,  Philadelphia. 

Residence,  West  side  of  Fairhill  street, 
north  of  sixty-fourth  street,  $6,200.  Architect, 
private  plans.  Owner,  Ludwig  S.  Schwartz, 
5119  North  Tenth  street,  Philadelphia.  Stone, 

2  stories,  21x6  feet  10  inches,  and  33x35% 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  air  heat,  electric  light.  Contract 
awarded  to  H.  W.  Myers,  5814  Hasbrook 
Ave.,  Philadelphia. 

Bank  Building,  (Alts.),  Northwest  corner 
Ninth  and  Walnut  streets,  Philadelphia.  Ar¬ 
chitect,  Frank  E.  Hahn,  1112  Chestnut  street, 
Philadelphia.  Owner,  Peoples  Bank,  on  pre¬ 
mises.  Carpentry,  millwork,  painting,  glazing, 
iron  work,  plastering,  metal  lath,  hardware, 
electric  work,  marble  work.  Contract  for  3rd 
floor  awarded  to  Smith-Hardican  Co.,  1606 
Cherry  street;  Contract  for  1st  floor  awarded 
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to  Geo.  Weiss,  1216  N.  Mascher  st.,  Philadel¬ 
phia. 

Factory,  (alts.),  1513-15-17  Spring  street, 
Philadelphia,  $11,500.  Architect,  private  plans. 
Owner,  Julian  Slevin,  Inc.,  on  premises.  Slag 
roof,  lumber,  millwork,  electric  work,  gal. 
iron  cornice,  painting,  glazing,  cold  water 
painting,  hollow  metal  skylights.  Contract 
awarded  to  Penn  Building  Go.,  1504  West 
Venango  street. 

Building,  (alts.,  Southwest  corner  Sixth 
and  Tasker  streets,  Philadelphia,  $4,000.  Ar¬ 


chitect,  private  plans.  Owner,  Morris  Parne¬ 
ll  off,  1811  South  Eighth  street,  Philadelphia. 
General  interior  alterations,  hot  water  heating. 
Contract  awarded  to  Chas.  Schnnitzer,  2513 
North  Thirty-first  street,  Philadelphia. 

Residence  and  Store,  (add.),  5713  Chester 
avenue,  $3,200.  Architect,  private  plans. 
Owner,  M.  Lipkortz,  on  premises.  Brick,  1 
story,  16x16  feet  tin  roof,  yellow  pine  floors, 
electric  lighting.  Contract  awarded  to  Louis 
Swerdoff,  '228  South  Fifty-ninth  street,  Phila¬ 
delphia. 


PEMSYLY/fflWI/fl 


High  School,  Harrisburg,  Pa.  Architect,  C. 
H.  Lloyd,  Telegraph  Building,  Harrisburg, 
Pa.  Owners,  School  Board  of  Harrisburg,  D. 
B.  Hammelbaugh,  121  Chestnut  street,  Harris¬ 
burg,  Pa.  iStee!  and  brick,  fireproof,  1  story 
and  basement,  (A)  274x138  feet  and  (B) 
182x138  feet,  composition  roof,  cement  and 
wood  floors,  metal  lath,  steam  heating,  elec¬ 
tric  work,  marble  and  terrazzo.  Lowest  bids 
submitted  by  S.  W.  Shoemaker  &  Son,  421 
Walnut  street,  Harrisburg,  Pa.,  $202,630;  O. 
W.  Strayer,  Lexington  and  Manhantongo 
streets,  Harrisburg,  $210,817;  heating,  Eugene 
Fogarty,  1121  North  Front  street,  Harrisburg, 
$29,300;  electric  work,  Lord  Electric  Co.,  105 
West  Fortieth  street,  New  York  City,  $7,400. 

Residence,  Brookline,  Pa.  Architect,  Ed¬ 
ward  Hoffman,  Jr.,  315  South  Fifteenth 
street,  Philadelphia.  Owner,  Arthur  D.  Rees, 
3804  Locust  street,  Philadelphia.  Brick  and 
stucco,  2%  stories,  41x25  feet,  shingle  roof, 
pine  floors,  hot  water  heating,  electric  light¬ 
ing,  ornamental  iron  work.  Contract  award¬ 
ed  to  H.  Ridgway  Evans,  Brookline,  Pa, 
Masonic  Temple,  Carlisle,  Pa.  Architect,  F. 
G.  Fahnestock,  Patriot  Building,  Harrisburg, 
Pa.  Owner,  care  of  D.  E.  Brindle,  Carlisle, 
Pa.  Sketches  in  progress.  Too  early  for  de¬ 
tails. 

School,  Sykesville,  IMd.  Architect,  R.  E. 
Starr,  Spooner  Building,  Harrisburg,  Pa. 
Owners,  Board  of  Education  of  Carroll  Coun¬ 
ty,  Md.,  care  of  M.  S.  Unger,  secretary,  West¬ 
minster,  Md.  Brick,  2  stories,  10  rooms,  slag 
roof,  pine  floors,  steam  heat,  electric  light, 
tile  work,  roof  ventilators.  Preliminary  plans 
in  progress. 

Printing  Establishment,  Thirteenth  and 
Walnut  streets,  Harrisburg.  Architect,  F.  G. 
Fahnestock,  Patriot  Building,  Harrisburg,  Pa. 
Owners,  Central  Printing  &  Publishing  Co., 
329  Market  street,  Harrisburg.  Brick,  steel, 
fireproof,  3  stories  and  basement,  56x90  feet, 
2  wings,  24x20  feet,  slag  roof.  Preliminary 
plans  in  progress. 

Factory,  West  East  street,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owners,  Dudley  Watch  Co., 
Lancaster,  care  of  architect.  Brick,  steel,  2 
stories  and  basement,  40x120  feet,  slag  roof, 
concrete  foundations,  electric  light,  rolled 
steel  sash,  waterproofing.  Plans  in  progress. 

Bank,  Palmyra,  Pa.  Architect,  E.  C.  Ur¬ 
ban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Palmyra  National  Bank,  Eugene 
Bowman,  on  premises.  Brick,  stone,  3  sto¬ 
ries,  30x68  feet,  stone  foundations,  metal  roof, 
marble  floors,  hot  water  heat,  hollow  tile,  tile 
work,  rolled  steel  sash  and  skylights,  roof 
ventilators,  water  and  dampproofing,  bank 
fixtures,  ornamental  iron  work.  Architect 
will  take  revised  bids  in  two  weeks. 

Residences  (4),  Owen  and  Albemarle  ave¬ 
nues,  Lansdowne,  Pa.  Architect,  Frank  V. 
Nickels,  225  South  Sydenham  street,  Phila¬ 
delphia.  Owner,  Hugh  McCormick,  Lans¬ 
downe,  Pa.  Hollow  tile  and  stucco,  2 y2  sto¬ 


ries,  26x38  feet,  shingle  roof,  pine  floors,  hot 
water  heating,  electric  lighting,  tile  work. 
Architect  will  take  sub-bids  in  one  week. 

Garage,  Ardmore,  Pa.  Architect,  William 
G.  Wayne,  Jr.,  1501  Spruce  street,  Philadel¬ 
phia.  Owner,  Andrew  Wheeler,  2137  Locust 
street,  Philadelphia.  Stone,  brick  and  steel, 
2  stories,  41x58  feet,  slag  roof,  cement  and 
pine  floors,  hollow  tile,  waterproofing,  terra 
cotta,  iron  work,  marble  work.  Architect  has 
received  bids. 

Service  Station,  Lancaster  Pike  and  Lee 
avenue,  Bryn  Mawr,  Pa.  Architects,  Mcll- 
vain  &  Roberts,  Otis  Building,  Philadelphia. 
Owner,  E.  H.  Le  Boutillier,  Edgewood,  Pa. 
Brick,  limestone  and  steel,  1  story,  57x50  feet, 
slag  roof,  cement  floor,  metal  lath,  rolled  steel 
sash,  copper  skylights,  Bond,  plate  glass,  iron 
work.  Architects  have  received  bids. 

Barn,  Devon,  Pa.  Architect,  Louis 
F.  Adams,  1703  Chestnut  street,  Philadelphia. 
Owner,  Charles  C.  Harrison,  400  Chestnut 
street,  Philadelphia.  Stone,  1%  stories,  60x40 
feet,  shingle  roof,  concrete  floors.  Architect 
has  received  bids. 

Bridge,  Ove  r  Schuylkill  River,  between 
Spring  City  and  Royersford,  Pa.  Engineers, 
Warren  F.  Grossman,  Montgomery  County, 
and  Harry  Ellis,  Chester  Co.  Owners,  Inter¬ 
county  Commisioners,  care  of  County  Com- 
misioners,  Norristown,  Pa.  Reinforced  con¬ 
crete,  410  feet  long,  45  feet  wide.  Owners 
taking  bids  due  Jan.  16th  at  11  A.  M.  Mit¬ 
chell  Houseworth  Co.,  Inc.,  2712  North  25th 
street,  are  figuring. 


Pennsylvania 
Contracts  Awarded 

Road  Work,  Butler  Township,  Route  214, 
$278,411.45.  Butler  Township  and  Oakland 
Summitt.  One  course  reinforced  concrete  and 
hill  vitrified  brick,  36,418  feet  long,  16  feet 
wi  de.  Contract  awarded  to  C.  E.  Walter, 
Butler,  Pa. 

Garage,  Shamokin,  Pa.,  $45,000.  Architect, 
William  H.  Lee,  32  'South  Seventeenth  street, 
Philadelphia.  Owners,  Flock  &  Gleason,  Sha¬ 
mokin,  Pa.  Brick  and  concrete,  1  story, 
60x126  feet,  slag  roof,  cement  floors,  hollow 
tile,  metal  lath,  steam  heat,  electric  light, 
tile  work,  rolled  steel  sash,  roof  ventilators, 
ornamental  iron  work.  Contract  awarded  to 
Shamokin  Lumber  &  Const.  Co.,  Shamokin, 
Pa. 

Manufacturing  Building,  Royersford,  Pa. 
Architect,  private  plans.  Owners,  Royersford 
Needle  Works,  Royersford,  Pa.  Brick  and 
steel,  2  stories,  50x150  feet  and  24x32  feet, 
slag  roof,  maple  floors,  steam  heating,  elec¬ 
tric  lighting,  rolled  steel  sash,  iron  work.  Con¬ 
tract  awarded  to  Beling-Bush  Co.,  Drexel 
Building,  Philadelphia. 

Warehouse  (alts,  and  add.),  Lancaster,  Pa. 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone: 

Poplar  0329 


Keystone  Phone : 

Park  3047 


PA1NT1NG- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  1 1  he 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 

The  Ideal  Home 

A  New  and  More  EFFICIENT 

AMBLER  ASBESTOS 

“Banner  Ro« 

SHINGLES 

MORE  EASILY  APPLIED  Invest  1 

Permanent  as  the  Everlasting 

Hills 

LOWEST  INITIAL  COST  SaV 

Never  require  paint  or  repairs 

MOST  EFFIC1EK 

ASBESTOS  SHINGLE  SLATE 

AUSTIN,  GORHAM, 

AND  SHEATHING  CO. 

Heating,  Power  and  Ventil 

Philadelphia  Office,  1927  Market  St. 

1816  Ludlow  St.  “HAVE  IT  DONE  B 

WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11 — Phone  2282  R 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
o 

CO. 

63rd  &  Woodland  Ave.,  Philadelphia 


R  O  O  F  I  N 
VENTILATION 

WALTER  H.TINNEY 


LIGHTING  FIXTURES 

Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  i 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


BUILDERS9 

HARDWARE 


Adolph  Soeffing  &  Co. 

833  ARCH  STREET 
BGENTS  FOR  PHILADELPHIA 

RllsswiJi 


HARDWARE 

Russell  &  Erwin  Mfg.  Co. 


ISULATION  for  Boiler  Covering 

Wool  Quilt” 

CAN  BE  REMOVED  AND 
REPLACED  IN  MAKING 
BOILER  REPAIRS 
>  Government  Test 

ILVAINE  &  CO.,  Inc. 

5  Engineers  and  Contractors 

responsible  firm  ”  Philadelphia 


s  Money 
Coal 


A.  Smith  S  Son 

Established  1867 

Awnings 
and  Tents 
Waterproof  Covers 

If  it  is  made  of  Canvas 
We  make  it 

37  N.  6th  Street,  Philadelphia 

Market  3761  Main  3426 


Belmont  iron  IAIorks 

PHILADELPH  A  |nEW  YORK  if  EDDYSTONE 

Engineers  -  Contractors  -  Exporters 

STRUCTURAL  STEEL 
and  steel  lumber 

Complete  Industrial  Buildings 

MAIN  OFFICE  &  WORKS,  PHILA. 
22nd  and  Washinoton  Ave. 
CABLE  ADDRESS: 
"BELIRON” 

NEW  YORK  OFFICE: 

32  BROADWAY 

Code:  Western  Union 
Five  Letter  Edition 

Illustrated  Catalog  in  English,  French  and  Spanish 
mailed  on  request 

Complete  warehouse  stock  structural  shapes  and 
plates  ready  for  immediate  shipment 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
1  of  their  co-operation. 


Jor 

QUICK 

ERRORLESS 

FACSIMILE 

COPYING 


PENCIL  •  DRAWINGS  •  BLUEPRINTS  •  MAPS  •  CHARTS 
TRACINGS  •  CAALOG  PAGES  -ADVERTISING  LAYOUTS  Etc. 


Call  Walnut  4276 

The  fastest  possible 
way  to  get  facsimile 
copies  of  anything  and 
everything,  written, 
drawn  or  printed,  at 
original  size,  enlarged 
or  reduced. 


PHOTOSTAT  SERVICE  CORPORATION 

S 1 0  NORTH  AMERICAN  BUILDING,  PHILADELPHIA 

BOSTON  CHICAGO  NEW  YORK  ROCHESTER  SAN  FRANCISCO  WASHINGTON 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


. . mmmmQn  the  Ground  When  W anted— 

Make  CLAUSEN  your 
“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and — SERVICE 

William  H.  Clausen 

Bell— Diamond  0608  27tH  and  Diamond  Sts.,  Phila.  Key.tone-rark  49*1 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 


“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  1263 


Face  Brick: 

Paving  Brick; 

fSsp 

Ornamental  Terra  Cotta 

Hollow  Tile 

Roofing  Tile 

Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 

O.  W.  KETCHAM 

Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

Manufacturer 

BORDEN  STOVE  CO. 

24  S.  7th  Street  Philadelphia,  Pa. 

1311-1313  Arch  St.  Philadelphia 
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FENCE  for  the  Home 

PHONE  LOCUST  3434 
Fencing,  Wire  or  Iron,  Built  for  Any  Purpose 

The  practical  fence  for  city  homes  and  industrial  community 
homes— gives  lasting  satisfactory  service.  Other  Cyclone  Products 
are  Tennis-Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 
catalog. 

Advisory  Service  Free.  Look  for  the  Red  Sag  Mar%  of  Quality 

CYCLONE  FENCE  COMPANY 

Offices  and  Display  Rooms:  403  Stock  Exchange  Bldg.,  Phila. 


Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen, 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 
212S  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


Architect,  M.  R.  Evans,  10%  East  Orange 
street,  Lancaster,  Pa.  Owners,  C.  H.  Spitz- 
ner  &  Son,  Tobacco  avenue,  Lancaster,  JPa. 
Brick,  steel,  stone,  5  stories  and  basement, 
20x65  feet,  stone  foundations,  slag  roof,  mill 
construction  floors,  steam  heat,  electric  light, 
freight  elevators,  fire  doors.  Contract  award¬ 
ed  to  Herman  Wohlsen,  Woodworth  Building, 
Lancaster,  Pa. 

New  Pier  and  Alts,  to  Present  Abutment, 

Bridge  No.  17,  Pickering  Valley  R.  R.,  East  of 
Chester  Springs,  Pa.  Architect,  private  plans. 
Owners,  Philadelphia  &  Reading  R.  R.  Co., 


Twelfth  and  Market  streets,  Philadelphia.  To 
be  replaced  by  two  span  steel  plate  girdef. 
Contract  awarded  to  Brown  Const.  Co.,  6127 
Ridge  avenue. 

Residence,  Penrose  Avenue  and  Beach  st., 
Elkins  Park,  Pa.  Architects,  McLanahan  & 
Benckert,  Bellevue  Court  Building,  Philadel¬ 
phia.  Owner,  Geo.  F.  Tyler,  Land  Title 
Building,  Philadelphia.  General  alterations 
to  residence  46x40  feet,  electric  work,  carpen¬ 
try,  millwork,  new  floors,  plumbing.  Contract 
awarded  to  Frank  B.  Heston,  Church ville, 
Pa. 


C®ostradta®ira  Mews 


WeDrill  Wells  and  Get  Water 

Test  Barings  and 
Soondings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phila.  Pa. 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Apartment  House,  Ventnor,  N.  J.  Archi-‘ 
tect,  Samuel  Abramson,  2315  Market  street, 
Philadelphia.  Owner,  Mrs.  F.  Grotz,  care  of 
architect.  Brick  and  terra  cotta,  3  stories, 
33x83  feet,  Spanish  tile  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting.  Plans  in 
progress.  Architect,  will  be  ready  for  bids  in 
two  weeks. 

Building,  Market  street,  Camden,  N.  J.  Ar¬ 
chitects,  Ballinger  &  Co.,  Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  J.  B.  Van 
Sciver  Co.,  Camden,  N.  J.  Plans  in  progress. 
Too  early  for  details. 

Factory,  Newark,  N.  J.  Architect,  Frank 
V.  Nickels,  225  South  Sydenham  street,  Phil¬ 
adelphia.  Owner,  A.  B.  Nassib,  295  Fifth 
avenue,  New  York  City.  Brick,  2  stories, 
75x200  feet,  slag  roof,  concrete  floors,  hollow 
tile,  electric  elevators,  concrete  and  cement 
work,  rolled  steel  sash,  hollow  metal  sky¬ 
lights,  steam  heat,  electric  lighting,  plumb¬ 
ing.  Plans  in  progress.  Architect  will  be 
ready  for  bids  in  two  weeks. 

Stores  and  Apartments,  Riverton,  N.  J.  Ar¬ 
chitect,  J.  Fletcher  Street,  129  'South  Fifth 
street,  Philadelphia.  Owner,  E.  L.  Williams, 
Cinnaminson  National  Bank,  Riverton,  N.  J. 
Brick  and  hollow  tile,  2  stories,  60x95  feet, 
slag  roof,  hardwood  floors,  hot  water  heating, 
electric  light.  Plans  in  progress. 

Office  (alts.),  42  West  State  street,  Tren¬ 


ton,  N.  J.  Architect,  William  Kleman,  First 
National  Bank  Building,  Trenton,  N.  J.  Own¬ 
er,  Dr.  Peplow,  on  premises.  General  interior 
alterations,  electric  lighting,  tile  work,  plumb¬ 
ing.  Plans  in  progress. 

Temple  Swimming  Pool,  Carroll  and  East 
State  street,  Trenton,  N.  J.  Architect,  Walter 
Hankin,  241  S.  Warren  street,  Trenton,  N.  J. 
Owners,  Labor  Organization  of  Mercer  Coun¬ 
ty,  care  of  architect.  Steel  and  reinforced 
concrete,  7  stories,  72x134  feet,  concrete  foun¬ 
dations,  felt  slag  roof,  hollow  tile,  hardwood 
and  tile  floors,  metal  lath,  steam  heat,  electric 
light,  tile,  marble  work,  terrazzo  work,  metal 
lath,  (3)  elevators,  roof  ventilators,  rolled 
steel  skylights,  fire  doors,  water  and  damp¬ 
proofing.  Architect  will  take  bids  February 
1st. 

Residences  (3),  Olden  avenue,  Trenton, 
N.  J.,  $10,500.  Architect,  private  plans.  Own¬ 
er,  W.  Musson,  1002  Hamilton  street,  Tren¬ 
ton,  N.  J.  Brick,  2  stories,  14x44  feet,  slate 
roof,  pine  floors,  steam  heating,  electric  light¬ 
ing.  Owner  will  build. 

Residence,  132  Brown  street,  Trenton,  N.  J. 
Architect,  private  plans.  Owner,  Frank  F. 
Bael,  1063  South  Brown  street,  Trenton,  N.  J. 
Frame,  1%  stories,  18x36  feet,  slate  roof,  pine 
floors,  electric  lighting.  Owner  will  build. 

Store  (alts.),  11  West  State  street,  Tren¬ 
ton,  N.  J.  Architect,  William  Kleman,  First 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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National  Bank  Building,  Trenton,  N.  J.  Own¬ 
er,  W.  'Seott  Taylor,  Perry  and  Broad  streets, 
Trenton,  N.  J.  General  alterations,  steam 
heat,  electric  light,  tile  and  marble  work,  hol¬ 
low  metal  skylights,  marble  floors.  Owner 
taking  sub-bids. 

School  (fire  restoration),  Walnut  street, 
Woodbury,  N.  J.  Architects,  Ballinger  Co., 
Twelfth  and  Chestnut  streets,  Philadelphia. 
Owners,  Board  of  Education,  care  of  W.  B. 
Wooley,  Woodbury,  N.  J.  Brick  work,  car¬ 
pentry,  mill  work,  demolition,  metal  lath,  plas¬ 
tering,  painting,  glazing,  iron  and  steel  work. 
Lowest  bidder:  John  T.  Allen,  Woodbury, 
N.  J.,  $6,480. 

Apartments,  (12),  New  Jersey  and  Orien¬ 
tal  Avenues,  Atlantic  City,  N.  J.  Architect, 
J.  R.  Odgen,  148  South  Carolina  Avenue,  At¬ 
lantic  City,  N.  J.  Owner,  Max  Dolinsky, 
1308  Pacific  Avenue,  Atlantic  City,  N.  J. 
Brick,  3  stories.  Architect  selected. 

Residence  and  Garage,  Ventnor,  N.  J.  Ar¬ 
chitect,  V.  B.  Smith,  Guarantee  Trust  Build¬ 
ing,  Atlantic  'City.  Owner,  Albert  Toye,  45 
North  Jackson,  street,  Ventnor,  N.  J.  Brick, 
stucco,  2%  stories,  37x49  feet,  hardwood 
floors,  electric  light,  tile  work.  Plans  in  pro¬ 
gress 

Church,  Victoria  and  Ventnor,  Avenues, 
Ventnor,  N.  J.  Architect,  V.  B.  Smith.  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owner, 
First  Congregational  Church,  M.  R.  Roulson, 
Frankford  and  Ventnor  Avenues,  Ventnor, 
N.  J.  Stone  or  brick,  1  story,  45x65  feet. 
Plans  in  progress. 

Apartment,  Ventnor,  N.  J.  Architect,  V. 
B.  Smith,  Guarantee  Trust  Building,  Atlan¬ 
tic  City,  N.  J.  Owner,  name  wiitheld.  Brick, 
2  stories,  24x60  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light.  Plansi  in  pro¬ 
gress. 

Apartment,  Atlantic  and  Raleigh  Avenues, 
Atlantic  City,  N.  ,1.  Architect,  H.  A.  Stout, 
Guaranee  Trust  Building,  Atlantic  City,  N.  J. 
Owner,  Miss  Marne,  care  of  architect.  Brick, 
2  stories,  17x80  feet,  hardwood  floors,  elec¬ 
tric  light,  tile  work.  Plans  in  progress. 

Garage,  Location  withheld.  Architect,  L. 
R.  Barber,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  name  witheld.  Brick,  steel, 
concrete,  2  stories,  65x165  feet,  slag  roof, 
concrete  floors,  electric  light.  Plans  in  pro¬ 
gress. 

Garage,  Atlantic  City,  N.  J.  Architect, 
II.  A.  Stout,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  J.  Owner,  Marlborough  Blen 
heim,  care  of  Architect.  Brick,  steel,  con¬ 
crete,  2  stories,  60x160  feet,  slag  roof,  con¬ 
crete  floors,  electric  light.  Plans  in  progress. 

Residences  (2),  Woodstown,  N<  J..  Archi¬ 
tect,  W.  L.  Custer,  Law  Building,  Camden, 
N.  J.  Owner,  J.  P  &  R.  Leop,  care  of  archi¬ 
tect.  Hollow  tile,  2 %  stories,  43x26  feet 
and  18x15  feet,  tile  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting,  tile 
work.  Architect  taking  bids  due  Jan.  14th. 

Church  (alts.),  and  Parsonage,  Twenty-sec¬ 
ond  and  High  Ave.,  Camden,  N.  J.  Archi¬ 
tect,  Mr.  Gill,  Law  Building,  Camden,  N.  J. 
Owner,  Calvary  M.  P.  Church,  care  of  Archi¬ 
tect.  Hollow  tile,  stucco,  2  stories,  20x45 
feet,  asbestos  roof,  hardwood  floors,  steam 
heat,  electric  light.  Plans  in  progress. 

Garage  and  Apartment,  North  Michigan 
Ave.,  Atlantic  City,  N.  J.  Architect,  W.  S. 
Hewitt,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owner,  Jacob  Rimkiefsky,  25  S. 


Texas  Avenue,  Atlantic  City,  N.  J.  Brick, 
2  stories,  149x50  feet,  slag  roof,  composition 
floors:,  electric  light,  rolled  steel  skylights. 
Owner  ready  for  bids. 

Apartment  and  Store,  (alts,  and  add.),  1512 
Pacific  Ave.,  Atlantic  City.  Architect,  Oscar 
Schmidt,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  M.  M.  Parlowe,  care  of  archi¬ 
tect.  Brick,  3  stories,  25x80  feet,  raising  roof, 
1  story,  slag  roof,  pine  floors,  electric  light, 
tile  work.  Architect  taking  bids  due  Janu¬ 
ary  14th.  Josiah  Conover,  Venice  Park,  N. 
J.;  Smith  &  Ryder,  Absiecon,  N.  J.;  James 
Yates,  Pleitsantville,  N.  J.;  Paul  Hammerman, 
30  North  Bellevue  Avenue  and:  Newton 
Knauer,  39  New  York  Ave,  both  of  Atlantic 
City,  N.  J.,  are  figuring. 

Cottage,  (alts,  and  add.),  Atlantic  City,  N. 
J.  Architect,  J.  R.  Odgen,  143  South  Caro¬ 
lina  Avenue,  Atlantic  City.  Owner,  M.  Fin- 
kelstein,  107  North  Virginia  Avenue,  Atlan¬ 
tic  'City.  Brick,  3  stories,  20xT5%  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric 
light.  Owner  taking  sub-bids. 

.  .Apartment  Building,  South  Sovereign  Ave., 
Atlantic  City,  N.  J.  Architect,  L.  R.  Bar¬ 
ber,  Guarantee  Trust  Building,  Atlantic  City. 
Owner,  H.  A.  Marshall,  4915  Ventnor  Ave., 
Ventnor,  N.  J,  Brick,  3  stories,  30x100  feet, 
slag  roof,  hardwood  floors,  electric  light,  tile 
work.  Owner  will  sub-let. 

Apartment  House,  Ocean  City,  N.  J.  Archi¬ 
tect,  Adin  B.  Lacey,  1012  Walnut  street,  Phil¬ 
adelphia.  Owner,  J.  Flank  Schellenberger, 
care  of  Architect.  Brick  and  terra  cotta,  3 
'  stories,  75x72  feet,  slate  roof,  pine  floors, 
hollow  tile,  metal  lath,  iron  work,  tile  work, 
electric  work,  plumbing.  Architect  taking 
bids  due  January  16th.  J.  S.  Rogers  Co., 
Drexel  Building,  F.  E.  Wallace,  1220  Chan¬ 
cellor  street,  Philadelphia;  Joseph  Champion, 
Ocean  City,  N.  J.;  and  L.  Leslie  Headley, 
Ocean  City,  N.  J.,  are  figuring. 

Apartment  Houses,  (4),  Adriatic  avenue, 
near  New  Hampshire  avenue,  Atlantic  City, 
N.  J.  Architects,  Tunis1  &  Genther,  Real  Es¬ 
tate  Trust  Building,  Philadelphia.  Owner, 
Ohas.  Nemcof,  21  West  3rd  street,  Philadel¬ 
phia.  T'apesty  brick  and  stucco,  3  stories 
will  each  contain  4  apartments,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work,  plumbing,  iron  work,  signal  sys¬ 
tem.  Owner  is  ready  for  bids  and  sub-bids. 


New  Jersey 
Contracts  Awarded 

Dormitories  (Walter  Foulke  and  Howard 
Henry,  Princeton,  N.  J<  Architects,  Zant- 
zinger,  Borie  and  Medary,  112  South  Six¬ 
teenth  street,  Philadelphia.  Owners:,  Prince¬ 
ton  University,  Princeton,  N.  J.  Brick, 
stone  and*  steel,  3%  stories,  130x41  feet, 
Wings,  50x2$  feet,  and  23x51  feet,  and  3 
stories,  139x27  feet,  and  52x64  feet,  slate 
roof,  pine  floors,  hollow  tile,  terrazzo  work, 
Bond,  ornamental  iron  work,  (heating,  plumb¬ 
ing,  electric  work,  roof,  tile  and  marble 
work,  reserved).  Contract  awarded  to  Mat¬ 
thews  Const.  Co.,  Princeton,  N.  J. 

Bakery,  (add.),  1410  Atlantic  Avenue,  At¬ 
lantic  'City,  N.  J.  Architect,  H.  A.  Stout, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  Atlantic  Delicattessen  Co.,  1410  At¬ 
lantic  Ave.  Brick,  steel,  reinforced  concrete, 


‘ ’Best  Results 

Because  we  use  only  best 
materials  in  making  Kuehnle 
Paints,  you  will  always  get  best 
results  in  using  them !  The 
Kuehnle  label  will  lead  you  to 
greater  paint  satisfaction. 

“  Save  the  Surface  ” 

KueHnle 

PAINT  G  PAINTING 
Vine  t,  17th  Sts. 


Woodolcum 

Flooring 


You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-S hop  Details-Fabricat ion  E rection 
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3  stories,  25x58  feet,  slag1  roof,  concrete 
floors,  Electric  light,  freight  el eivators,  hollow 
metal  sash  and  skylights,  roof  ventilators. 
Contract  awarded  to  U.  S.  Const  Co.,  2201 
Arctic  Avenue,  Atlantic  City. 

Apartments,  (alts,  and  add.),  New  Hamp-. 
shirde  and  Oriental  Avenues.  Architect,  J. 
R.  Odigen,  143  South  Carolina  Avenue',  At¬ 
lantic  City,  N.  J.  Owner,  P.  R.  Conway,  on 
premises.  Brick,  steel,  4  stories,  irregular 
size,  slag  roof,  hardwood  floors,  electric  light, 
tile  and  marble  work,  interior  alterations. 
Contract  awarded  to  Max  Delinky,  1308  Pa¬ 
cific  Avenue,  Atlantic  City. 

Garage,  Arctic  and  Missouri  Ave..  (rear) 
Atlantic  City,  N.  J.  Architect,  J.  R.  O'dgen, 
143  South  Carolina  Avenue,  Atalntie  City. 
Owner,  David  Betchen,  on  premises.  Brick, 
steel,  stone,  1  story,  58x78  feet,  stone  foun¬ 
dation,  demolition,  slag  roof,  concrete  floors, 
steam  heat,  electric  light.  Contract  awarded 
to  Yarmov  &  Shenkman,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J. 


TRIDENT 

*  WATER  METERS  ^ 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia  1 

Genuine  Fox  Croft ,  Face  and  \ 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  6649  J 


Residence  and  Store,  605%  Whittaker 
street,  Trenton,  $4,500.  Architect,  private 
plans.  Owner,  Crasper  Missinel,  on  premises. 
Brick,  3  stories,  19x62  feet,  tin  roof,  pine 
floors,  steam  heat,  electric  light.  Contract 
awarded  to  Antonio  Angelletti,  Trenton,  N.  J. 


Miscellaneous 
Construction  News 

Residences  (9),  Wilmington,  Del.  Architect, 
John  D.  Thompson,  Ford  Building,  Wilming¬ 
ton,  Del.  Owner,  Clarence  W.  McCaulley,  Col¬ 
lege  Inn,  Wilmington,  Del.  Brick,  2  stories, 
16x40  feet,  slag  roof,  hardwood  and  pine 
floors,  hot  water  heating,  electric  lighting. 
Architect  taking  sub-bids,  due  January.  16th. 

Residence,  Lincoln,  Neb.  Architect,  Albert 
Kelsey,. Perry  Building,  Philadelphia.  Owner, 
Roscoe  L.  Smith,  Lincoln,  Neb.  Brick,  stucco, 
1  story,  78x93  feet,  'Spanish  tile  roof,  birch 
floors,  hot  water  heat,  electric  lighting,  tile 
and  marble  work.  Plans  in  progress. 

Residence,  Seventy-first  street  and  Fifth 
avenue,  New  York  City.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owner,  Alexander  Hamilton  Rice,  New 
York  City.  Stone,  3  stories.  Architect  tak¬ 
ing  bids  due  January  17th  at,  noon.  Whit¬ 
ney  Co.,  101  Park  avenue;  Jacob  &  Youngs, 
416  West  Thirty-second  street;  George  A. 
Fuller  Co.,  949  Broadway;  John  T.  Brady  & 
Co.,  103  Park  avenue;  M.  Reid  &  Co.,  114 
West  Thirty-ninth  street;  Charles  T.  Wills, 
Inc.,  286  Fifth  avenue,  and  John  Lowry,  Jr., 
8  West  Fortieth  street,  New  York  City,  are 
figuring. 

Masonic  Home,  near  Wilmington,  Del.  Ar¬ 
chitect,  C.  R.  Hope,  Wilmington,  Del.,  Dupont 
Building.  Owners,  Masonic  Order,  care  of  W. 
Highfield,  226  West  Ninth  street,  Wilmington, 
Del.  Stone,  2  stories,  35x115  feet,  slate  roof, 
composition  and  oak  floors  (plumbing,  heat¬ 
ing  and  electric  work  reserved).  Architect 
has  received  bids. 

Residence  and  Garage,  Wilmington,  Del., 
$19,000.  Architect,  Samuel  Abramson,  2815 
Walnut  street,  Philadelphia.  Owner,  Max 
Breuer,  1409  Van  Buren  street,  Wilmington, 
Del.  Brick,  2%  stories  and  basement,  42x45 
feet,  garage,  brick,  24x20  feet,  10  feet  high, 
cement  floor,  weathering  green  slate  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Contract  awarded  to 
Charles  H.  Tindall  &  Son,  Wilmington,  Del. 

Hotel,  Frederick,  Md.  Architect,  Federick 
Weber,  Morris  Building,  Philadelphia.  Owner, 
Frederick  Hotel  Co.,  care  of  Henry  F.  Cope¬ 
land,  President,  Frederick,  Md.  Brick,  con¬ 
crete,  steel,  terra  cotta,  7  stories  and  base¬ 


ment,  120x120  feet.  Contract  awarded  to 
.John  S.  Hershey,  Stephen  Girard  Building. 
Philadelphia,  who  is  taking  sub-bids. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C‘.,  Janu¬ 
ary  7,  1922,  Separate  Sealed  Proposals  will 
be  opened  in  this  office  at  3*  P.  M.,  January 
25,  1922,  for  the  installation  of  an  ice 
making  and'  refrigerating  plant  in  the  main 
hospital  building  for  the  U.  S.  Public  Health 
Service  Hospital,  Norfolk,  Va.,  Tanner’s 
Creek  Site.  Drawling  and  specification  may 
be  obtained  at  this  office  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C1.,  Janu¬ 
ary  5,  1922. — Sealed  proposals  will  be  opened 
in  this  office  at  3  P.  M.,  Feb.  6,  1922,  for 
the  mechanical  equipment  complete  (except 
elevators  and  lighting  fixtures)  of  the  Infirm¬ 
ary,  Wing  “A”  and  “B,”  and  certain  out¬ 
side  services  and  separate  propbsals  for  the 
construction,  including  approaches,  in  accor¬ 
dance  with  drawings  and  specifications  which 
may  be  obtained  from  the  Medical1  Officer  in 
Charge  at  Oteen,  N.  C.,  or  at  this  office,  in 
the  discretion  of  the  Supervising  Architect. 
Jas.  A.  Wetmore,  Acting  Supervising  Archi¬ 
tect. 


Just  remember  this:  Give  out  courtesy, 
kindness,  patience  and  good-will,  and  you’ll 
get  them  all  back  with  compound  interest. 
The  men  who  deserve  to  rank  in  Class  A 
do  not  chew  the  lint  and  fuss  about  the 
small  misfits  of  life.  To  take  what  comes 
and  forget  the  rest  is  wisdom.  Let  Braggo 
give  the  janitor  the  call,  and  the  Hall  Boys 
have  it  out  with  the  Ashbox  Inspector — 
you  can’t  afford  to  soil  your  soul  with 
small  scraps.  Fight  on  a  big  scale,  or  not 
at  all.  The  folks  who  have  trouble  with 
ushers  are  always  looking  for  trouble — and 
find  it.  Smile,  old  boy,  smile! 


If  your  sales-talk  is  keyed  to  interest  men 
who  build  it  should  occupy  space  every  week 
in  the  ‘  ‘  Guide,  ’  ’  the  only  building  news  maga¬ 
zine  this  side  of  Manhattan  Island. 


josephVfrMedIrJc°kn  Plans  and  Estimates  Furnished  both  phones 

STANDARD  REFRIGERATOR  CO. 

Manufacturers  of  Refrigerators  and  Fixtures 
Nos.  2539-41-43-45-47  GERMANTOWN  AVENUE,  PHILA. 


IMMEDIATE  DELIVERIES 


Step  Ladders 
Bricklayers’  Ladders 
Painters’  Ladders 
Rolling  Ladders 
Painters’  Swing  Staging 


LADDERS 


Extension  Ladders 
Sectional  Ladders 
Swinging  Stages 
Jacks  and  Hods 


T.  O.  K.DEWSON,  Manufacturer 


BELL  PHONE 


801  and  803  Master  Street,  Philadelphia 
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TEX  RICKARD 
President 


MADISON  SQUARE  GARDEN  CORPORATION 
MADISON  SQUARE  GARDEN 
NEW  YORK  CITY 


TELEPHONE  MADISON  SQUARE  5100 


A  FALSE  STATEMENT  CORRECTED 


To  the  General  Public: 

My  attention  has  been  drawn  to  the  numerous  false 
statements  being  spread  throughout  building  and  construction 
circles  to  the  effect  that  the  Madison  Square  Garden  Swimming 
Pool  was  designed  and  constructed  by  persons  other  than  the 
ones  who  did  the  work  and  who  deserve  the  credit. 

Mr.  J.  Franklin  Whitman,  a  waterproofing  engineer 
and  President  of  the  Aquabar  Waterproofing  Products,  of 
#489  Fifth  Ave. ,  New  York  City  and  #36  N.  Delaware  Ave . , 

Phila,  ,  Pa.,  not  only  designed  this  pool  under  my  directions, 
but  personally  superintended  its  construction. 

It  gives  me  much  pleasure  to  announce  this  fact 
because  of  the  very  satisfactory  and  efficient  manner  in  which 
the  entire  work  was  carried  out.  The  construction  of  the  pool 
and  the  installation  of  the  mechanical  plant  was  completed  in 
thirty-nine  (39)  days,  a  remarkably  short  time.  It  was  quite 
a  difficult  piece  of  engineering,  as  the  floor  of  the  pool  was 
designed  to  be  used  for  other  athletic  events  during  the  winter 
season.  Mr.  Whitman  succeeded  admirably  in  incorporating  my 
ideas  in  his  design,  carrying  out  the  most  minute  details  in 
a  practical  way. 

Respectfully  yours, 
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AS  THE  EDITOR  SEES  IT 

('Continued  from  page  20) 

There  is  hope  that  the  most  important 
obstacles  in  the  way  of  larger  trade  will 
be  removed  during  the  early  part  of 
1922.  Cheaper  transportation  and  sta¬ 
bilized  wage  scales  are  sure  to  come. 
Progressive  railroad  executives  and 
thinking  wage  earners  no  longer  ignore 
the  indisputable  fact  that  upon  their  ac¬ 
tion  depends  the  welfare  of  the  farmer, 
the  manufacturer  and  the  public.  A 
reasonable  reduction  in  freight  rates  will 
lower  the  cost  of  living,  cause  a  nation¬ 
wide  demand  for  commodities  of  every 
description,  'and  give  immediate  employ¬ 
ment  to  the  vast  army  of  jobless. 

The  fall  of  money  rates,  which  began 
in  October,  has  already  made  itself  felt 
in  a  gratifying  demand  for  industrial  se¬ 
curities,  and  it  is  probable  that  within 
a -  short  tme  plant  owners  will  be  able 
to  secure  all  the  funds  they  need  for 
expansion  and  building  purposes  at  rea¬ 
sonable  rates.  Bonds  of  many  utility 
corporations  which  only  a  short  time  ago 
had  to  be  sold  to  yield  7p2  to  &y2  per 
cent,  now  find  a  ready  market  at  a  rate 
yielding  a  trifle  less  than  6  per  cent. 

Industrial  building  will  receive  a  tre¬ 
mendous  impetus  as  soon  as  manufactur¬ 
ing  corporations  can  obtain  money  at  6 
per  cent.,  which  according  to  respectable 
financial  authorities,  is  the  maximum 
charge  business  should  be  called  upon  to 
assume.  The  load  which  industry  has 
been  carrying  in  the-  way  of  interest 
charges  has  been  staggering,  and  the  re¬ 
lief  already  in  sight  will  contribute  much 
to  the  revival  of  production  in  all  lines. 


The  reaction  from  war  activity,  severe 
as  it  was,  has  left  American  business 
in  a  strategic  position,  as  far  as  world 
trade  is  concerned,  and  if  the  foreign 
field  is  cultivated  with  the  same  degree 
of  intensiveness  as  the  domestic  markets 
there  is  no  reason  why,  within  a  few 
years,  American  manufactures,  already 
the  most  popular  in  many  distant  lands, 
should  not  be  found  in  every  comer  of 
the  globe.  All  that  is  needed  to  bring 
this  about  is  a  more  careful  study  of 
foreign  requirements  and  the  establish¬ 
ment  of  purely  American  selling  agen¬ 
cies. 

*  *  * 

1'aking  the  good  with,  the  bad,  the 
prospects  for  1922  justify  the  impression 
that  it  will  be  a  splendid  business  year. 
Indeed,  the  corner  has  been  turned. 
With  capital  and  labor  realizing  more 
than  ever  before  their  dependence  upon 
each  other,  with  a  general  wage  revision 
program,  reduced  transportation  costs, 
and  generous  farm  crops  in  sight,  are  we 
not  justified  in  looking  into  the  future 
with  light  hearts,  with  faith  in  the  fair¬ 
ness,  enterprise  and  good  will  of  the 
nation’s  planners  and  workers,  whether 
employed  in  office,  shop,  store,  in  mines 
or  in  the  fields? 

*  *  * 

Secretary  Hoover  recently  made  the  ■ 
statement  that  “the  economic  situation  for 
the  new  year  holds  much  good  promise. 
Our  year  of  liquidation  is  over  and  we 
can  look  forward  to  a  year  of  recupera¬ 
tion.  Except  for  the  seasonal  air  of  the 
winter  we  should  have  a  continuous 
lessening  of  unemployment  and  an  in¬ 


creasing  betterment  in  the  agricultural 
situation.  We  have  passed  through  the 
most  precipitous  price  drop  in  our  his¬ 
tory,  a  drop  averaging  nearly  50  per 
cent,  and!  necessitating  the  writing  of 
Something  ovr  $20,000,000,000  off  our 
books  as  a  Nation  during  1921.  We 
have  gotten  through  the  credit  strain 
that  has  been  involved  in  this  violent 
writing  down  of  national  inventories; 
we  have  absorbed  the  enormous  surplus 
of  goods  carried  over  from  the  post¬ 
war  boom;  we  are  on  much  sounder 
foundations. 

“We  have  still  a  good  many  read¬ 
justments  to  be  made,  due  to  the  in¬ 
equality  in  the  fall  of  prices  and  wages. 
The  farmer  has  fallen  too  much.  Some 
of  the  industries,  such  as  coal,  railways 
and  construction,  are  far  above  the 
average  levels  of  the  country,  but  eco¬ 
nomic  pressures,  although  painful,  are 
in  motion  which  will  eventually  reduce 
the  expense  and  the  charges  of  these 
industries  against  the  community.” 

*  *  * 

Richard  Spillane,  in  the  Philadelphia 
Public  Ledger ,  gave  a  very  sane  resume 
of  the  situation  and  said  in  part, 

Retrospect  is  not  so  attractive  to  the 
American  business  man  as  prospect. 
Prophecy,  is  likely  to  confound  the  pro¬ 
phet,  but  if  a  prophet  sought  to  predict 
the  business  of  1922,  he  possibly  would 
take  some  of  the  following  facts  into 
consideration  first. 

There  is  only  one  very  weak  link  in 
the  chain  of  American  industry.  That  is 
the  farm.  The  buying  power  of  the  agri¬ 
culturist  is  small.  The  farmer  makes  the 


TWO-STORY  DWWELLINGS — Including  Two-story  Stores  and  Dwellings  Erected  in  1921 


Wards  1 

17 

21 

22 

23 

24 

25 

27 

28 

29 

33 

34 

35 

36 

37 

38 

40 

41 

42 

43 

44 

45 

46 

48 

Totals 

January 

4 

1 

4 

32 

41 

February  . . 

i 

4 

1 

’4 

10 

3 

1 

24 

March...  1 

58 

*4 

2 

48 

16 

1 

130 

April . 

i 

2 

2 

1 

i 

i 

4 

4 

1 

29 

3 

*9 

56 

i 

2 

117 

May . 

2 

1 

12 

23 

6 

1 

5 

3 

50 

103 

June . 

i 

17 

7 

ii 

1 

12 

30 

3 

30 

1 

7 

120 

July . 

4 

1 

i 

1 

10 

26 

1 

48 

22 

.3 

20 

50 

187 

August . . 

i 

2 

6 

16 

4 

14 

18 

6 

50 

1 

25 

143 

Sept . 

1 

85 

11 

25 

27 

5 

81 

24 

25- 

48 

41 

373 

October.  .  . 

20 

1 

*4 

V 

31 

15 

9 

77 

7 

91 

1 

1 

12 

1 

276 

November  . . 

1 

11 

1 

15 

22 

90 

14 

2 

1 

70 

4 

231 

December  . . 

22  . 

2 

7 

1 

31 

9 

95 

167 

Totals  1 

1 

11 

211 

53 

11 

13 

1 

29 

28 

38 

209 

86 

86 

1 

39 

252 

62 

587 

28 

1 

8 

80 

76 
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THREE-STORY  DWELLINGS— Including  Three-story  Stores  and  Dwellings 

Erected 

in 

1921 

Wards. 

2 

3 

4 

7 

8 

18 

19 

21 

22 

23 

26 

29 

30 

34 

35 

36 

39 

40 

41 

42 

46 

Totals 

January 

1 

1 

2 

February  . . . 

1 

2 

4 

7 

March  . 

1 

2 

3 

April  . 

i 

i 

i 

1 

ii 

1 

16 

May  . 

l 

4 

1 

*  8 

*i 

13 

28 

June  . 

1 

2 

2 

2 

1 

1 

*5 

14 

July  . 

1  , 

1 

4 

2 

1 

2 

13 

August  ...... 

i 

i 

2 

8 

3 

i 

16 

September  .  . 

2 

22 

2 

i 

6 

2 

1 

2 

*4 

42 

October 

l 

20 

2 

1 

2 

3 

29 

November  . . 

i 

1 

l 

4 

1 

1 

1 

35 

45 

December  . . 

4 

2 

1 

7 

Totals  . . 

2 

1 

4 

3 

3 

1 

2 

5 

66 

4 

1 

2 

1 

30 

23 

1 

1 

4 

2 

53 

13 

222 

largest  unit  in  the  American  family. 
Good  crops  at  fair  prices  in  1922  would 
be  of  incalculable  value  to  the  country. 
By  reason  of  the  farmers’  financial 
weakness  all  industries  depending  largely 
on  the  farm  for  their  outlet  must  have 
restricted  sales  this  year. 

Railroads  are  steadily  working  into  a 
stronger  position  financially.  Theif  pur¬ 
chases  in  the  new  year  will  be  good. 
This  means  much  for  steel,  lumber  and 
many  other  industries. 

Textiles  look  as  if  they  will  be  in 
strong  demand.  Retailers  the  country 
over  are  carrying  very  small  stock.  Ware¬ 
houses  are  empty.  This  means  impera¬ 
tive  buying  for  Teach  recurring  season. 
There  is  danger  of  shortage  of  raw  cot¬ 
ton  before  the  next  crop  is  grown.  The 
world’s  supply  of  cotton  is  abnormally 
small. 

Copper  production  is  considerably  be¬ 
low  copper  consumption.  If  consump¬ 
tion  continues  at  the  present  rate,  the 
copper  mines,  long  shut  down,  should  be 
in  active  operation  in  the  second  if  not 
the  first  quarter  of  the  year. 

The  buying  habits  of  the  people  have 
changed  within  the  last  two  years.  This 
is  particularly  marked  in  department- 
store  trade.  Buyers  now  scrutinize  the 
goodis.  Also  they  study  prices.  They 
want  to  “be  shown.” 

Stocks  of  material  of  every  kind  and 
character  held  by  middlemen  are:  very 
low.  In  other  words,  there  is  a  tre¬ 
mendous  amount  of  stuff  needed  to  make 
up  the  supplies  ordinarily  carried  and 
which  probably  will  be  carried  as  im¬ 
provement  in  conditions  becomes  more 
marked1. 

The  country  is  richer  than  most  per¬ 
sons  know  and  money  never  was  so 
well  and  widely  distributed.  One  evi¬ 
dence  is  in  the  fact  that  savings  banks’ 
deposits,  despite  the  trying  times  of  the 
last  year  and  a  half  or  two  years,  are 
but  little  below  the  highest  in  history. 

Strikes  are  not  so  many  and  cannot 
be.  The  times  are  not  propitious.  Strikes 
are  most  plentiful  in  flush  time.  The 
wastes  due  to  strikes  are  colossal.  The 
absence  of  strikes  mean  economy. 

Nothing  more  effective  as  proof  of  the 
great  improvement  in  conditions  basically 
is  furnished  than  in  the  reduction  in  un¬ 
employment,  despite  ‘  the  season  when 
much  of  the  labor  of  farm,  of  forest 
and  various  outdoor  tasks  is  congrega¬ 
ted  in  cities  for  the  winter. 

Construction  prospects  for.  (the  new 
year  are  unusually  good.  In  some 
branches  of  the  building  industry  en¬ 
thusiastic  souls  declare  the  year  will  be 
“the  best  ever.”  If  it  is  well  above  the 
average  they  should  be  content.  Ab¬ 
normal  activity  brings  bad  results  usual- 

Lumber  is  in  better  position  than  for 
many  years. 
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Automobiles — Prospects  not  bright. 
The  impaired  financial  state  of  the  agri¬ 
culturists,  which,  to  a  degree,  affects 
many  industries,  has  a  bearing  on  this. 

Cheaper  money— Inevitably,  although 
there  are  occasional  checks  and  at  times 
a  rebound,  the)  interest  rate  is  going 
down. 

Foreign  trade — By  no  means  good,  but 
much  larger  than  would  be  supposed 
from  the  reports  of  its  collapse. 

*  *  * 

The  whole  story  is  summed  up  prac¬ 
tically  in  the  fact  that  the  country  is 
recuperating  after  the  very  severe  attack 
of  the  thing  that  ailed  it  and  which  it 
“caught”  in  the  war  days  and  which  went 
to  its  head  in  the  post-war  days. 

After  every  war  it  is  so  with'  the 
people  who  have  been  engaged.  And 
there  never  was  a  war  like  the  one  of 
recent  date. 

Americans  scarcely  appreciate  what  a 
tremedous  change  it  made  in  their  posi¬ 
tion  momentarily.  Before  the  war 
America  was  a  debtor  to  Europe  through 
stock  and  bonds  and  other  holdings  of 
American  securities  abroad  to  the  extent 
of  $5,000,000,000. 

America  came  out  of  the  war  a  credi¬ 
tor  nation  to  the  extent  of  more  than 
$10,000,000,000. 

*  *  * 

DISCUSSION  has  been  rife  of  late 
regarding  the  deveolpment  of  a 
plan  to  render  construction  less 
of  a  seasonal  industry.  It  has  been  sug¬ 
gested  that  one  remedy  is  to  start  public 
works  in  the  fall,  but  this  would  be  only 
a  partial  remedy,  not  a  complete  cure. 
We  have  taken  up  this  question  in  these 
columns  from  various  angles  and  are  al¬ 
ways  looking  for  new  ideas  that  may 
throw  light  on  this  vexing  and  serious 
problem.  A  recent  issue  of  a  monthly 
bulletin  published  by  David.  Lupton’s 
Sons  Co.,  contains  a  suggestion  for  sta¬ 
bilizing  building. 

The  general  opinion  is  that  building^ 
costs  will  not  go  lower  for  the  next  six 
months'  at  least.  The  expected  tendency 
for  some  years  is  slowly  downward;  but 
the  gain  from  waiting  will  in  most  cases 
be  offset  by  loss  of  profits. 

The  labor  situation  is  easier,  though 
still  far  from  .satisfactory.  In  most 
localities  the  building  trades  have  ac¬ 
cepted  moderate  wage  cuts,  and  are 
fairly  well  employed.  In  Chicago  seven 
trades  are  holding  out  against  the  Lan¬ 
dis  award,  and  a  strong  organization  of 
citizenus  has  been  formed  to  force  it. 
Other  cities  with  arbitration  agreements, 
such  as  Cleveland,  are  getting  along  fair¬ 
ly  well,  though  the  awards  are  very  re¬ 
luctantly  accepted  by  the  unions.  Bos¬ 
ton  and  San  Francisco  follow  the  open 
shop. 

Recognition  of  the  Open  Shop  prin¬ 
ciple  in  the  new  rules  by  the  U.  S.  Rail¬ 
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road  Labor  Board,  governing  railroad 
shop  employes,  emphasizes  the  present 
tendency  to  give  first  place  to  the  public’s 
interest  in  labor  disputes. 

When  we  compare  the  chronic  unrest 
in  the  building  industry  with  the  com¬ 
parative  peace  in  manufacturing  indus¬ 
tries,  we  find  that  it  arises  in  a  quite 
natural  way  from  the  conditions  under 
which  building  is  conducted. 

Chief  of  these  is  the  seasonal  nature 
of  most  buiding.  Since  it  costs  a  little 
less  to  build  in  summer  than  in  winter, 
owners  incline  to  let  contracts  in  the 
early  spring.  This  leads  to  a  human 
preference  on  the  part  of  labor  for  mak¬ 
ing  wage  agreements  after  contracts  have 
been  let  ;  i.  e.,  usually  May  1.  The 
resultant  uncertainty  makes  both  the 
owner  and  the  contractor  hesitate  to 
sign  contracts  until  wages  have  been 
fixed,  thereby  intensifying  the  seasonal 
tendency. 

The  final  result  is  that  labor  is  largely 
idle  during  the  winter;  contractors  must 
earn  their  winter  overheads  during  the 
summer;  and  with  largely  transient  con¬ 
tact  on  both  sides  neither  feels  any 
great  interest  in  the  other’s  problems. 
Hence  it  is  hardly  strange  that  both  em¬ 
ployers  and  workers  feel  that  self-pro- 
tction  requires  them  to  do  things  which 
do  not  commonly  occur  in  industries 
whose  workers  have  fixed  jobs,  fixed 
homes,  and  some  understanding  of  their 
employer’s  needs. 

Not  only  do  contractors  and  workers 
find  themselves  burdened  with  the  high 
costs  of  seasonal  employment,  but  the 
material  manufacturers  likewise  must 
choose  between  manufacturing  for  stock 
during  dull  months  and  laying  off  part 
of  their  help. 

All  this  complicated  chain  results  from 
the -difference  in  cost  of  construction  be¬ 
tween  winter  and  summer.  If  that  cost 
could  be  equalized  to  the  owner,  so  that 
he  could  start  building  at  any  season  with¬ 
out  added  expense,  building  would  im¬ 
mediately  become  an  all-year  occupation. 
The  employer  would  keep  his  men,  the 
workers  would  keep  their  jobs,  the  peak 
cost  of  summer  building  would  be 
leveled,  and  everybody  would  be  the 
gainer  through  the  more  uniform  distri¬ 
bution  of  cost  and  effort. 

This  condition  could  be  brought  about 
by  a  joint  agreement  of  material  makers, 
labor,  and  building  contractors  to  main¬ 
tain  a  graduated  scale  of  prices,  wages 
and  profits,  with  just  enough  difference 
between  the  winter  and  summer  scales 
to  offset  the  difference  in  cost  of  build- 
ing. 

Ways  are  frequently  found  to  reduce 
this  difference  in  cost ;  but  whether  it  be 
high  or  low,  any  difference  necessary  in 
scales  would  be  cheaper  than  chronic 
winter  unemployment. 


PHILADELPHIA  AS  A  BUILDING  CENTER 
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NO  GROPING  IN  THE  DARK 

You  don’t  wander  from  pillar  to  post  seeking  some  one  that 
might  be  interested  in  your  products  or  might  “have  something 
new.”  Your  prospects  are  real  when  you  have  every  morning 

DAILY  BUILDING  NEWS. 

One  job — one  sale  in  a  year — closed  through  the  DAILY 
BUILDING  NEWS  will  net  you  many  times  its  cost.  What  an  economy 
to  know  of  all  the  work  being  planned,  figured  on  and  awarded ! 
You  save  all  the  time  wasted  running  down  rumors. 

Subscribers  to  the  DAILY  BUILDING  NEWS  find  that  the 
promptness  with  which  their  telephone  inquiries  are  answered  and 
the  importance  of  securing  this  desired  information  quickly,  are  worth 
more  than  the  cost  of  the  DAILY  BUILDING  NEWS. 

May  we  show  you  how  to  use  profitably  the  advance  reliable 
DAILY  BUILDING  NEWS?  Call  or  phone  and  request  samples 
or  representative. 


DAILY  BUILDING  NEWS  i 

PERRY  BUILDING  :  :  :  PHILADELPHIA 


BELL  PHONE:  SPRUCE  16-11  KEYSTONE  PHONE:  RACE  71-09 


DAILY  BUILDING  NEWS 
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Service  That  is  Service 


yy 


You  receive  every  morning  names  and  addresses  of  prospective 
buyers  of  your  goods — you  are  advised  where  to  secure  an  order — 
when  to  close  a  contract. 
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Fire  Association 


OF  PHILADELPHIA 

Organized  Sept.  1,  1817 
Incorporated  March  27,.  1820 


Capital, 

Assets, 


PERPETUAL  GHARTER 

$1,000,000.00 

$16,226,190.00 


©fftcev* 

E.  C.  IRVIN,  President 

J.  H.  COCHRAN,  Vice-President 

JOHN  B.  MORTON,  2nd  Vice-President 

M.  G.  GARRIGUES,  Sec.  and  Treas. 

R.  N.  KELLY,  Jr.,  Asst.  Secretary 


S>t  vector® 


ELIHU  C.  IRVIN 
.T.  II.  COCHRAN 
JAMES  BUTTERWORTH 
ROBERT  WHITAKER 
CHAS.  B.  ADAMSON 
HORACE  T.  POTTS. 


LIVINGSTON  E.  JONES 


DIMNER  BEEBER 
GEO.  W.  NEVIL 
WM.  A.  LAW 
EDWARD  J.  MOORE 
JOHN  GRIBBEL 
C.  FREDRICK  C.  STOUT 


Office:  COMPANY’S  BUILDING 

N.  W.  Cor.  4IH  and  Walnut  Sts.,  Pti  iladelphia,  Pa. 


HENRY  M.  GRATZ  DANIEL  H.  DUNHAM,  NEAL  BASSETT 

President  Vice-Presidents 

DAVIS  G.  VAUGHAN,  Secretary 

ALBERT  H.  HASSINGER,  CHAS.  J.  FITZGERALD,  Asst.  Secretaries 

JOHN  KAY  ALBERT  H.  HASSINGER  MORRISON  C.  COLYER 
Treasurer  Assistant  Treasurer  Counsel 


THE 

GIRARD 


Fire  and  Marine 
Insurance  Company 

502  WALNUT  STREET 


PHILADELPHIA 

Assets  ■  ■  •  $4,006,570.38 


Henry  M.  Gratz 
John  C.  Lowry 
William  R.  Nicholson 
Franklin  M.  Potts 
Edward  J.  Thomason 


DIRECTORS 

C.  S.  W.  Packard 
Daniel  H.  Dunham 
Neal  Bassett 
John  Kay 
Morrison  C.  Colyer 
J.  Harker  Chadwick.. 


James  P.  Dusenberry 
Percy  Jackson 
Samuel  W.  Baldwin 
Archibald  S.  Reid 
James  G.  Glenn 


THE 

Fourth  Street 
Rational  Bonk 

131-145  SOUTH  FOURTH  STREET 

PHILADELPHIA 

invites  accounts  from  corporations, 
firms  and  individuals 

Capital,  Surplus  and  Profits 
Over  $11,000,000 


No  More  Ashes  To  Lug 


No  clumsy  pan  to  spill  dust 
and  dirt  on  the  kitchen  floor 

The  Clenwood 
Ash  Chute 

solves  the  problem.  It  is  located  just 
beneath  the  grate  and  connected  by  a 
sheet  iron  pipe  straight  down  through 
the  kitchen  floor  to  ash  barrel  in  cel¬ 
lar.  No  part  is  in  sight.  Not  a  par¬ 
ticle  of  dust  can  escape.  Just  slide 
the  damper  once  each  day  and  drop 
the  ashes  directly  into  the  ash  barrel. 

The  Dust-Tight  Cover 

to  barrel  is  another  entirely  new 
Glenwood  Idea  and  is  very  ingenious. 
This  is  only  one  of  the  splendid  im¬ 
provements  of  the  new  plain 

Cabinet  Glenwood 

the  Range  without  ornamentation  or  fancy 
nickel,  “The  Mission  Style”  Glenwood.  Every 
essential  refined  and  improved  upon.  This 
Range  can  be  had  with  the  latest  and  most 
improved  Elevated  or  End  Gas  Range  attach¬ 
ments.  It  can  be  furnished  with  fire  box  at 
either  right  or  left  of  oven  as  ordered.  Our 
handsome  booklet  tells  all  about  it. 


The  Cabinet  Glenwood 

Henry  M.  Miller,  46  48-50  North  Second  St,.  Philadelphia,  Sales  Agent 


Reference  Directory  for  and  Owners 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sta..  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . Arch  St.,  l’hila. 

Warren- Knight  Co . ISO  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil?  j.  H.;  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Photostat  Service  Corporation, 

North  American  Bldg.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  HARDWARE. 

Soefflng,  Adolph,  &  Co . 833  Arch  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24tb  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . . . .115  S.  30th  Si.,  l’hila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co .  . .  .1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodojeum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick. .Juniper  and  Cypress  Sts.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren -Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . ..1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ELECTRICAL  CONSTRUCTION. 

Baird  Osterhout  Const.  Co.. 1620  Chancellor  St.,  Phila. 

Woodward,  George,  Jr . 1723  Sansom  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works, 

S09  Master  St..  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co - W’idener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GASTEAM. 

Carkeek,  H*.  T . 824  Walnut  St.,  Phila. 

GAS  WATER  HEATERS. 

Hoffman  Water  Heater  Co . 824  Wanut  St.,  Phila. 

GRADING. 

Kane  &  Co.  . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWARE  (Builders’). 

Soefflng,  Adolph,  Co . 833  Arch  St.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son _ 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 


Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Pbii$. 

Seri  ice  Heating  Co . 1500  N.  Feltoh  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW’  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phiia. 

INSULATION. 

Austin,  Gorham  Mcllvaine  &  Co..  Inc., 

1816  Ludlow  St.,  Phila. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts..  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

l.ederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 

Wood.  Alan.  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St..  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co _ 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Kuehnle,  C.  Albert . Vine  and  17th  Sts.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

Barrett  Co.,  The . New  York  and  Philadelphia 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W.  .  .* . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Photostat  Service  Corporation, 

North  American  Bldg.,  Phila. 
Weber,  F„  Co.  . . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Vogel.  Joseph,  Co . Wilmington.  Del. 


RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . ...1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . ...46-48-50  N.  2nd  St.,  Phila. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila 

ROOFING  TILE. 

Baird,  A.  S . ...24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . . . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave , 
SHEETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co. ...... .435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Hoffman  Water  Heater  Co . Bourse  Bldg.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 

WATERPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 


STEEL  LUMBER 

1 1 


whether  large  or  small— should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


Steel 

Partition 

Studs 


Cold  Rolled 
Channels 


Peds 


The  Lightest  and  Most  Economical  Fire  Resisting 
Floor  Construction 


HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Estimates  Famished.  Write  for  Steel  Lumber  Hand-Book. 

Herringbone  and  other  Metal  Laths,  Self-Sentering, 
Trussit,  Steel  Tile,  Waterproofings,  Floor  Hardeners, 
Allsteel  Adjustable  Shelvings,  Bin  Racks 

THE  GENERAL  FIREPROOFING  CO. 

Ball  Phone,  Spruce  5837  Philadelphia,  Pa. 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 


P.  H.  FAIRLAMB  CO. 


1  IS  to  121  S.  30th  Street 
Philadelphia 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 


Vol.  XXXVII,  No.  3 
January  18,  192a 


Entered  at  the  Philadelphia  Post  Office  as  Second-Class  Matter 

Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


metal  stringer 


INTERLOCKING  TREAD  AND  RISER 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


Italian 

(M^thU  jHosaic  (£0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

r  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OREgon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 


Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PA1NTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work 

lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — - 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

&  in.  RIB - DIAMOND  MESH  %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  ‘Building  Materials 
Distributers  of 

SHEETROCK 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED -STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON- MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES  -GLOBES-  GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILE  RS-  RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADEl PHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


/ leckJDros .  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offers  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms : 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N  J  ,  Lansdowne,  Pa. 
Bell  Phone,  Market  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-P/?OOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

J.  CLYDE  PETTERSON,  District  Manager 
424  Bulletin  Building.  Philadelphia  Spruce  7791 


ROBT.  B.  LEDERLE 

Structural  Steel 

Can  be  purchased  by  you  with  the  absolute  confi¬ 
dence  of  receiving  personal  attention  to  the  require¬ 
ments  of  your  contracts. 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 

Telephones:  Bell,  Walnut  1274  Keystone,  Race  5879 


Convertible  Wye  Level 

A  very  reliable  instrument  for  Archi¬ 
tects  and  Contractors. 

12-inch  achromatic  telescope,  cross  hairs,  sun¬ 
shade  and  cap.  Clamp  and  tangent  to  vertical  axis, 
horizontal  circle  to  degrees,  by  vernier  to  5  minutes. 
Other  transits  from  $20  to  $290. 

Serviceable.  Durable.  Will  bold  adjustments. 

F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


‘‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WEATHERPROOFING 

FOR 

STUCCO,  BRICK, 
STONE  AM)  MARBLE 


No.  2  COLORLESS  LIQUID 


An  odorless,  transparent,  colorless  liquid,  which 
when  applied  to  outside  walls,  stops  rain  from 
driving  in  and  ruining  the  interior. 

It  eliminates  the  white  or  green  mould  and 
other  unsightly  forms  of  decay,  which  are  so 
commonly  seen.  Frost  is  barred  and  thus  the 
tendency  to  crack  and  peel  is  minimized,  par¬ 
ticularly  in  stucco. 


AQUABAR  WATERPROOFING  PRODUCTS 

36  North  Delaware  Avenue 
Philadelphia 


French’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS-Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES— Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


E.  W.  BAIRD 


W.  B.  BUCHANAN 


BAIRD-OSTERHOUT  COMPANY 

Electrical  Contracting  in  all  to  Branches  2109  Walnut  Street,  Philadelphia 
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As  The  Editor  Sees  It 

TOO  much  emphasis  cannot  be  laid 
on  the  terrific  waste  caused  in 
this  country  by  fire.  This  great 
loss  to  the  nation  reaches  such  staggering 
figures  that  any  dlimunition  in  the  causes 
of  fires  is  always  worthy  of  considera¬ 
tion.  Chimneys  and  flues,  a  vital  factor 
m  construction  work,  very  frequently 
receive  insufficient  consideration  and  thus 
become  a  major  cause  of  fire. 

Of  the  four  divisions  into  which  heat¬ 
ing  plants  are  divided  in  the  list  of  fire 
causes  drawn  up  by  the  Actuarial  Under¬ 
writers,  that  of  Defective  Chimneys  and 
Flues  is  responsible  for  the  heaviest  pro¬ 
perty  losses.  It  stands  third  in  the  list 
of  major  fire  causes.  Electricity  and 
Matches-Smoking  being  the  leaders. 

During  the  six  years  from  1915  to 
1920  this  “strictly  preventable”  fire  haz¬ 
ard  was  the  cause  of  $71,037,084  worth 
of  material  wealth  being  destroyed.  Al¬ 
lowing  25%  for  unreported  losses  and 
those  upon  uninsured  property,  the  total 
is  increased  to  $88,796,355,  which  is 
considered  a  conservative  estimate  of  the 
actual  losses. 

The  hazard  is  one  that  is  thoroughly 
recognized  by  state  fire  marshals,  fire 
prevention  engineers,  fire  chiefs  and 
other  competent  authorities.  Fire  chiefs 
know,  as  each  winter  season  approaches, 
that  they  must  look  forward  to  fighting 
a  multitude  of  fires  originating  in  defec¬ 
tive  chimneys  and  flues.  Many,  in  fact, 
carry  out  regular  campaigns  of  educa¬ 


tional  publicity  aimed  to  reduce  the  losses 
from  this  cause.  Last  year  a  fire  chief 
in  an  Ohio  city  condemned'  and,  had  torn 
down  seventeen  chimneys  thiat  he  con¬ 
sidered  particularly  dangerous. 

Bad  construction  is  held  to  be  the  chief 
reason  for  the  heavy  damage  from  the 
chimney  and  flue  hazard,  although  care¬ 
lessness  i's  responsible  for  much  of  the 
trouble.  Carelessness  figures  in  the  situa¬ 
tion  when  lack  of  cleaning  causes  a  flue 
to  overheat  and  start  a-  fire,  and  when 
necesary  repairs  are  neglected.  Also, 
when  unused  flue  holes  are  stopped  with 
papers,  nags,  boards  and  other  inflam¬ 
mable  materials  instead  of  with  a  metal 
cap  securely  held  in  place. 

Last  winter  a  Columbus,  Ohio,  wo 
man  lost  her  two  children  in  a  fire  due  to 
an  unprotected  flue  opening.  The  chil¬ 
dren  were  alone  in  the  house  when  the 
fire  occurred. 

Statistics  show  that  over  12%  of 
dwelling  house*  fire  losses  originate  from 
defective  chimneys  and  flues,  but  the 
hazard  is  also  marked  in  many  mercan¬ 
tile  establishments  and  small  town  fac¬ 
tories  of  inferior  construction. 

School  houses,  too,  have  suffered  many 
chimney  and  flue  fires.  Just  a  few  days 
ago  at  Isabel,  Kansas,  the  high  school 
was  gutted  by  such  a  fire,  the  loss  of 
some  $80,000  being  offset  by  only  $48,- 
000  of  insurance. 

The  flue  is  the  draught  duct  leading 
through  the  chimney  and  is  conected  to 


the  stove  or  furnace  by  the  smoke-pipe. 
When  flues  are  improperly  lined  or  chim¬ 
neys  are  constructed  upon  unsafe  speci¬ 
fications,  sooner  or  later  fire  is  liable  to 
ensue. 

The  reasons  why  chimneys  are  such 
a  fruitful  source  of  fire  have  been  sum¬ 
med  up  as  follows: 

1.  Use  of  terra  cotta  sewer-pipe  or 
other  unprotected  tile  or  hollow  blocks 
for  the  chimney; 

2.  Construction  of  chimney  with 
bricks  laid  on  edge  instead  of  flat ; 

3.  Chimney  walls  built  with  brick  flat¬ 
wise  or  only  one  brick  thick,  andl  flues 
unlined ; 

4.  Supporting  chimney  on  the  timber 
construction  of  a  building  or  upon  brac¬ 
kets  ;  or  insufficient  masonry  foundation, 
when  the  chimney  rests  on  the  ground; 

5.  Two  or  more  connections  to  the 
same  flue; 

6.  Building  woodwork  into  the  wall 
of  a  chimney,  or  placing  it  in  contact 
with  its  exterior ; 

7.  Smoke-pipes  arranged  to  enter  a 
chimney  in  vertical  line; 

8.  GarelessnesS  in  not  sealing  the 
connection  between  smoke-pipe  and  the 
chimney,  and  failure  to  anchor  the  pipe 
to  the  chimney; 

9.  Carelessness  in  not  renewing  a 
rusted  smoke-pipe  and  also  in  allowing 
combustible  material  too  near  the  pipe ; 

10.  Carelessness  in  not  keeping  the 
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chimney  clean  and  the  joints  in  the  brick¬ 
work  properly  pointed. 

It  often  happens  that  old  or  impro¬ 
perly  constructed  chimneys  develop 
cracks  in  that  portion  passing'  through 
the  attic  and  thus  become  a  continual 
menace.  Sparks  fly  out  into  the  attic  and 
owing  to  the  location,  a  fire  thus  started 
is  likely  to  gain  considerable  headway 
before  being  discovered. 

The  combination  of  a  dilapidated  chim¬ 
ney  and  a  wooden  shingle  roof  is  one  of 
the  worst  fire  hazards  that  could  be  de¬ 
vised.  The  sparks  escape  through  the 
bricks  in  such  a  chimney  and  find  the 
tinder-like  woodfen  shingles  excellent  fuel 
for  quick  action.  Danger  also  exists  at 
the  rooif  line  when  the  flashing  has  been 
improperly  installed  or  when  the  chim- 
new  walls  are  in  direct  contact  with  the 
roof  structure. 

As  a  general  thing,  protection  against 
fire  is  comparatively  simple  and  inexpen¬ 
sive,  and  this  is  true  also'  as  far  as  safe¬ 
guarding  chimneys  and  flues  is  con¬ 
cerned. 

Heavy  as  are  the  losses  from  this 
hazard,  lit  is  surprising,  in  view  of  the 
methods  of  construction  prevailing  in 
many  communities,  that  the  record  is  not 
worse  than  it  is.  In  a  recent  defective 
flue  fire  in  a  Pennsylvania  city,  as  an 
instance,  lit  was  found  that  a  wooden 
joist  ran  into  the  flue  opening,  a  care¬ 
less  building  practice  which  is,  .unfortun¬ 
ately,  only -too  common. 

A  chimney  should  always  be  solidly 
built  upon  an  independent  and  indestruc¬ 
tible  foundation.  It  should  never  rest 
upon  wooden  construction  because  this 
will  cause  shrinkage  and  settling,  with 
the  result  that  the  chimney  is  very  likely 
to  crack  and  permit  the  escape  of  sparks. 

In  some  parts  of  the  country  it  is  a 
common  practice  to  suspend  a  chimney 
from  floor  or  roof  timbers  by  iron  hang¬ 
ers.  This  is  a  dangerous  custom  and 
should  not  be  permitted. 

Owing  to  the  great  need  for  detailed 
and  authoritative  specifications  covering 
the  safe  construction  of  chimneys  and 
flues,  the  National  Board  of  Fire  Under¬ 
writers  has  prepared’  a  model  ordinance 
for  town,  city  or  state  use,  and  copies 


may  be  secured  free  of  charge  by  those 
interested. 

A  chimney  wall  should  never  be  less 
than  3 24  inches  thick  (the  width  of  a 
standard  size  brick)  and  should  be  lined 
with  chimney  tile.  This  is  important, 
since  in  the  absence  of  thlis  lining  the 
mortar  between  the  bricks  will  eventu¬ 
ally  disintegrate  and  fall  out  under  the 
action  of  heat  and  the  gases  of  combus¬ 
tion.  For  these  reasons,  plaster  is  not  a 
satisfactory  lining  as  it  is  sure  to  crack 
and  fall  off  in  the  course  of  time.  Fire 
clay  chimney  tile,  manufactured  for  the 
purpose,  is  the  only  safe  material  and  its 
use  adds  little  to  the  cost  of  construction. 
Excess  mortar  at  the  tile  joints  should  he 
carefully  removed  so  that  the  flue  will 
present  a  smooth  surface  which  will 
create  a  good  draft  and  keep  the  accumu¬ 
lation  of  soot  at  a  minimum. 

Building  chimneys  with  bricks  set  on 
edge  is  dangelrotfs  as  it  makes  thin,  un¬ 
stable  construction  that  soon  causes  the 
cracking  of  the  mortar  and  the  develop¬ 
ment  of  crevices  between  the  bricks.  It 
is  considered  imperative  that  the  bricks 
should  be  laid  flatwise.  The  practice  of 
building  wood  work  into  a  chimney  wail 
should  never  be  permitted,  nor  should  it 
touch  the  chimney,  a  separation  of  ap¬ 
proximately  two  inches  being  necessary 
for  safety.  This  applies  to  all  floor  con¬ 
struction,  partitions,  rafters,  roof  boards 
and  shingles. 

Where  a  chimney  passes  through  a 
floor,  the  space  between  the  floor  timbers 
and  the  chimney  should  be  filled  with 
some  porous,  incombustible  material,  such 
as  cinders,  refuse  plaster  or  mortar,  held 
in  place  by  a  sheet  of  metal  nailed  to  the 
underside  of  the  wooden  beams.  Neither 
solid  mortar  nor  brickwork  should  be 
used  to  fill  the  space,  since  they  will 
transmit  heat.  Gypsum  blocks  sawed  to 
fit  the  space  constitute  one  of  the  best 
materials  for  this  purpose.  At  the  roof- 
bne  sheet  metal  flashing,  set  into  the 
joints  of  the  brickwork  and  overlapping 
the  roof  boards,  should  be  used 

It  may  be  mentioned  that  filling  the 
s;  r'.ce  between  the  chimney  and  the  wood¬ 
work  has  two  important  results.  In 
the  first  place  it  prevents  a  fire,  originat¬ 
ing  on  a  lower  floor,  from  passing  up  be¬ 
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hind  a  partition  or  fuirring  into  upper 
stories  or  the  attic,  and  also  avoids  the 
possiibiity  of  rats  or  mice  building  nests 
in  these  spaces  and!  thus  filling  them  with 
highly  combustible  material,  which  in 
time  may  be  ignited  from  heat  trans¬ 
mitted  through  the  chimney  wall.  Wood¬ 
work  frequently  catches  fire  in  this 
way. 

It  is  stated  in  the  model  ordinance 
that  a  round  flue  will  give  a  better 
draught  than  a  square  or  rectangular 
shape  having  the  same  cross-sectional 
area,  and  it  advocates  using  the  round 
kind  when  practicable.  Where  such  flues 
are  placed  inside  rectangular  chimney 
walls  however,  care  must  be  exercised  to 
fill  completely  the  corner  spaces.  Other¬ 
wise  there  is  likely  to  be  a  leakage  of 
air  which  would  detract  from  the  draught 
and  also  increase  the  fire  hazard. 

It  is  advised  that  chimneys,  both  new 
and  old,  be  tested  by  building  a  smudge 
fire  at  the  bottom  of  the  flue  and,  while 
the  smoke  is  flowing  freely,  closing  the 
flue  at  the  top.  The  escape  of  smoke 
into  other  flues  or  through  the  chimney 
walls  will  indicate  openings  that  should 
be  closed  up. 
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Underground  Comfort  Station,  MaePherson 
Square,  Indiana  avenue  and  F  street,  Phila¬ 
delphia.  Architect,  John  P.  B.  Sinkler,  1211 
Chestnut  street.  Owners,  Department  of  Pub¬ 
lic  Works,  Bureau  of  Public  Welfare,  City 
Hall,  Philadelphia.  Brick,  steel  and  concrete, 
1  story,  32x40  feet.  Plans  completed.  Own¬ 
ers  ready  for  bids  due  January  26th. 

Recreation  Centres  (2),  Twenty-seventh 
and  Clearfield  streets,  and  East  Germantown, 
Philadelphia.  Architect,  John  P.  B.  Sinkler, 
1211  Chestnut  street,  Philadelphia.  Owners, 
Department  of  Public  Property,  Bureau  of 
Recreation,  City  Hall,  Philadelphia.  Grading, 
paving,  shelter  building,  etc.  Plans  about 
completed.  Owners  will  be  ready  for  bids  in 
a  few  days.  • 

Residence,  Cliveden  avenue,  Germantown, 
Philadelphia.  Owner,  Samuel  Krekstein,  5024 
Chestnut  street,  Philadelphia.  Brick,  2 y2  sto¬ 
ries,  30x42  feet,  slate  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting,  tile  work, 
garage,  1  story,  18x25  feet.  Consulting  ar¬ 
chitect  and  supervisor,  Edw.  A.  Roth,  Drexel 
Building,  Philadelphia.  Contract  awarded  to 
John  Peters,  515  Pelham  road,  Germantown. 

Store  (alts,  and  add.),  215  South  street, 
Philadelphia.  Architect,  Edward  A.  Roth, 
Drexel  Building,  Philadelphia.  Owner,  Max 
Roth,  on  premises.  Brick  ,rear  addition,  1 
story,  20x50  feet,  slag  roof,  composition  floors, 
demolition,  flush  bulks  (heating,  plumbing 
and  electric  work  reserved).  Plans  about 
completed.  Architect  will  be  ready  for  bids 
in  a  few  days. 

Electrical  Work,  Chestnut  Street  Pier,  No. 
4,  Philadelphia.  Architect,  private  plans. 
Owners,  Department  of  Wharves,  Docks  and 
Ferries,  George  F.  Sproule,  Director,  Bourse 
Building,  Philadelphia.  Owners  taking  bids 
due  January  25th  at  noon. 

Junior  High  Schools  (3),  Twenty-fourth 
and  Snyder  avenue,  Third  and  Duncannon 
streets,  and  Fifty-fourth  and  Warrington  ave- 
ue,  Philadelphia.  Architect,  private  plans. 
Owners,  Board  of  Education,  J.  D.  Cassell, 
Superintendent  of  Building,  Nineteenth  above 
Chestnut  street,  Philadelphia.  Brick,  con¬ 
crete,  steel  and  stone.  Plans  in  progress. 
Owners  will  take  bids  in  about  two  months. 

Apartment  House,  location  withheld,  Phil¬ 
adelphia.  Architect,  Peter  F.  Getz,  1634 


North  Sixth  street,  Philadelphia.  Owner, 
name  withheld.  Brick,  3  stories,  slag  roof, 
hardwood  floors,  hot  water  heat,  tile,  marble 
work,  electric  light,  kitchen  equipment,  fire 
tower,  iron  work.  Plans  in  progress.  Archi¬ 
tect  will  be  ready  for  bids  in  ten  days. 

Parish  Buildings,  location  withheld,  Phila¬ 
delphia.  Architect,  Peter  F.  Getz,  1634  North 
Sixth  street,  Philadelphia.  Owners,  Archdio¬ 
cese  of  Philadelphia,  Eighteenth  and  Race 
streets,  Philadelphia.  Stone,  sizes  undeter¬ 
mined,  slate  roof,  cement  work,  tile  and  mar¬ 
ble  work,  plastering,  painting,  glazing,  mill 
work.  Preliminary  plans  in  progress. 

Residence,  Magee  street,  West  of  Rising 
Sun  Lane,  Philadelphia.  Architect,  private 
plans.  Owners,  H.  J.  Benzing,  716  West  Alle¬ 
gheny  avenue,  Philadelphia.  Brick  and  half 
timber,  2  y2  stories,  34x30  feet,  asbestos 
shingle  roof,  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Plans  about  completed.  Owner 
will  take  Jnds  in  ten  days. 

Garage,  2524  North  Broad  street,  Philadel¬ 
phia.  Architect,  Jerome  S.  Landes,  Souder- 
town,  Pa.  Owner,  J.  J.  Gilman,  1126  Girard 
avenue,  Philadelphia.  Brick,  2  stories,  25x76 
feet.  Sketches  drawn.  Too  early  for  de¬ 
tails. 

Auto  Show  Room,  114  Northeast  Boulevard, 
Philadelphia.  Architect,  Ruben  Beard,  2120 
North  Lambert  street,  Philadelphia.  Owners, 
Hassler  Shock  Absorber  Co.,  817  North  Broad 
street,  Philadelphia.  Brick  and  concrete,  1 
story,  25x75  feet,  slag  roof,  cement  floors, 
metal  lath,  architectural  terra  cotta,  tile 
work,  electric  lighting,  steam  heating.  Plans 
in  progress. 

Moving  Picture  and  (4)  Stores,  Kensing¬ 
ton,  Philadelphia.  Architect,  Ruben  Beard, 
2120  North  Lambert  street,  Philadelphia. 
Owner,  name  withheld.  Brick,  steel  and  con¬ 
crete,  1  story,  99x199  feet,  composition  roof, 
cement  floors,  steam  heat,  electric  lighting, 
tile  work,  architectural  terra  cotta,  orna¬ 
mental  iron  work.  Plans  in  progress. 

Restaurant  (alts,  and  add.),  801-03  Bass- 
yunk  avenue.  Architect,  M.  Cappobianca, 
778  South  Seventh  street,  Philadelphia.  Own¬ 
er,  Felix  Cippolo,  on  premises.  General  al¬ 
terations  to  2-story  building,  38x36x36  feet,' 
tile  work,  mill  work,  carpentry,  metal  ceil¬ 


ings,  bar  fixtures,  plumbing,  electric  work. 
Owner  is  taking  bids. 

Residence  (alts.)  and  Garage,  1330  North 
Franklin  street,'  Philadelphia.  Architect, 
Charles  F.  •Schaef,  Otis  Building,  Philadel¬ 
phia.  Owner,  Dr.  J.  B.  Chaikin,  1338  North 
Franklin  street,  Philadelphia.  Brick,  1  story, 
18x20  feet,  slag  roof,  cement  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work,  fire 
doors.  Architect  is'  ready  for  bids. 

Residence  and  Store,  1163  South  Ninth 
street,  Philadelphia.  Architect,  John  E.  Sin- 
doni,  1905  South  Sixteenth  street,  Philadel¬ 
phia.  Owner,  Joseph  Satonaro,  1149  South 
Ninth  street,  Philadelphia.  Brick,  3  stories, 
15x65  feet,  slag  roof,  pine  floors,  hot  water 
heating,  electric  lighting,  tile  and  marble 
work,  metal  ceilings,  flush  bulks.  Plans  in 
progress.  Owner  will  be  ready  for  bids  in  a 
week. 

Store  and  Residence  (alts.),  Southwest  Cor¬ 
ner  Marshall  and  Fitzwater  streets.  Archi¬ 
tect,  John  E.  Sindoni,  1905  South  Sixteenth 
street,  Philadelphia.  Owner,  name  withheld. 
Brick  and  steel,  3  stories,  19x43  feet,  slag 
roof,  pine  floors,  metal  lath,  metal  ceilings, 
flush  bulks,  tile  and  terrazzo  work,  heating, 
plate  glass.  Plans  in  progress.  Architect 
will  be  ready  for  bids  in  one  week. 

Residence,  Northwest  Corner  Marshall  and 
Pemberton  streets,  Philadelphia.  Architect, 
John  E.  Sindoni,  1905  South  Sixteenth  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
3  stories,  19x35  feet,  slag  roof, pine  floors, 
hot  water  heating,'  electric  lighting.  Plans  in 
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progress.  Architect  will  take  bids  in  one 
week. 

Store  and  Office  Building,  Fifth  and  Ris¬ 
ing  Sun  avenue,  Philadelphia.  Architect, 
John  E.  Sindoni,  1905  South  Sixteenth  street, 
Philadelphia.  Owner,  name  withheld.  Brick 
and  steel,  3  stories,  80x90x40  feet,  slag  roof, 
pine  floors,  metal  lath  and  ceilings,  orna¬ 
mental  iron  work,  tile  and  marble  work,  steam 
heating,  electric  lighting.  Plans  .  completed. 
Architect  is  ready  for  bids. 

Office  Building  and  Shop,  3318-120-32  Lan¬ 
caster  avenue,  Philadelphia.  Architect,  pri¬ 
vate  1>!ans.  Owmers,  Philadelphia  Steam 
Heating  Co.,  care  of  J.  H.  Boswell,  Juniper 
and  Arch  streets,  Philadelphia.  Brick  and 
cut  stone,  2  and  1  stories,  51x123  feet,  re¬ 
inforced  concrete  work,  limestone,  slag  and 
tin  roof,  cement  floors,  me.tal  lath  and  ceil¬ 
ings,  ornamental  iron  work  and  stairs,  Bond, 
,  rolled  steel  sash  and  skylights,  demolition 
(heating,  lighting  and  plumbing  reserved). 
Owners  taking  bids  due  January  23rd.  Gra¬ 
ham  &  Wells,  3649  Filbert  street;  D.  Hen- 
wood,  717  South  Sixty-third  street,  Philadel¬ 
phia;  James  Johnston,  1721  Ludlow  street; 
E.  C.  Durell,  1713  North  Twenty-fourth  street; 
Hurley  Brothers,  Bulletin  Building;  Sutton 
&  Stephenson,  1317  Washington  avenue;  Wil¬ 
liam  R.  Dougherty,  1610  Sansom  street; 
George  P.  Clayton.  1817  North  Twentieth 
street;'  Smith-Hardican  Co.,  1606  Cherry 
street;  John  Schnabel,  Inc.,  Denckla  Building; 
Lam  Building  Co.,  1001  Wood  street;  Wark 
Co.,  231  South  Broad  street,  and  J.  M.  Yard- 
ley,  1716  Sansom  street,  are  figuring. 

Residence  (alts,  and  add.)  to  Stores  and 
Apartments,  Thirty-fifth  and  Spring  Garden 
streets,  Philadelphia.  Architect,  J.  W.  Thomp¬ 
son,  703  South  Sixtieth  street,  Philadelphia. 
Owner,  James  E.  Wilson,  care  of  architect. 
General  alterations  and  additions,  slag  roof, 
new  partitions,  plumbing,  tile  work,  hollow 
metal  skylights,  fire  doors  (heating  and  elec¬ 
tric  work  reserved).  Architect  taking  bids 
due  January  26th.  Thomas  C.  Trafford,  1613 
'Sansom  street;  F.  L.  Hoover  &  Son,  1023 
Cherry  street;  E.  H.  Keefer  &  Son,  1331  Rod- 
man  street;  Smith-Hardican  Co.,  1606  Cherry 
street;  Kober  Const.  Co.,  34  South  Seven¬ 
teenth  street;  Clark  Brothers,  1506  Washing¬ 
ton  avenue;  Joseph  E.  Foster,  806  Walnut 
street;  W.  O.  Springer,  2004  Naudain  street, 
and  Turnbull  &  Cornell,  20  South  Eighteenth 
street,  are  figuring. 

Residences  (3  pairs),  Washington  lane  and 
McCallum  street.  Architect,  John  Keyes,  Otis 
Building,  Philadelphia.  Owner,  Joseph  Ross, 
Wissahickon  avenue  and  Ups-al  street,  Phila¬ 
delphia.  Brick,  2 %  stories,  32%x40  feet, 
slate  roof,  hardwood  and  pine  floors,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work.  Ar¬ 
chitect  taking  bids  due  January  21st.  Sam¬ 
uel  Harting,  20  East  Johnson  street;  Penn 
Building  'Co.,  1504  West  Venango  street; 
Charles  Johnson,  2032  East  Chelten  avenue; 
Henry  P.  Schneider,  3713  Old  York  road,  and 
James  Walter,  168  East  Walnut  lane,  are  fig¬ 
uring. 

Supplies,  Philadelphia.  Owners,  City  of 
Philadelphia,  care  of  A.  L.  Acker,  Purchas¬ 
ing  Agent,  312  City  Hall,  Philadelphia.  Fire 
brick,  cement,  etc.,  conveyor  chain  and  parts. 
Owners  taking- bids  due  January  23rd  at  noon. 

Bath  House,  Passyunk  avenue  and  Whar¬ 
ton  street,  Philadelphia.  Architects,  Stew- 
ardson  &  Page,  315  South  Fifteenth  street, 


Philadelphia.  Owners,  Public  Bath  Associa¬ 
tion  of  Philadelphia,  410  Gaskill  street,  Phila¬ 
delphia.  Brick,  cut  stone,  steel  and  rein¬ 
forced  concrete,  2  stories,  60x56x36  feet,  slag 
roof,  reinforced  -concrete,  composition  and 
linoleum  floors,  metal  lath,  water  and  damp- 
proofing,  ornamental  iron  work  and  stairs, 
fire  doors,  rolled  steel,  sash  and  skylights, 
slate,  tile  and  marble  work,  gas  lighting,  de¬ 
molition,  $1,500  allowance  for  finished  hard¬ 
ware.  Architects  taking  bids  due  January 
20th  at  3  P.  M.  William  R.  Dougherty,  1610 
Sansom  street;  F.  E.  Wallace,  1220  Chancellor 
street;  Roydhouse-Arey  Co.,  112  North  Broad 
street;  R.  C.  Ballinger  &  Co.,  925  Walnut 
street;  J.  S.  Cornell  &  Son,  Morris 
Building,  and  J.  Sims  Wilson  Co.,  1125  Brown 
street,  are  figuring. 

Residences  (5),  Tyson  street,  East  of  Rising 
Sun  avenue  (1)  1003  Disston  street,  and  (2) 
1019  and  1085  Tyson  street,  $33,000.  Archi¬ 
tect,  private  plans.  Owners,  Broadmore  Build¬ 
ing  Corporation,  6915  Rising  Sun  avenue, 
Philadelphia.  Frame,  1  and  2  stories,  18x36 
feet,  24x40  feet,  and  24x28  ffeet,  hot  water 
heat,  hot  air  heat  and  steam  heat.  Owners 
will  build* 

Store  and  Apartment,  Northwest  Corner 
Fifth  and  Parrish  streets,  $8,500.  Architect, 
private  plans.  Owner,  Mitchell  J.  Lichow, 
836  North  Fifth  street,  Philadelphia.  Brick, 
3  stories,  18x62  feet,  hot  water  heating.  Own¬ 
er  will  build. 

Residence,  836  Eanshawe  street,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  Walter  Frisch,  7114  Rising  Sun  avenue, 
Philadelphia.  Brick,  2  stories,  16  feet  4 
inches  x  22  feet  and  11%  feet,  slag  roof,  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garages  (add.),  2313-15-17  North  Twenty- 
eighth  street,  Philadelphia,  $2,500.  Architect, 
private  plans.  Owner,  William  Goebig,  2233 
North  Twenty-eighth  street,  Philadelphia. 
Brick,  1  story,  36x75  feet,  slag  roof,  cement 
floors,  electric  lighting.  Owner  will  build. 

Apartment,  Northeast  Corner  Forty-first 
and  Chestnut  streets,  Philadelphia,  $2,000. 
Architect,  private  plans.  Owner,  Anthony 
Gallagher,  3700  Haverford  avenue,  Philadel¬ 
phia.  Brick,  1  story,  12x6  feet  and  6x10% 
feet,  slag  roof,  hot  water  heating,  electric 
lighting.  Owner  will  build. 

Supplies,  Philadelphia.  Owners,  City  of 
Philadelphia,  care  of  A.  Lincoln  Acker,  Pur¬ 
chasing  Agent,  312  City  Hall,  Philadelphia. 
Block  filler  (asphalt)  and  Hardware.  Owners 
taking  bids  due  January  27th  at  noon. 

Library,  Nineteenth  to  Twentieth  street, 
Parkway,  Philadelphia,  $3,000,000.  Archi¬ 
tects,  Horace.  Trumbauer,  Land  Title  Build¬ 
ing,  Philadelphia.  Owners,  City  of  Philadel¬ 
phia,  Department  of  Public  Works,  and  Lib¬ 
rarian  John  Ashhurst,  Thirteenth  and  Locust 
streets,  Philadelphia.  Stone,  steel,  concrete, 
2  stories,  313x212  feet,  cement  floors,  steam 
heating,  electric  lighting,  tile,  marble  and 
terrazzo,  hollow  tile-,  metal  lath,  ornamental 
iron  work.  Plans  completed.  Owners  are 
ready  for  bids. 

Residences  (16)  Marshall  and  Grange  Ave¬ 
nues-,  Philadelphia,  $5,000  each.  Architect, 
private  plans.  Owners,  W.  Fisher’s  Sons,  4900 
North  Eighth  street,  Philadelphia.  Brick,  2 
stories,  15x40  feet,  slag  roof,  oak  and  yellow 
pine  floors),  hot  water  heat,  electric  lighting, 
tile  work,  (1)  15x29  feet  and  12x15  feet. 
Owners  will  build. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Contracts  Awarded 

Shop,  Sixth  and  Rockland  streets,  Philadel¬ 
phia,  $2,250.  Architect,  private  plans.  Own¬ 
er,  Mrs.  Sarah  Sliver,  Sixth  and  Bockland 
streets,  Philadelphia.  Brick,  1  story,  16x40 
feet,  slag  roof,  cement  floors,  electric  light¬ 
ing.  Contract  awarded  to  John  F.  Carhart, 
5729  McMahon  street,  Germantown. 

Building,  Broad  and  Montgomery  avenue, 
Philadelphia.  Architect,  Philip  H.  Johnson, 
Presser  Building,  Philadelphia.  Owners,  Tem¬ 
ple  University,  Broad  and  Montgomery  ave¬ 
nue,  Philadelphia.  Brick,  cut  stone,  steel  and 
concrete,  6  stories,  100x150  feet,  slag  roof, 
granolithic,  composition  and  maple  floors, 
metal  lath,  elevators,  safety  treads,  metal 
window  guards,  waterproofing,  ornamental 
iron  work  and  stairs,  Bond,  steel  tube  doors, 
rolled  steel  sash  and  skylights,  tile,  marble 
and  terrazzo,  stone  foundations,  metal  cab¬ 
inets,  steel  lockers,  cork  linoleum,  kitchen  and 
cafeteria  equipment  (plumbing,  heating,  elec¬ 
tric  work  separate  bids).  Contract  awarded 
to  F.  W.  Mark  Cont.  Co.,  Commercial  Trust 
Building,  Philadelphia. 

Art  Museum,  Fairmount  Park,  Philadel¬ 
phia.  Architect,  Horace  Trum'bauer,  Land 
Title  Building,  Philadelphia.  Owners,  Phila¬ 
delphia  Museum  of  Arts,  Commissioners  of 
Fairmount  Park,  City  Hall,  Philadelphia. 
Structural  steel,  2  stories,  irregular  size;  125,- 
000  square  feet.  Contract  awarded  to  the 
American  Bridge  Co.,  Widener  Building,  Phil¬ 
adelphia. 

Wing,  John  B.  Stetson  School,  B,  between 
Allegheny  avenue  and  Kip  street,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street,  Philadelphia. 
Contracts  awarded  for  general  contract  to 
Franklin  M.  Harris  Co.,  Inc.,  1520  Parrish 
street,  $116,777;  heating,  Walters,  Purks  & 
Mellon,  4419  Ludlow  street,  $19,391;  plumb¬ 
ing,  S.  Faith  &  Co.,  2429  Pennsylvania  ave¬ 
nue,  $4,271;  electric  work,  George  Woodward, 
Jr.,  1623  Sansom  street,  $3,945;  cabinet  work, 
John  E.  Sjostrom,  Inc.,  1715  North  Tenth 
street,  $3,468;  ventilating,  Joseph  Donahue, 
135  Nortl*  Twenty-second  street,  $1,193. 

Wing,  John  Marshall  School,  Sellers,  Gris- 
com,  Penn  and  Gillingham  streets,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street.  Contracts 
awarded  for  general  contract  to  MeCloskey, 
Inc.,  1620  Thompson  street,  $17,262;  electric 
work,  Walker  &  Kepler,  331  Chestnut  street, 
$1,414. 

Annex,  William  P.  Tilden  Junior  High 
School,  Seventieth  and  Buist  avenue.  Own¬ 
ers,  Board  of  Education,  care  of  J.  D.  Cas¬ 
sell,  Nineteenth  above  Chestnut  street.  Con¬ 
tract  awarded  to  E.  C.  Durell,  1713  North 
Twenty-fourth  street,  $12,802;  heating,  Mc- 
Clintick  Brothers,  5216  Webster  street,  $776; 
electric  work,  George  Woodward,  Jr.,  1623 
Sansom  street,  $495. 

Annex,  C.  W.  Thomas  Junior  High,  Ninth 
and  Oregon  avenue,  Philadelphia.  Owners, 
Board  of  Education,  Nineteenth  above  Chest¬ 
nut  street,  Philadelphia.  Contract  awarded 
to  E.  C.  Durell,  1713  NNorth  Twenty-fourth 
street,  $12,987 ;  electric  work,  George  Wood¬ 
ward,  Jr.,  1723  Sansom  street,  $478;  heating, 
Mechanical  Equipment  Co.,  1201  Sansom 
street,  $694. 

Garage,  119  to  125  Wildey  street,  Philadel¬ 
phia.  Architect,  I.  W.  Levin,  Victory  Build¬ 
ing,  Philadelphia.  Owner,  Joseph  Feldman, 
Lincoln  Building,  Philadelphia.  Brick,  1 
story,  60x120  feet,  slag  roof,  cement  floors, 
•  cold  water  painting,  rolled  steel  sash,  iron 
work,  steam  heating,  electric  lighting.  Con¬ 
tract  awarded  to  David  Warshawfsky,  812 
North  Franklin  street,  who  is  taking  sub¬ 
bids. 

Moving  Picture  Theatre,  510-12  North 


FOR  BETTER  WORK 

Specify 

“MAGNA” 

White  Silica  Sand 

MAGNA  is  the  whitest,  sharpest  and 
strongest  Sand  obtainable.  It  is  clean 
and  everlastingly  white.  It  .  is  graded 
from  fine  to  coarse,  with  a  very  low 
percentage  of  voids,  reducing  Cement 
required  about  20%. 

Write  for  booklet. 
BUILDING  SUPPLIES 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lomb.  3626  Swarthmore  502-J 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern'  which  is  the  pioneer 
in  this  line  of  floor  coveringa. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


mmmammmmmmmmmOn  the  Ground  When  Wanted-——^" 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone-  Park  49*1 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


START  THE  NEW  YEAR  RIGHT! 

It  won’t  pay  you  this  year  to  use  out-of-date  methods  or  equip¬ 
ment.  A  reliable  TRANSIT  or  LEVEL  is  essential  to  your  suc¬ 
cess.  Our  Model  No.  55 

“Sterling”  Convertible  Level 

is  a  Level  and  a  Transit  combined — TWO  INSTRUMENTS  IN 
ONE.  Ask  the  man  who  owns  or  uses  a  ‘‘Sterling.”  Call,  or  send 
TODAY  for  Pamphlet  G  and  know  the  advantages  of  the  only 
Phila. -made  Convertible  Level. 


We  Repair 
Transits 
Levels 
Tapes,  &c. 


WARREN-KNIGHT  CO. 

FACTORY  AND  SALESROOM 

136  N.  12th  Street  PHILADELPHIA 


Rebuilt 
Instruments 
For  Sale 
or  Rent 


Vp  Jh  %T  Q  THE  ONLY  FAN  MADE  WHERE  MOTOR  IS  PROTECTED 
Jr  dim.  lN  3  FROM  DIRT  AND  FUMES— FOUR  LEAF  CLOVER  DESIGN 

and  BLOWERS 

EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PLATT  T.  M.  PRATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


Hot  Water 

all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  1927  Market  St. 


A  New  and  More  EFFICIENT 

“Banner  Roc 

MORE  EASILY  APPLIED  IllVeSt  L 
LOWEST  INITIAL  COST  S&VC 

MOST  EFFICIEN1 

AUSTIN,  GORHAM,  l 

Heating,  Power  and  Ventila 

1816  Ludlow  St.  “HAVE  IT  DONE  BY 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  ‘Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg,  Room  1 1  —Phone  2282  R 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

wALTERHTINNEYcft 

63rd  &  Woodland  Ave„  Philadelphia 


Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


BUILDERS9 
HARDWARE 

Adolph  Soeffing  &  Co. 

833  ARCH  STREET 
AGENTS  FOR  PHILADELPHIA 

Russwnj 

HARDWARE 

Russell  &  Erwin  Mfg.  Co. 


iSULATION  for  Boiler  Covering 

Wool  Quilt” 

CAN  BE  REMOVED  AND 
REPLACED  IN  MAKING 
BOILER  REPAIRS 
/  Government  Test 

ILVAINE  &  CO.,  Inc. 

i  Engineers  and  Contractors 

responsible  firm  ”  Philadelphia 


s  Money 
Coal 


A.  Smith  &  Son 

Established  1867 

Awnings 
and  Tents 
Waterproof  Covers 

If  it  is  made  of  Canvas 
We  make  it 

37  N.  6th  Street,  Philadelphia 

Market  3761  Main  3426 


QELMONT  IRON  lilORKS 

PHILADELPHIA  |NEW  YORK  EDDYSTONE 

Engineers  -  Contractors  Exporters 

STRUCTURAL  STEEL 

AND  STEEL  LUMBER 

Complete  Industrial  Buildings 

MAIN  OFFICE  &  WORKS.  PHILA. 
22nd  and  Washington  Ave. 

CABLE  ADDRESS: 

“  BELIRON  ” 

NEW  YORK  OFFICE: 

32  BROADWAY 
Code:  Western  Union 
Five  Letter  Edition 

Illustrated  Catalog  in  Enolish,  French  and  Spanish 
mailed  on  request 

Complete  warehouse  stock  structural  shapes  and 
plates  ready  for  immediate  shipment 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
.1  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 


Bell- Columbia  1200 


Philadelphia 


Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.”  # 

Certainly  a  fitting  example  of 
what  we  name: — 

‘‘A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 

1723  Sansom  StM  Philadelphia,  Pa. 


Bell:  Spruce  6410  Keystone:  Race  1263 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 

1311-1313  Arch  St.  Philadelphia 
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Wire  Partitions  and  Window  Guards 

WIRE  WORK  OF  ALL  KINDS 

Phone  Locust  3434 

Partitions,  constructed  of  diamond  mesh  fabric,  built  in  standard  size 
sections  4  ft.  wide  by  8  ft.  high.  Ready  to  set  up — interchangeable. 

Window  and  Skylight  Guards  built  with  channel — or  round— iron 
frames,  using  fabric  in  size  of  wire  and  mesh  desired. 

Let  us  know  your  requirements. 


IF 

Section  of  Interior  Partition 


CYCLONE  FENCE  COMPANY 

Office  and  Display  Rooms :  403  Stock  Exchange  Bldg.,  Philadelphia 


Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  Houses 

JAMES  SHAW  I 

52d  &  Woodland  Ave.  | 
ogia  1 


Fourth  street,  Philadelphia,  $75,000.  Archi¬ 
tect,  Ruben  Beard,  2120  North  Lambert 
street,  Philadelphia.  Owner,  Louis  Blumberg, 
513  North  Fourth  street,  Philadelphia.  Brick, 
concrete  and  limestone,  1  story,  56x183  feet, 
composition  roof  and  floors,  metal  lath,  roof 
ventilators,  fire  door,  ornamental  iron  work, 
steam  heat,  electric  light,  tile  and  marble 
work.  Contract  awarded  to  M.  Yellin,  712 
North  Franklin  street,  Philadelphia. 

Demolition  and  Removal  of  Buildings  for 
Bridge,  Philadelphia.  Owners,  Delaware  River 
Joint  Commission,  Widener  Building,  Phila¬ 
delphia.  Contract  awarded  to  Charles  D. 
Heavey,  513  North  Sixty-first  street,  $7,999.99. 

Fire  Tower,  Etc.,  Indiana  avenue  and  A 
(street,  Philadelphia.  Architect,  Amos)  tW. 
Barnes,  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owners,  Hoyle,  Harrison  &  Keye,  on 
premises.  Structural  steel,  8  stories.  Con¬ 
tract  awarded  to  North  Const.  Co.,  East  Staf¬ 
ford  avenue,  Melrose  Park,  Pa. 

Synagogue  (alts.),  Southeast  Corner  Broad 
and  Mt.  Vernon  streets,  $1,000.  Architect, 
Frank  E.  Hahn,  1112  Chestnut  street,  Phila¬ 
delphia.  Owners,  Rodeph  Shalom  Synagogue, 
Broad  and  Mt.  Vernon  streets,  Philadelphia. 
Storm  enclosures,  carpentry,  mill  work,  paint¬ 
ing,  glazing.  Contract  awarded  to  John 
Schnabel,  Inc.,  Denckla  Building,  Philadel¬ 
phia. 

Apartments  (12),  5226-28  Parkside  avenue, 
Philadelphia,  $18,000.  Architect,  private 
plans.  Owner,  W.  S.  Hoffman,  504  North 
Seventh  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  16x51  feet  and  60x30  feet,  slag  roof,  hot 
water  heat.  Contract  awarded  to  M.  Miron, 
504  North  Seventh  street,  Philadelphia. 

Store  and  Rooming  House  (alts,  and  add.), 
3433  Walnut  street,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Philip  Bucci,  6224  Wash¬ 
ington  avenue,  Philadelphia.  Brick,  1  story, 
6x16  feet,  slag  roof,  heating  reserved,  tile, 
marble  work,  metal  lath.  Contract  awarded 
to  Henry  P.  Schneider,  3713  Old  York  road. 

Residence  and  Store  (add.  and  alts.),  3012 
Frankford  avenue,  $3,600.  Architect,  private 
plans.  Owner,  Joseph  Wolfe,  on  premises. 
Brick,  2-story  add.,  15x25  feet,  general  al¬ 
terations.  Contract  awarded  to  F.  Pezzillo  & 
Son,  3347  Almond  street,  Philadelphia. 

Church,  East  side  Mascher  street,  North  of 


Susuehanna  avenue,  $3,000.  Architect,  pri¬ 
vate  plans.  Owners,  Morris  Presbyterian 
Church,  on  premises.  Demolition,  tearing 
down  upper  floor.  Contract  awarded  to  B. 
Goldstein,  1538  South  Sixth  street,  Philadel¬ 
phia. 

Garage,  3432  Duval  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner, 
Philip  Bucci,  6224  Washington  avenue,  Phila¬ 
delphia.  Brick,  1  story,  lfi^xlO  feet  and 
20x15 Vs  feet,  slag  roof,  cement  floors,  heat¬ 
ing  reserved,  electric  light.  Contract  award¬ 
ed  to  Henry  P.  Schneider,  3713  Old  York 
road. 

Garage,  Shop  and  Storage,  1102  Olive 
street,  Philadelphia,  $1,800.  Architect,  pri¬ 
vate  plans.  Owner,  Anthony  Duffy  Estate, 
241  North  Sixty-isecond  street,  Philadelphia. 
Brick,  3  stories,  10:<4x27  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  G.  Thomas  Holloway,  5433 
Spring  street,  Philadelphia. 

Bakery  (alts,  and  add.),  2602  East  Som¬ 
erset  street,  Philadelphia,  $1,500.  Architect, 
John  E.  Sindoni,  1905  South  Sixteenth  street, 
Philadelphia.  Owner,  .1.  Tacconelli,  on  prem¬ 
ises.  Brick,  1  story,  20x40  feet,  concrete  roof, 
yellow  pine  floors,  electric  light.  Contract 
awarded  to  Romole  Eizze,  2604  East  Somerset 
street,  Philadelphia. 

Church  (add.  and  alts.),  Southwest  Corner 
Nice  and  Lycoming  streets,  $2,500.  Archi¬ 
tect,  private  plans.  Owners,  Nazarene  Bap¬ 
tist  Church,  on  premises.  Brick,  1  story, 
11x6  feet  add.,  mill  work,  stair  work,  plumb¬ 
ing,  general  alterations.  Contract  awarded 
to  Stewart  Brothers  Co.,  2526  North  Orkney 
street. 

Chapel,  Olney,  Philadelphia.  Architects, 
Hewitt  &  Ash.,  1827  Arch  street,  Philadelphia. 
Owners,  St.  Alban’s  Episcopal  Church,  care 
of  Rev.  Archibald  Campbell  Knowles,  555 
Pelham  road,  Philadelphia.  Indiana  lime¬ 
stone,  interior  chapel,  20x20  feet,  stained 
glass,  bronze  work.  Owner  taking  sub-bids. 
Contract  for  stone  awarded  to  Brookhouse 
&  Kerner,  219  South  Quince  street. 

Store  and  Residence,  1920  South  Twentieth 
.street,  Philadelphia,  $4,600l  Architect,  pri¬ 
vate  plans.  Owner,  John  D.  Lippincott, 
northwest  corner  Nineteenth  and  McKean 
streets,  Philadelphia.  Brick,  2  stories,  16x28 
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1  CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 

The  Only  Manufacturer*  of  Genuine  Chapman  Slate 

We  Drill  Wells  and  Get  Water 

22nd  4  Cambria  St*. 

feet  and  12x32  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
Silvio  Tasso,  931  Ernest  street,  Philadelphia. 

.  .Residence  (alts,  and  add.),  Southeast  corner 
American  and  Tabor  Road,  $3,500.  Architect, 
private  plans.  Owner,  Wm.  Fetters,  Rising 
Sun  and  Tabor  Road,  Philadelphia.  Brick,  1 
story,  14x3%  feet  addition,  tin  roofing,  yel¬ 
low  pine  floors,  hot  water  heating,  electric 
lighting.  ’Contract  awarded  to  W.  L.  Bushr 
hell,  2146  East  Norris  street. 

Factory,  southeast  corner  Ogden  and  Heat- 
ton  streets,  Philadelphia,  $8,000.  Architect, 
private  plans.  Owner,  Wilson  S.  Boiee,  on 
premises.  Brick,  2  stories,  49x56%  feet,  slag 
roof,  cement  floors,  steam  heat,  electric  light. 
'Contract  awarded  to  T.  Wilkinson,  3639  N. 
Ninth  street,  Philadelphia. 


Bakery  Building,  Hunting  Park  and  McMi- 
chael  street,  Philadelphia.  Architect,  private 
plans.  Owners,  Tasty  Baking  Co.,  2336  S'edg- 
ley  Avenue.,  Philadelphia.  Reinforced  con¬ 
crete,  5  stories  and  basement,  100x100  feet, 
slag  roof,  .concrete  floors,  elevators,  water¬ 
proofing,  ornamental  iron  work,  rolled  steel 
sash,  steam  heating,  electric  light.  Contract 
awarded  to  Turner  Const.  Co.,  1713  Sansom 
street,  Philadelphia. 

Garage,  Wayne  and  Chelten  Avenues,  Phil¬ 
adelphia.  Architects,  private  plans.  Owners, 
Velie  Sales  Co.,  Harvey  street  and  German¬ 
town  Avenue,  Philadelphia.  Brick  and  steel, 
1  story,  60x110  feet,  slag  roof,  cement  floors,' 
hot  water  heat,  electric  lighting,  metal  lath, 
ornamental  iron  work.  Contract  awarded  to 
J.  Sims  Wilson  'Co.,  1125  Brown  street,  Phil¬ 
adelphia. 


Comsftffunctloffii  News 


Club  House  (alts,  and  add.),  Llanerch,  Pa. 
Architect,  George  I.  Lovatt,  416  Walnut 
street,  Philadelphia,  Owners,  Llanerch  Coun¬ 
try  Club,  Upper  Darby  P.  O.,  Pa.  Stone,  2 
stories.  Architects  taking  bids  due  January 
24th.  Ed.  Fay  &  Son,  2  South  Mole  street; 
Charles  McCnul  Co.,  1715  Sansom  street,  Phil¬ 
adelphia;  Milton  W.  Young,  Overbrook,  Phil¬ 
adelphia,  and  H.  D.  MacGregor,  Lansdowne, 
Pa.,  are  figuring. 

School,  Warminster,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owners,  School  District  of  War¬ 
minster,  Pa.  Stone,  2  stories,  91  feet  10 
inches  x  48  feet,  Carey  Feltex  roof.  Owners 
taking  bids  due  January  25th.  Bowden  Const. 
Co.,  1713  Sansom  street,  are  figuring. 

Residences  (alts,  and  add.)  to  Stores  and 
Offices,  •  200-02-08-10  Market  street,  Harris¬ 
burg,  Pa.  Architects,  Laurie  &  Lappley,  Sec¬ 
ond  and  Locust  streets,  Harrisburg.  Owner, 
Philip  Caplan,  206  Market  street,  Harrisburg, 
Pa.  Brick,  1  story,  slag  roof,  hardwood  floors, 
vapor  heat,  electric  light,  hollow  tile,  metal 
lath,  tile,  marble  and  terrazzo  work,  roof  ven¬ 
tilators,  rolled  steel  skylights,  roof  ventila¬ 
tors,  bronze  work.  Sketches  in  progress. 

Hotel  (alts.),  Carlisle,  Pa.  Architect,  F. 
G.  Fahnestock.  Patriot  Building,  Harrisburg, 
Pa.  Owner,  Mansion  House,  Carlisle,  Pa., 
care  of  architect.  Interior  alterations.  Too 
early  for  details. 

Apartment  and  Store,  Cumberland  and  Cap¬ 
itol  streets,  Harrisburg,  Pa.  Architect,  T.  H. 
Hamilton,  Patriot  Building,  Harrisburg,  Pa. 
Owner,  H.  Bruan,  care  of  Gohl  &  Bruan,  310 
Strawberry  street,  Harrisburg.  Brick,  3  sto¬ 
ries,  44x71  feet,  slag  roof,  pine  floors,  steam 


MITCHELL,  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  Sfc.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


heat,  electric  light.  Owner  taking  sub-bids. 

Factory  and  Filtering  Plant  (alts,  and 
add.),  Spring  Grove,  Pa.  Architect,  J.  A. 
Dempwolf,  Cassatt  Building,  York,  Pa.  Own¬ 
ers,  Gladfelter  Paper  Co.,  on  premises.  Brick, 
concrete,  steel,  1  story,  80x450  feet,  slag  roof, 
concrete  floors,  electric  lighting,  rolled  steel 
sash  and  skylights,  fire  doors,  roof  ventila¬ 
tors,  waterproofing,  dampproofing.  Owner 
subletting. 

Hotel  (altsJ,  to  Bank  and  Apartment,  Robi- 
sonia,  Pa.  Architect,  Calvin  Young,  226 
North  Sixth  street,  Reading,  Pa.  Owners, 
Mansion  House  and  Robisonia  Bank,  care  of 
R.  Gerhart,  premises.  Mill  work,  partitions, 
concrete,  tile  and  hardwood  floors,  general  in¬ 
terior  alterations,  bank  fixtures,  metal  win¬ 
dow  guards.  Plans  in  progress. 

Garage,  Walnut  street,  Reading,  Pa.  Ar¬ 
chitect,  G.  L.  Gel-hard,  619  Penn  street,  Read¬ 
ing,  Pa.  Owner,  W.  H.  Luden,  216  North 
Eighth  street,  Reading,  Pa.  Brick,  1  story, 
54x15  feet  11  inches,  concrete  floors.  Plans 
in  progress. 

School  (alts,  and  add.),  East  Norriton, 
near  Penn  Square,  Pa.  Architects,  Schermer- 
horn  &  Phillips,  430  Walnut  strebt,  Philadel¬ 
phia.  Owners,  East  Norriton  School  Dis¬ 
trict,  East  Norriton,  Pa.  Brick.  General  al¬ 
terations  and  additional.  Preliminary  plans 
in  progress.  Too  early  for  details. 

Ice  Manufacturing  Plant,  Seventh  and 
Schuylkill  streets,  Harrisburg,  Pa.  Architect, 
not  yet  selected.  Owners,  United  Ice  &  Coal 
Co.,  Poster  and  Cowden  streets,  Harrisburg. 
Work  contemplated.  Too  early  for  details. 

Theatre  and  Office  Building^  Lansford,  Pa. 
Architect,  John  T.  Simpson,  Essex  Building, 
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Newark,  N.  J.  Owners)  Panther  Valley 
Amusement  Co.,  Lansford,  Pa.  Brick,  lime¬ 
stone  and  steel,  4  stories  and  basement, 
150x50  feet,  slag  roof,  cement  and  pine  floors, 
metal  lath,  damp  and  waterproofing,  orna¬ 
mental  iron  work,  Bond,  fire  and  kalamein 
doors,  hollow  metal  skylights,  rolled  steel 
sash,  tile,  marble  and  terrazzo  work,  steam 
heat,  electric  light,  stone  foundations.  Own¬ 
ers  are  ready  for  revised  bids. 

School,  Tuscarona,  Schuylkill  Township, 
Pa.  Architect,  Benjamin  R.  Stevens,  1737 
Filbert  street,  Philadelphia.  Owners,  Board 
of  Education,  Tuscarora,  Pa.  Stone  and 
brick,  2  stories,  142x82  feet.  Architects  will 
be  ready  for  new  bids  in  about  one  week. 

Garage,  'Morris  avenue,  Bryn  Mawr,  Pa. 
Architects,  Baily  &  Bassett,  421  Chestnut 
street,  Philadelphia.  Owner,  Francis  Brooke, 
Bryn  Mawr,  Pa.  Stone,  2  stories,  30x24  feet, 
green  tile  roof,  pine  floors  (heating  and  light¬ 
ing  reserved).  Architects  taking  bids  due 
January  20th.  Charles  C.  Pace,  Merion,  Pa.; 
Gray  Brothers,  Rosemont,  Pa.,  and  William 
D.  &  H.  T.  Smedley,  Narberth,  Pa.,  are  fig¬ 
uring. 

Bank,  Oley,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Owners, 
First  National  Bank  of  Oley,  J.  M.  Bertolet, 
president,  Oley,  Pa.  Architect  taking  bids  due 
January  20th  (note  extension). 

School  (alts,  and  add.),  Narberth,  Pa.  Ar¬ 
chitect,  A.  H.  Brockie,  254  South  Fifteenth 
street,  Philadelphia.  Owners,  Main  Mont¬ 
gomery  School,  Hopper  Estate,  Narberth,  Pa. 
Brick,  2  stories,  63x43  feet,  slag  roof,  roof 
ventilators,  fire  doors.  Architects  taking  bids 
due  January  20th.  Frank  H.  Mahan,  Ard¬ 
more,  Pa.;  Gray  Brothers,  Rosemont,  Pa.;  W. 
D.  Smedley,  Narberth,  Pa.;  William  R.  Dough¬ 
erty,  1610  Sansom  street;  C.  C.  Edelman,  1627 
Sansom  street;  Irwin  &  Leighton,  126  North 
Twelfth  street;  Ketcham  &  McQuade,  1029 
Brown  street,  and  H.  H.  Burrell,  206  South 
Quince  street,  are  figuring. 

Bungalow,  Glenside,  Pa.  Architect,  private 
plans.  Owner,  Mr.  Hugh,  Glenside,  Pa.  Stone, 
114  stories,  37x56  feet,  slate  roof,  pine  floors, 
hot  water  heat,  electric  lighting.  W.  John 
Stevens,  Inc.,  Wyncote,  Pa.,  taking  sub-bids 
due  as  soon  as  possible. 

Bank  (alts.),  Sinking  Spring,  Pa.  Archi¬ 
tect,  H.  Maurer,  226  Fifth  street,  Reading, 
Pa.  Owners,  Sinking  Spring  Bank,  Mr. 
Weber,  president,  on  premises.  General  in¬ 
terior  alterations,  steam  heat,  electric  light, 
bank  fixtures,  ornamental  iron  work.  Archi¬ 
tect  taking  bids  due  January  25th.  Beard 
Const.  Co.,  638  Penn  street;  Focht  &  Son, 
Baer  Building;.  C.  L.  Schlegel,  2250  Perkio- 
men  avenue;  Sharp  Const.  Co.,  22  North  Fifth 
street;  D.  H.  Hunter,  820  North  Eleventh 
street,  and  Adam  Spatz,  all  of  Reading,  Pa., 
are  figuring. 

Factory,  Hazleton,  Pa.  Architect,  Calvin 
Young,  226  North  Fifth  street,  Reading,  Pa. 
Owners,  Liebovitz  &  Sons,  Inc.,  care  of  ar¬ 
chitect.  Brick,  factory  construction,  2  sto¬ 
ries,  150x75  feet  and  22x35  feet,  Johns  Man- 
ville  roof,  plank  floors,  steam  heat,  eletrie 
light,  rolled  steel  sash,  fire  doors,  freight  ele¬ 
vators.  Architect  taking  bids  due  January 
25th.  Hughes-Foulkrod  Co.,  Commonwealth 
Building;  Beling-Bush  Co.,  Drexel  Building; 
Ayres  Concrete  Products  Co.,  Heed  Building; 
Drehman  Paving  &  Const.  Co.,  2622  Parrish 
street,  all  of  Philadelphia;  Beard  Const.  Co., 
658  Penn  street,  Reading,  Pa.;  Ochs  Const. 
Co.,  Tilgham  H.  Moyer  Co.,  Allentown,  Pa.; 
R.  T.  &  D.  D.  Stewart  Cont.  Co.,  Easton,  Pa.; 
H.  L.  Campbell  Const.  Co.,  Hazleton,  Pa.; 
Shepherd  Const.  Co.,  Wilkes-Barre,  Pa.;  Sha- 
mokin  Lumber  &  Const.  Co.,  Shamokin,  Pa.; 
Central  Const.  Co.,  Harrisburg,  Pa.;  White 
Const.  Co.,  95  Madison  avenue;  J.  W.  Fergu¬ 
son  Co.  and  F.  C.  Garrett,  253  Broadway; 


United  Fireproofing  Co.,  8  West  Fortieth 
street;  J.  H.  Taylor  Cons.  Co.,  110  West  For¬ 
tieth  street;  Levering  &  Garrigues,  552  West 
Twenty-third  street,  New  York  City,  and 
Ransom  &  Anderson,  Jersey  City,  figuring. 

Residences  (2),  Wyndmoor,  Pa.  Architects, 
Savery  &  Scheetz,  1309  Locust  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Frame,  2 )4 
stories,  18x40  feet,  slate  roof,  pine  floors,  elec¬ 
tric  lighting.  Architects  have  received  bids. 

School,  Oaks,  Upper  Providence  Township, 
Pa.  Architects,  Schermerhorn  &  Phillips,  430 
Walnut  street,  Philadelphia.  Owners,  School 
District  of  Upper  Providence  Township,  care 
of  George  J.  Hallman,  Mont  Clare,  Pa.  Brick, 
stone  and  steel,  1  story  and  basement,  85x72 
feet,  slag  and  slate  roof,  pine  floors,  hollow 
tile,  tile  work  (heating,  lighting,  plumbing 
and  artesian  wells  reserved).  Lowest  bids 
submitted  by:  Friel-McLeister  Co.,  2146  East 
Norris  street,  Philadelphia,  $25,341;  H.  C. 
Shallcross,  Gratersford,  Pa.,  $28,163.  Plumb¬ 
ing,  A.  L.  Logan,  Mont  Clare,  Pa.,  $1,879.65. 
Electric  work,  Crisman  &  Tullman,  Norris¬ 
town,  Pa,,  $7,000.  'Steam  heating,  A.  L.  Lo¬ 
gan,  Mont  Clare,  Pa.,  $4,800.  Steam  blower 
heating,  D.  Frank  Boyer,  Norristown,  Pa., 
$3,660.  Mechanical  warm  air  heating,  Frank 
Windell,  1713  Sansom  street,  Philadelphia, 
$3,789. 

iHiote'l,  Pottsville,  Pa.  Architect,  Clarence 
E.  Kendricks,  Second  and  Mahantanga  sis., 
Pottsville',  Pa.  Owner,  Casisimattas1  Bros., 
Plaza  Hotel,  Pottsville,  Pa.  Steel,  brick, 
stone  trimming,  7  stories,  43x85  £eet,  wood 
and  tile  floors.  Preliminary  drawings  now 
being  made. 

Residence,  Douglasville,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  Ave.,  Royersford, 
Pa.  Owner,  J.  Harry  Schurr,  Douglasville, 
Pa.  Stone,  2  stories,  18x42  feet,  stone  founda¬ 
tion  asbestos  roof,  yellow'  pine'  floors,  pipe- 
less  heater,  electric  light,  plumbing,  meta] 
weatherstrips,  floor  hardener,  (heating,  plumb¬ 
ing  and  lighting,  reserved.)  Plans  in  pro¬ 
gress. 

Bridge,  Over  Schuylkill  River  between 
Spring  City  and  Royersford.  Engineer,  War¬ 
ren  F.  'Pressman,  Montgomery  County,  and 
Barry  Ellis,  Chester  County.  Owners,  Inter- 
county  Commissioners,  care  of  County  Com¬ 
missioners,  Norristown,  Pa.  Reinforced  con¬ 
crete',  410  feet  long,  45  feet  wide.  Lowest 
bidders:  G.  A.  &  F.  M.  Wagman,  Dallastown, 
Pa.,  (York  Co.)  $84,500  Seeds;  &  Durham, 
6314  Wissahickon  Ave,  Philadelphia,  $88,000. 

Bank,  Palmyra,  Pa.  Architect,  E.  C.  Ur¬ 
ban,,  Wentworth  Building,  Lancaster,  Pa. 
Owner,  Palmyra  National  Bank,  Eugene  Bo- 
man,  on  premises.  Brick,  stone,  3  stories, 
36x68  feet,  stone  foundations,  metal  roof, 
marble  floors,  hot  water  heat,  tile  and:  ter- 
razzo  work,  hollow  tile,  rolled  steel  sash  and 
skylights,  roof  ventilators,  water  and  damp- 
proofing,  ornamental  iron,  work.  Architect 
will  take  revised  bids  next  week. 

Bank,  Eph  rata,  Pa.  $100, 009.  Architect,  E. 
C.  Urban,  Wioolworth  Building,  Lancaster,  Pa. 
Owner,  Ephrata  National  Bank,  Mr.  Weid- 
man,  President,  care  of  Harry  Hebshman, 
Ephrata,  Pa.  Stone,  1  story.  Sketches  in 
progress. 

Apartment  House,  North  Queen  and  Lemon 
streets,  Lancaster,  Pa.  Architect,  E.  C.  Ur¬ 
ban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  C.  R.  Eby,  care  of  Keystone  Realty 
'0o.,  Lancaster,  Pa.  Brick.  Sketches  in  pro¬ 
gress. 

Store  Building,  (alts,  and  add.)  N.  King 
street,  Lancaster,  Pa.  Architect,  E.  C.  Urban, 
Woolworth  Building,  Lancaster,  Pa.  Owner, 
Mr.  K.  Johnson,  16  North  King  street,  Lan¬ 
caster,  Pa.  Brick,  2  stories,  general  interior 
alterations,  tile  work.  Preliminary  plans  in 
progress. 


Bank,  Lititz,  Pa.  Architect,  E.  C.  Urban, 
Woolworth  Building,  Lancaster,  Pa.  Owner, 
Lititz  Spring  National  Bank,  G.  Grabell, 
President,  Lititz,  Pa.  Granite,  1  story,  20x- 
62  feet,  tile  floors,,  hot  water  heat,  electric 
light,  marble  work,  rolled  steel  skylights.  Ar¬ 
chitect  wijl  take  bids  next  week. 

Factory,  West  East  „  street,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  ’  Owner,  Dudley  Watch;  Co., 
care  of  Architect.  Brick,  steel’,  2  stories;  and 
basement,  40x120  feet,  slag  roof,  pine  floors, 
electric  light,  rolled  steel  sash,  waterproofing. 
Architect  will  .  take  bids  next  week. 

School,  Bitnerville,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  Lancaster  Township  School  Board,  K. 
Johnson,  President,  Lancaster,  Pa.  Brick, 
2  stories,  40x93  feet,  slag  roof,  yellow  pine 
floors,  hot  air  heat,  electric  light,  roof  ven¬ 
tilators.  Architect  w£Uf  take  bids  next 
week. 

Residence  and  Garage,  Brookline,  Oelaware 
County,  Pa.  Architect,  Richard  R.  Neely, 
2136  Pine  .street,  Philadelphia.  Owner,  T. 
G.  McGahan,  41  North  Sixty-third  street, 
Philadelphia.  Frame  and  .stucco,  2)4  stories, 
30x30  feet,  shingle  roof,  oak  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Archi¬ 
tect  taking  bids  due  Jan.  30th.  D.  Ridgway 
Evans,  Penfield,  Pa.,  Penn  Bldg.  Co.,  1504 
W.  Venango  street,  and  J.  H.  Feeser,  5018 
Locust  street,  Philadelphia,  are  figuring. 

Residence,  Lansdowne,  Pa.  Architect,  Rich¬ 
ard  R.  Neely,  2136  Pine  street,  Philadelphia. 
Owner,  Wallace  Bostick,  care  of  Architect. 
Brick,  frame  and'  stucco,  2)4  stories,  25x42 
feet,  shingle  roof,  pine  .floors,  hot  air  heat, 
electric  lighting,  tile  work.  Architect  taking 
bidis  due  Jan.  30th.  D.  Ridgway  Evans,  Pen- 
field,  Pa.;  Adolph  Korn,  Clifton  Heights,  Pa.; 
T.  S.  Fetter,  1829  Filbert  street;  G.  Thos. 
Boll  away,  5433  Spring  street;  K.  G.  Bickey, 
1114  South  Fifty-second  street,  and  Penn 
Building  Co.,  1504  W.  Venango  street,  Phila¬ 
delphia,  are  figuring. 


Pennsylvania 
Contracts  Awarded 

Telephone  Exchange  (alts,  and  add.),  Wil- 

kinsburg,  Pa.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Bell  Telephone  Co.,  Seventeenth  and 
Arch  streets,  Philadelphia.  General  interior 
alterations  and  additions.  Contract  awarded 
to  Benry  Schenk,  Pittsburgh,  Pa. 

Residence,  Lancaster,  Pa.  Architect,  B.  R. 
Copeland,  Imperial  Building,  Lancaster,  Pa. 
Owner,  M.  C.  Beagy,  Y.  M.  C.  A.  building, 
Lancaster,  Pa.  Cinder  block,  stucco,  2  sto¬ 
ries,  24x29  feet,  slate  roof,  pine  and  hard¬ 
wood  floors,  hot  'water  heat,  electric  light, 
tile  work.  Contract  awarded  to  D.  S.  War- 
fel,  Woolworth  Building,  Lancaster,  Pa. 

Store  Front,  King  street,  Lancaster,  Pa. 
Architect,  M.  R.  Evans,  10)4  Bast  Orange 
street,  Lancaster,  Pa.  Owner,  E.  S.  Kress, 
on  premises.  New  front,  leaded  glass,  copper 
work,  general  alterations'.  Contract  awarded 
to  II.  L.  Wiant,  544  Mill  street,  Lancaster, 
Pa. 

Garage,  Valley  Road,  Merion,  Pa.  Archi¬ 
tect,  Richard  R.  Neely,  2136  Pine  street, 
Philadelphia.  Owner,  Win.  E.  Bexamer,  932 
Chestnut  street,  Philadelphia.  Frame,  2 
stories,  21x23  feet,  shingle  roof,  cement  and 
pine  floors,  electric  lighting,  (plumbing  and 
heating,  res.)  Contract  awarded  to  D.  Ridg¬ 
way  Evans,  Penfield,  Pa. 
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New  Jersey 
Construction  News 

Residence,  Wenonah,  N.  J.  Architects, 
Morris  &  Erskine,  1716  Cherry  street,  Phila¬ 
delphia.  Owners,  Oscar  Ogden,  Princeton 
avenue,  Princeton,  N.  J.  Erame,  2y%  stories, 
38x60  feet"  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting.  Architects  tak¬ 
ing  bids  due  January  20th.  Neilson  &  Carl¬ 
son,  Wenonah,  N.  J.,  and  John  Rusk,  Pitman, 
N.  J.,  are  figuring. 

Residences  (8)  (rear),  Mississippi  avenue, 
Atlantic  City,  N.  J.  Architect,  A.  F.  Amodio, 
Segel  Building,  Atlantic  City,  N.  J.  Owner, 
F.  Beleo,  Mississippi  avenue,  Atlantic  City, 
N.  J.  Brick,  2  stories,  05x75  feet,  -slag  roof, 
yellow  pine  floors.  Architect  taking  bids. 

School  for  the  Deaf,  Trenton,  N.  J.  Archi¬ 
tects,  Arnold  H.  Moses,  Camden,  1ST.  J.,  and 
Guilbert  &  Betelle,  Trenton,  N.  J.  Owners, 
State  of  New  Jersey,  Division  of  Architec¬ 
ture  and  Construction,  Capitol  Building,  Tren¬ 
ton,  N.  J.  Brick,  2  y2  and  3  stories,  slate 
roof,  fireproof  floors,  steam  heating,  hollow 
tile,  metal  lath,  electric  lighting,  tile  and 
terrazzo  work.  Will  consist  of  school  build¬ 
ing  and  (4)  cottages.  Plans  in  progress. 
Will  be  ready  for  bids  in  a  few  weeks. 

Boiler  House,  Auditorium,  Gymnasium  and 
Cafeteria,,  First  and  Second  avenues  and 
Loomis  street,  Elizabeth,  N.  J.  Architect,  C. 
Godfrey  Poggi,  275  Morris  avenue,  Elizabeth, 
N.  J.  Owners,  Board  of  Education  of  the 
City  of  Elizabeth,  Committee  on  Sites  and 
New  Buildings,  John  P.  Clarke,  William  J. 
Kenealy,  Herman  Hersh  and  Adolph  Machlet, 
Elizabeth,  N.  J.  Limestone,  brick,  steel  and 
reinforced  concrete,  5  stories,  116x46  feet 
and  242x94  feet,  slag  roof,  composition,  con¬ 
crete,  asphalt  and  quarry  tile  floors,  hollow 
tile,  metal  lath,  dumb  waiters,  safety  treads, 
roof  ventilators,  metal  ceilings,  waterproof¬ 
ing,  architectural  tetrra  cotta,  ornamental 
iron  work  and  stairs,  floor  hardener,  Bond, 
fire  and  kalamein  doors,  copper  skylights, 
kalamein  sash,  slate  blackboards  (heating, 
ventilating,  plumbing  and  electric  work  sep¬ 
arate  bids).  Owners  taking  bids  due  Jan¬ 
uary  26th  at  8  P.  M.  Deposit  of  $25.00  re¬ 
quired.  Refund,  $25.00. 

Apartment  House,  South  Illinois  Avenue, 
Atlantic  City,  N.  J.,  $80,000.  Architect,  Vi¬ 
vian  B.  Smith,  Guarantee'  Trust  Building,  At¬ 
lantic  City,  N.  J.  Owner,  B.  Orailsheimer, 
care  of  Architect.  Brick,  3  stories,  50x135 
feet  10  inches.  Architect  taking  bidls  due 
January  21st.  Lam  Bulilding  Co.,  1002i  Wood 
street,  Philadelphia,  is  figuring. 

Lumber  Shed  and  Toilet  Rooms,  Camden, 
N.  J.  Architects,  Ballinger  CO.,  12th.  and 
Chestnut  streets,  Philadelphia,  Owners,  J. 
B.  Van  Sciver  'CO.,  Camden,  N.  J.  Architects 
taking  bids  due  Jan.  20th  at  noon.  J.  S. 
Rogers  Oo.,  Drexel  Building,  Philadelphia; 
Henry  Brown,  530  Bailey  street;  Geo.  Bach- 
mann,  19  North  30th  street;  Eugene  Hemsgen, 
1140  Mechanic  street;  Jus.  W.  Draper,  436 
Haddon  avenue,  and  Lewis  T.  West,  828 
Broadway,  Camden,  N.  J.,  are  figuring. 


New  Jersey 
Contracts  Awarded 

Residence  and  Garage,  Plainfield,  N.  J.  Ar¬ 
chitects,  iMcllvain  &  Roberts,  Otis  Building, 
Philadelphia.  Owners,  Mrs.  William  A.  War- 
nock,  care  of  architects.  Frame,  2 y2  and  1% 
stories,  60x33  feet,  garage,  35x22  feet,  shingle 
roof,  oak,  pine  and  cement  floors,  vapor  heat, 
electric  lighting,  tile  work,  ornamental  iron 
work.  Contract  awarded  to  J.  H.  Wyman  & 
Son,  Plainfield,  N.  J. 


Ice  Mfg.  Plant  Extension,  Arctic  and  Mich¬ 
igan  avenues,  Atlantic  City,  N.  J.  Architect, 
C.  Leslie  Weir,  41  East  Forty-second  street, 
New  York  City.  Owners,  American  Ice  Co., 
Sixth  and  Arch  streets,  Philadelphia.  Brick, 
limestone  and  steel,  1  story,  49x28  feet  and 
44x88  feet,  Barrett  roof,  cement  and  pine 
floors,  metal  window  guards,  water  and  damp- 
proofing,  terra  cotta,  iron  work  and  stairs, 
Bond,  rolled  steel  sash,  plumbing  and  demoli¬ 
tion.  Contract  awarded  to  M.  B.  Markland, 
Atlantic  City,  N.  J. 

School,  "  (Fire  restoration),  Walnut  street, 
Woodbury,  N.  J.  Architects,  Ballinger  Co., 
12th  and  Chestnut  streets,  Philadelphia.  Own¬ 
er,  Board  of  Education,  care  of  W.  B.  Wool- 
ey,  Woodbury,  N.  J.  Brickwork,  carpentry, 
mill  work,  demolition,  metal  lath,  plastering, 
painting,  glazing,  iron  and  steel  work.  Con¬ 
tract  awarded  to  John  T.  Allen  Woodbury, 
N.  J.,  $6,480. 


Proposals 


'TREASURY  DEPARTMENT,  Superising 
Architect’s  Office,  Washington,  D.  C.,  Jan¬ 
uary  10,  1922.  Separate  Sealed  Proposals  will 
be  opened  in  this  office  at  3  P.  M.,  January 
26,  1922,  for  the  installation  of  an  ice-mak¬ 
ing  and  refrigerating  plant  in  the  U.  S.  Treas¬ 
ury  Building,  Washington,  D.  C.  Drawings 
and  specifications  may  be  obtained  at  this 
office  in  the  dscretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 


WHY  EVERY  MERCHANT 
SHOULD  BOOM  CONSTRUC¬ 
TION  OF  NEW  HOMES 

BY  WHARTON  CLAY 

Commissioner,  Associated  Metal  Lath 
Mfrs. 

The  average  merchant  is  apt  to 
think  that  an  increase  in  building  con¬ 
struction  will  bring  profit  only  to  the 
building  interests,  but  such  is  not  a  fact. 
It  is  up  to  those  in  the  building  business 
to  show  the  buisness  man  why  he  should 
get  into  the  Own-Your-Home  Move¬ 
ment  ;  why  he  should  subscribe  for  local 
Own-Your-Home  bonds,  should  buy 
mortgages  or  mortgage  bonds  for  local 
housing  construction,  and  should  vote 
for  local  tax  exemption  or  limitation  of 
taxes  on  hew  homes,  and  other  alleviating 
measures. 

When  rents  went  up,  where  did  the 
tenant  get  the  money  to  pay  the  land¬ 
lord  ?  As  rents  climb  ever  higher  he  must 
continue  to  pay  his  increased  rent  out  of 
his  income.  This  is  where  the  insurance 
man,  furniture  man,  clothing  man,  and 
all  other  merchants  have  lost  out,  and 
explains  to  a  large  degree  the  famous 
“Buyers’  Strike.”  Many  people  use  that 
as  an  excuse,  when,  as  a  matter  of  fact, 
they  were  obliged  to  stop  buying  to  make 
both  ends  meet.  The  only  exceptions 
are  the  families  which  have  doubled  up, 
and,  of  course,  these  families  have  no 
use  for  additional  furnishings  or  house¬ 
hold  equipment  and  many  other  lines  of 
merchandise. 


Of  the  average  man’s  income  in  1913, 
twenty  per  cent,  of  it  went  for  the  rent 
of  an  apartment  with  steam  heat,  or  for 
a,  flat  or  house  and  coal  for  heating. 
Thirty  per  cent,  went  for  food  and 
lunches.  Clothing  for  the  family  used  up 
seventeen  per  cent.  There  was  money  for 
laundry  and  cleaning,  life  insurance,  to¬ 
bacco,  candy,  movie  shows,  vacations,  etc., 
and  still  six  per  cent,  left  for  savings 
and  investments. 

Of  the  average  income  in  1921,  rent 
is  forty  per  cent.  Now,  when  the  per¬ 
centage  for  the  remaining  items  is  com¬ 
pared  with  that  credited  to  them  in  1913, 
we  see  that  the  increased  rent  was  paid 
at  the  expense  of  almost  every  other 
business,  trade  or  profession.  The  money 
rightfully  belonging  to  them  was  diverted 
to  bulge  the  pockets  of  the  landlord. 

Not  only  has  much  local  business  been 
bad,  largely  on  account  of  this  condition, 
but  the  families  of  thousands  of  men 
normally  engaged  in  the  building  business, 
which  represents  more  than  a  quarter  of 
the  total  wealth  of  the  country,  and  sup¬ 
ports  directly  or  indirectly  eleven  million 
of  the  people,  have  diminished  purchas¬ 
ing  power  since  the  breadwinner  has 
been  idle  or  working  part  time  only. 

Those  of  the  building  business  owe  it 
to  themselves  and  to  the  general  welfare 
to  get  this  matter  thoroughly  understood 
by  the  merchants,  of  our  cities.  They  must 
be  the  ones  to  start  it,  and  the  merchants 
and  other  influential  business  men  will 
surely  co-operate  if  they  realize  how  far- 
reaching  into  their  own  welfare  is  the 
healthy  normal  growth  of  the  building  in¬ 
dustry. 

The  furniture  industry,  under  the  guid¬ 
ance  of  Robert  Jordan,  is  blazing  the 
way  with  a  million-dollar  campaign  to 
urge  home-building.  Other  industries, 
such*  as  electric-fixtures;  public-service 
corporations,  floor  covering,  and  many 
others  similarly  affected,  will  undertake 
national  campaigns  as  soon  as  they  are 
convinced  of  the  opportunity. 

So,  now  we  say,  let  everybody  get  be¬ 
hind  the  Own-Your-Home  movement. 
The  construction  of  more  buildings  means 
more  business,  more  money  in  the  pocket, 
and  is  of  direct  and  vital  interest  to 
every  merchant  in  town.  Because  of 
increased  purchasing  power  of  building 
mechanics  and  artisans,  because  of  pur¬ 
chases  for  building  materials,  decora¬ 
tions,  house  and  garden  equipment,  etc., 
and:  most  of  all,  because  the  dam  of 
high  rents  is  thus  forced  to>  break,  we 
bring  strength  and  nourishment  to  the 
parched  and  wilted  fields  of  general  busi¬ 
ness. 

The  Chamber  of  Commerce,  real-estate 
men — every  merchant  in  the  community 
—must  see  to  it  that  the  force  of  public 
opinion  is  brought  to  bear  to  induce  the 
local  bankers  and  loan  men  to  facilitate 
construction  by  loaning  mortgage  money 
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at  the  lowest  interest  rates  and  lowest 
commission  possible,  and  for  as  large  a 
part  of  the  total  cost  of  the  new  homes 
as  is  consistent  with  the  best  interests  of 
the  community. 

Building  and  loan  associations  should 
be  organized  and  encouraged,  and  the 
working  of  this  generally  little-known 


This  Ordinance  does  not  apply  to  chim¬ 
neys  for  high  pressure  boilers,  furances 
used  in  manufacture,  or  for  other  heating 
appliances  where  high  temperatures  are 
maintained ;  but  shall  apply  to  all  other 
chimneys  which  form  a  part  of  a  building 
construction. 

Chimney  Construction 

1.  The  walls  of  all  chimneys  to  which 
this  Ordinance  applies,  whether  the  fuel 
be  wood,  coal,  gas  or  oil,  shall  ibe  built 
of  brick,  concrete,  stone,  or  hollow  tile, 
of  such  thickness  and  construction  as  is 
hereafter  specified,  but  this  shall  not  pre¬ 
clude  the  use  of  a  metal  smoke-stack 
when  located  inside  of  a  vent  shaft  having 
walls  not  less  than  8  inches!  thick,  and 
having  an  air  space  between  the  walls  and 
stack  on  all  sides. 

2.  Brick  chimneys  shall  be  built  of 
solid  brick,  or  may  be  built  of  perforated 
radial  brick  manufactured  for  the  pur¬ 
pose  and  adapted  to  withstand  high  tem¬ 
peratures,  but  no  other  hollow  brick  shall 
be  used. 

3.  The  walls  of  brick  chimneys  shall 
not  be  less  than  3%  inches  thick  (width 
of  a  standard  size  brick),  and  shall  be 
lined  with  fire  clay  flue  lining. 

4.  Flue  lining  may  be  omitted  in  brick 
chimneys  for  private  dwellings  provided 
the  walls  of  the  chimneys  are  not  less 
than  8  inches  thick,  and  that  the  inner 
course  shall  be  a  refractory  clay  brick 
having  a  softening  point  of  at  least  1922 
degrees  Fahrenheit  (  Seger  Cone  05 ) . 

5.  Perforated  radial  brick  chimneys 
may  be  unlined,  provided  the  brick  shall 
have  a  softening  point  of  not  less  than 
1994  degrees  Fahrenheit  ('Seger  Cone 
03),  and  shall  be  not  less  than  7y2  inches 
in  radial  thickness,  except  that  when  such 
chimney  is  located  inside  a  vent  shaft 
having  walls  not  less  than  8  inches  thick, 
the  thickness  of  the  chimney  wall  may  be 
determined  by  engineering  design.  The 
brick  shall  be  shaped  to  the  circular  and 
radial  lines  of  the  various  sections  of  the 
shaft  so  as  to  form  even  joints. 

6.  All  brick  work  shall  be  laid  in  spread 


form  of  financial  aid  to  the  home  builder 
or  buyer  be  widely  advertised. 

Building  activity  is  axiomatic  with  a 
live  community;  it  means  business  and 
prosperity  for  nearly  every  merchant  in 
town,  and  home  owning  is  the  surest 
guarantee  for  a  continued  happy  and 
prosperous  commonwealth,. 


mortar,  with  all  joints  push-filled.  Ex¬ 
posed  joints  both  inside  and  outside  shall 
be  struck  smooth.  No  plaster  lining  per¬ 
mitted. 

7.  Concrete  chimneys  cast  in  place 
shall  be  suitably  reinforced  vertically  and 
horizontally.  The  walls  shall  be  not  less 
than  33/4  inches  thick  and  shall  be  lined 
with  fire  clay  flue  lining. 

Flue  lining  may  be  omitted  in  rein¬ 
forced  concrete  chimneys  for  private 
dwellings,  provided  the  walls  of  the  chim¬ 
neys  be  not  less  than  6  inches  thick,  and 
provided  further  that  quartz  gravel  shall 
not  be  used  as  the  coarse  aggregate. 

8.  Concrete  blocks  used  in  chimney 
construction  shall  have  walls  not  less  than 
3H  inches  thick,  andi  blocks  enclosing 
more  than  one  flue  shall  have  suitable 
reinforcement  completely  encircling  the 
block  chimneys  shall  have  fire  cay  flue 
lining. 

9.  Stone  chimneys  shall  be  at  least  4 
inches  thicker  than  required  for  corre¬ 
sponding  brick  chimneys,  and,  shall  have 
fire  clay  flue  lining.  Rubble  stone  chim¬ 
ney  walls  shall  not  be  less  than  12  inches 
thick. 

10.  Hollow  building  tile  shall  not  be 
used  for  the  walls  of  isolated  or  indepen¬ 
dent  chimneys,  but  may  be  used  for 
chimneys  built  in  connection  with  ex¬ 
terior  hollow  tile  walls  of  buildings  not 
exceeding  three  stories  in  height,  in  which 
case  the  chimney  walls  shall  be  not  less 
than  8  inches  thick.  The  outer  8  inches 
of  a  building  wall  may  serve  as  the  out¬ 
side  wall  of  the  chimney,  but  the  remain¬ 
ing  chimney  walls  shall  be  constructed  of 
two  layers  of  4-inch  tile  set  with  broken 
joints;  or  they  may  be  built  of  4  inches 
of  solid  brickwork.  In  either  case  the 
walls  of  the  chimney  shall  be  securely 
bonded  into  the  wall  of  the  building.  No 
chimney  shall  be  corbeled  from  a  hollow 
tile  wall.  All  chimneys  built  of  hollow 
budding  tile  shall  have  fire  clay  flue  lin¬ 
ing. 

11.  Chimneys  shall  be  built  at  least  3 
feet  above  flat  roofs,  and  2  feet  above 


the  ridges  of  peak  roofs,  and  shall  be  pro¬ 
perly  capped  with  stone,  terra  cotta,  con¬ 
crete,  cast  iron,  or  other  approved  mater¬ 
ial  ;  but  no  such  tap  or  coping  shall  de¬ 
crease  the  required  flue  area. 

12.  Fire  clay  flue  linings  shall  be 
manufactured  from  suitable  Refractory 
clay,  either  natural  or  compounded,  which 
has  a  softening  point  not  lower  than 
1994  degrees  Fahrenheit  (Seger  Colon 
03),  and  shall  be  adapted  to  withstand 
high  temperatures  and  flue  gases.  They 
shall  be  of  standard  commercial  thick¬ 
ness,  but  not  less  than  y4  inch.  The  flue 
sections  'shall  be  set  in  mortar  of  quality 
hereafter  specified  and  shall  have  the 
joints  struck  smooth  on  the  inside.  The 
masonry  shall  be  built  around  each  sec¬ 
tion  of  lining  as  it  is  placed,  and  ajl  spaces 
between  masonry  and  linings  shall  be 
completely  filled  with  mortar.  No  broken 
flue  lining  shall  be  used.  Flue  linings  shall 
start  at  least  4  inches  below  the  bottom 
of  smokepipe  intakes  of  flues,  or  from 
the  throat  of  fireplaces,  and  shall  be  con¬ 
tinuous  the  entire  heights  of  the  flues  and 
project  at  least  4  inches  above  chimney 
top  to  allow  for  a  2  inch  wash  and  a  2 
inch  projection  of  lining.  The  wash  01- 
splay  shall  be  formed  of  a  rich  cement 
mortar.  To  improve  the  draft  the  wash 
surface  should  be  concave  wherever  prac¬ 
tical.  Instead  of  the  wash,  a  special  chim¬ 
ney  cap  or  coping  may  be  used.  Wher¬ 
ever  flue  linings  are  specified  fire  brick 
may  be  submitted  if  desired. 

13.  Chimneys  shall  not  rest  upon  or 
be  carried  by  wooden  floors,  beams  or 
brackets,  nor  be  hung  from  wooden  raf¬ 
ters.  Iron  brackets  or  stumps  attached 
to  wooden  construction  shall  not  be  used 
to  support  chimneys.  In  frame  buildings 
shall  always  be  built  from  the  ground  up, 
or  rest  on  basement  walls.  , 

14.  Chimneys  shall  be  built  upon  con¬ 
crete  or  masonry  foundations  properly 
proportioned  to  carry  the  weight  imposed 
without  danger  of  settlement  or  crackiyg. 
The  foundation  for  an  exterior  chimney 
shall  start  below  the  frost  line. 

15.  The  wall^f  of  brick  buildings  may 
form  part  of  a  chimney,  but  the  walls 
of  the  chimney  shall  be  securely  bonded 
into  the  walls  of  the  building,  and  the 
flue  shall  be  lined  the  same  as  an  indepen¬ 
dent  chimney.  Flues  in  party  walls  shall 
not  extend  beyond  the  center  of  the 
walls,  and  their  location  shall  be  perman¬ 
ently  indicated  on  the  exposed  side  of  the 
wall. 

16.  No  wall  less  than  12  inches  thick 
shall  be  used  to  support  a  corbeled  chim¬ 
ney,  such  corbeling  shall  not  project  more 
than  6  inches  from  the  face  of  the  wall, 
and  -in  all  such  cases  the  corbeling  shall 
consist  of  at  least  five  courses  of  brick. 

17.  Flues  shall  be  built  as  nearly  ver¬ 
tical  as  possible,  but  in  no  case  shall  they 
have  an  angle  greater  than  45  degrees 
from  the  vertical.  Where  flues  change 
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direction,  the  abutting  linings  at  the  angle 
joints  shall  be  chipped  to  fit  closely,  and 
at  no  point  shall  the  cross  section  area 
be  reduced.  There  shall  be  but  one  con¬ 
nection  to  a  flue. 

18.  Not  more  than  two  flues  shall  be 
permitted  in  the  same  flue  space,  and  the 
joints  of  any  two  adjoining  sets  of  flue 
linings  shall  be  offset  at  least  7  inches. 
When  there  are  more  than  two  flues  in  a 
chimney,  at  least  each  third  flue  shall  be 
separated  from  the  others  by  a  smoke- 
tight  withe  or  division  wall  of  brick  or 
concrete  at  least  3%  inches  thick  and 
bonded  into  the  sidewalls.  Each  flue 
intended  for  a  heating  furnace  or  boiler 
connection,  or  for  a  fireplace,  shall  be 
separated  from  other  flues  by  such  a 
withe.  In  hollow  tile  chimneys  the  withe 
may  be  of  tile. 

19.  When  any  single  flue  area  within 
chimney  walls  exceeds  200  square  inches, 
the  walls  shall  be  built  not  less  than  8 
inches  thick  and  shall  have  fire  clay  flue 
lining  as  previously  specified,  but  when 
flues  become  so  large  as  to  render  it  im¬ 
practical  to  secure  fire  clay  flue  lining, 
they  shall  be  lined  with  fire  brick  for  a 
distance  of  at  least  25  feet  from  the  point 
of  intake.  Fire  brick  shall  be  laid  in 
clay  mortar. 

20.  Connections  between  chimneys 
and  roof  shall  be  made  with  sheet  metal 
counter  or  cap  flashing  (copper  recom¬ 
mended),  arranged  to  overlap  roof  flash¬ 
ing  and  allow  for  movement  that  may  oc¬ 
cur  between  chimneys  and  roofs. 

21.  No  increase  in  the  wall  thickness 
of  chimneys,  nor  any  projecting  masonry, 
shall  be  permitted  within  a  distance  of  12 
incheis  above  or  Ibelow  the  rafters  or 
roof  joists. 

22.  Irrespective  of  whether  the  fuel 
used  be  coal,  coke,  wood,  or  oil,  the  mini¬ 
mum  area  inside  of  chimney  flue  lin¬ 
ings  for  various  beating  devices  shall  be 
as  follows :  For  warm  air  furnaces,  or 
low  pressure  steam  or  hot  water  heating 
boilers,  not  less  than  75  square  inches; 
for  fireplaces,  not  less  than  one-tenth  the 
area  of  the  fireplace  opening,  but  never 
less  than  7 5  inches;  for  stoves,  ranges, 
and  other  forms  of  room  heaters,  49 
square  inches  for  rectangular  flues,  or  an 
inside  diameter  of  7  inches  for  round 
flues.  In  no  case  shall  the  short  cross 
section  dimension  of  a  rectangular  flue 
be  less  than  two-thirds  the  greater  di¬ 
mension. 

When  gas  is  the  fuel  used  in  a  heating 
furnace,  boiler,  or  automatic  hot  water 
the  flues  shall  be  of  the  same  size  and 
construction  as  required  for  stoves  and 
ranges  using  other  fuel.  Vent  flues  where 
required  for  other  domestic  gas  burning 
appliances  may  be  of  smaller  size,  but  not 
less  than  10  square  inches.  Such  flues 
shall  be  made  of  fire  clay  or  its  equivalent 
not  less  than  1  inch  thick  with  joints 
properly  designed  to  effect  a  permanent 


seal,  and  the  surrounding  masonry  walls 
may  be  omitted.  Metal  vent  flues  are 
permitted. 

23.  Smokepipe  intakes  to  flues  shall 
always  enter  the  chimney  through  the  side 
and  shall  consist  of  fire  clay  or  metal 
thimbles  securely  set  in  the  chimney  wall 
with  mortar,  or  the  intake  may  be  cast 
in  concrete.  Such  openings  shall  be  at 
least  18  inches  below  wooden  lath  and 
piaster^  or  other  combustible  ceilings,  or 
open  joists.  Neither  the  intake  pipe  nor 
thimble  shall  project  into  the  flue.  No 
woodwork  shall  be  placed  within  6  inches 
of  the  thimble.  The  thimble  shall  be 
surrounded  by  metal  lath  and  plaster  for 
a  space  of  at  least  6  inches,  or  an  open 
space  of  that  width  shall  be  provided  on 
all  sides. 

24.  All  mortar  used  in  chimney  con¬ 
struction,  except  as  specified  for  fire  brick 
in  paragraph  19,  shall  be  cement  mortar 
proportioned  as  follows:  Two  bags  of 
Portland  cement,  not  less  than  188 
pounds,  and  one  bag  of  dry  hydrated 
lime  50  pounds,  thoroughly  mixed  dry. 
To  this  mixture  shall  be  added  three 
times  its  volume  of  clean,  sharp  sand 
with  sufficient  water  to  produce  proper 
consistency.  When  dry  hydrated  lime  is 
not  available,  1  cubic  foot  of  completely 
slaked  lime  putty  may  be  substituted  for 
50  pounds  of  dry  hydrate.  In  case  of 
such  substitution,  the  mixing  of  lime  and 
cement  shall  be  very  thorough.  Dry 
hydrate  should  always  be  used  in  prefer¬ 
ence  to  lime  putty. 

25.  After  a  chimney  has  been  com¬ 
pleted,  all  flues  shall  be  thoroughly 
cleaned  and  left  smooth  on  the  inside. 

26.  All  flues  to  which  heating  furn¬ 
aces  or  boilers  are  to  be  connected  shall 
be  subjected  to  a  smoke  test  before  ac¬ 
ceptance,  but  the  test  shall  not  be  made 
until  the  mortar  has  thoroughly  hardened. 
The  method  of  test  is  to  build  a  smudge 
fire  at  bottom  of  the  flue  and  while  the 
smoke  is  flowing  freely  from  the  flue, 
close  it  tighty  at  the  top.  Escape  of 
smoke  into  other  flues  or  through  the 
chimney  walls  indicates  openings  that 
shall  be  made  tight  before  the  chimney 
is  accepted.  The  test  shall  be  made  by 
the  contractor  in  the  presence  of  the 
Building  Inspector  or  other  official  having 
jurisdiction,  and  of  the  owner  of  his  rep¬ 
resentative. 

Woodwork  Around  Chimney's 

1.  No  wooden  beams,  joists,  or  raf¬ 
ters  shall  be  placed  within  2  inches  of  the 
outside  face  of  chimneys,  whether  the 
same  be  for  smoke,  air  or  any  other 
purpose.  No  woodwork  shall  be  placed 
within  4  inches  of  the  back  wall  of  any 
fireplace. 

2.  All  spaces  between  chimneys  and 
wooden  joists  or  beams  shall  be  filled 
with  loose  cinders,  loose  mortar  refuse, 


g>psum  block,  or  other  porous  incom¬ 
bustible  material  to  form  a  firestop. 

The  incombustible  material  shall  be 
supported  by  strips  of  sheet  metal  or 
metal  lath  set  into  the  brickwork  and 
nailed  to  the  wooden  beams,  forming  a 
buckled  flexible  joint  between,  or  by 
similar  strips  of  metal  nailed  to  the  wood¬ 
work  with  the  inner  edge  close  to  the 
chimney. 

3.  No  wooden  studding,  furring,  lath¬ 
ing,  or  plugging  shall  be  placed  against 
any  chimney,  or  in  the.  joints  thereof. 
Wooden  construction  shall  either  be  set 
away  from  the  chimneys,  or  the  plaster¬ 
ing  shall  be  directly  on  the  masonry  or 
on  metal  lathing  or  on  incombustible  fur¬ 
ring  material.  Wood  furring  strips  placed 
around  chimneys  to  support  base  or  other 
trim  shall  be  insulated  from  the  masonry 
by  asbestos  paper,  alt  least  y^-in ch  thick, 
and  metal  plugs  or  approved  incombus¬ 
tible  nail  holding  devices  attached  to  the 
wall  surface  shall  be  used  for  nailing. 

4.  The  walls  of  fireplaces  shall  never 
be  less  than  8  inches  thick,  and  if  built 
of  stone  the  minimum  thickness  shall  be 
12  inches, 

5.  All  fireplaces  and  chimney  breasts 
shall  have  trimmer  arches  or  other  ap¬ 
proved  fire-resistive  construction  support¬ 
ing  hearths.  The  arches  and  hearths  shall 
be  at  least  20  inches  wide  measured  from 
the  face  of  the  chimney  breast.  The  arches 
shall  be  of  brick,  stone  or  hollow  tile,  not, 
less  than  4  inches  thick.  A  flat  stone  or 
a  reinforced  concrete  slab  may  be  used 
to  carry  the  hearth  instead  of  an  arch 
if  it  be  properly  supported  and  a  suitable 
fill  be  provided  between  it  and  the  hearth. 
The  length  of  trimmer  arches  and  hearths 
shall  be  not  less  than  24  inches  longer 
than  the  fireplace  opening.  Hearths  shall 
be  of  brick,  stone,  tile,  or  concrete  as 
may  be  specified1.  Wood  centering  under 
a  trimmer  arch  shall  be  removed  before 
plastering  the  ceilings  beneath. 

6.  No  coal  burning  heater  shall  be 
place  in  a  fireplace  which  does  not  con¬ 
form  to  the  foregoing  requirements  and 
have  an  incombustible  mantel. 

7.  No  wooden  mantel  or  other  wood¬ 
work  shall  be  placed  within  8  inches  of 
the  side  or  within  12  inches  of  :he  top 
of  any  open  fireplace.  No  combustible 
summer  piece  or  fire  board  shall  be 
used!. 

8.  Any  person  or  persons,  whether 
owner,  builder  or  mechanic,  who  shall 
build  a  chimney  or  flue  in  violation  of 
any  requirement  of  this  Ordinance  shall 
be  deemed  guilty  of  a  misdeameanor 
and  shall  be  fined  not  less  than 

$10  nor  more  than  $ .  for 

each  offense ;  and  any  chimney  or 
flue  which  is  built  in  violation  of 
any  requirement  of  this  Ordinance  shall 
be  immediately  demolished  or  rebuilt.  It 
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shall  be  the  duty  of  the  Building  Inspec¬ 
tor  or  other  duly:  authorized  official  to 
enforce  this  Ordinance. 

9.  All  ordinances  or  parts  of  ordin¬ 
ances  in  conflict  with  this  Ordinance  are 
hereby  repealed. 


SCAFFOLDS  CODE 
A  complete  revision  of  the  Industrial 
Board  “Scaffold”  Safety  Standards  has 
been  made  in  an  endeavor  to  make  it 
complete  and  up  to  date. 

A  meeting  of  a  sub-committee  of  the 
original  committee  has  been  called  for 
Tuesday,  January  24,  1922,  for  the  pur¬ 
pose  of  going  over  this  tentative  draft. 

Following  this  meeting  the:  revised 
code  will  be  submitted  to'  the  larger 
Committee  and  to  the  public  for  general 
constructive  criticism. 

It  is  hoped  to  have  this  revised 
and  in  effect  by  the  time  the  Spring 
building  program  starts. 


The  housing  shortage  in  this  country 
will  not  be  overcome  within  the  next  five 
years  even  with  the  best  of  good  for¬ 
tune.  This  statement  was  made  by  John 
Ihlder,  inanajger  of  the  Civic  Develop¬ 
ment  Department  olf  the  Chamber  of 
Commerce  of  the  United  States,  before 
the  recent  housing  conference  of  the 
American  Society  of  Civil  Engineers  held 
in  New  York. 

Mr.  Ilhder  said  that  even  the  well-to- 
do  would  not  be  as  adequately  provided 
with  good  housing  in  1927  as  they  were 
in  1914. 

“As  for  the  wage-earner,  let  alone  the 
poor,  their  problem  will  be  with  us  a 
good  deal  longer,”  he  said.  “Consequently 
it  is  part  of  common  sense  to  base  our 
proposals  on  the  proposition  that  the 
campaign  will  be  long  continued  and  that 
whatever  is  to  produce  results  must  be 
economically  sound.”  Mr.  Ihlder  pro¬ 
nounced  as  dangerous  some  of  the  so- 
called  “emergency”  housing  legislation. 
He  pointed  out  that  during  the  last  two 
years  there  has  been  legislation  not  1  ased 
upon  any  deep  study,  and  designed  merely 
to  check,  temporarily,  certain  abuses 
from  which  a  vocal  part  of  the  commun¬ 
ity  is  suffering.  Legislation  designed,  not 
to  cure,  but  simply  to  reduce  irritation, 
he  said,  is  likely  to  have  effects  quite  un¬ 
looked  for. 

Mr.  Ihlder  explained  that  during  the 
war  he  was  an  advocate  of  government 
housing  for  war  workers;. 

“That  was  a  time  of  real  emergency 
and  it  had1  a  definite  terminal  point,  the 
end  of  the  war,”  he  said  “Today  the 
situation  is  fundamentally  different. 
What  we  do  now  has  no  definite  terminal 
point.  Any  date  we  may  set  is  easily 
changed.  What  we  do  now  sets  preced¬ 
ents,  establishes  a  habit  of  mind  which 
will  carry  on.  So  it  is  important  that 


our  precedents,  our  habits  of  mind,  have 
in  them  the  possibility  of  continued 
growth  and  development.  Adequate  and 
good  housing  must  pay  a  fair  return  on 
the  investment.  Only  so  can  we  be  as¬ 
sured  of  enough  good,  new  housing  to 
meet  our  growing  needs  and  our  rising 
standards.” 

Speaking  of  building  costs,  Mr.  Ihlder 
said  that  “so  far  as  experience  goes,  such 
short  cuts  to  the  miillennium  as  govern¬ 
ment-  building  and  management  do  not 
promise  to  reduce  real  costs.  Govern¬ 
ment  operation,  not  only  in  this  coun¬ 
try  but  in  others  whose  distance  gives 
a  haze  of  enchantment,  has,  as  a  rule, 
proved  clumsy,  inefficient,  and  expensive. 
Certain  functions  must  necessarily  be  per¬ 
formed  by  government,  but  the  burden 
of  proof  as  always  on  those  who  would 
transfer  new  functions  to  the  govern¬ 
ment.  So  far,  proof  is  lacking  that 
governmental  construction  or  manage¬ 
ment  of  housing  would  produce  better 
or  as  good  results  in  America  as  would 
private.  But  at  the  same  time  those  of 
us  Who  hold  to  this  belief  must  recognize 
that  dissatisfaction  with  present  housing 
conditions  is  causing  a  growing  senti¬ 
ment  for  direct  participation  by  the 
government.  Our  only  effective  answer  is 
to  produce  better  results  through  private 
operation. 

“In  brief  then,  the/  kind  of  housing 
legislation  which,  because  of  experience, 
we  can  count  upon  to  aid,  is  regulatory, 
the  kind  that  protects  the  men  who  would 
contribute  to  the  public  wealth  from  the 
exploiter  who  would  prey  upon  the  public 
wealth.  This  kind  of  legislation,  building 
codes,  housing  codes,  city  planning  and 
zoning  ordinances  we  shoud  perfect  and 
promote,  confident  that  if  well  devised, 
it  will  encourage  building  because  it 
will  make  investments  more  secure.” 


CINCINNATI  CARPENTERS  VOTE 
TO  ACCEPT  WAGE  CUT 

Canvass  of  the  vote  of  the  various  lo¬ 
cals  completed  January  11  by  the  Cin¬ 
cinnati  carpenters’  district  council  showed 
that  the  men  had  voted  980  to  652  in 
favor  of  accepting  ninety-five  cents  an 
hour  minimum  rate  olf  pay,  proposed!  by 
the  Master  Builders’  Association.  Car¬ 
penters  have  been  receiving  one  dollar  an 
hour. 


HEARINGS  ON  FREIGHT  CASES 
ON  BUILDING  MATERIAL  SET 

Hearings  on  the  freight  rate  cases 
involving  shipment  of  sand  and  gravel, 
brick,  lime,  cement,  gypsum  and  asphalt 
have  been  set  for  Jan.  24  and  25  by 
the  Interstate  Commerce  Commission. 
On  Jan.  26  and  27  hearings  on  the  lum¬ 
ber  and  forest  products  cases  will  be 
heard. 


BUILDING  CODE. 

The  first  section  of  the  tentative  draft 
of  the  Building  Code  was  forwarded  to 
the  members  of  the  Building  Code  Mas¬ 
ter  Committee  appointed  by  Commis¬ 
sioner  C.  B.  Connelley. 

This  section  comprises  all  that  part  of 
the  tentative  code  covering  assembly 
buildings.  The  Committee  was  asked  to 
study  this  section  of  the  code.  When 
the  entire  tentative  draft  has  been  com¬ 
pleted,  and  forwarded  to  the  Committee, 
a  meeting  will  be  called  for  the  purpose 
of  taking  the  entire  code  under  advise¬ 
ment.  The  members  of  the  Committee 
are :  Mr.  Charles  T.  Ingham,  Pittsburgh ; 
Mr.  George  H.  Danforth,  Pittsburgh ;  E. 
F.  Welsh,  Secretary  Penn  State  Building 
Trades,  Pittsburgh;  Mr.  Edgar  A. 
Weimer,  Lebanon,  Pa.;  John  Mjolitor, 
Chief  Bureau  of  Housing,  Department 
of  Health,  Harrisburg;  Bernard  F.  O’¬ 
Rourke,  Building  Inspector,  Wilkes- 
Barre;  Edwin  Clark,  Chief  Bureau  of 
Building  Inspection,  Philadelphia;  Mr. 
D.  Knickerbackeir  Boyd,  Philadelphia; 
Prof.  C.  D.  Dunnells,  Carnegie  Institute 
of  Technology,  Pittsburgh;  and  Robert 
J.  Cochran,  Chief,  Bureau  of  Building, 
Pittsburgh. 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth. 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


The  impractical  dreamers  are  not  the  archi 
tects,  but  the  clients  themselves,  as  a  rule. 


The  “ Builders ’  Guide”  is  in  its  thirty- 
seventh  year  of  continuous  publication. 
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Reference  Directory  for 


Architects,  Builders 
and  Owners 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramlngo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co.  . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1201)  Arch  St.,  Phila. 

Weber,  F.,  Co.  . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Photostat  Service  Corporation, 

North  American  Bldg.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common.  Paving). 

Baird,  A.  S . 24  S.  7th  at.,  Phila. 

Ketcham,  O.  W . Builders  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  HARDWARE. 

Soeffing,  Adolph,  &  Co . 833  Arch  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  .  .4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Maseher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H„  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

"Warren- Knight  Co . ...136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ELECTRICAL  CONSTRUCTION. 

Baird  Osterhout  Const.  Co.. 1620  Chancellor  St.,  Phila. 

Woodward,  George,  Jr . 1723  Sansom  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GASTEAM. 

Carkeek,  H.  T . 824  Walnut  St.,  Phila. 

GAS  WATER  HEATERS. 

Hoffman  Water  Heater  Co . 824  Wanut  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWARE  (Builders'). 

Soeffing,  Adolph,  Co . 833  Arch  St.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son _ 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co.  . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Wa'ter  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Austin.  Gorham,  Mcllvaine  &  Co..  Inc..  _ 

1816  Ludlow  St.,  Phila. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phils). 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . ..1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keysrone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co _ .  .1332  Arch  St.,  Phila. 

HOLLOW’  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  VV . Builders’  Exchange,  Phila. 

INSULATION. 

Austin,  Gorham  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

I  N  Ml  RANCE. 

Insurance  Co.  of  North  America, 

3rd  and  W’alnut  Sts..  Phila. 
TRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Lederle,  ltobt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St..  Phila. 

Wood,  Alan.  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LATHER  (Wood  anil  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  U . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  . Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhill  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Kuehnle,  C.  Albert . Vine  and  17th  Sts.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

Barrett  Co.,  The . New  York  and  Philadelphia 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts..  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Photostat  Service  Corporation, 

North  American  Bldg.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Vogel,  Joseph,  Co . Wilmington,  Del. 


RANGES 

Borden  Stove  Co.  _  _ _ _ _ _ 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila 

ROOFING  TILE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb.  I’.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co.  . . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  II . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts..  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  TT  .  Co.,  63rd  and  Woodland  Ave  , 
SIT  KL  CROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 

•  Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

■Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co.. . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phils. 

Weber,  F„  Co . 1125  Chestnut  St ,  Thila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg..  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Hoffman  Water  Heater  Co . Bourse  Bldg.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 

WATERPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire) 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Over  350,000  giving  satisfaction. 
Save  Water ;  Require  No  Pit ; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 

Malleable  seat  castings 
will  not  break. 

Sold  by  Jobbers  Everywhere 

JOSEPH  A.VOfiELCO. 

WILMINGTON,  DELAWARE 
ST.  LOUI3,  MO, 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 

Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  fire  brick 


Entered  at  the  Philadelphia  Port  Office  as  Second-Class  Matter 

Vol.  XXXVII,  No.  4  Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 

January  25,  1922  and  the  Material  and  Equipment  Trades 


Less  than  One  Y ear 
15  Cents  per  Copy 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9  th  to  Berks  Sts. 

PHILADELPHIA 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

9 1 0-9 1 2  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


JMian 
pRlnrH*  Ulosaic  ®o. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc..  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia. 


Bell  Phone : 

Poplar  0329 


Keystone  Phone : 

Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 
PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  onYOUR  Bidding  List? 
If  not 

Call  OREgon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Eitimate*  Cheerfully  Given.  If  it's  PAINTING ,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


J.M.IRWIN  &CO. 


R 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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We  have  installed  our 

built  up  roofs 

on  some  of  the  largest 

buildings  in 

PHILADELPHIA 

If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


SALAMANDERS 

OR 

BUILDERS’ 
STOVES 

17"  x  20" 
Without  Ash  Pan 

$7  each 

$77  per  doz. 

With  Ash  Pan 

$8  each 

$87.50  per  doz. 

Special,  16"  x  16" 

$6  each 

|  Delivered  from  Philadelphia  Stock  | 

Service  Equipment  Company 

Bourse  Building,  Philadelphia,  Pa. 

Lombard  0490 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES— COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse—  2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM- 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


Jlec/cjB/zos.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offers  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms : 

44  N.  5th  St ,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 
Bell  Phone,  Market  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER -PROOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterpioofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

J.  CLYDE  PETTERSON,  District  Manager 
424  Bulletin  Building,  Philadelphia  Spruce  7791 


ROBT.  B.  LEDERLE 

Structural  Steel 

Means  competent  Engineering  Service  in  the 
design  and  detail  of  all  materials  you  purchase 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 

Telephones:  Bell,  Walnut  1274  Keystone,  Race  5879 


Blue,  Brown  and  Black  Line  Printing 

done  at  reasonable  prices.  Quick  service.  Tracings 
called  for  and  promptly  delivered. 

When  buying  Drafting  materials 
and  supplies  look  for  this  trade¬ 
mark,  it  stands  for  highest  quality, 
best  workmanship  and  prompt 
service. 

Mail  Order  Printing  especially  solicited. 

F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WEATHERPROOFING 

FOR 

STUCCO,  BRICK, 
STONE  AND  MARBLE 


No.  2  COLORLESS  LIQUID 


An  odorless,  transparent,  colorless  liquid,  which 
when  applied  to  outside  walls,  stops  rain  from 
driving  in  and  ruining  the  interior. 

It  eliminates  the  white  or  green  mould  and 
other  unsightly  forms  of  decay,  which  are  so 
commonly  seen.  Frost  is  barred  and  thus  the 
tendency  to  crack  and  peel  is  minimized,  par¬ 
ticularly  in  stucco. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS — Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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OF  the  many  problems  confronting 
the  construction  industry  today, 
none  is  more  important  than  the 
finding  of  a  way  to  eliminate  the  seasonal 
character  of  the  building  game.  This 
problem  is  receiving  earnest  and  thought¬ 
ful  consideration  from  all  concerned,  and 
the  Guide  has  followed  a  policy  of  pub¬ 
lishing  everything  pertinent  to  this  ques¬ 
tion,  which  has  come  to  its  notice.  All 
brandies  of  the  construction  industry  are 
devising  ways  and  means  to  carry  on 
work  despite  the  heretofore  supposedly 
unsurmountable  difficulties  imposed  by 
cold  weather.  We  have  recently  put  be¬ 
fore  our  readers  articles  on  bricklaying, 
cement  setting  and  the  like  in  cold  weath¬ 
er.  A  plan  proposed  by  the  Flintkote 
Co.,  and  adopted  and  followed  by  the 
“Prepared  Roofing  Makers”  might  easily 
be  used  by  other  branches  of  the  con¬ 
struction  industry. 

Though  comparatively  new  in  business, 
manufacturers  of  asphalt  roofing — shin¬ 
gle  and  rolls — are  thoroughly  familiar 
with  the  old  problem  of  keeping  their 
mills  busy  during  the  months  of  Decem¬ 
ber,  January  and  February.  They  have 
been  among  the  many  victims  of  seasonal 
peaks  and  depressions.  But  they  have 
suffered  more  perhaps  than  the  average 
manufacturer  because  theirs  has  been  a 
fast  growing  industry,  and  after  the  win¬ 
ter  let-down  in  production,  it  has  been 
a  terrific  strain  to  meet  the  heavy  spring 
demand. 


H.  L.  Sharpe . Editor 


Advertising  Manager,  L.  A.  DeLone 


How  to  distribute  demand  more  even¬ 
ly  throughout  the  year  seemed  to  be  a 
more  pressing  problem  last  November 
than  at  any  time  in  the  last  few  years, 
for  all  signs  pointed  to  unusual  building 
activity  beginning  with  the  spring  of 
1922.  What  could  be  done  to  stimulate 
winter  buying  of  roofing  material  ? 

The  leading  manufacturer  in  the  in¬ 
dustry — leader  because  of  his  ownership 
of  patents  covering  a  widely  used  asphalt 
strip  shingle  which  some  forty  factories 
are  making  under  license  agreements — un¬ 
dertook  to  find  the  answer.  His  canvass 
of  the  industry  showed  that  the  usual 
slump  in  orders  was  impending,  and  that 
no  one  was  ready  to  suggest  a  stimulant. 

His  proposal  was  simple,  and  in  line 
with  popular  demand.  It  was  to  cut 
prices  to  the  bone — cut  them  actually 
under  cost  of  production — and  give  the 
greatest  possible  publicity  to  the  action. 
He  proposed  to  force  dealers  to  stock  up 
during  the  Winter  by  convincing  them 
that  it  would  be  profitable  to  buy  with 
borrowed  funds,  if  necessary,  while 
quotations  were  at  bed-rock. 

To  licensees,  whose  factory  price  of  the 
strip  shingle  is  controlled,  this  manufac¬ 
turer  proposed  a  cut  from  $4.85  per 
“square”  (enough  material  to  cover  100 
square  feet)  to  $4.25  on  the  strip  shingle, 
and  proportionate  cuts  in  other  prepared 
roofing  products.  The  new  prices  would 
be  40  per  cent,  lower  than  high  quota¬ 
tions  for  1920,  and  would  be  actually  be¬ 


SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 


Entered  at  the  Post  Office  at  Philadelphia  as 
Second  Class  Matter 


low  pre-war,  or  1913  figures  if  pre-war 
freight  rates  prevailed. 

It  was  proposed  to  link  with  the  an¬ 
nouncement  of  price  reductions  the 
logical  and  ‘popular  argument;  that  by 
maintaining  a  flow  of  orders  throughout 
the  usual  slack  months,  these  results 
would  follow: 

First,  factory  organizations  would  be 
kept  intact  and  tuned  up  for  spring  pro¬ 
duction. 

Second,  the  manufacturers  would  as¬ 
sist  materially  in  keeping  down  the  vol¬ 
ume  of  unemployment  during  the  season 
when  the  jobless  worker  suffers  most. 

Third,  tonnage  would  be  kept  moving 
on  the  railroads  during  an  ordinary  slack 
season. 

Fourth,  prices  of  other  building  mater¬ 
ials  would  probably  be  lowered,  and  the 
expected  stimulation  of  building  would 
sooner  take  effect  to  relieve  the  housing 
situation. 

It  was  further  proposed  to  readjust 
prices  following  the  first  radical  cut  in 
accordance  with  a  schedule  somewhat  as 
follows: 

At  the  rock-bottom  quotations,  suffi¬ 
cient  orders  would  be  taken  to  keep  fac¬ 
tories  running  a(t  full  time  during  Decemr 
ber — and  at  an  actual  loss.  After  the 
first  advance  in  prices,  additional  ord'ers 
would  be  accepted  for  January  outturn — 
and  on  these  manufacturers  would  break 
even.  With  dealers  encouraged  to  buy 
in  anticipation  of  spring  demand  and  in- 


As  The  Editor  Sees  It 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

_ _ 

1  209  Arch  Street,  Philadelphia 

BELL  PHONE,  SPRUCE  1256  KEYSTONE  PHONE.  H  AC'S  351* 
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evitably  higher  spring  prices,  quotations 
would  be  moved  up  so  that  the  February 
output  (still  at  capacity)  would  show 
sufficient  profit  to  more1  than  off  sett  the 
losses  of  Demember. 

At  any  rate,  this  program  was  laid  out 
by  the  executive  heads  of  the  manufac¬ 
turing  company  which  took  the  initiative ; 
and  it  was  generally  adopted  by  the  in¬ 
dustry.  On  December  6,  announcement 
of  price  reductions  was  made;  and  be¬ 
cause  it  was  live  news,  papers  all  over  the 
country  gave  it  prominent  display 

A  considerable  number  of  prominent 
business  men,  bankers  and  Government 
officials  were  notified  by  telegram  of  the 
price  reductions  and  the  motives  under¬ 
lying  the  announcement;  and  many  of 
them  responded  in  characteristic  tele¬ 
grams  and  letters. 

A  telegram  similar  to  that  sent  to  Sec¬ 
retary  of  Commerce  Hoover  was  an¬ 
swered  by  Col.  Arthur  Woods,  who  had 
been  chosen  by  Hoover  to  be  the  working 
head  of  the  President’s  Conference  on 
Unemployment.  Col.  Woods  wired: 

“The  action  of  the  roofing  manufac¬ 
turers  is  as  practical  and  patriotic  a  step 
toward  relieving  unemployment  and  start¬ 
ing  up  business  right  . now  as  has  come  to 
the  attention  of  the  President’s  Confer¬ 
ence  on  Unemployment  up  to  this  time. 
Similar  action  along  other  lines  of  in¬ 
dustry  would  do  a  great  deal  toward  pro¬ 
viding  work  during  the  winter  months; 
stimulate  out-of-season  activities  and 
blot  out  the  shadow  of  prospective  bread 
lines  and  soup  kitchens.” 

“Similar  action  on  the  part  of  other 
manufacturers,”  wired  James  B.  Forgan, 
head  of  the  First  National  Bank,  Chica¬ 
go,  “would  do  much  to  diminish  unem¬ 
ployment  and  consequent  suffering  dur¬ 
ing  the  coming  winter  and  thus  also,  pre¬ 
vent  growth  of  radicalism.” 

Others  who  publicly  approved  the  pur¬ 
poses  of  the  price  slashes  were  Charles 
H.  Sabin,  chairman  of  the  Board  of 
Directors  of  the  Guaranty  Trust  Com¬ 
pany,  New  York ;  W.  C.  Teagle,  head  of 
the  Standard  Oil  Company,  of  New  Jer¬ 
sey  ;  Daniel  G.  Wing,  president  of  the 
First  National  Bank,  Boston;  F.  O. 
Watts,  President  of  the  First  Na¬ 
tional  Bank,  St.  Louis;  Roger  W. 


Babson,  the  business  and  financial 
statistical  expert;  W.  F.  Ramsey,  head 
of  the  Federal  Reserve  Bank  at  Dallas, 
and  F.  Edson  White,  vice-president  of 
Armour  &  Co.  In  his  telegram,  Mr. 
Teagle  said  that  his  own  company  had 
reduced  prices  on  bituminous  products, 
which  enter  largely  into  the  manufacture 
of  prepared  roofing,  34  or  42  per  cent, 
compared  with  middle-of -December 
prices,  1920.  His  further  comment  is  of 
interest : 

“Whether  or  not  this  reduced  price 
can  be  maintained  is  dependent  upon  the 
action  of  the  Mexican  Governmen  in 
respect  to  taxation  of  crude  petroleum 
from  which  these  products  are  derived.” 

It  was  the  expected  that  happened. 
Manufacturers  of  asphalt  roofing  gener¬ 
ally.  fell  in  line  with  the  reasoning  of 
the  leader ;  and  throughout  the  industry 
prices  were  cut  not  only  on  the  patented 
strip  shingle,  but  on  every  othei  import¬ 
ant  line  of  asphalt  roofing.  And  within 
forty-eight  hours  after  the  announcement 
of  the  reductions,  orders  had  poured  into 
the  factories  in  excess  of  the  most  op¬ 
timistic  predictions. 

Manufacturers  are  running  full  time, 
and  expect  to  carry  on  full  handed  dur¬ 
ing  the  entire  period  of  normally  slack 
production.  The  first  small  increase  in 
quotations  failed  to  check  the  flow  of 
orders;  and  the  activity  of  the  roofing 
plants  'has  been  reflected  in  abnormal 
winter  production  of  felt  mills  and  other 
producersi  of  the  raw  materials  of  pre¬ 
pared  roofing. 

Best  of  all,  a  state  of  mind  favorable 
to  the  immediate  forwarding  of  residen¬ 
tial  building  and  roof  repairing  (rather 
than  patching)  has  been  created.  Manu¬ 
facturers  in  this  industry  are  cordially 
recommending  this  courageous,  surgeon¬ 
like  cure  for  the  winter  depression  which 
comes  from  decreasing  output  and  dis- 
hearteningly  continuous  “overhead.” 

*  *  * 

HAT  construction  can  go  forward 
in  spite  of  winter  weather  is  as¬ 
sured  when  we  review  the  results 
of  the  President’s  Conference  on  Un¬ 
employment.  Due  to  the!  Conference, 
an  unusual  amount  of  out  door  work  has 
been  planned  by  City  and  State  officials 
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For  the  GARAGE! 

Install  a  Clow  ‘  ‘G-asteam’  ’  radiator  and 

have  steam  heat.  Only  a  gas  connection  re¬ 

It  1  1  It 

quired.  Guaranteed  Immediate  Delivery. 

SI  I'M  1  j  |||  iff 

Send  for  catalog. 

•  H.  T.  CARKEEK,  Distributor 

|  824  Walnut  Street  ’Phone  Walnut  0731 
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in  order  ito  provide  work  for  the  unem¬ 
ployed. 

“Although  the  returns  are  incomplete,” 
says  Colonel  Arthur  Woods,  chairman  of 
the  standing  committee,  “it  is  safe  to 
estimate  that  several  hundred  thousand 
more  men  will  be  employed  on  public 
work  ithis  winter  than  last  year,  thus  mak¬ 
ing  up  to  that  extent  discharges  from 
other  industries.  This  is  in  line  with  ex¬ 
perience  in  Canada,  where  much  outdoor 
work  on  public  projects  has  been  done  in 
winter  to  help  the  jobless. 

Among  the  states  now  doing  highway 
work  are  Alabama,  Illinois,  Kansas,  Ken¬ 
tucky,  Minnesota,  Nebraska,  New  Jersey, 
North  Carolina,  Rhode  Island,  Washing¬ 
ton  and  West  Virginia.  Winter  bridge 
building  is  going  ahead  in  Delaware,  Illi¬ 
nois,  Kansas,  Minnesota,  Missouri,  North 
Carolina,  and  Wisconsin. 

In  Boston,  Mass,,  sewer  contracts  are 
being  let  with  the  distinct  understanding 
that  work  will  begin  immediately  regard¬ 
less  of  weather  conditions,  with  a  view 
to  giving  much  needed  work  to  many. 
New  York  City  informs  the  Washington 
authorities  that  the  laying  of  water  mains 


('Continued  on  Page  65.) 


Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipe! ess  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone— Walnut  4165  p||||  inri  PHIA 

Keystone  Phone-Race  3760  rlllLflULLl’nifl 
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Parsonage,  Tabor  road,  Olney,  Philadelphia. 
Architects,  Morris  &  Erskine,  1716  Cherry 
street,  Philadelphia.  Owners,  St.  James  ’ 
Methodist  Episcopal  Church,  care  of  Rev.  E. 
P.  Randolph,  137  East  Tabor  road,  Philadel¬ 
phia.  Stone,  2  stories.  Plans  in  progress. 

Supplies,  Philadelphia.  Owners,  City  of 
Philadelphia,  care  of  A.  Lincoln  Acker,  P.  A., 
312  City  Hall.  Grass  seed,  lumber,  cement, 
sand,  gravel,  valves,  copper  wire.  Owners 
taking  bids  due  February  2nd  at  noon. 

Supplies,  School  District  of  Philadelphia. 
Owners,  Board  of  Education,  William  Dick, 
secretary,  Nineteenth  above  Chestnut  street. 
Steel  lockers,  lumber,  flags,  manual  training 
machinery,  etc.  Owners  taking  bids  due  Feb¬ 
ruary  9th  at  noon. 

Bath  House,  2907-09  West  Dauphin  street, 
Philadelphia,  $25,000.  Architect,  private 
plans.  Owner,  Louis  Feldman,  5016  Parkside 
avenue,  Philadelphia.  Brick,  2  stories,  32x80 
feet,  slag  roof,  cement  floors,  steam  heating. 
Owner  will  build. 

Stadium,  Thirty-fourth  and  Spruce  streets, 
Philadelphia.  Engineer,  Gavin  Haddon,  233 
Broadway,  New  York  City.  Owners,  Uni¬ 
versity  of  Pennsylvania,  Thirty-fourth  and 
Spruce  streets,  care  of  Sydney  E.  Hutchinson, 
4’25  Walnut  street,  and  C,  L.  Borie,  Otis 
Building,  Philadelphia.  Consulting  architects, 
Day  &  Klauder,  1416  Chestnut  street,  Phila¬ 
delphia.  Concrete,  brick  and  steel,  673x472 
feet  exterior,  400x320  feet  interior,  area  7.3 
acres.  Plans  in  progress.  Will  be  ready  for 
bids  in  one  month. 

Sisterhood  and  Social  Hall,  Fifty-ninth  and 
Walnut  streets,  Philadelphia.  Architect, 
Louis  Levi,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owners,  Rothschild  Memorial,  care 
of  Edward  L.  Rothschild,  Atlantic  City,  N.  J. 
Granite  and  brick,  2  stories  and  basement, 
40x92  feet.  Preliminary  plans  in  progress. 
Too  early  for  details. 

Bungalow,  Torresdale,  Philadelphia.  Archi¬ 
tect,  Samuel  D.  Milner,  1117  Foulkrod  street, 
Philadelphia.  Owner,  name  withheld.  Stone 
and  stucco,  1%  stories,  50x50  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing,  tile  work.  Plans  completed.  Architect 
will  be  ready  for  bids  in  one  week. 

Residence,  Allen  Lane,  Mt.  Airy,  Philadel¬ 
phia.  Architect,  Samuel  D.  Hawley  &  Co., 


30  South  Seventeenth  street,  Philadelphia. 
Owner,  Mrs.  James  S.  Taylor,  154  East  Mt. 
Airy  avenue,  Philadelphia.  Stone,  2%  sto¬ 
ries,  25x50  feet,  garage,  1  story,  20x22  feet, 
slate  roof,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  cement  floor.  Architect 
will  be  ready  for  bids  in  two  weeks. 

Residence,  Queen  Lane  Manor,  Philadelphia. 
Architect,  H.  Rex  Stackhouse,  129  South 
Fifth  street,  Philadelphia.  Owner,  name 
withheld.  Hollow'  tile  and  stucco,  2%  sto¬ 
ries,  slate  roof.  Preliminary  plans  in  pro¬ 
gress. 

Residences  (30),  Atwood  road  and  Lans- 
downe  avenue,  Philadelphia.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  John  J.  Marshall,  care  of  J. 
Tasey,  1070  Drexel  Building.  Brick,  2  sto¬ 
ries,  18x32  feet,  slag  and  tin  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  hol¬ 
low  metal  skylights.  Owner  will  be  ready  for 
sub-bids  .in  one  week. 

Residence  (alts.),  South  side  of  Baltimore 
avenue,  West  of  Forty-second  street.  Archi¬ 
tect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owner,  name  withheld.  Chang¬ 
ing  residence  into  3  apartmets,  hot  water 
heating,  electric  lighting,  tile  and  marble 
work,  hardwood  floors.  Will  be  ready  for 
bids,  in  -two  weeks. 

Stores  and  Offices,  Sixty-ninth  street,  Phila¬ 
delphia.  Architect,  A.  B.  Gill,  Law  Building, 
Camden,  N.  J.  Owner,  name  withheld.  Brick, 
2  stories,  50x90  feet,  slate  roof,  hardwood 
floors,  steam  heat,  electric  light.  Architect 
will  be  ready  for  bids  next  week. 

Store  Building,  3926-28  Lancaster  avenue, 
Philadelphia.  Architect,  Frank  R.  Watson, 
1211  Walnut  street,  Philadelphia.  Owner, 
George  B.  Davis,  on  premises.  Brick,  1  story, 
94x32  feet,  slag  roof,  maple  floors,  metal  lath, 
marble  and  terrazzo  work,  hollow  metal  sky¬ 
lights,  Bond,  iron  work  (heating,  electric 
work  reserved.)  Architects  taking  bids  due 
January  26th.  H.  John  Homan,  34  South 
Seventeenth  street;  Bowden  Const.  Co.,  1713 
Sansom  street;  Warren  E.  Biscoe,  3940  Lud¬ 
low  street,  and  Harry  G.  Walters,  3821  Lan¬ 
caster  avenue,  are  figuring. 

Residence,  Wyndmoor  avenue,  Stenton, 
Philadelphia.  Architect,  William  P.  Parker, 
1310  Arch  street,  Philadelphia.  Owner,  Miss 


Sarah  E.  Finch,  153  East  Washington  Lane, 
Germantown.  Hollow  tile  and  stucco,  2*4  sto¬ 
ries,  29x35  feet,  shingle  roof,  oak  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Ar¬ 
chitect  taking  bids  due  January  30th.  David 
Sloan,  5242  Germantown  avenue;  Wolverton 
&  Co.,  28  East  Willow  Grove  avenue;  George 
>S.  Roth  &  Son,  230  East  Gravers  Lane;  Touri- 
son  &  Tourison,  1310  Arch  street,  Philadel¬ 
phia;  W.  John  Stevens,  Inc.,  Wyncote,  Pa., 
and  E.  Allen  Reeves,  Inc.,  Abington,  Pa.,  are 
figuring. 

Nurses’  Dining  Room  (alts.),  Old  York 
Road,  Philadelphia.  Architects,  Magaziner 
&  Eberhard,  603  Chestnut  street,  Philadel¬ 
phia.  Owners,  Jewish  Hospital,  Old  York 
Road,  Philadelphia.  Cement  work  , carpentry, 
mill  work,  painting,  plumbing,  changing  elec¬ 
tric  work,  tile  work.  Architects  taking  bids 
due  January  26th.  F.  E.  Wallace,  1220  Chan¬ 
cellor  street;  William  R.  Dougherty,  1610 
Sansom  street,  and  Thomas  C.  Traff ord,  1613 
Sansom  street,  Philadelphia,  are  figuring. 

Store  Building  (alts.) ,  1804  Chestnut  street, 
Philadelphia.  Architects,  Savery  &  Seheetz, 
1309  Locust  street,  Philadelphia.  Owners,  Jo¬ 
seph  C.  Ferguson,  Jr.,  10  South  Fifteenth 
street,  Philadelphia.  New  brick,  cut  stone 
front,  terrazzo  floors,  iron  work,  hollow  metal 
windows,  steel  sash,  slag  roof,  rolled  steel  sky¬ 
lights,  pine  floors,  oak  floors,  metal  lath,  com¬ 
position  floors,  painting,  glazing  (plumbing, 
heating  and  electric  work  reserved).  Archi¬ 
tects  taking  bids  due  January  28th.  Bowden 
Const.  Co.,  1713  Sansom  street;  F,  M.  Harris 
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Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

"CONW ATCO  MIX " 
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WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
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Co.,  1020  Parrish  street;  R.  C.  Ballinger  & 
Co.,  925  Walnut  street;  Barclay  White  Co., 
1713  Sansom  street;  F.  A.  Havens  Co.,  845 
North  Nineteenth  street;  John  N.  Gill  &  Co., 
Otis  Building;  W.  0.  Springer,  2004  Naudain 
street;  R.  J.  Whiteside,  2115  Wallace  street, 
and  Keteham  &  McQuade,  1029  Brown  street, 
are  figuring. 

Church  (rebuilding),  Sixteenth  and  Tioga 
streets,  Philadelphia.  Architect,  Edwin  A. 
Yeo,  225  South  Sydenham  street,  Philadel¬ 
phia.  Owners,  Tioga  Presbyterian  Church,  on 
premises.  Cut  stone,  slag,  tin  and  slate  roof, 
pine-doors,  mill  work,  carpentry,  plastering, 
metal  lath,  painting,  glazing,-  hardware,  tin- 
covered  doors,  hollow  metal  sash,  iron  work, 
structural  steel  work  (heating,  lighting, 
plumbing,  tile  and  marble  work  separate 
bids).  Architect  taking  bids  due  January 
31st.  R.  C.  Ballinger  Co.,  925  Walnut  street; 
F.  L.  Hoover  &  Sons,  1023  Cherry  street;  A. 
R.  Raff  Cent.  Co.,  1635  Thompson  street;  E. 
H.  Keefer  &  Son,  1321  Rodman  street;  Wil¬ 
liam  E.  Hale,  1626  Ludlow  street;  Thomas  C. 
Trafford,  1613  Sansom  street;  F.  E.  Wallace, 
1280-  Chancellor  street;  H.  H.  Burrell,  206 
South  Quince  street;  Henry  P.  Schneider,  3713 
Old  York  road,  and  Bowden  Const.  Co.,  1713 
Sansom  .street  ,are  figuring. 

Apartments  (2),  East  side  of  Thirty- third, 
South  of  Diamond  street,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owner,  Jacob  Levick, 
707  Walnut  street,  Philadelphia.  Brick,  2 
stories  and  basement,  110x40  feet,  slag  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  and  marble  work.  Owner  tak¬ 
ing  approximate  bid  from  Prank  G.  Stewart, 
1619  Sansom  street. 

Residence  (alts,  and  add.),  4937  Wayne 
avenue,  Philadelphia.  Architect,  private 
plans.  Owner,  Romeo  De  Rosa,  on  premises. 
Brick,  3  stories,  26x16  feet,  slag  roof,  oak  and 
pine  floors,  metal  lath,  hot  water  heat,  electric 
lighting,  tile  work.  Bids  due  January  31st. 
Pierce  Henon  Co.,  Juniper  and  Pine  streets, 
Philadelphia,  are  figuring. 

General  Warehouses,  No.  209  (alts.),  Frank¬ 
ford  Arsenal,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners-,  United  States  Govern¬ 
ment,  Office  of  Const.  Q.  M.,  Frankford  Ar 
®enal,  Philadelphia.  Wire  partitions,  mill 
work,  carpentry,  hardware,  painting,  glazing, 
kalamein  doors,  Bond.  Owners  taking  bids 
due  January  31st.  W.  W.  Anstine  Co.,  Heed 
Building,  and  George  H.  Evans,  Inc.,  109 
North  Thirteenth  street,  Philadelphia,  are  fig¬ 
uring. 

Underground  Comfort  Station,  MacPher- 
son  Square,  Philadelphia.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
care  of  Frank  H.  Caven,  216  City  Hall.  Brick, 

1  story,  40x32  feet,  concrete  and  dirt  roof, 
cement  floors,  hollow  tile,  waterproofing,  iron 
work,  marble  work.  Owners  taking  bids  due 
January  26th.  Monaghan  &  Fosse,  Inc.,  3016 
Chestnut  street;  George  H.  Evans,  Inc.,  109 
North  Thirteenth  street;  Mundy  Paving  Co., 
228  S.  Alder  st.;  W.  W.  Anstine  Co.,  1218  Fil¬ 
bert  st-.;  O.  B.  S.  Company,  5617  Kingsessing 
avenue;  Mitchell-Houseworth  Co.,  2512  North 
Twenty-seventh  street;  James  Shatz,  2500 
Germantown  avenue;  P.  M.  Oolen,  2603  Poplar 
street;  James  Kelley  Const.  Co.,  Bulletin 
Building;  Robbins  Cont.  Co.,  1137  North  Front 
street;  Connor  &  Ley,  3621  North  Fifth 
street;  Jackson  &  Co.,  119  South  Fourth 


street;  Mitchell  Brothers,  2125  Race  street; 
Charles  Connor,  2062  Auburn  street;  Holmes- 
burg  Concrete  Co.,  Holmesburg,  Philadelphia; 
George  Dobbin*  4615  Springfield  avenue;  F. 
A.  Havens  Go.,  845  North  Nineteenth  street; 
Joseph  Cramer,.  1739  North  Twenty-sixth 
street;  Farrel-Roth,  122  Diamond  street;  Nel- 
sn-Pedley  Cons.  Co.,  .1615  Spruce  street,  are 
figuring. 

Store  (alts.),  Southeast  Corner  Market  and 
South  Water  streets,  Philadelphia.  Architect, 
L.  E.  Denslow,  44  West  Eighteenth  street, 
New  York.  Owners,  United  Cigar  Stores 
Co.,  44  West  Eighteenth  street,  New  York 
City.  Iron  and  steel  work,  carpentry,  mill 
work,  hardware,  plumbing,  painting,  tile  and 
marble  work  (heating,  plate  glass,  glazing, 
kalamein  and  copper  doors  reserved).  Own¬ 
ers  have  received  bids. 

Building,  Glenwood  avenue  and  Oxford 
street,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owner,  J.  C.  Kahn,  302  Morris  Building,  Phil¬ 
adelphia.  Concrete  and  brick,  2  stories, 
310x125  feet,  slag  roof,  cement  floors,  demo¬ 
lition  (heating,  electric  work,  plumbing  arid 
elevators  reserved),  hollow  metal  sash  and 
skylights,  tin  covered  doors.  Architect  has 
received  bids. 

Garage,  1830-40  South  street,  Philadelphia. 
Architect,  Architectural  Service  Co.,  10  South 
Eighteenth  street,  Philadelphia.  Owner,  Mor¬ 
ris  Liebowitz,  4155  Cambridge  street,  Phila¬ 
delphia.  Brick,  1  story,  39x65  feet,  slag  roof, 
cement  floors  (plumbing,  steam  or  hot  water 
heating  and  electric  work  reserved).  Owner 
has  received  bids. 

Store  and  Office  Building,  Fifth  and  Rising 
Sun  avenue,  Philadelphia.  Architect,  John 
E.  Sin  deni,  1905  South  Sixteenth  street,  Phil¬ 
adelphia.  Owner,  Frank  Coscarelli,  102  Shunk 
'  street,  Philadelphia.  Brick  and  steeel,  3  sto¬ 
ries,  80x90x40  feet,  slag  roof,  pine  floors, 
metal  lath  and  ceilings,  ornamental  iron  work, 
tile  and  marble  work,  steam  heating,  electric 
lighting.  Owner  has  received  bids. 

Club  House,  Twelfth  street  and  Valley 
road,  Oak  Lane,  Philadelphia.  Architect,  W. 
Ellis  Groben,  Oak  Lane,  Philadelphia.  Own¬ 
ers,  Review  Club,  care  of  Mrs.  E.  Clarence, 
Oak  Lane,  Philadelphia.  Stone  and  plaster, 

1  and  2  stories,  40x90  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light 
ing.  Architect  is  taking  sub-bids. 

Carr  Storage  Building  (add.),  Frankford 
avenue,  South  of  Lehigh,  $5,000.  Architect-, 
private  plans.  Owners,  P.  R.  T.  Co.,  810 
Dauphin  street,  Philadelphia.  General  inte¬ 
rior  alterations.  Owners  will  build. 

Residence,  7249  Torresdale  avenue,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  Emanuel  Hlavack,  7251  Cottman 
street,  Philadelphia.  Brick,  2  stories,  20x43 
feet  and  16x17  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (4),  Frankford  avenue,  North 
of  Bridge  street,  $4,200  each.  Architect,  pri¬ 
vate  plans.  Owner,  A.  W.  Corney,  5746  Frank  - 
ford  avenue,  Philadelphia.  Brick,  2  stories, 
14x38  feet,  11x12  feet,  (1)  15x45  feet,  and 
(1)  14x45  feet,  9x45  feet,  slag  roof,  oak 
floors,  pine  floors,  lot  water  heat,  electric 
light.  Owner  will  build. 

Storage  Building,  Kennedy  street,  East  of 
Richmond  street,  $4,000.  Architect,  private 
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plans.  Owners,  Charles  Lennig  Co.,  on  prem¬ 
ises.  Stone,  1  story,  33x53  feet,  slag  roof,  ce¬ 
ment  floors.  Owners  will  build. 

Residences  (35),  Price  street,  between  Boy¬ 
er  and  Sprague  streets,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owner,  James  N.  Mitchell, 
45  South  Farragut  Terrace,  Philadelphia. 
Brick,  2  stories,  18x34  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water'  heat,  electric  light, 
tile  work.  Owner  is  taking  sub-bids. 

Residences  (12),  Chew  street,  between 
Haines  and  Price  street,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owner,  James  N.  Mitchell, 
45  South  Farragut  Terrace,  Philadelphia. 


Residence  (alts,  and  add.)  and  Garage,  St. 

Martin’s,  Philadelphia.  Architect,  A.  H. 
Brockie,  254  South  Fifteenth  street,  Philadel¬ 
phia.  Owner,  N.  M.  Seabrease,  on  premises. 
Brick  and  cut  stone,  1  story,  15x8  feet,  and 
1%  stories,  20x25  feet,  shingle  roof,  cement, 
oak  and  pine  floors,  metal  lath,  plastering,  hot 
water  heat,  electric  lighting,  plumbing,  paint¬ 
ing,  glazing,  iron  work.  Contract  awarded  to 
John  E.  Walt,  204  East  Willow  Grove  ave¬ 
nue. 

Store  (alts,  and  add.),  1628  Walnut  street, 
Philadelphia.  Architects,  Karcher  &  Smith, 
34  South  Seventeenth  street,  Philadelphia. 
Owners,  Westing,  Evans  &  Egmore,  Inc.,  1325 
Walnut  street.  Brick  add.,  2  stories,  20x50 
feet,  slag  roof,  hardwood  floors,  steam  heat¬ 
ing,  electric  lighting,  marble  work,  rolled 
steel  sash  and  skylights,  plumbing,  painting, 
glazing,  hardware.  Contract  awarded  to  H. 
E.  Grau  Co.,  1707  Sansom  street,  Philadel¬ 
phia. 

Residence,  Roxborough,  Philadelphia.  Ar¬ 
chitect,  H.  Rex  Stackhouse,  129  South  Fifth 
street,  Philadelphia.  Owner,  Mrs.  C.  S.  Mears, 
Roxboro,  Philadelphia.  Stone  and  frame,  2 y2 
stories,  25x35  feet,  shingle  roof,  hardwood 
floors,  hot  air  heating,  electric  lighting,  tile 
work.  Contract  awarded  to  E.  Allen  Reeves, 
Abington,  Pa. 

Building  (alts,  and  add.),  Nineteenth  and 
Fairmount  avenue,  Philadelphia,  $3,500.  Ar¬ 
chitect,  private  plans.  Owner,  George  L.  Hel- 
wig,  Southeast  Corner  Nineteenth  and  Fair- 
mount  avenue.  Stone  masonry,  brick  and 
steel,  slag  roof,  carpentry,  mill  work,  plas¬ 
tering,  metal  lath,  painting,  glazing,  metal 
ceilings,  tile  work.  Contract  awarded  to  John 
W.  Emrey  Co.,  34  South  Sixteenth  street. 

Residence  (alts.)  to  Offices,  417  South 
Eighth  street,  Philadelphia.  Architect,  Sam¬ 
uel  Abramson,  2315  Walnut  street,  Philadel¬ 
phia.  Owner,  Dr.  J.  Siblerstein,  Eighth  and 
South  streets,  Philadelphia.  Brick  work,  new 
partitions,  hot  water  heating,  electric  light¬ 
ing.  Contract  awarded  to  M.  J.  Benamy, 
5758  North  Fifth  street,  Philadelphia. 

Factory,  1122-28  Olive  street,  Philadelphia, 
$23,000.  Architect,  private  plans.  Owner,  J. 
M.  White,  on  premises.  Brick,  2  stories, 
54x64  feet,  17x16  feet,  slag  roof,  yellow  pine 
floors,  steam  heating,  electric  lighting.  Con¬ 


Brick,  2  stories,  17x46  feet,  slate  and  slag 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  taking  sub-bids. 

Mercantile  Building,  1222-1240  Vine  street, 
Philadelphia.  Architects,  Gen.  Const,  and 
Eng.  Corp.,  7  'South  Seventeenth  street,  Phil¬ 
adelphia.  Owner,  George  W.  Boyer,  7  South 
Seventeenth  street,  Philadelphia.  Brick,  cut 
stone  and  steel,  2  stories,  160x85  feet,  slag 
roof,  pine  floors,  metal  lath,  steam  heat,  elec¬ 
tric  light,  marble  work,  iron  work.  Owner 
taking  bids.  Penn  Const,  and  Eng.  Co.,  3840 
Spring  Garden  street,  and  John  N.  Gill  & 
Co.,  Otis  Building,  are  figuring. 


tract  awarded  to  F.  I.  Wintz,  1618  North 
Twenty-seventh  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  South¬ 
west  Corner  Jefferson  and  Lindenwood, 
$2,100.  Architect,  private  plans.  Owner,  A. 
Kolicoff,  Thirty-first  and  Gordon  streets, 
Philadelphia.  Brick,  2  stories,  16x7  feet,  tin 
roof,  yellow  pine  floors,  electric  light.  Con¬ 
tract  awarded  to  Max  Charlick,  3109  Dauphin 
street. 

Film  Exchange  (add.),  1323  Vine  street, 
Philadelphia,  $9,000.  Architect,  private  plans. 
Owners,  Metro  Film  Co.,  care  of  Robert 
Lynch,  1321  Vine  street,  Philadelphia.  Brick, 
3  stories,  56x16  feet,  slag  roof,  pine  floors, 
electric  light.  Contract  awarded  to  Warren 
Brothers,  1123  Cherry  street,  Philadelphia. 

Office,  1422  North  Eighth  street,  Philadel¬ 
phia,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  E.  J.  McAleer  Co.,  on  premises.  Brick,  1 
story,  38x50  feet,  slag  roof,  steam  heat,  elec¬ 
tric  light.  Contract  awarded  to  A.  Raymond 
Raff,  1635  Thompson  street,  Philadelphia. 

Residence  and  Store  (alts.),  1042  South 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  E.  Mutzman,  1044  South 
street,  Philadelphia.  Carpentry,  mill  work, 
bulk  windows,  painting,  plate  glass.  Con¬ 
tract  awarded  to  Jacob  Bender,  1817  South 
Fourth  street,  Philadelphia. 

Business  Building  (alts.),  134  North  Fourth 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  William  G.  Sandy,  Jr., 
402  Cherry  street,  Philadelphia.  Strengthen¬ 
ing  floors.  Contract  awarded  to  Frank  G. 
Stewart,  1619  Sansom  street,  Philadelphia. 

Wool  Manufacturing  Plant,  southeast  cor¬ 
ner  Schiller  and  Richmond  sts.,  $30,000.  Archi¬ 
tect,  private  plans.  Owners,  S.  &  M.  Dye 
Works,  on  premises.  Brick,  2  stories,  49x162 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  A.  R.  Raff  Cont.  Go.,  1635  Thomp¬ 
son  street,  Philadelphia. 

Garage,  2211-16  North  Twenty-second  st., 
Philadelphia,  $7,500.  Architect,  private  plans. 
Owner,  Anna  Steen,  2224  North  Twenty-sixth 
street,  Philadelphia.  Brick,  1  story,  51%x56 
and  82x54  feet,  slag  roof,  cement  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  Charles 
Steen,  Jr.,  2224  North  Twenty-sixth  street, 
Philadelphia. 

Store,  northeast  corner  of  Twenty-second 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
nccept  no  imitation. 


Woodoleum  Mfg.  Co. 

13 1  Arch  Street,  Philadelphia 


FOR  BETTER  WORK 
Specify 

“MAGNA” 

White  Silica  Sand 

MAGNA  is  the  whitest,  sharpest  and 
strongest  Sand  obtainable.  It  is  clean 
and  everlastingly  white.  It  is  graded 
from  fine  to  coarse,  with  a  very  low 
percentage  of  voids,  reducing  Cement 
required  about  20%. 

Write  for  booklet. 
BUILDING  SUPPLIES 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lomb.  3626  Swarthmore  502-J 


Spruce  5951 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabricat  ion-E rection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.’’  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  1927  Market  St. 


A  New  and  /Wore  EFFICIEN1 

“Banner  Ro 

MORE  EASILY  APPLIED  Invest 
LOWEST  INITIAL  COST 

MOST  EFFICIEl 

AUSTIN,  GORHAM, 

Heating,  Power  and  Venti 

1816  Ludlow  St.  " HAVE  IT  DONE  . 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  ! Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone,  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


SHEET  METAL  CORNICES 

skylights,  marquises 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

wALTERHTINNEYcft 

63rd  &  Woodland  Ave.,  Philadelphia 


Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


For  a  Beautiful,  G 
Home.  The  firrr 
recognized  Standard 
Services.  Avail  you 
Write  for  Literature 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Beating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 
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Ornamental 

PHONE  LOCUST  3434 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Offices  and  Display  Rooms 

403  Stock  Exchange  Bldg. 

Philadelphia 


Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 


We  Drill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phils.  Pa. 


and  Cambria  streets,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  H.  Rosenblatt,  2627  Ger¬ 
mantown  avenue,  Philadelphia.  Brick,  1 
story,  22x32  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  M.  Cherry,  137  North 
Tenth  street,  Philadelphia. 

Show  Room  and  Garage,  175  feet  north  of 
northwest  corner  of  Broad  and  Wyoming  ave¬ 
nue,  Philadelphia.  Architect,  J.  S.  Fuller, 
1537  Chestnut  street,  Philadelphia.  Owner’s 
name  withheld.  Brick  and  limestone,  1  story, 
60x177  feet  10  inches,  slag  roof,  cement, 


hardwood  and  maple  floors,  steam  heat,  elec¬ 
tric  lighting,  marble  work,  rolled  steel  sash 
and  skylights,  sliding  doors,  magnesite  stuc¬ 
co.  Contract  awarded  to  Long  &  White,  44 
Armat  street,  Germantown,  Philadelphia. 

Residence  (alts.)  to  Apartments,  2631 
Girard  avenue,  Philadelphia.  Owner,  George 
Rentfiehler,  on  premises.  Carpentry,  mill- 
work,  painting,  glazing,  plastering,  metal 
lath  (heating,  plumbing  and  electric  work  re¬ 
served).  Contract  awarded  to  P.  Haibach 
Cont.  Co.,  Twenty-sixth  and  Thompson  sts. 


School  (add.),  Auditorium  and  Gymnasium, 
Conshoihoeken,  Pa.  Architect,  Henry  L.  Rein- 
hold,  Jr.,  1513  Walnut  street,  Philadelphia. 
Owners,  School  District  of  Conshohocken,  Pa. 
Preliminary  plans  in  progress.  Too  early  for 
details. 

Hospital  (alts.),  Norristown,  Pa.  Architect, 
Harry  Gordon  McMurtrie,  1012  Walnut  street, 
Philadelphia.  Owners,  Hospital  for  Insane, 
care  of  Oscar  L.  Schwartz,  Norristown,  Pa. 
Alterations  and  additions  to  plumbing,  heat¬ 
ing  and  electric  lighting  system  of  male 
nurses’  home.  Owners,  care  of  Steward 
Schwartz,  taking  bids  due  February  1st  at  3 
P.  M. 

Twin  Residences,  Harleysville,  Pa.  Archi¬ 
tect,  Jerome  S.  Landes,  200  Broad  street, 
Souderton,  Pa.  Owners,  John  and  Samuel 
Hauck,  Harleysville,  Pa.  Brick,  2 y2  stories, 
36x43  feet,  slate  roof,  pine  floors,  hot  water 
heating,  electric  lighting.  Plans  completed. 
Owners  will  be  ready  for  bids  about  March 
15th. 

Bungalow,  Hatfield,  Pa.  Architect,  Jerome 
S.  Landes,  200  Broad  street,  Souderton,  Pa. 
Owner,  Mrs.  Anna  Weirman,  Hatfield,  Pa. 
Brick,  iy2  stories,  16x40  feet.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Residence,  Walnut  street,  Souderton,  Pa. 
Architect,  Jerome  S.  Landes,  200  Broad 
street,  Souderton,  Pa.  Owner,  Mrs.  Eliza¬ 
beth  Dewey,  Souderton,  Pa,  Frame  and 
stucco,  iy2  stories,  24x30  feet,  slate  roof, 
hot  water  heating,  electric  lighting.  Plans 
in  progress.  Will  take  bids  in  two  months. 

Bank  (add.),  Williamsport,  Pa.,  $150,000. 
Architect,  Paul  A.  Davis,  1713  Sansom  street, 
Philadelphia,  Owners,  First  National  Bank, 
Williamsport,  Pa.  Brick  and  stone,  3  sto¬ 
ries,  50x70  feet.  Preliminary  plans  in  pro¬ 
gress. 

Twin  Residence,  Royersford,  Pa.  Archi¬ 


tect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owner,  H.  E.  Brandt,  Wal¬ 
nut  street,  Royersford,  Pa.  Brick,  2  stories, 
29x36  feet,  stone  foundations,  slate  roof,  yel¬ 
low  pine  floors  and  oak  floors,  steam  heat 
(heating,  lighting,  plumbing  reserved).  Plans 
in  progress. 

Plant,  Williamsport,  Pa.  Architect,  not 
yet  selected.  Owners,  Moore  Building  Supply 
Co.,  N.  A.  Moore,  president,  Milton,  Pa.  Two 
stories,  50x120  feel.  Details  undecided. 

Mill  (alts,  and  add.),  Weisport,  Pa.  Archi¬ 
tects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  Bowman 
Silk  Co.,  Weissport,  Pa.  Brick,  2  stories, 
14x60  feet,  tin  roof,  maple  floors,  elevators, 
rolled  steel  sash,  fire  doors  (heating,  plumb¬ 
ing  and  electric  work  reserved).  Plans  in 
progress.  Owners  will  take  bids  in  a  few 
days. 

Residence,  Weissport,  Pa.  Architects,  Ja¬ 
coby  &  Everett,  Commonwealth  Building,  Al¬ 
lentown,  Pa.  Owners,  Bowman  Silk  Co., 
Weissport,  Pa.  Brick,  2  stories,  25x40  feet, 
built-up  roof,  oak  floors,  tile  work  (heating 
reserved).  Owner  will  take  bids  in  a  few 
days. 

Residence,  Abington,  Pa.  Architect,  H. 
Rex  Stackhouse,  129  South  Fifth  street,  Phila 
delphia.  Owner,  name  withheld.  Frame  and 
stone,  2 y2  stories,  60x30  feet,  slate  roof.  Pre¬ 
liminary  plans  in  progress. 

Bungalow,  Roslyn  Park,  Roslyn,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Roy  Randall, 
Horsham,  Pa.  Face  brick  and  frame,  1  y2  sto¬ 
ries,  24x34  feet,  concrete  foundations,  shingle 
roof,  oak  and  pine  floors,  hot  air  heat,  elec¬ 
tric  light,  tile  work.  Owner  will  build  and  is 
taking  sub-bids. 

Residence,  Bethlehem,  Pa.  Architect,  H.  J. 
Wiegner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  Cleveland  Kmmrer,  Beth- 
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Ornamental 

PHONE  LOCUST  3434 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 

C°3 7°P  rail  Built  in  a  variety  of  s*yles-  Ask  for  catalog 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Offices  and  Display  Rooms 

403  Stock  Exchange  Bldg. 

Philadelphia 


Composition 

Flooring 

will  outwear  any  other  flooring 

when  first,  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

M1NERALOID  FLOORING  CO. 


We  Drill  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpatti  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phils.  Pa. 


and  Cambria  streets,  $2;500.  Architect,  pri¬ 
vate  plans.  Owner,  H.  Rosenblatt,  2627  Ger¬ 
mantown  avenue,  Philadelphia.  Brick,  1 
story,  22x32  feet,  .slag  roof,  yellow  pine  floors. 
Contract  awarded  to  M.  Cherry,  137  North 
Tenth  street,  Philadelphia. 

Show  Room  and  Garage,  175  feet  north  of 
northwest  corner  of  Broad  and  Wyoming  ave¬ 
nue,  Philadelphia.  Architect,  J.  S.  Fuller, 
1537  Chestnut  street,  Philadelphia.  Owner’s 
name  withheld.  Brick  and  limestone,  1  story, 
60x177  feet  10  inches,  slag  roof,  cement, 


hardwood  and  maple  floors,  steam  heat,  elec¬ 
tric  lighting,  marble  work,  rolled  steel  sash 
and  skylights,  sliding  doors,  magnesite  stuc¬ 
co.  Contract  awarded  to  Bong  &  White,  44 
Armat  street,  Germantown,  Philadelphia,. 

Residence  (alts.)  to  Apartments,  2631 
Girard  avenue,  Philadelphia.  Owner,  George 
Rent^chler,  on  premises.  Carpentry,  mill- 
work,  painting,  glazing,  plastering,  metal 
lath  (heating,  plumbing  and  electric  work  re¬ 
served).  Contract  awarded  to  P.  Haibach 
Cunt.  Co.,  Twenty-sixth  and  Thompson  sts. 


School  (add.),  Auditorium  and  Gymnasium, 
Conshohocken,  Pa.  Architect,  Henry  L.  Rein- 
hold,  Jr.,  1513  Walnut  street,  Philadelphia. 
Owners,  School  District  of  Conshohocken,  Pa. 
Preliminary  plans  in  progress.  Too  early  for 
details. 

Hospital  (alts.),  Norristown,  Pa.  Architect, 
Harry  Gordon  McMurtrie,  1012  Walnut  street, 
Philadelphia.  Owners,  Hospital  for  Insane, 
care  of  Oscar  L.  Schwartz,  Norristown,  Pa. 
Alterations  and  additions  to  plumbing,  heat¬ 
ing  and  electric  lighting  system  of  male 
nurses’  home.  Owners,  care  of  Steward 
Schwartz,  taking  bids  due  February  1st  at  3 
P.  M. 

Twin  Residences,  Harleysville,  Pa.  Archi¬ 
tect,  Jerome  S.  Landes,  200  Broad  street, 
Souderton,  Pa.  Owners,  John  and  Samuel 
Hauek,  Harleysville,  Pa.  Brick,  2 y2  stories, 
36x43  feet,  slate  roof,  pine  floors,  hot  water 
heating,  electric  lighting.  Plans  completed. 
Owners  will  be  ready  for  bids  about  March 
15th. 

Bungalow,  Hatfield,  Pa.  Architect,  Jerome 
S.  Landes,  200  Broad  street,  Souderton,  Pa. 
Owner,  Mrs.  Anna  Weirman,  Hatfield,  Pa. 
Brick,  1  y2  stories,  16x40  feet.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Residence,  Walnut  street,  Souderton,  Pa. 
Architect,  Jerome  S.  Landes,  200  Broad 
street,  Souderton,  Pa.  Owner,  Mrs.  Eliza¬ 
beth  Dewey,  Souderton^  Pa..  Frame  and 
stucco,  iy2  stories,  24x30  feet,  slate  roof, 
hot  water  heating,  electric  lighting.  Plans 
in  progress.  Will  take  bids  in  two  months. 

Bank  (add.),  Williamsport,  Pa.,  $150,000. 
Architect,  Paul  A.  Davis,  1713  Sansom  street, 
Philadelphia.  Owners,  First  National  Bank, 
Williamsport,  Pa.  Brick  and  stone,  3  sto¬ 
ries,  50x70  feet.  Preliminary  plans  in  pro¬ 
gress. 

Twin  Residence,  Royersford,  Pa.  Archi¬ 


tect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owner,  H.  E.  Brandt,  Wal¬ 
nut  street,  Royersford,  Pa.  Brick,  2  stories, 
29x36  feet,  stone  foundations,  slate  roof,  yel¬ 
low  pine  floors  and  oak  floors,  steam  heat 
(heating,  lighting,  plumbing  reserved).  Plans 
in  progress. 

Plant,  Williamsport,  Pa.  Architect,  not 
yet  selected.  Owners,  Moore  Building  Supply 
Co.,  N.  A.  Moore,  president,  Milton,  Pa.  Two 
stories,  50x120  feet.  Details  undecided. 

Mill  (alts,  and  add.),  Weisport,  Pa.  Archi¬ 
tects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  Bowman 
Silk  Co.,  Weissport,  Pa.  Brick,  2  stories, 
14x60  feet,  tin  roof,  maple  floors,  elevators, 
rolled  steel  sash,  fire  doers  (heating,  plumb¬ 
ing  and  electric  work  reserved).  Plans  in 
progress.  Owners  will  take  bids  in  a  few 
days. 

Residence,  Weissport,  Pa.  Architects,  Ja¬ 
coby  &  Everett,  Commonwealth  Building,  Al¬ 
lentown,  Pa.  Owners,  Bowman  Silk  Co., 
Weissport,  Pa.  Brick,  2  stories,  25x40  feet, 
built-up  roef,  oak  floors,  tile  work  (heating 
reserved).  Owner  will  take  bids  in  a  few 
days. 

Residence,  Abington,  Pa.  Architect,  H. 
Rex  Stackhouse,  129  South  Fifth  street,  Phila 
delphia.  Owner,  name  withheld.  Frame  and 
stone,  2 y2  stories,  60x30  feet,  slate  roof.  Pre¬ 
liminary  plans  in  progress. 

Bungalow,  Roslyn  Park,  Roslyn,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Roy  Randall, 
Horsham,  Pa.  Face  brick  and  frame,  1  y2  sto¬ 
ries,  24x34  feet,  concrete  foundations,  shingle 
roof,  oak  and  pine  floors,  hot  air  heat,  elec¬ 
tric  light,  tile  work.  Owner  will  build  and  .is 
taking  sub-bids. 

Residence,  Bethlehem,  Pa.  Architect,  H.  J. 
Wiegner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  Cleveland  Emmrer,  Beth- 
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lehem,  Pa.  Frame,  2%  stories,  35x40  feet, 
shingle  roof,  pine  floors,  hot  water  heat,  elec- 
trie  light,  pine  floors.  Plans  in  progress. 

Residence,  Delaware  avenue,  Bethlehem, 
Pa.  Architect,  C.  F.  Spangeniberg,  504  Broad¬ 
way,  Bethlehem,  Pa.  Owner,  A.  H.  Boyer, 
Bethlehem,  Pa.  Brick,  2 y2  stories,  35x38  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light.  Plans  in  progress. 

Apartment  House  and  G-arage,  Nazareth, 
Pa.  Architect,  G.  F.  Spangenberg,  504  Broad¬ 
way,  Bethlehem,  Pa.  Owner,  Frank  Messeng¬ 
er,  Nazareth,  Pa.  Brick,  3  stories,  40x160 
feet,  slag  roof,  cement  and  maple  floors,  elec¬ 
tric  light,  tile,  marble  and  terrazzo  work, 
metal  lath  (heating  reserved).  Owner  ready 
for  bids. 

Memorial  Science  Building,  Bethlehem,  Pa. 
Architect,  H.  J.  Wiegner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owners,  Moravian 
College  &  Theological  Seminary,  care  of  ar¬ 
chitect.  Steel,  brick,  3  stories,  40x70  feet, 
concrete  foundations,  slate  roof,  .  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work, 
metal  lath,  safety  treads,  roof  ventilators.  Ar¬ 
chitect  will  take  bids  in  one  week. 

Junior  High  School,  South  Side,  Easton, 
Pa.  Architects,  William  Michler  and  J.  W. 
Shnyder,  Drake  Building,  Easton,  Pa.  Own¬ 
ers,  School  Board  of  Easton,  R.  E.  Peifer, 
secretary,  Easton,  Pa.  Stone,  2  stories  and 
basement,  250x65  feet,  slag  roof,  maple  floors, 
tile,  marble  and  terrazzo  work,  roof  ventila¬ 
tors,  rolled  steel  skylights,  ornamental  iron 
work.  Plans  in  progress. 

High  School,  Easton,  Pa.  Architects,  Mich¬ 
ler  &  Shnyder,  Drake  Building,  Easton,  Pa. 
Owners,  School  Board  of  Easton,  R.  E.  Peifer, 
secretary,  Easton,  Pa.  Reinforced  concrete, 
brick  and  steel,  3  stories  and  basement, 
250x200  feet,  slag  roof,  maple  floors,  tile, 
marble  and  terrazzo  work,  metal  lath,  safety 
treads,  roof  ventilators,  iron  stairs  and  work 
(plumbing,  heating  and  electric  work  reserv¬ 
ed).  Plans  in  progress. 

Garage,  Kingston,  Pa.  Architects,  Knapp 
&  Bosworth,  16  South  Franklin  street,  Wilkes- 
Barre,  Pa.  Owners,  Imperial  Motors  Corp., 
45  West  Marker  street,  Wilkes-Barre.  Brick 
and  steel,  2  stories,  200x50  feet,  slag  roof, 
cement  floors,  steam  heat,  electric  light,  roll¬ 
ed  steel  sash,  fire  doors,  metal  lath,  elevators, 
roof  ventilators.  Architects  taking  bids  due 
January  27th.  William  Whitesell,  Westmoor, 
Pa.;  Watkins  &  Malpasis,  Plymouth,  Pa.; 
Bethlehem  Fabricators,  Bethlehem,  Pa.;  Phoe¬ 
nix  Iron  Co.,  Phoenixville,  Pa.;  Austin  Co., 
Bulletin  Building,  Philadelphia;  William  J. 
Kear,  59  Gildersleeve  street;  John  A. 
Schmitt  &  Sons,  Bennett  Building;  John  Cur¬ 
tis  &  Co.,  1  Hickory  street;  Herman  Mailan- 
der,  167  Barney  street;  O.  J.  Behrens  &  Son, 
179  Blackman  street;  W.  B.  Richards,  40  Car¬ 
lisle  street;  A.  D.  Thomas,  370  South  Mam 
street;  M.  L.  Roth,  127  South  Wellis  street; 
Walborn  &  Barney,  175  Race  street;  E.  T. 
Long  &  Co.,  Coal  Exchange  Building,  Wilkes- 
Barre,  Pa.,  are  figuring. 

Bank,  Danville,  Pa.  Architect,  Edward 
Langley,  Scranton  Life  Building;  Scranton, 
Pa.  Owners,  First  National  Bank,  Danville, 
Pa.  Brick,  limestone,  1  story,  40x85  feet, 
slag  rout,  marble  work,  tile  work,  hollow  tile, 
electric  light,  rolled  steel  sash  and  skylights, 
roof  ventilators,  metal  window  guards,  bank 
fixtures.  Owners  taking  bids.  Amster  Const. 
Co.,  705  East  One  Hundred  and  Thirty-third 
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street,  and  F.  D.  Hyde,  90  West  street,  New 
York;  Shepherd  Const.  Co.,  Miners’  Bank 
Building,  Wilkes-Barre,  Pa.;  Albert  Boyer, 
Northumberland,  Pa.;  Shamokin  Lumber  & 
Const.  Co.,  Shamokin,  Pa.,  and  Berwick  Lum¬ 
ber  Supply  Co.,  Berwick,  Pa.,  are  figuring. 

Store  Building,  Main  street,  Wilkes-Barre, 
Pa.  Architects,  Knapp  &  Bosworth,  16  South 
Franklin  street,  Wilkes-Barre.  Owner,  Mrs. 
James  F.  Rusling,  care  of  architects.  Brick, 
steel,  3  stories,  40x209  feet,  slag  roof,  cement- 
floors,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work,  metal  lath,  rolled  steel  sash,  fire 
doors,  ornamental  iron  work.  Architects  have 
received  bids. 

Residence,  Porter  and  March  streets,  Eas¬ 
ton,  Pa.  Architect,  William  M.  Michler,  Eas¬ 
ton,  Pa.  Owners,  Mrs.  William  Hackett,  care 
of  architect.  Hollow  tile  and  stucco,  2 y2  sto¬ 
ries,  51x19  feet,  slate  roof,  pine  floors,  hot 
air  heating,  electric  lighting,  iron  work.  Ar¬ 
chitect  has  received  bids. 

School  Annex,  Allentown,  Pa.  Architects, 
Ruhe  &  Lange,  12  North  Sixth  street,  Allen¬ 
town,  Pa.  Owners,  School  Board  of  Allen¬ 
town,  T.  P.  Wenner,  secretary,  Allentown. 
Brick,  steel,  2  stories  and  basement,  slag  roof, 
hardwood  floors,  tile,  marble  and  terrazzo 
work,  metal  lath,  roof  ventilators,  rolled  steel 
skylights,  fire  doors,  water  and  dampproofing, 
iron  stairs,  ornamental  iron  work  (heating, 
plumbing  and  electric  work  reserved).  Own¬ 
ers  taking  bids  due  February  1.  Butz  & 
Clader,  Ainey  Building;  Ochs  Const.  Co.,  440 
Wire  street;  W.  H.  Gangwere,  A.  N.  B.  Build¬ 


ing;  George  Hardner,  Lentz  Building;  Ritter 
&  Smith,  12,27  Gordon  street,  Allentown;  R. 
S.  Rathbun  Const.  Co.,  409  Vine  street,  Beth¬ 
lehem,  Pa.,  are  figuring. 

School  Annex,  Allentown,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown,  Pa.  Owners,  School  Board  of  Al¬ 
lentown,  T.  P.  Wenner,  secretary,  Allentown. 
Brick,  fireproof,  2  stories  and  basement, 
65x100  feet,  asphalt  roof,  concrete,  tile  and 
maple  floors,  tile  and  terrazzo  work,  metal 
lath,  roof  ventilators,  metal  window  guards 
and  weather  strips,  water  and  dampproofing, 
iron  stairs  (heating,  electric  work  and  plumb¬ 
ing  reserved).  Owners  taking  bids  due  Feb- 
lst.  Ochs  Const.  Co.,  440  Wire  street;  H.  W. 
Hunsicker,  821  Chew  street;  Butz  &  Clader, 
Ainey  Building;  W.  H.  Gangwere,  A.  N.  B. 
Building;  Ritter  &  Smith,  1227  Gordon  street; 
George  Hardner,  Lentz  Building,  all  of  Al¬ 
lentown,  Pa.;  R.  S.  Rathbun  Const.  Co.,  409 
Vine  street,  Bethlehem,  Pa.,  and  P.  H.  Kelly 
Cont.  Co.,  1713  Sansom  street,  Philadelphia, 
are  figuring. 

Residence,  Brookline,  Pa.  Architect,  An¬ 
drew  C.  Borzner,  717  Walnut  street,  Phila¬ 
delphia.  Owner,  A.  Norburg,  1652  North  Six¬ 
tieth  street,  Philadelphia.  Frame  and  stucco, 
2V2  stories  and  basement,  30x29  feet,  shingle 
roof,  pine  floors,  hot  water  heat,  electric 
lighting.  Owner  is  taking  sub-bids. 

Passenger  Station,  Pottsville,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Philadelphia  & 
Reading  R.  R.  Co.,  Twelfth  and  Market  sts., 
Philadelphia.  Brick,  stone,  steel  and  con- 
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Crete,  7  stories.  Work  contemplated. 

Residence  (alts,  and  add.)  Tamaqua,  Pa. 
Architect,  Benj.  R.  'Stevens,  1737  Filbert 
street,  Philadelphia.  Owner,  Harry  Seligman, 
Tamaqua,  Pa.  Frame,  2  story  addition,  15x 
20  feet,  tile  and  tin  roof,  hardwood  floors, 
tile  work.  Plans  about  completed.  Architect 
will  be  ready  for  bids  in  two  weeks. 

Store  and  Office,  Edgemont  and  Sproul  sts., 
Chester,  Pa.  Architect,  Clarence  Brazer, 
Crozer  Building,  Chester,  Pa.  Owner,  Wm.  I. 
Schaffer,  care  of  architect.  Brick,  2  stories, 
30x35  feet,  slate  and  tin  roof,  pine  floors, 
steam  heat,  electric  light,  plate  glass.  Archi¬ 
tect  taking  bids,  due  February  1st.  Wm.  Pro¬ 
vost,  Jr.,  11216  Walnut  street;  R.  H.  Scroggins, 
Crozer  Building;  .Chester  Const.  &  Cont.  Co., 
Crozer  Building,  and  Wm.  C.  Price,  Law 
Building,  Chester,  Pa.,  are  figuring. 

Farm  House,  Newton  'Square,  Pa.  Architect, 
Clarence  Brazer,  Crozer  Building,  Chester, 
Pa.  Owner,  care  of  architect.  Stone,  2 y2 
stories,  irregular  size,  slate  roof,  steam  heat, 
electric  light.  Sketches  in  progress. 

Residence  and  Group  of  Farm  Buildings, 
Providence  Road,  Chester,  Pa.  Architect, 
Clarence  Brazer,  Crozer  Building,  Chester, 
Pa.  Owner,  Kingsley  Montgomery,  care  of 
Architect.  Terra  cotta,  tile  and  stucco,  2 yz 
stories,  26x53  feet,  wing  20x40  feet.  Garage 
for  3  cars,  shingle  roof,  vapor  steam  heat, 
electric  light,  tile  work,  hardwood  and  con¬ 
crete  floors,  metal  lath.  Plans  in  progress. 

School,  Tuscarora,  Pa.  Architects,  Benj.  R. 
Stevens*  1737  Filbert  street,  Philadelphia. 
Owners,  School  Board  of  Tuscarora,  Pa.  Own¬ 
ers  taking  bids,  due  February  13th  at  7  P. 
M.  (Heating,  plumbing  and  eleetrie  work 
separate  bids.)  Wills,  Bill  i&  Co.,  1706  San- 
som  street,  Philadelphia;  Andrew  Breslin, 
Summit  Hill,  Pa.;  A.  L.  Groff,  Tamaqua,  Pa., 
and  J.  H.  Eroh,  Hazleton,  Pa.,  are  figuring. 

Central  Office  Building  (alts,  and  add.), 
Easton,  Pa.  Architect,  John  T.  ,  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Bell  Telephone  Co.,  Seventeenth  and 
Arch  streets,  Philadelphia.  Brick,  cut  stone 
and  steel,  2  stories,  85x34  feet,  slag  roof, 
cement  floors,  metal  lath  and  window  guards, 
bond,  iron  work,  demolition,  steam  heat,  elec¬ 
tric  light,  tile  and  marble  work,  sheet  metal 
sash.  Owners  taking  bids,  due  January  30th. 

F.  W.  Van  Loon,  Perry  Building,  and  F.  L. 
Hoover  &  Son,  1023  Cherry  street,  Philadel¬ 
phia,  are  figuring. 


Pennsylvania 
Contracts  Awarded 

Hospital  (Surgical  Building  and  Robert  H. 
Crozier  Hospital),  94  Penn  street,  Chester, 
Pa.  Architects,  Ballinger  Co.,  Twelfth  and 
Chestnut  streets,  Philadelphia.  Owners,  Ches¬ 
ter  Hospital,  Chester,  Pa.  Brick,  steel  and 
cut  stone,  slag  and  promenade  tile  roof,  ce¬ 
ment  and  composition  floors,  hollow  tile, 
metal  lath  , safety  treads,  roof  ventilators, 
metal  weather  strips,  waterproofing,  terra 
cotta,  iron  work  and  stairs,  floor  hardener, 
Bond,  rolled  steel  shutters,  fire,  kalamein  and 
steel  tube  doors,  copper  skylights,  sheet  metal 
sash,  tile,  terrazzo  and  marble  work,  demoli¬ 
tion.  Contract  awarded  to  Robert  E.  Lamb 
Co.,  843  North  Nineteenth  street,  Philadel¬ 
phia,  $205,000.  Plumbing  and  drainage  to 
Burton  L.  Marker,  Chester,  Pa.,  $21,250.  Heat¬ 
ing  and  ventilating,  Burton  L.  Marker,  Ches¬ 
ter,  Pa.,  $40,448. 

Garage,  Ardmore,  Pa.  Architect,  William 

G.  Wayne,  Jr.,  1501  Spruce  street,  Philadel¬ 
phia.  Owner,  Andrew  Wheeler,  2137  Locust 
street,  Philadelphia.  Stone,  brick  and  steel, 
2  stories,  41x58  feet,  slag  roof,  cement  and 
pine  floors,  hollow  tile,  waterproofing,  terra 


cotta,  iron  work,  marble  work.  Contract 
awarded  to  Gray  Brothers,  Rosemont,  Pa. 

Store  and  Apartment  (alts.),  Hughesville, 
Pa.  Architect,  F.  A.  Rianhard,  Masonic  Tem¬ 
ple,  Williamsport,  Pa.  Owner,  Charles  A.  Cad- 
man,  Hughesville,  Pa.  Frame,  3  stories, 
54x110  feet,  stone  foundations,  hollow  tile, 
metal  lath,  electric  light  (heating  and  plumb¬ 
ing  reserved),  fire  doors,  store  fixtures,  metal 
ceilings,  waterproofing.  Contract  awarded  to 
Mr.  Ball,  Hughesville,  Pa. 

Residence,  Penfield,  Pa.  Architect,  A.  B. 
Gill,  Law  Building,  Camden,  N.  J.  Owner, 
George  Welsh,  care  of  architect.  Hollow  tile, 
2  stories,  25x43  feet,  asphalt  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  R.  Ward, 
033  North  Sixty-third  street,  Philadelphia. 

Residence,  Springfield,  Pa.  Architect,  An¬ 
drew  C.  Borzner,  717  Walnut  street,  Philadel¬ 
phia.  Owner,  H.  J.  Polstring,  Lafayette 


Bank,  Blackwood,  N.  J.  Architect,  Thomas 
Stephen,  Temple  Building,  Camden,  N.  J. 
Owner,  Blackwood  Bank,  care  of  architect. 
Brick  and  stone,  1  story,  34x44  feet,  slag  roof, 
marble  floors,  steam  heat,  electric  light,  mar¬ 
ble  work,  bank  fixtures,  vault.  Architect 
ready  for  bids. 

Bungalow,  Sea  Isle  City,  N.  J.  Architect, 
Edgar  A.  Wightman,  Heed  Building,  Philadel¬ 
phia.  Owner,  W.  S.  Hitchner,  Sea  Isle  City, 
N.  J.  Concrete  block  and  frame,  1  story  and 
basement,  32x22  feet,  asphalt  shingle  roof, 
pine  and  cement  floors',  electric  lighting, 
plumbing.  Owner  will  be  ready  for  bids  in 
ten  days. 

School,  Blue  Anchor,  N.  J.  Architect,  Arn¬ 
old  H.  Moses,  Temple  Building,  Camden,  N.  J. 
Owners,  Board  of  Education  of  Winslow 
Township,  care  of  architect.  Brick,  1  story, 
4  rooms.  Too  early  for  details. 

Twin  Residences,  Bridgeton,  N.  J.  Archi¬ 
tect,  Walter  Custer,  Law  Building,  Camden, 
N.  J.  Owner,  Mr.  Luther  Meyers,  care  of 
architect.  Frame,  2  stories,  36x38  feet,  shin¬ 
gle  roof,  pine  floors,  hot  water  heat,  electric 
light.  Plans  in  progress. 

Residence  and  Office  (alts,  and  add.),  Col- 
lingswood,  N.  J.  Architect,  A.  B.  Gill,  Law 
Building,  Camden,  N.  J.  Owner,  J.  R.  Bailey, 
care  of  architect.  Brick,  2  stories,  16x55 
feet,  slag  roof,  pine  floors,  hot  water  heat, 
electric  light.  Plans  in  progress. 

Double  Residence,  North  Merehantville, 
N.  J.  Architect,  A.  B.  Gill,  Law  Building, 
Camden,  N.  J.  Owner,  W.  Winton,  care  of 
architect.  Frame,  2 y2  stories,  26x47  feet, 
single  roof,  hardwood  floors,  hot  water  heat, 
electric  light.  Plans  in  progress. 

School  (add.),  Maple  ©hade,  Hamilton 
Township,  N.  J.  Architect,  William  Kle- 
mann,  First  National  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Board  of  Education  of 
Hamilton  Township,  W.  Robison,  secretary, 
Greenwood  School,  Maple  Shade,  N.  J.  Brick, 
6  rooms.  Too  early  for  details. 

School  (add.),  Klockner  School,  Hamilton 
Township,  N.  J.  Architect,  William  Klemann, 
First  National  Bank  Building,  Trenton,  N.  J. 
Owner,  Board  of  Education  of  Hamilton 
Township,  N.  J.  Brick,  4  rooms.  Too  early 
for  details. 

Hall  (alts.)  to  Stores,  Apartments  and 
Lodge,  South  Broad  street,  Trenton,  N.  J.  Ar¬ 
chitect,  J.  O.  Hunt,  Hunt  Building,  Trenton, 
N.  J.  Owners,  S.  Hilton  &  Bash,  Forst  Richey 
Building,  Trenton,  N.  J.  Brick,  1  story,  20x40 


Building,  Philadelphia.  Hollow  tile  and  stuc¬ 
co,  2 y2  stories,  26x30  feet,  shingle  roof,  hard¬ 
wood  and  pine  floors,  hot  water  heat,  electric 
lighting,  tile  work.  Contract  awarded  to 
Leedom  Bros.,  5313  Webster  street,  Philadel¬ 
phia. 

High  School,  Harrisburg,  Pa.  Architect,  C. 

H.  Lloyd,  Telegraph  Building,  Harrisburg, 
Pa.  Owners,  School  Board  of  Harrisburg,  121 
Chestnut  street,  Harrisburg,  Pa.  Steel,  brick, 
fireproof,  1  story  and  basement,  Unit  A, 
274x138  feet;  Unit  B,  182x188  feet,  composi¬ 
tion  roof,  cement  and  wood  floors,  steam  heat, 
eleetrie  light,  metal  lath,  marble  and  terrazzo 
work,  rolled  steel  sash  and  skylights,  roof 
ventilators,  iron,  stairs.  Contract  awarded  to 
S.  W.  Shoemaker  &  Son,  421  Walnut  street, 
Harrisburg,  Pa.,  $202,630.  Heating,  Eugene 
Fogarty,  1121  North  Front  street,  Harris¬ 
burg,  $29,800.  Electric,  Lord  Electric  Co.,  105 
West  Fortieth  street,  New  York  City,  i$7,400. 


feet,  slag  roof,  pine  floors,  electric  light, 
plumbing,  copper  work,  plate  glass,  general 
interior  work.  Plans  in  progress. 

Apartment  House,  Hermitage  and  Bellevue 
avenues,  Trenton,  N.  J.  Architect,  W.  A. 
Klemann,  First  National  Bank  Building,  Tren¬ 
ton,  N.  J.  Owner,  William  Murphy,  North 
Warren  street,  Trenton,  N.  J.  Brick,  4  sto¬ 
ries,  32x65  feet,  slag  roof,  pine  floors,  steam 
heat,  electric  light,  marble  work,  tile  work. 
Plans  nearly  completed. 

School,  Parkway,  Ewing  Township,  Mercer 
County,  N.  J.  Architect,  R.  A.  Schumann,  202 
West  State  street,  Trenton,  N.  J.  Owners, 
Ewing  Township  School  Board,  C.  G.  Ber¬ 
wyn,  chairman,  Building  Committee,  Ewing 
Township,  Mercer  County,  N.  J.  Brick,  1 
story  and  basement,  92x87  feet,  concrete  foun¬ 
dation,  slate  and  slag  roof,  maple  and  con¬ 
crete  floors  (heating,  plumbing  and  electric 
work  reserved),  hollow  tile,  metal  lath,  Span¬ 
ish  tile  work,  rolled  steel  skylights,  fire  doors, 
roof  ventilators,  structural  steel  work,  floor 
hardener.  Owners  will  be  ready  for  bids 
about  February  1st. 

Building,  3911  Atlantic  avenue,  Atlantic 
City,  N.  J.  Architects,  Associate  E.  N.  Wot- 
ton,  Atlantic  City,  N.  J.,  and  Byron  H.  Ed¬ 
wards,  Philadelphia.  Owner,  A.  Brodie,  At¬ 
lantic  City,  N.  J.  Brick,  1  story,  slag  roof, 
cement  floors,  electric  work.  Lam  Building 
Co.,  1001  Wood  street,  Philadelphia,  is  fig¬ 
uring. 

Residences  (3),  West  State  street,  Trenton, 
N.  J.  Architect,  Walter  Hankin,  39  East 
State  street,  Trenton,  N.  J.  Owner,  Ernest 
Rolison,  care  of  S.  Hilton,  Forst  Richey  Build¬ 
ing,  Trenton.  Brick  and  stucco,  2%  stories, 
24x28  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
taking  sub-bids. 

School  (add.),  Pennington  road,  Ewing 
Township,  Mercer  County,  N.  J.  Architect, 
R.  A.  Schuinan,  202  West  State  street,  Tren¬ 
ton,  N.  J.  Owners,  Ewing  Township  School 
Board,  care  of  C.  G.  Berwyn,  chairman,  Build¬ 
ing  Committee,  Ewing  Township,  Mercer 
County,  N,  J.  Brick,  1  story  and  basement,  4 
rooms  and  auditorium,  concrete  foundations, 
slate  and  slag  roof,  maple  and  concrete  floors, 
Spanish  tile  work,  hollow  tile,  metal  lath 
(heating,  plumbing  and  electric  work  reserv¬ 
ed),  Mason  safety  treads,  roof  ventilators, 
waterproofing,  fire  doors,  structural  steel, 
floor  hardener,  concrete  stairs.  Owners  will 
be  ready  for  bids  February  1st. 
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Apatment  House,  Ventnor,  N.  J.  Architect. 
Samuel  Abramson,  2315  Market  street,  Phila¬ 
delphia.  Owners,  Mrs.  F.  Grotz,  care  of  ar¬ 
chitect.  Brick  and  terra  cotta,  3  stories, 
33x83  feet,  Spanish  tile  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting.  Architect 
taking  bids  due  February  2nd.  John  B. 
Kelly,  2313  Walnut  street;  Merion  Const.  Co., 
2313  Walnut  street;  Robbins  Cont.  Co.,  1137 
North  Front  street,  Philadelphia;  Philip  G. 
Hanniim,  Alex.  Nedelman,  140  South  Mary¬ 
land  avenue;  J.  Mathis  &  Son,  and  S.  Dolin- 
sky,  all  of  Atlantic  City,  N.  J.,  are  figuring. 

Junior  High  School,  Elizabeth,  N.  J.  Archi¬ 
tect,  C.  Godfrey  Poggi,  Elizabeth,  N.  J.  Own¬ 
ers,  Board  of  Education,  Elizabeth,  N.  J. 
Brick,  cut  stone  and  steel,  4  stories,  107x77 
feet,  ll'6x'99  feet,  slag  roof,  concrete,  asphalt 
mastic,  maple  and  composition  floors,  hollow 
tile,  metal  lath,  safety  treads,  roof  ventila¬ 
tors,  metal  window  guards,  metal  ceilings,  wa¬ 
terproofing,  architectural  terra  cotta,  iron 
work  and  stairs,  floor  hardener,  fire  and  kala- 
mein  •  doors,  saw-tooth  skylights  (heating, 
lighting  and  plumbing  separate  bids).  Own¬ 
ers  taking  bids  due  January  26th  at  8  P.  M. 
P.  H.  Kelly  Const.  Co.,  1713  Sansom  street, 
is  figuring. 

Factory,  rear  of  320-2i2  North  Front  street, 
Camden,  N.  J.  Architect,  Horace  M.  Hokan- 
son,  1713  Sansom  street,  Philadelphia.  Own¬ 
ers,  Standard  Tank  &  Seat  Co.,  care  of  Mr. 
Stedman,  314  North  Front  street,  Camden, 
N.  J.  Reinforced  concrete,  3  stories,  slag 
roof,  cement  floors,  metal  lath,  elevators,  fire 
doors,  rolled  steel  sash,  vacuum  heating,  elec¬ 
tric  lighting.  Owners  have  received  bids. 

High  School,  Swedesboro,  (N.  J.  Architects, 
Simon  &  Simon,  249  South  Juniper  street, 
Philadelphia.  Owners,  Board  of  Education, 
Swedesboro,  N.  J.  iBrick.  Architects  taking 
bids,  due  February  6th  at  noon.  Wark  Co., 
231  South  Broad  street;  Barclay  White  Co., 
1713  Sansom  street;  Frank  Y.  Warren,  132 
South  Seventeenth  street;  Cramp  &  Co., 
Denckla  Building;  H.  E.  Baton,  1713  Sansom 
street,  and  Wm.  Linker  Co.,  735  Cherry  street, 
Philadelphia,  are  figuring. 

Service  Station,  Fernwood,  N.  J.  Engineer, 
T.  J.  Wasser,  Broad  Street  Bank  Building, 
Trenton,  N.  J.  Owners,  NeW  Jersey  State 
Highway  Department,  care  of  A.  L.  Grover, 
Broad  Street  Bank  Building,  Trenton,  N.  J. 
Steam  heating,  plumbing,  fire  sprinkler  sys¬ 
tem,  electric  power  and  lighting,  water  tanks 
and  supports.  Owners  taking  bids,  due  Feb¬ 
ruary  7th  at  11  A.  M.  Deposit  of  $10.00  re¬ 
quired. 


New  Jersey 
Contracts  Awarded 

Lumber  Shed  and  Toilet  Rooms,  Camden, 
N.  J.  Architects,  Ballinger  Co.,  Twelfth  and 
Chestnut  streets,  Philadelphia.  Owners,  J.  B. 
Van  Sciver  Co.,  Camden,  N.  J.  Demolition 
awarded  to  Jump  House  Wrecking  Co.,  For¬ 
ty-third  and  Baltimore  avenue,  Philadelphia. 
General  contract  awarded  to  J.  W.  Draper, 
Camden,  N.  J. 

Fernwood  Service  Station,  Fernwood,  Mer 
cer  County,  N.  J.  Architect,  private  plans. 
Owners,  State  of  New  Jersey,  Highway  De¬ 
partment,  Division  of  Bridges  and  Structures, 
Trenton,  N.  J.  Brick  and  steel,  1  story,  406x 
100  feet,  slag  roof,  cement  and  pine  floors, 
rolled  steel  sash,  rolled  steel  fire  doors,  bond 
(heating,  electric  lightin,  separate  bids).  Con¬ 
tract  awarded  to  Austin  Co.,  Bulletin  Build¬ 
ing,  Philadelphia. 


Delaware 

Construction  News 

Apartment  and  Store  (alts,  and  add.),  Wil¬ 
mington,  Del.  Architect,  John  McKibbin,  In¬ 
dustrial  ’Trust  Building,  Wilmington,  Del. 
•Owner,  Nathan  Barsky,  904  West  street,  Wil¬ 
mington,  Del.  Brick,  plate  glass,  cut  work, 
millwork,  interior  alterations.  Architect  tak¬ 
ing  bids,  due  as  soon  as  possible.  J.  P.  Rear¬ 
don,  Front  and  Harrison  streets;  C.  H.  Brice, 
2801  Franklin  street,  and  D.  Buckley,  1702 
Union  street,  Wilmington,  Del.,  are  figuring. 

Masonic  Home,  near  Wilmington,  Del.  Ar¬ 
chitect,  C.  R.  Hope,  DuPont  Building,  Wil¬ 
mington,  Del.  Owners,  Masonic  Order,  care 
of  W,  Mayfield,  226  West  Ninth  street,  Wil¬ 
mington,  Del.  Stone,  semi-fireproof,  2  stories, 
35x115  feet,  slate  roof,  composition  and  oak 
floors  (plumbing,  heating  and  electric  work 
reserved).  (Revised  plans  in.  progress. 

Warehouse,  Fourteenth  street,  east  of  Clay¬ 
ton  street,  Wilmington,  Del.  Architect,  John 
McKibbin,  Industrial  Trust  Building,  Wil: 
mington,  Del.  Owner’s  name  withheld.  Brick 
and  concrete  block,  1  story,  40x180  feet,  rub- 
beroid  roofing,  cement  floors,  hot  water  heat, 
electric  light  (heating  reserved),  rolled  steel 
doors.  Architect  taking  bids,  due  January 
25th.  W.  D.  Haddock,  804  Orange  street;  J. 
E.  Healy  &  Son,  707  Tatnall  street,  and  Chas. 
Forwood,  Boulevard  and  Twentydirst  street, 
Wilmington,  are  figuring. 

School  and  Assembly  Room,  location  with¬ 
held.  Architect,  C.  R.  Hope,  DuPont  Build¬ 
ing,  Wilmington,  Del.  Owner’s  name  with¬ 
held.  Brick,  semi-fireproof,  2  stories,  15 
rooms.  Too  early  for  details. 

Residence,  Middleneck,  Md.  Architect,  E. 
C.  May,  DuPont  Building  Wilmington,  Del. 
Owner’s  name  withheld.  Brick,  2 y2  stories, 
88x128  feet,  stone  foundations,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Edw.  Johnson,  1408  Har¬ 
rison  street,  Wilmington,  Del. 


Miscellaneous 
Construction  News 

Residence,  White  Plains,  N.  Y.  Architect, 
H.  Rex  Stackhouse,  129  South  Fifth  street, 
Philadelphia.  Owner,  James  J.  Young,  White 
Plains,  N.  Y.  Stone,  2%  stories,  40x20  feet, 
shingle  roof,  hardwood  and  pine  floors,  hot 
air  heating,  electric  lighting,  tile  work.  Own¬ 
er  is  ready  for  bids. 

Infirmary  A  and  B  Wing,  United  States 
Public  Health  Service  Hospital,  Oteen,  N.  C. 
Architect,  James  A.  Wetmore,  Treasury  De¬ 
partment,  Washington,  D.  C.  Owners,  United 
States  Government,  Treasury  Department, 
Washington,  D.  C.  Brick  and  steel,  3  stories, 
217x56  feet,  composition  roof,  cement,  compo¬ 
sition  and  pine  floors,  hollow  tile,  metal  lath, 
safety  treads,  roof  ventilators,  dampproofing, 
iron  work,  floor  hardener,  steel  doors  (me¬ 
chanical  equipment  and  elevators  separate 
bids).  Owners  taking  bids  due  February  6th. 
F.  W.  Van  Loon,  Perry  Building,  Philadel¬ 
phia,  and  Irwin  &  Leighton,  126  North 
Twelfth  street,  Philadelphia,  are  figuring. 

Bank,  58  Bowery,  New  York  City,  $350,- 
000.  Architect,  Clarence  Brazer,  1133  Broad¬ 
way,  New  York.  Owiters,  Citizens  ’  Saving 
Bank,  on  premises,  care  of  architect.  Cut 
stone,  fireproof,  2  stories,  75x85  feet,  marble 
and  cork  tile  floors,  steam  heat,  electric  light, 
hollow  tile,  metal  lath,  tile  and  marble  work, 
steel  sash,  elevators,  roof  ventilators,  metal 
window  guards,  bank  fixtures,  water  and 
dampproofing,  ornamental  iron  work.  Plans 


in  progress.  Architect  Will  take  bids  April 
1st. 


Miscellaneous 
Contracts  Awarded 

Residence,  Easton,  Md.  Architects,-  Wallace 
&  Warner,  1012  Walnut  street,  Philadelphia. 
Owner,  Charles  Humphreys,  Easton,  Md. 
Frame,  2 y2  stories,  25x100  feet,  slate  roof, 
pine  floors,  hot  air  heating,  electric  lighting. 
Contract  awarded  to  George  E.  Lane,  Queens¬ 
town,  Md. 

City  Memorial  Hospital,  Winston-Salem,  N. 
C.,  $240,000.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owners,  City 
of  Winston-Salem,  City  Hall,  Winston-Salem, 
N.  'C.  Brick,  3  stories,  34x20  feet  and  34x20 
feet,  39x116  feet,  39x116  feet,  24x20  feet, 
24x20  feet,  109x39  feet  and  109x39  feet.  Bar¬ 
rett  and  tile  roof,  cement,  linoleum  and  com¬ 
position  floors,  hollow  tile,  metal  lath,  roof 
ventilators,  metal  ceilings,  water  and  damp- 
proofing,  terra  cotta,  Iron,  work  and  stairs, 
bond,  fire  and  hollow  metal  doors,  copper  sky¬ 
lights  (heating,  lighting,  plumbing,  tile  and 
marble  work,  metal  weatherstrips  and  ele¬ 
vators  reserved).  Contract  awarded  to  Du¬ 
Pont  Eng.  'Co.,  DuPont  Building,  Wilming¬ 
ton,  Del. 


(Continued  from  Page  56.) 
and  repairs  on  pumping  stations  will  be 
carried  on  irrespective  of  weather  condi¬ 
tions,  and  work  has  been  started  on  a 
new  $360,000  pier.  Cleveland,  Ohio,  has 
awarded  its  contracts  on  sewers  so  as  to 
keep  250  men  busy  all  winter  long. 

Passaic  Valley  sewerage  commission¬ 
ers,  of  New  Jersey,  have  $850,000  of 
sewers  under  way,  giving  work  to  about 
1,000  men.  In  North  Dakota,  hauling 
and  road  graveling  will  continue  through¬ 
out  cold  weather. 

Rhode  Island  has  an  extensive  pro¬ 
gram  of  highway  construction  and  its 
chief  engineer  of  roads  informs  the  Con¬ 
ference  that  all  its  large  projects  will  be 
continued  during  the  entire  winter,  un¬ 
less  heavy  snows  prevent. 

*  *  * 

THE  effect  upon  the  development  of 
Philadelphia  of  the  Zoning  Ordin¬ 
ance  now  proposed  by  the.  Zoning 
Commission,  will  be  so  far  reaching 
that  it  is  to  the  interest  of  every  citizen 
carefully  to  study  the  ordinance  and  the 
effect  of  similar  ordinances  in  other  cities. 
Intense  interest  has  already  been  mani¬ 
fested  in  the  ordinance,  and  meetings  are 
being  held  where  the  pros  and  cons  are 
carefully  weighed,  and  expert  opinion 
given  and  discussed.  The  Philadelphia 
Chapter  of  American  Institute  of  Archi¬ 
tects  has  declared  itself  strongly  in  favor 
of  the  Ordinance  in  the  following  state¬ 
ment  : 

“The  zoning  ordinance  for  the  City 
of  Philadelphia  has  at  last  become  a 
live  issue  and  is  being  openly  discussed 
at  a  series  of  public  hearings  at  City 
Hall. 

“To  many  the  idea  appears  as  an 
experiment,  the  advantages  of  which  are 
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but  vaguely  understood,-  but  to  those 
who  are  familiar  with  the  advantages  of 
comprehensive  city  planning  as  further¬ 
ing  the  best  interests  of  any  congested 
community — thei  distinct  •  benefits — of 
city  zoning  are  very  apparent. 

“Zoning  is  not  an  experiment.  It 
now  exists  in  some  sixty  cities  of  the 
United  States,  and  in  no  instance  has  it 
been  withdrawn  after  its  adoption.  It 
is  merely  a  cog  in  the  attempt  to  im¬ 
prove  city  planning,  and  the  larger  a 
city  grows  the  more  essentia!  a  plan 
becomes.  The  Philadelphia  Chapter  of 
the  American  Institute  'of  Architects 
has  strongly  urged  the  Mayor  to  ap¬ 
point  a  City  Planning  Commision,  and 
now  even  more  than  before  this  should 
be  done,  because  the  zoning  of  a  city 
must  work  hand  and  hand  with  the  com¬ 
prehensive  plan. 

“The  general  benefits  to  be  obtained 
by  zoning  may  he  briefly  summarized  as 
follows  : 

“First.  The  protection  of  residential 
districts  from  invasion  by  industrial 
establishments  or  inferior  or  incongruous 
improvements. 

“Second.  The  defining  of  industrial 
areas  and  the  provision  of  better  con¬ 
nection  and  service  between  them  and 
the  rail  and  water  terminals. 

“Third.  The  control  of  the  develop¬ 
ment  of  property  for  the  purpose  for 
which  it  is  best  adapted. 

“Fourth.  The  limitation  of  the  heights 
of  buildings  and  the  regulation  of  the 
light  and  air  space  around  them. 

“Fifth.  The  stability,  permanence 
and  economy  of  public  and  private  im¬ 
provement  resulting  from  the  pre-de¬ 
termination  of  the  character  of  develop¬ 
ment  in  the  territory  to  be  served  by 
them. 

“Sixth.  The  stability  of  value  exist¬ 
ing  or  created  through  the  harmonious 
development  of  a  particular  district. 

“Seventh.  Increased  economy  and 
efficiency  of  street  improvement  and  the 
construction  of  public  roads. 

“Eighth.  The  simplification  of  the 
problems  through  foreknowledge  of  the 
distribution  of  population  and  trade. 

“Ninth.  The  regulation  of  the  occu¬ 
pancy  and  use  of  land  in  the  interests 
of  home-making,  home-owning  and  home- 
protection. 

“The  zoning  ordinance  is  so  written 
tli at  it  is  flexible  and  may  be  amended 
to  meet  changing  conditions.  It  should 
be  adopted  on  its  present  form  and  there 
should  exist  no  doubt  in  the  mind  of 
progressive  citizens  that  it  is  a  mere 
far-sighted  measure  for  the  good  of  the 
community.” 

At  a  meeting  held:  last  week,  Edward 
M.  Bassett,  counsel  of  the  Zoning  Com¬ 
mission  of  New  York  City,  advocated 
the  holding  of  a  referendum  upon  the 
height  limit  question  in  the  various  lo- 


calties  affected.  Mr.  Bassett  described 
the  benefits  derived  by  New.  York  from 
its  zoning  ordinance.  Fifth  Avenue,  for 
instance,  has  been  'rescued  from  the  fate 
of  becoming  a  garment  manufacturing 
center,  instead  of  a  shopping  district,  be¬ 
cause  of  the  ordinance. 

“But,”  said  Mr.  Bassett,  “it  is  perhaps 
a  bit  unfortunate  that  you  have  an  or¬ 
dinance  and  maps  placed  before  you  and 
are  told  to  study  them  here.  In  New 
York,  we  did  things  in  the  opposite  man¬ 
ner,  sounding  out  the  sentiment  of  the 
people  so  that  before  the  ordinance  was 
effective  they  were  actually  imploring  the 
commisson  to  place  it  in  effect  as  early 
as  possible.  This  plan  that  is  before  you 
is  not  final,  but  the  commission  should 
have  the  co-operation  of  the  citizens 
in  amending  the  ordinance  and  finally 
making  it  effective.  Fourteen  cities  in 
the  United  States  have  zoning  in  effect 
and  it  has  extended  to  other  countries. 
If  you  effect  zoning  in  a  manner  that 
confiscates,  the  courts  will  punch  holes 
in  it  so  that  all  concerned  should  work 
together  to  prepare  a  satisfactory  ordin¬ 
ance.” 

“What  would  be  the  effect  of  the 
zoning  ordinance  upon  the  value  of 
property  at  Fifteenth  and  Chestnut 
streets  bought  for  the  purpose  of  erect¬ 
ing  unlimited-height  buildings,”  queried 
Mr.  S inkier,  City  Architect  of  Philadel¬ 
phia. 

“If  you  had  but  one  building  of  ex¬ 
treme  height,”  Mr.  Bassett  replied,  “it 
would  be  able  to  earn  ia  high  return 
because  of  the  exploitation.  But  if  all 
the  surrounding  buildings  were  erected 
to  the  same  height,  light  and  air  would 
be  taken  from  them,  the  rentals  would 
drop  and  they  would  not  earn  a  proper 
return.  If  you  study  the  problem,  you 
will  say  that  any  building  more  than 
sixteen  stories  in  height  is  above  the  pro¬ 
per  economic  height. 

“However,  if  the  owners  insist  upon 
a  height  limit  that  would  be  too  high 
and  would  only  hurt  their  property,  I 
would  say  give  them  what  they  want. 
They  will  soon  regret  it,  and  Philadel¬ 
phia  is  such  a  vast  city  thait  it  is  not 
dependent  upon  one  or  two  blocks  for 
its  development.” 

At  a  meeting  of  the  Philadelphia 
Real  Estate  Board  last  week,  E.  A.  Mer¬ 
rill,  an  attorney  of  Newark,  warned 
against  passing  the  ordinance  without 
careful  study  and  consideration.  The 
test  to  be  applied  to  every  such  ordinance, 
according  to  Mr.  Merrill,  is  whether  the 
particular  law  is  necessary  for  the  health, 
safety,  morals  or  general  welfare  of  the 
community. 

“If  applied  with  common  sense  and 
judgment,”  he  said,  “zoning  will,  after 
the  first  shock,  stabilize  values;  but  it 
involves  a  radical  extension  of  the 
theory  of  police  power,  and  it  may  be 


the  wiser  course  to  proceed  cautiously 
in  extending  further  over  property  and 
personal  rights,  a  governmental  control 
so  easily  subject  to  abuse.” 

Mr.  Merrill  does  not  believe  that  zon¬ 
ing  ordinances  in  .  New  Jersey  towns  are 
all  unqualified  successes,  and  in  many 
instances,  amount  to  purely  class  legis¬ 
lation,  and  are  therefore  “dead  wrong 
in  principle.” 

“When  ordinances  go  to  such  lengths 
as  would  keep-  a  doctor  from  putting  a 
‘conspicious’  sign  on  his  house  or  a 
man  from  allowing  his  newly  married 
son  and  bride  from  living  in  the  same 
house  some  irascible  individuals  are  go¬ 
ing  to  get  hot  under  the  collar  and  in¬ 
quire  sarcastically  if  the  Declaration  of 
Independence  has  been  repealed,”  he  de¬ 
clared. 

*  *  * 

B  UILDING  contracts  awarded  in 
December,  in  the  territory  east 
of  the  Missouri  and  north  of 
the  Ohio  Rivers  totaled  $198,518,000  in 
value.  In  normal  times  the  December 
total  is  less  than  the  November  total. 
December,  1921,  was  3  per  cent,  higher 
than  November  and  it  was  98  per  cent, 
greater  than  December,  1920. 

Since,  July,  1921,  the  monthly  totals 
on  contracts  awarded  have  been,  each 
month  higher  than  the  corresponding 
month  of  the  previous  year.  In  other 
words  the  so-called  seasonal  slump  was 
far  from  being  as  general  and  as  in¬ 
tense  as  in  other  years. 

That  ought  to  make  the  building  in¬ 
dustry  “sit  up  and  take  notice,”  There 
will  be  those  who  will  throw  their  bats  in 
the  air  and  let  out  , a  yell.  In  the  back 
of  their  minds  will  be  the  thought  of  big 
profits;  of  an  active  market  and  keen 
competition  for  the  builders’  service.  If 
they  like  to  look  on  that  sort  of  a  mental 
picture  they  may  be  in  for  more  of  the 
sad  experience  which  caught  up  with  us 
in  the  last  half  of  1919  and  the  first  half 
of  1920. 

Present  conditions  forecast  a  substan¬ 
tial  quickening  of  the  building  business 
in  1922.  The  limit  of  the  revival  will  be 
fixed  in  large  measure,  by  the  sanity  and 
vision  of  the  material  men,  contractors 
and  labor.  If  a  majority  of  these,  or  if 
even  a  considerable  minority  forgets  that 
unrestrained  profit  grabbing  was  an  im¬ 
portant  factor  in  the  determined  slump 
which  set  in  in  1920  and  continued  with 
fluctuations  until  July  of  1921,  our  gen¬ 
eral  building  revival  will  no  more  than 
begin  before  it  ends.  The  greatest  dan¬ 
ger  to  a  favorable  building  year  now  is 
the  possibility  of  another  season  of 
mounting  prices. 

_  The  building  public  is  wary  and  sus¬ 
picious.  Any  marked  increase  in  the 
total  cost  of  construction  will  be  qiuckly 
noted  and,  having  discovered  the  efficacy 


of  a  buyer’s  strike,  the  public  will  be 
quick  to  resort  to  that  weapon  in  the  face 
of  a  soaring  market. 

There  is  evidence  that  some  prices  are 
too  low  and  with  a  quickened  demand 
these  may  be  expected  to  advance.  These 
advances  ought  to  be  offset  by  recessions 
on  such  prices  as  now  are  too  high  when 
compared  with  the  general  price  level. 
The  average  cost  of  construction,  in  the 
interest  of  the  entire  industry,  ought  to 
be  kept  pretty  close  to  where  it  now  is 
and  in  order  to  keep  it  there  the  mer¬ 
chandising  elements  in  the  industry  must 
resist  the  temptation  to  advance  prices 
beyond  the  figure  which  provides  a  fair 
margin  of  compensation. — American 
Contractor. 

*  *  * 

How  many  persons  are  engaged  in 
preventing  accidents  and  promoting  good 
health  in  the  construction  industry!  Al¬ 
though  it  is  known  that  this  industry 
has  made  great  strides  in  safety  work  in 
the  past  few  years  and  accomplished 
great  things,  there  is  nothing  to  show 
how  many  men  and  women  have  been 
responsible  for  this  work  in  the  industry 
as  a  whole.  The  National  Safety  Coun¬ 
cil  is  now  taking  a  census  which  when 
completed  will  reveal  how  many  safety 
workers  there  are,  who  they  are,  and 
where  they  are  located.  This  census  will 
include  all  the  persons  engaged  in  safety 
and  industrial  health  activities  in  all  in¬ 
dustries,  and  those  who  are  doing  public 
safety  work  as  well.  The  results  of  the 
census  will  show  how  the  construction 
industry  compares  with  the  other  indus¬ 
tries  in  respect  to  the  number  of  persons 
it  has  engaged  in  safety  and  health  work. 
It  will  give  a  good  indication  of  how  ex¬ 
tensive  the  safety  and  health  activities 
of  construction  companies  all  over  the 
country  are.  This  is1  the  first  time  that 
any  attempt  has  ever  been  made  to  list 
the  thousands  of  people  who  are  now 
professionally  engaged  in  the  safety 
movement.  The  census  includes  not  only 
members  and  employees  of  members  of 
the  National  Safety  Council,  but  all  per¬ 
sons  engaged  in  safety  and  industrial 
health  activities  regardless  of  whether 
they  are  connected  with  the  Council  in 
any  way  or  not. 

Every  reader  of  this  publication  who  is 
professionally  engaged  in  industrial  or 
Dublic  accident  prevention  or  industrial 
health  work — whether  he  is  devoting'  all 
or  only  part  of  his  time  to  accident  pre¬ 
vention — is  urged  to  assist  in  the  taking 
of  this  census  by  sending  to  the  National 
Safety  Council,  168  North  Michigan 
Avenue,  Chicago,  his  name  and  the  other 
data  requested  in  the  Council’s  census 
form  which  is  reproduced  on  this  page. 

Tt  is  expected  that  when  the  job  of 
taking  this  census  is  completed  there  will 
be  registered  at  the  headquarters  of  the 
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National  Safety  Council  in  Chicago  the 
name  of  every  man  and  woman  respon¬ 
sible  for  the  safety  work  of  every  in¬ 
dustrial  plant,  public  utility,  municipality, 
and  every  organization  which  devotes 
any  part  of  its  efforts  towards  the  pro¬ 
motion  of  either  industrial  or  public 
safety,  in  the  United  States.  Up  to  the 
present  date  there  has  not  been  in  exis¬ 
tence  any  data  to  show  how  many  per¬ 
sons  ar.e  engaged  in  this  work  either  in 
any  single  industry  or  class-  or  in  the 
country  as  a  whole. 

Industry  in  general  and  the  nation  at 
large  will  profit  from  the  results  of  this 
census.  It  will  enable  the  Council  to 
quickly  find  speakers  on  industrial  and 
public  safety  for  any  occasion  in  any 
locality ;  authors  for  special  articles  on 
accident  prevention ;  writers  of  safety 
textbooks ;  lecturers  on  accicfent  preven¬ 
tion  and  industrial  health  work  for  uni¬ 
versities  and  colleges.  The  Council  at 
present  continually  receives  requests  from 
industrial  companies,  municipalities,  civic 
associations,  clubs,  schools,  colleges,  and 
other  organizations  for  help  in  finding 
speakers  or  writers  on  safety  subjects. 
The  Census  records  will  greatly  increase 
the  facilities  of  the  Council  for  filling 
such  requests. 

Following  is  the  form  which  all  safety 
workers  are  requested  to  fill  in  and  send 
to  the  National  Safety  Council  for  filling 
such  requests. 

Following  is  the  form  which  all  safety 
workers  are  requested  to  fill  in  and  send 
to  the  National  Safety  Council,  168  N. 
Michigan  Ave.,  Chicago. 

Name  . . . 

Company  or  organization  .  . . 

City  j .  State  . 

Nature  of  company’s  business  . 

Is  safety  your  principal  work  . 

Please  check  other  activities  you  engage 

in  : . j.  . . 

Fire  protection 
Health  and  sanitation 
Workmen’s  compensation  and  claims 
General  executive  (such  as  manager 
or  superintendent 
Engineering  (other  than  safety) 

Legal 

Insurance 

Welfare 

Educational 

Industrial  relations 

How  long  have  you  been  in  your  present 

position  ?  . 

Technical  or  other  special  education?.  .  . 


Signed 

Title 


We’ll  write  your  advertising  without 
charge.  All  we  ask  is  that  you  pay  for  the 
space  and  provide  our  ad.  man  with  the 
necessary  selling  pointers. 
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Business  is  founded  on  reciprocity  and 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 
nowadays  has  a  heart  and  a  soul. 


Don’t  crowd  your  space,  Mr.  Advertiser. 
Better  play  up  one  selling  point  at  a  time 
than  to  try  to  get  everything  into  one  ad. 
and  kill  every  possible  chance  for  display. 
An  ad.  should  stand  out.  It  should  be  easily 
read.  It  should  draw  the  attention  of  the 
reader.  A  carload  of  detail  can’t  be  crowded 
into  a  few  inches  of  space  and  still  retain 
the  quality  of  sticking  out  as  all  good  adver¬ 
tising  should. 


All  advertising  pays — even  that  which  is 
poorly  constructed.  A  bad  ad.  is  better 
than  no  ad.  at  all.  It  is  worth  all  that  it 
costs  in  the  competitive  world  of  the  pres¬ 
ent  day,  merely  to  keep  one’s  name  where 
the  possible  buyer  cannot  help  seeing  it 
To  be  out  of  sight  in  the  commercial  world 
is  to  be  out  of  mind. 


To  be  poor  in  a  wealthy  country,  to  be 
sick  in  a  good  climate,  to  be  inefficient 
among  a  progressive  people,  is  a  sign  of 
unwise  educational  methods.  Such  people 
were  not  taught  to  battle  with  the  world  or 
meet  life’s  emergencies. — Thoreau. 


America  stands  supieme  in  the  development 
and  use  of  advertising,  and  advertising  is  the 
seed  which  by  implanting  desire  produces  the 
fruit  of  social  advancement.  Education  pro¬ 
motes  efficiency  and  efficiency  in  turn  makes 
possible  higher  earning  power,  higher  purchas¬ 
ing  power  and  improved  living  conditions. 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 


An  old  legend  tells  of  a  magician’s  vase; 
the  magician  could  get  out  of  it  only  that 
which  he  put  in.  Advertising  is  just  that 
If  you  don’t  get  into  it  the  “kick”  of  sales¬ 
manship  it  is  going  to  miss  by  just  that 
much  the  pulling  power  it  ought  to  have. 

A  certain  wallboard  man  advertised  in 
the  Guide  for  awhile  and  then  dropped  out. 
We’ve  had  a  dozen  inquiries  since  then, 
asking  for  his  address — every  inquiry  from 
a  cash  buyer.  This  is  a  common  occur¬ 
rence.  It’s  hard  to  make  some  advertisers 
see  the  vital  importance  of  a  standing 
“ad.” 


Ideals  are  like  stars;  you  will  not  suc¬ 
ceed  in  touching  them  with  your  hands, 
but  like  the  seafaring  man  on  the  desert  of 
waters,  you  choose  them  as  your  guides, 
and,  following  them,  you  reach  your  des¬ 
tiny- — Carl  Schurz. 
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Home  building  in  the  forty-three 
weeks  since  February  25,  1921,  when  the 
tax  exemption  ordinance  went  into/  effect, 
has  increased  413  per  cent,  over  the  same 
period  in  1920,  Henry  Curran,  retiring 
President  of  the  Borough  of  Manhat¬ 
tan  New  York  and  sponsor  of  the  tax 
measure,  reported  recently. 

In  that  period  plans  were  filed  for 
new  homes  for  56,592  families,  at  an 
estimated  cost  of  $269,361,284.  Of  that 
number  32,413  families  will  live  in  one 
and  two  family  houses,  while  apart¬ 
ment  houses  will  take  care  of  the  re¬ 
mainder.  On  January  1,  1921,  it  was 
estimated  there  was  a  shortage  of  100,- 
000  apartments. 

*  *  * 

INCREASING  EFFICIENCY  OF 
CHIMNEYS  AND  FIREPLACES 

The  fireplace  is  the  heart  of  the  home 
— and  yet,  how  many  smoky  fireplaces 
there  are,  driving  their  disgusted  pos¬ 
sessors  to  less  picturesque  but  more 
efficient  ways  of  keeping  warm.  The 
smoking  pireplace  and  the  unsatisfactory 
operation  of  other  heating  arrangements 
are  often  due  to  a  poorly  constructed 
chimney,  the  United  States  Department 
of  Agriculture  points  out  in  a  new  Farm¬ 
ers’  Bulletin,  No.  1230,  Chimneys  and 
Fireplaces,  How  to  Build  Them,  by  A. 
M.  Daniels  of  the  Bureau  of  Public 
Roads.  The  common  faults  in  chimney 
construction  are  discussed  in  detail,  and 
exact  directions  are  given  for  building 
chimneys  of  suitable’  dimensions  and 
materials.  The  correct  location  and  size 
of  flues  are  indicated,  and  other  informa¬ 
tion  is  presented  in  a  clear  form. 

Good  draft  in  th€  chimney  is  necessary 
to  efficient  operation.  Attention  is 
drawn  to  the  fact  that  a  chimney  must 
extend  about  2  feet  above  the  ridge  of 
the  house  if  it  is  to  have  a  good  draft. 
All  chimneys  should  /rest  on  masonry 
foundations  in  the  ground.  The  shape 
and  size  of  the  flue  is  very  important. 
Round  flues  are  to  be  preferred,  but 
rectangular  ones  are  usual.  A  table  is 
given,  showing  the  proper  relative  dia¬ 
meter  of  the  smoke  pipe,  flue,  and  the 
height  of  the  chimney. 

The  problem  of  the  smoky  fireplace  is 
also  dwelt  upon  from  the  standpoint  of 
fireplace  construction.  The  need  for  a 
throat  equal  in  area  to  the  arena  of  the 
flue  is  explained,  and  emphasis,  is  laid 
on  the  importance  of  a  smoke  shelf  about 
8  inches  above  the  throat  of  the  fireplace. 

An  entirely  new  application  of  a  sim¬ 
ple  heating  principle  in  connection  with 
fireplaces  was  patented  by  Joseph  Par¬ 
sons,  of  Lakeville,  Conn.,  and  the  pat¬ 
ent  afterwards  assigned  by  him  to  the 
United  States  Government.  Instead  of 
supplying  the  fire  with  oxygen  from  the 
cold  air  flowing  in  through  cracks  around 
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windows  and  doors,  the  inventor  sug¬ 
gested  making  the  house  as  air-tight  as 
possible  and  supplying  the.  necessary 
oxygen  through  a  special  opening  in  the 
chimney,  placed  in  such  a  way  that  the 
in-coming  air  would  be  warmed  by  pass¬ 
ing  over  and  around  the  fire.  An  ex¬ 
tension  of  this  idea  is  the  provision  of 
an  extra  warm-air  flue  which  would 
carry  fireplace  heat  to  a  register  in  the 
coldest  part  of  the  room. 

Particulars  of  constructing  an  ordin¬ 
ary  fireplace  properly,  and.  for  installing 
a  warm-air  flue  for  improved  fireplace 
heating,  are  described  in.  the  bulletin 
which  is  free  upon  application  to  the 
Department  of  Agriculture. 

*  *  * 

SALAMANDERS 
ANY  different  conditions  assist  or 
retard  building  construction  in 
the  winter  and  some  of  these 
items  are  quite  often  overlooked. 

This  is  true  of  the  insignficant  looking 
salamander  which  to  a  person  not  ac¬ 
quainted  with  its  value  has  no  import¬ 
ance,  but  after  a  contractor  has  invested 
possibly  several  hundred  thousands  of 
dbllars  in  a  very  extensive  concrete  con¬ 
struction  undertaking  and  during  a  sud¬ 
den  change  in  the  weather  has  probably 
lost  more  over  night  than  he  will  make  in 
the  nexjt  few  years,  he  realizes  how  im¬ 
portant  it  is  to  make  every  effort  to  be 
reinforced  on  all  sides  against  losses  of 
this  kind.  This  is  where  the  salamander 
is  really  of  inestimable  value,  and  when 
the  cost  is  considered  and  the  work  it 
will  do,  it  seems  amazing  that  every  con¬ 
tractor  dbes  not  have  a  large  supply  on 
hand  for  use  in  emergencies.  These  sala¬ 
manders  while  cheaply  constructed  are 
very  durable.  It  is  not  necessary  that 
they  be  connected  with  any  particular 
outlet;  they  will  burn  almost  anything 
and  give  out  a  large  radius  of  heat.  Their 
construction  is  practically  fool  proof ; 
anyone  can  assemble  one  of  these  sala¬ 
manders  and  keep  it  going  day  and  night 
if  necessary  without  any  special  instruc¬ 
tion. 

One  of  the  main  reasons  for  the  use  of 
the  salamander  is  to  have  these  located  be¬ 
tween  floors  where  concrete  pouring  is 
going  on  in  the  winter.  After  the  men 
have  left,  these  salamanders  are  fired  up 
for  the  night  and  the  local  watchman  can 
take  care  of  them  at  stated  intervals. 
The  salamander  maintains  a  certain  heat 
throughout  the  night  so  that  the  action 
of  weather  will  not  cause  any  disaster 
and  in  the  morning  everything  is  all  set 
for  further  construction. 

Where  the  work  is  carried  on  in  three 
shifts  of  eight  hours  each,  the  salaman¬ 
ders  also  are  ,used  extensively  and  not 
only  keep  the  atmosphere  at  the  proper 
temperature  to  prevent  freezing  of  ma¬ 


terial,  but  also  keep  the  men  warm  and 
comfortable,  at  least  asi  comfortable  as 
is  necessary  for  men  who  are  receiving 
a  certain  amount  of  exercise. 

The  salamander  is  of  heavy  steel  con¬ 
struction,  cast  iron  grate  with  bar  iron 
legs.  It  will  burn  coke,  coal,  wood  and 
scraps  of  all  sorts.  It  can  be  set  up  or 
taken  down  in  a  jiffy.  They  will  nest 
ten  to  a  bundle  and  crate,  and  are  equip¬ 
ped  with  hood  over  top.  Remember  that 
a  salamander  is  a  most  necessary  article 
to  all  contractor  outfits  and  remembering 
that  there  are  several  on  the  market,  it 
is  well  to  select  carefully  the  type  you 
are  going  to  use,  and  when  you  order 
be  sure  that  you  will  be  able  to  get  your 
requirements  at  once, — National  Builder. 


The  other  day  a  prominent  local  archi 
tect  called  up  to  inquire  regarding  a  con¬ 
cern  that  has  not  ad/ertised  with  us  for 
two  years.  “I  saw  their  ad.  some  years  ago 
in  the  Guide,”  said  the  architect,  “and  am 
unable  to  recall  just  where  they  are  lo¬ 
cated.”  We  gave  him  the  address  and 
learned  subsequently  that  as  a  result  the 
firm  bagged  a  big  order.  How  many  simi¬ 
lar  orders,  from  architects  who  wouldn’t 
take  the  trouble  to  look  them  up,  that  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  us  to 
know. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness-  to  which  they  belong,  and  the  public 
besides — and  themselves. 


Advertising  is  telling  who  you  are,  where 
you  are,  and  what  you  have  to  offer  the 
world  in  the  way  of  service  or  commodity. 

If  nobody  knows  who  you  are,  or  what 
you  have  to  offer,  you  do  no  business,  and 
the  world  is  the  loser  through  giving  you 
absent  treatment. 

Life  is  too  short  for  the  consumer  to 
employ  detectives  to  ferret  out  merchants 
who  have  the  necessities  of  life  to  sell. 


When  you  stop  to  consider  that  the  Guide 
reaches  every  week  and  is  read  by  archi¬ 
tects,  builders,  building  owners,  contrac¬ 
tors  and  sub-bidders  in  every  branch  of 
building  construction,  you  must  perceive  its 
unique  importance  as  a  medium  for  adver¬ 
tising  with  an  appeal  to  that  class  Every 
copy  reaches  a  live  prospect. 


The  “Builders’  Guide’ ’  is  in  its  thirty 

fifth  year  of  continuous  publication. 
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ARTESIAN  WELLS. 


Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren -Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 


BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 


BUM  PERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

French,  Samuel  H„  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H„  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co .  . .  .1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren -Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 


ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 


EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co ..  1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 


UAS'l'JSAM. 

Carkeek,  H.  T . 824  Walnut  St.,  Phila. 

GAS  WATER  HEATERS. 

Hoffman  Water  Heater  Co . 824  Wanut  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
Herbert,  W.  A.,  &  Son.... 5430  Haverford  Ave.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Austin,  Gorham,  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil$. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila- 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Austin,  Gorham.  McTlvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan.  Iron  &  Steel  Co. ..  .Widener  Bldg..  Phila. 
LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Rederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhill  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

Barrett  Co.,  The . New  York  and  Philadelphia 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange.  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 


REFRIGERATORS. 

Borden  Stove  Co.  . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M.  . . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co.  . . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W.  . . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  II.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

D ..  ..  ,  _  „  Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsesslng  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngaeaaing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

.  TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . .1209  Arch  St.,  Phila 

Warren-Knight  Co . 136  N.  12th  St.,  Phila 

Weber,  F  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co  . . 1311  Arch  St.,  Phila. 

Hoffman  Water  Heater  Co . Bourse  Bldg.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern.  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 

WATERPROOFING. 

Aquabar  Waterproofing  Products, 

36  N.  Delaware  Ave.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila 
Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 


STEEL  LUMBER 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


Depth 

Weight 

Per  ft. 

12"  I  Joist 

12.0 

ll"  I  Joist 

10.7 

10"[s]  I  Joist 

9.5 

10"  I  Joist 

8.7 

9"  I  Joist 

7.7 

8"  I  Joist 

6.8 

7"  I  Joist 

5.8 

6"  I  Joist 

4.9 

5"  I  Joist 

4.3 

4"  I  Joist 

3.7 

Steel 

Partition 

Studs 


Cold  Rolled 
Channels 


Peds 


PHILADELPHIA 


The  Lightest  and  Most  Economical  Fire  Resisting 
Floor  Construction 


HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Estimates  Furnished.  Write  for  Steel  Lumber  Hand  Book. 

Herringbone  and  other  Metal  Laths,  Self-Sentering, 
Trussit,  Steel  Tile,  Waterproofings,  Floor  Hardeners, 
Allsteel  Adjustable  Shelvings,  Bin  Racks 

THE  GENERAL  FIREPROOFING  CO. 

Bell  Phone,  Spruce  S837  Philadelphia.  Pa. 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  beet  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


P.  H.  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 


Entered  at  the  Philadelphia  Post  Otfice  as  Second-Class  Matter 

Vol.  XXXVII,  No.  5  Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 

February  i,  1922  and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 


MAIN  OFFICE  - 
KENSINGTON  AND 
LEHIGH  AVES. 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street.  Philadelphia 


Italian 

JSlosaic  (£0, 


Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  S145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9!h  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  <5649  J 


A.  3.  BAIRD 

Builders’  Exchange  Philadelphia  | 

Genuine  Fox  Croft ,  Face  and  f 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  24  S.  Seventh  St. 

New  York,  ll70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 

69  | 

We  have  installed,  our 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

%in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  ‘Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE.  RACE  7194 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL- BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS-  RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

4N8-50  N.  SECOND  STREET,  PHILA.,  PA. 


ILECKJ3&OS.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  S?t.,  Phila. 

Camden,  N  J  ,  Lansdowne,  Fa. 

Bell  Phone.  Market  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-PROOF  ? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 
Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

J.  CLYDE  PETTERSON.  District  Manager 
424  Bulletin  Building.  Philadelphia  Spruce  7791 


Convertible  Wye  Level 

A  very  reliable  instrument  for  Archi¬ 
tects  and  Contractors. 

12-inch  achromatic  telescope,  cross  hairs,  sun¬ 
shade  and  cap.  Clamp  and  tangent  to  vertical  axis, 
horizontal  circle  to  degrees, 
by  vernier  to  5  minutes. 

Other  transits  from  $20 


Serviceable  Durable 

Will  hold  adjustments 


F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WEATHERPROOFING 

FOR 

STUCCO,  BRICK, 
STONE  AND  MARBLE 


No.  2  COLORLESS  LIQUID 


An  odorless,  transparent,  colorless  liquid,  which 
when  applied  to  outside  walls,  stops  rain  from 
driving  in  and  ruining  the  interior. 

It  eliminates  the  white  or  green  mould  and 
other  unsightly  forms  of  decay,  which  are  so 
commonly  seen.  Frost  is  barred  and  thus  the 
tendency  to  crack  and  peel  is  minimized,  par¬ 
ticularly  in  stucco. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


ROBT.  B.  LEDERLE 

Structural  Steel 

Gives  you  the  assurance  of  correct  design  and  exact 
specifications  rigidly  adhered  to, YOU  BY  SERVICE 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 

Telephones:  Bell,  Walnut  1274  Keystone,  Race  5879 


French’s 


Peerless 
Mortar  Colors 


“QUALITY  FIRST’ 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS— Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES— Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


THE  Construction  Industry  has  been 
looked  on  in  the  past  as  a  very 
practical  instrument  rather  than 
as  a  medium  for  idealism.  Not  that  the 
possibilities  for  ideals  were  not  there,  but 
they  have  not  been  to  any  great  extent 
realized!  and  developed.  The  Associated 
General  Contractors  of  America,  whose 
organization  held  its  Third  Annual  Con¬ 
vention  in  Cleveland,  Jan.  17-19,  was  born 
with  a  desire  to  lift  the  Building  Indus¬ 
try  to  a  higher  plane.  The  Presidential 
Address  by  Arthur  S.  Bent  was  fraught 
with  the  spirit  of  idealism,  and  the  report 
made  by  Gen.  R.  C.  Marshall,  Jr.,  general 
manager  of  the  Association,  showed  the 
great  progress  made  during  the  past  year. 
*  *  * 

DEFINITE!  assurance  that  con¬ 
struction  recovery  is  under  way 
and  that  it  is  the  first  phase  of 
a  general  business  revival  sums  up  the 
results  of  the  construction  conference. 
Evidence  of  this  fact,  both  statistical  and 
informal,  abounded  in  the  discussion  of 
the  delegates  and  in  the  papers  presented 
as  a  part  of  the  program. 

Col.  Leonard  P.  Ayres,  who  was  chief 
statistical  officer  for  the  A.  E.  F.,  and 
who  is  now  vice  president  of  the  Cleve¬ 
land  Trust  Company,  expressed  the  be¬ 
lief  that  prices  will  continue  to  fall,  in¬ 
termittently,  for  ten  or  twenty  years 
more,  but  conveyed  assurance  that  the 
construction  industry  will  be  immune  to 
many  of  the  embarrassments  of  the  com¬ 


ing  period,  because  it  supplies  a  market 
in  which  there  is  a  latent  demand  equal 
to  2^4  years  normal  production  of  build¬ 
ing. 

“In  other  words/’  said  Col.  Ayres, 
“construction  can  go  along  for  nine  years 
at  25  per  cent,  above  normal  and  only 
fill  the  normal  demand  by  the  end  of 
that  time.” 

Col.  Ayres  said  that  building  finance 
problems  had  commenced  to  adjust  them¬ 
selves,  through  greater  abundance  of 
money.  “The  acrimonious  discussions 
between  yourselves  as  contractors  and 
ourselves  as  bankers  are  about  over,”  he 
remarked :  Within  six  months  so 

much  money  will  be  for  borrowers  that 
owners  will  be  able  to  arrange  building 
loans  on  pre-war  terms.” 

Charts  shown  by  Col.  Ayres  indicated 
a  sub-normal  volume  of  building  for 
every  year  since  1912.  Even  the  appar¬ 
ent  large  bulding  figures  for  1919  and 
1920  were  only  apparent,  he  declared. 
The  cost  was  large  but  the  building  was 
far  behind  even  the  current  needs  of  the 
time.  The  only  time  in  the  last  nine  years 
when  the  volume  has  gone  above  average 
requirements  was  for  the  last  few  weeks 
of  October,  1921.  This  was  chiefly  re¬ 
sidence  building,  but  it  shows  in  Col.  Ay¬ 
res  opinion  that  the  tide  is  rising  rapidly. 
He  declared  that  building  prosperity  is 
always  the  first  phase  of  general  revivals 
and  that  it  disseminates  prosperity  more 
widely  than  any  other  type  of  activity. 


Determined  not  merely  to  predict  pros¬ 
perity,  but  actually  to  observe  it,  the  con¬ 
structors  arranged  a  program  in  which 
the  theme  of  waste  elimination  was  con¬ 
stantly  emphasized. 

J.  Park  Channing,  of  Boston,  who  suc¬ 
ceeded  Herbert  Hoover  as  chairman  of 
the  Federated  Engineering  Organiza¬ 
tions,  gave  the  major  paper  of  the  con¬ 
ference  on  this  subject  and  said  that  25 
per  cent,  of  the  responsbility  for  waste 
rests  on  laibor,  fifty  per  cent,  on  manage¬ 
ment  and  the  remaining  25  per  cent,  on 
outside  relationships.  In  respect  to  in¬ 
dustrial  accidents,  however,  he  asserted 
that  85  per  cent,  of  the  responsibility 
rests  on  the  individual  workman. 

Constantly  changing  personnel  is  a 
case  of  waste  treated  by  the  speaker  and 
he  recommended  measures  to  increase  the 
period  of  active  work  so  that  employment 
will  be'  more  nearly  an  annual  affair.  He 
expressed  faith  in  the  method  of  reason¬ 
ing  with  employees  rather  than  ordering 
them,  when  labor  emergencies  are  encoun¬ 
tered.  Material  control  was  treated  as  a 
major  time  saving  proposition  in  the 
building  business. 

F.  L.  Cranford,  of  New  York,  former 
government  director  of  the  Muscle 
Shoals  nitrate  plant,  discussed  a  20,000 
mile  trip  taken  by  officers  of  the  Associa¬ 
tion  in  the  interest  of  construction  revival. 
He  expressed  the  opinion  that  labor  has 
reached  pre-war  efficiency  and  that  the 
chief  retarding  factor  is  the  general  be- 
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lief  that  material  is  too  high  “particularly 
materials  controlled  by  national  associa¬ 
tions  that  meet  behind  closed  doors.” 

Cost-plus  contracts,  fee  Contracts  and 
efforts  made  in  some  projects  to  eliminate 
the  general  contractor  were  discussed.  D, 
A.  Garber,  of  New  York,  voiced  the  be¬ 
lief  that  few  architects  and  engineers 
can  qualify  to  direct  a  building  project 
in  the  place  of  the  general  contractor. 
Godfrey  Edwards,  of  Los  Angeles,  de¬ 
cried  anything  but  lump  sum  contracts, 
believing  that  when  a  builder  takes  a  job 
on  a  cost  plus  or  a  fee  basis,  he  is  paving 
the  way  for  his  own  elimination. 

The  conference  acted  favorably  on 
the  Kenyon  bill,  to  create  a  reserve  fund 
that  will  stimulate  construction  in  de¬ 
pressed  periods. 

Otto  T.  Mallery,  from  the  department 
of  commerce,  urged  that  ten  per  cgnt.  of 
all  public  construction  fund1®  be  set  aside 
in  such  a  reserve,  each  normal  appropria¬ 
tion  for  that  year. 

Other  speakers  at  the  convention  were 
Ernest  T.  Trigg,  of  Philadelphia,  Presi¬ 
dent  of  the  National  Federation  of  Con¬ 
struction  Industries,  whose  subject  was 
“Co-operation  in  Construction,”  and  Col. 
Evan  Shelby,  New  York  attorney,  who 
was  formerly  legal  advisor  to  the  con¬ 
struction  division  of  the  army,  who  spoke 
on  “Organization  in  Construction.” 

“The  opportunity  before  the  construc¬ 
tion  industry  is  very  great,”  Mr.  Trigg 
said,  “if  and  when  the  public’s  confidence 
is  secured. 

“We  have  passed  the  stage  when  the 
employers  and  the  employes  can  get  to¬ 
gether  with  themselves,  and  with  each 
other,  and  determine  the  affairs  of  the 
third  party,  the  public.  The  public  has 
come  back  into  its  power. 

“But,  until  we  come  to  where  the  pub¬ 
lic’s  confidence  is  restored,  construction 
is  not  going  to  revive,” 

“The  obligation  rests  with  the  leaders 
in  the  construction  industry  to  clean 
house,”  Mr.  Trigg  emphasized.  They 
must,  he  said,  see  that  the  customs  of  the 
trade  which  hold  up  costs  and  neutralize 
the  effects  of  competition,  be  done  away 
with.  They  must  also,  he  said,  take  the 
initiative  in  promoting  more  cordial  and 
economical  relations  with  their  workmen. 


“You  must  not  take  advantage  of  the 
fact  that  now  you  have  the  whip  hand,” 
Mr.  Trigg  asserted.  “By  taking  the 
broad  view  of  things  right  now,  you  will 
bring  about  a  condition  of  peace  in  in¬ 
dustry  where  both  you  and  your  employes 
will  share  in  ungrudged  prosperity.” 

Col.  Shelby  outlined  the  steps  by  which 
the  general  contractors  were  organized 
for  the  first  time  during  the  war,  an  or¬ 
ganization  which  preceded  the  one  just 
closing  its  convention,  and  pointed  to  the 
accomplishments  of  its  short  existence  as 
forecasting  the  progress  which  will  be 
realized  by  simplifying  the  forms  of  con¬ 
tract,  promoting  research  in  industrial 
methods  and  improving  the  relations  of 
the  contractors  with  the  material  dealers 
and  workers. 

*  *  * 

IDEALISM  IN  CONSTRUCTION 

BY  ARTHUR  S.  BENT 

President  Associated  General  Contractors 
of  America ,  At  the  Third  Annual 
Convention,  Cleveland,  Jan. 

20,  1922 

The  industry  that  we  represent  is  not 
alone  very  great ;  it  was  the  only  hope  of 
a  shattered  world  lying  almost  in  ruins 
only  yesterday.  Men  may  fight  and 
destroy  for  a  time,  they  can  build  for¬ 
ever,  and  the  very  continuity  of  life  it¬ 
self  depends  upon  construction. 

In  thinking  of  lour  A.  G.  C.,  I  have 
wondered  if  somelmes  you  thought  that 
I  was  too  much  an  idealist.  It  is  a 
profound  truth  that  no  institution  can 
continue  to  exist  without  genuine  moral 
worth.  If  that  is  true,  then  the  measure 
of  our  vitality  will  be  our  moral  worth. 
If  the  A.  G.  C.  should  ever  stand  for 
being  served  rather  than  serving,  for  hav¬ 
ing  rather  than  being,  for  getting  rather 
than  giving,  then  it  will  cease  to  achieve 
any  success  that  will  be  worth  our  time 
and  effort. 

But  that  has  not  and  never  has  been 
the  spirit  of  this  organization,  and  please 
God  it  never  will  be!  Victor  Hugo  tells 
us  that  the  world  lets  everything  die  that 
is  moved  by  selfishness,  and  the  reason 
the  A.  G.  C.  is  such  a  lusty  young  giant 
tonight  is  because  it  is  inspired  with  a 
spirit  of  unselfish  co-operation  between 
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Install  a  Clow  “Gasteam”  radiator  and 
have  steam  heat.  Only  a  gas  connection  re¬ 
quired.  Guaranteed  Immediate  Delivery. 

Send  for  catalog.  ( 

H.  T.  CARKEEK,  Distributor 
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ourselves,  a  desire  to  serve  our  public 
more  worthily  and  a  purpose  to  lift  our 
craft  to  higher  levels  of  integrity  and 
honor. 

There  is  a  very  beautiful  legend,  an 
impressive  one,  I  think,  so  old  that  its 
origin  is  lost — I  have  never  been  able  to 
discover  it.  It  goes  like  this :  Four  men 
stood  up  with  God  when  He  made  the 
world,  and  watched  with  wonder  as  the 
shimmering  sphere  flung  from  the  fingers 
of  Omnipotence  found  the  place  in  the 
shining  galaxy  of  stars,  and  one  of  the 
men  said,  “How  was  it  done?”  And 
God  said  to  him,  “Go,  find  out  for  your¬ 
self.”  And  that  man  went  and  became  a 
.scientist. 

~  And  the  second  man  said,  “What  is  it 
for?”  And  to  him  God  said,  “Go,  find 
out  for  yourself.”  And  he  went  and  be¬ 
came  a  philosopher. 

“Give  it  to  me,”  the  third  begged.  And 
to  him  God  said,  “Go,  possess  it  for  your¬ 
self.”  And  he  went  out  and  became  the 
business  man. 

The  fourth  said  nothing  but  fell  down 
and  worshipped,  and  God  said,  to  him, 
“You,  too,  shall  go,  and  because  your 
(Continued  on  page  82) 
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Power  House  and  Stack  (add.),  Fifty- 

fourth  and  Paschall  avenue,  $2,800.  Archi¬ 
tect,  private  plans.  Owners,  E.  Sutro  &  Son, 
on  premises.  Brick,  1  story,  8x33  feet,  slag 
roof,  cement  floors.  Owners  will  build. 

Library,  Nineteenth  to  Twentieth,  Park¬ 
way,  Philadelphia,  $3,000,000.  Architect, 
Horace  Trumbauer,  Land  Title  Building,  Phil¬ 
adelphia.  Owners,  City  of  Philadelphia,  De¬ 
partment  of  Public  Works  and  Trustees  of 
Free  Library,  Philadelphia.  Owners  taking 
bids  due  February  21st.  Limestone,  granite, 
steel  and  concrete,  2  stories,  313x212  feet. 

Booming  House  (alts.),  208  North  Franklin 
street,  Philadelphia.  Architect,  Max  A.  Bern¬ 
hardt,  721  Walnut  street,  Philadelphia.  Own¬ 
er,  Harry  Potamkin,  37  South  Seventh  street, 
Philadelphia.  General  alterations  to  lodging 
house.  Architect  taking  bids.  David  Sloan, 
5242  Germantown  avenue,  is  figurig. 

Residence  (alts,)  and  Garage,  1330  North 
Franklin  street,  Philadelphia.  Architect, 
Charles  E.  Schaef,  2203  South  Twenty-fourth 
street,  Philadelphia.  Owner,  Dr.  J.  B.  Chai¬ 
kin,  1338  North  Franklin  street,  Philadelphia. 
Brick,  1  story,  18x20  feet,  slag  roof,  cement 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  fire  doors.  Architect  and  own¬ 
er  taking  bids.  Sutton  &  Stephenson,  1317 
Washington  avenue;  Frank  &  Kaiser,  1522 
South  Sixth  street;  Jacob  Gorchov,  4116  Gir¬ 
ard  avenue,  are  figuring. 

Store  Building  (alts.),  32-36  North  Fifty- 
second  street,  Philadelphia.  Architect,  Ed¬ 
mund  D.  Salter,  Parkside  and  Wynnefield 
avenues.  Owner,  M.  J.  Lenihan,  on  premises. 
Steel  and  iron  work,  carpentry,  mill  work, 
plastering,  painting,  glazing,  hardware,  brick 
work,  cut  stone  (sheet  metal  work,  electric 
work,  heating,  plumbing  and  roofing  re¬ 
served).  Architect  taking  bids  due  February 
4th.  J.  E.  Kearney,  34  South  Seventeenth 
street,  figuring. 

Loft  Building,  138  North  Seventh  street, 
Philadelphia.  Architect,  F.  Ferdinand  Du- 
rang,  1220  Locust  street,  Philadelphia.  Own¬ 
er,  John  P.  Smith,  148  North  Seventh  street, 
Philadelphia.  Brick,  cut  stone  and  steel,  2 
stories,  15x49  feet,  Warren-Ehret  roof,  maple 
floors,  demolition  (heating,  lighting  and 
plumbing  reserved),  tile  work,  rolled  .steel 
sash,  Bond,  metal  bulks,  plate  glass.  Archi¬ 


tect  taking  bids  due  February  6th  at  10.30 
A.  M.  William  R.  Dougherty,  1610  Sansom 
street;  Conneen  'Const.  Co.,  10  South  Eight¬ 
eenth  street;  A.  L.  Moorehead,  67  Laurel 
street;  James  J.  Murphy,  3647  Ludlow  street, 
Philadelphia;  J.  Myers  &  Sons  Co.,  Wither¬ 
spoon  Building;  Frank  Shuler,  Norristown, 
Pa.,  and  J.  A.  Mahoney,  Drexel  Hill,  Pa.,  are 
figuring. 

Residences  (38),  East  and  West  Sides  of 
Marshall,  North  of  Grange  street.  Architect, 
private  plans.  Owner,  Walter  S.  Bauer,  5802 
North  Fifth  street.  Brick,  2  stories,  15x38 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,,  electric  lighting,  garages  in  basements. 
Owner  is  taking  sub-bids. 

Jefferson  Central  Office  Building,  Leiper  and 
Foulkrod  streets.  Architect,  J.  T.  Windrim, 
Commonwealth  Building,  Philadelphia,  Frank- 
ford.  Owners,  Bell  Telephone-  Co.,  Seven¬ 
teenth  and  Parkway,  Philadelphia.  Brick, 
steel,  terra  cotta  and  cut  stone,  2  stories  and 
basement,  147x95  feet,  slag  roof,-  concrete 
floors,  metal  lath,  waterproofing,  Bond,  hollow 
metal  sash,  tile  work,  plumbing,  steam  heat¬ 
ing,  electric  lighting,  kitchen  equipment.  Re¬ 
vised  plans  in  progress. 

Organ  and  Alterations,  Carpenter  and 
Greene  streets,  Germantown,  $120,000.  Archi¬ 
tect,  C.  A.  Ziegler,  1309  Locust  street,  Phila¬ 
delphia.  Owners,  Summit  Presbyterian 
Church,  on  premises.  Plans  in  progress. 

Convent,  Twenty-fourth  and  Lehigh  ave¬ 
nue,  Philadelphia.  Architect,  Henry  D.  Dagit 
Sons  &  Co.,  10  South  Eighteenth  street,  Phila¬ 
delphia.  Owners,  St.  Columba’s  Roman  Catho¬ 
lic  Church,  care  of  Rev.  Thomas  J.  Ryan, 
premises.  Brick,  cut  stone  and  steel,  3  sto¬ 
ries,  35x120  feet,  slate  roof,  Carey  flexible 
cement  roof,  oak,  maple  and  composition 
floors,  metal  lath,  ornamental  iron  work, 
floor  hardener,  tile  and  marble  work,  steam 
heating,  electric  lighting,  dumb  waiter.  Re¬ 
vised  plans  in  progress.  Architects  will  take 
new  bids  in  ten  days. 

Residence  and  Garage,  Latham  Park,  Phila¬ 
delphia.  Architects,  Seeburger  &  Rabenold, 
1524  Chestnut  street,  Philadelphia.  Owner, 
Louis  Burk,  Third  and  Girard  avenue,  Phila¬ 
delphia.  Stone,  2%  stories,  32x87  feet,  slate 
roof,  hardwood  floors,  vapor  heat,  electric 
lighting.  Plans  in  progress. 


This  Combined  Transit  and  Level—  $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 
1 304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


Restaurant  (alts.),  246  West  Girard  ave¬ 
nue,  Philadelphia.  Architects,  Durham  Broth¬ 
ers,  1611  Sansom  street,  Philadelphia.  Own¬ 
ers,  David  Mopshaghian,  on  premises.  Brick, 
1  story,  57x1$  feet,  slag  roof,  pine  floors,  elec¬ 
tric  light,  roof  ventilators,  stairways,  plumb¬ 
ing,  iron  work.  Owner  is  ready  for  bids. 

Plant,  Seventh  and  Sansom  streets,  Phila¬ 
delphia.  Engineers,  F.  C.  Roberts  &  Co.,  Real 
Estate  Trust  Building,  Philadelphia.  Own¬ 
ers,  'Curtis  Publishing  Co.,  Independence 
Square,  Philadelphia.  Steel,  brick  and  rein¬ 
forced  concrete,  3  stories,  210x150  feet,  slag 
roof,  concrete  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Residence,  Cottman  and  Whitacker  streets, 
Philadelphia.  Architect,  William  H.  Woot- 
ers,  516  West  Allegheny  avenue,  Philadel¬ 
phia.  Owner,  Dr.  Asa  ’H.  Rogers,  911  West 
Allegheny  avenue,  Philadelphia.  Frame  and 
stucco,  2 y2  stories,  23x38  feet,  shingle  roof, 
pine  and  hardwood  floors,  cement  work  (heat¬ 
ing  and  lighting  reserved),  tile  work.  Owner 
is  ready  for  bids. 

Store  and  Residence  (alts.),  Southwest  Cor¬ 
ner  Marshall  and  Fitzwater  streets.  Archi¬ 
tect,  M.  Gappobianca,  778  South  Seventh 
street,  Philadelphia.  Owner,  Generosa  Di  Gia¬ 
como,  1433  South  Broad  street,  Philadelphia. 
Brick  and  steel,  3  stories,  19x43  feet,  slag 
roof,  pine  floors,  metal  lath  and  ceilings,  flush 
bulks,  tile  and  terrazzo  work,  hot  water  heat, 
electric  light,  demolition,  plate  glass.  Archi¬ 
tect  taking  bids  due  as  soon  as  possible.  Cera- 
soli  &  Scurci,  1709  South  Eleventh  street;  Jo- 

Whitaker 
Paper  Company’s 


Building  at  Baltimore , 
Md.,  added  to  our 
long  list  of  industrial 
plants  completed  to  the 
satisfaction  of  Builders, 
Architects  and  Owners. 


BUILDING  LUMBER 


KEYSTONE  PHONE : 

Park  2252 


BELL  PHONE : 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lansdowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

with 

Concrete  —  Cement  —  Plaster  —  Mortar 
IP  YOU  USE 

" CONIVATCO  MIX ” 


Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONrRFTE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


seph  Macrame,  1837  Walnut  street,  Colling- 
dale,  Pa.;  Tobias  Di  Renzo,  6717  Lansdowne 
avenue,  and  Prank  Lucci,  1603  Ellsworth 
street,  are  figuring. 

Residence  (rebuilding),  754-56  'South  Mar¬ 
shall  street,  Philadelphia.  Architect,  M.  Cap- 
pobianca,  778  South  Seventh  street,  Philadel¬ 
phia.  Owner,  Generosa  Di  Giacomo,  1433 
South  Bread  street,  Philadelphia.  Demoli¬ 
tion,  mill  work,  carpentry,  plumbing,  slag 
roof,  pine  and  cement  floors,  hot  water  heat, 
electric  light.  Architect  taking  bids  due  as 
soon  as  possible.  Cerasoli  &  Scurei,-  1709 
South.. Eleventh  street;  Joseph  Macrame,  1837 
Walnut  street,  Collingdale,  Pa.;  Tobias  Di 
Renzo,  6717  Lansdowne  avenue,  and  Frank 
Lucci,  1603  Ellsworth  street,  are  figuring. 

Store  (alts.),  Broad  and  South  streets,  Phil¬ 
adelphia.  Architect,  L.  E.  Denslow,  44  West 
Eighteenth  street,  Philadelphia.  Owners, 
United  Cigar  'Co.,  23  South  Tenth  street,  Phil¬ 
adelphia.  Steel  and  iron  work,  carpentry, 
plastering,  plumbing,  painting,  metal  work, 
tile  work  (lighting  and  store  fixtures  reserv¬ 
ed).  Owners  taking  bids  due  February  3rd. 
Pierce-Henon  Co.,  Juniper  and  Pine;  J.  D. 
Fisher,  5424  Thompson  street,  and  Smith-Har- 
dican  Co.,  1606  Cherry  street,  are  figuring. 

Filling  Station,  Sixty-third  and  Chestnut 
streets,  Philadelphia.  Architect,  private 
plans.  Owners,  Sun  Co.,  Widener  Building, 
Philadelphia.  Brick  and  stucco,  1  story, 
13x19  feet,  shingle  tile  roof,  cement  floor, 
metal  lath,  waterproofing,  iron  work,  floor 
hardener,  hot  water  heat,  electric  light.  Own¬ 
ers  taking  bids.  Barclay  White  Co.,  1713  San- 
som  street,  are  figuring. 

Residence,  Cresheim  Valley  Road  and 
Stenton  avenue,  Philadelphia.  Architect,  C. 
A.  Ziegler,  1309  Locust  street,  Philadelphia. 
Owner,  Dr.  Isaac  Starr,  Jr.,  Stenton  avenue, 
Philadelphia.  'Stone,  2  stories,  30x50  feet, 
slate  roof,  hot  water  heating,  electric  light¬ 
ing,  tile  and  marble  work.  Architect  taking 
bids  due  February  6th  at  noon.  W.  John 
Stevens,  Inc.,  Wyncote,  Pa.;  James  Riley  & 
Son,  Forrest  avenue,  Mt.  Airy,  Philadelphia; 
Wolverton  &  Co.,  222  East  Willow  Grove  ave¬ 
nue,  and  Melvin  H.  Grebe,  8438  Germantown 
avenue,  are  figuring. 

Riding  Academy  (add.),  637  Carpenter 

Lane,  Philadelphia.  Architect,  Gerald  Burns, 
5422  Germantown  avenue,  Philadelphia.  Own¬ 
er,  W.  B.  Thomas,  on  premises.  Brick  walls, 
slag  and  tile  roof,  cement  floors.  Architect 
taking  bids  due  as  soon  as  possible.  David 
Sloan,  5242  Germantown  avenue,  and  Hearst 
&  Kerbaugh,  care  of  architect,  are  figuring. 

Store  (alts,  and  add.),  215  South  street, 
Philadelphia.  Architect,  Edw.  A.  Roth,  Drex- 
el  Building,  Philadelphia.  Owner,  Max  Roth, 
on  premises.  Brick,  rear  add.  1  story,  20x50 
feet,  slag  roof,  composition  floors,  demolition, 
flush  bulks  (heating,  plumbing,  electric  work 
reserved).  Architect  taking  bids.  B.  &  L. 
Const.  'Co.,  705  Pierce  street;  M.  J.  Benamy, 
5758  North  Fifth  street,  and  Belinsky  Broth¬ 
ers,  2630  South  Ninth  street,  are  figuring. 

Bungalow,  Cottman  and  Lawndale  streets, 
Philadelphia.  Architect,  E.  L.  Shoemaker, 
care  of  owner.  Owner,  Charles  G.  Shoemaker, 
429  Belgrade  street,  Philadelphia.  Stucco, 
2 y2  stories.  Owner  taking  bids  due  as  soon 
as  possible.  Jacob  Gaertner,  7217  Oxford 
pike,  and  Frank  Mark  Cont.  Co.,  Twenty-first 
and  Somerset  streets,  are  figuring. 

Factory  Building,  Rising  Sun  avenue,  be¬ 


tween  Knorr  street  and  Rockland  street.  Ar¬ 
chitects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets,  Philadelphia.  Owners,  Ardross 
Worsted  Co.,  Bridge  and  Charles  streets,  Phil¬ 
adelphia.  Architects  taking  bids  due  Febru¬ 
ary  2nd.  Irwin  &  Leighton,  126  North 
Twelfth  street;  Turner  Const.  'Co.,  1713  San- 
som  street;  Barclay  White  Co.,  1713  Sansom 
street;  H.  E.  Baton,  1713  Sansom  street; 
Robert  E.  Lamb  Co.,  843  North  Nineteenth 
street;  Wark  Co.,  231  South  Broad  street; 
Franklin  M.  Harris  Co.,  Inc.,  1520  Parrish 
street;  Hughes  Foulkrod  Co.,  Commonwealth 
Building,  Philadelphia,  and  McEvoy  Const. 
Co.,  Newark,  N.  J.,  are  figuring. 

Building  (alts.),  Northeast  Corner  'Camae 
and  Courtland  streets,  Philadelphia.  Archi¬ 
tect,  G.  B.  Roth,  1629  Chestnut  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Carpentry, 
mill  work,  stone  work,  metal  lath,  plastering, 
plate  glass,  steel  work.  Architect  taking  bids 
due  as  soon  as  possible.  George  E.  Gross, 
1633  Ranstead  street,  only  bidder. 

Residence  (alts.)  to  Store  and  Residence, 
743  South  Ninth  street.  Architect,  Michael 
Cappobianca,  778  South  Seventh  street.  Own¬ 
er,  Frank  Morano,  on  premises.  Brick,  3  sto¬ 
ries,  18x40  feet,  mill  work,  plumbing,  cut 
stone,  plate  glass,  hot  water  heat,  electric 
light,  tile  work.  Architect  taking  bids.  Cer- 
soli  &  Scurci,  1709  South  Eleventh  street,  and 
M.  Cherry,  137  North  Tenth  street,  are  figur- 
ing. 

Underground  Comfort  Station,  MacPherson 
Square,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia, 
Owners,  Department  of  Public  Works,  care  of 
Frank  H-.  Caven,  216  'City  Hall.  Brick,  1 
story,  40x32  feet,  concrete  and  dirt  roof,  ce¬ 
ment  floors,  hollow  tile,  waterproofing,  iron 
and  marble  work.  Lowest  bids  submitted  by 
Holmesiburg  Const.  Co.,  Holmesburg,  Phila¬ 
delphia,  $13,000;  Robbins  Cont.  Co.,  1137 
North  Front  street,  $13,321.  Plumbing: '  Dan¬ 
iel  J.  Keating,  270  South  Twentieth  street, 
$1,723;  eating,  L.  1.  Sommers  &  Son,  2436 
Brown  street,  $375;  Electric  work,  .).  F. 
Buchanan  Co.,  1714  Chestnut  street,  $576. 

Electric  Work,  Chestnut  Street  Pier,  Phila¬ 
delphia.  Owners,  Department  of  Wharves, 
Docks  and  Ferries,  Bourse,  Philadelphia,  care 
of  Director  William  Sproule.  Lowest  bids 
submitted  by:  Item  1,  Enterprise  Elect.  Co., 
239  South  Tenth  street,  $1,745.45.  Item  2, 
Electro  Const.  'Co.,  Commercial  Trust  Build¬ 
ing,  $18,475. 

Store  and  Office  Building  (alts.),  3644 
North  Broad  street,  Philadelphia.  Architect, 
Alex.  M. '  Adams,  1012  Walnut  street,  Phila¬ 
delphia.  Owner,  L.  F.  Burke,  1422  West  Erie 
avenue.  Brick  and  cut  stone  front,  cement 
work,  asbestos  roof,  oak,  pine  and  composi¬ 
tion  floors,  carpentry,  tile  and  marble,  metal 
lath,  roof  ventilators,  metal  bulks,  iron  and 
steel  work,  painting,  plastering.  Owners  has 
received  bids. 

Garage,  1714-18  Market  street,  Philadel¬ 
phia.  Architect-Engineers,  Carson  &  Carson, 
22  South  Fifteenth  street,  Philadelphia.  Own¬ 
er,  John  Thommen,  1716  Market  street,  Phila¬ 
delphia.  Brick  and  steel,  1  story,  176x69  feet, 
asphalt  roof,  cement  floors,  roof  ventilators, 
rolled  steel  sash,  hollow  metal  skylights,  Bond, 
iron  work.  Engineers  have  received  bids. 

Stores  (10),  Offices  and  Apartments,  Ortho¬ 
dox  and  Paul  streets.  Architect,  Edward  L. 
Rothschild,  1420  Chestnut  street,  Philadelphia. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Owners,  Joseph  A.  and  Edward  H.  Thompson, 
2118  Orthodox  street,  Philadelphia.  Brick,  3 
stories,  148x69  feet,  slag  roof,  hardwood  and 
pine  floors,  steam  heat,  electric  light,  tile  and 
marble  work,  hollow  metal  sash  and  skylights, 
plate  glass,  store  fixtures,  metal  ceilings,  wa¬ 
ter  heaters,  plumbing.  Architects  and  own¬ 
ers  have  received  bids. 

Store  (add.  and  alts.),  39  North  Eleventh 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  M.  E.  Oummiskey,  Land 
Title  Building,  Philadelphia.  Brick,  1  story, 
10x13  feet  and  18  feet  9  inches  x  14  feet, 
slag  roof,  yellow  pine  floors,  electric  lighting. 
Owner  will  build. 

Stores  and  Residences  (3)  and  Residences 
(11),  Frankford  avenue  and  Albright  street, 
and  Frankford  and  Erie  avenues,  $62,000.  Ar¬ 
chitect,  private  plans.  Owners,  Fishman  & 
Fort,  2011  South  Fifth  street,  Philadelphia. 
Brick,  16x56  feet,  and  15%x30;%  feet,  13x12 
feet,  hot  water  heat,  electric  light,  oak  and 
yellow  pine  floors,  slag  roof.  Owners  will 
build. 

Residences  (6)  and  Garage  (1),  Duneannon 
and  Sydenham  streets,  $32,900.  Architect, 
private  plans.  Owner,  Harry  C.  Weller,  1338 
Ruscomb  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x52  feet  and  15x31  feet,  12x9  feet,  gar¬ 
age,  .1  story,  16x18  feet,  hot  water  heat,  elec¬ 
tric  light,  slag  roof,  oak,  yellow  pine  and  ce¬ 
ment  floors.  Owner  will  build. 

Apartment  (alts.)  3324  Spring  Garden 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  James  F.  Jester,  on  prem¬ 
ises.  General  interior  alterations.  Owner 
will  build. 

Residences  (2),  Tyson  street,  West  of  Glen- 
lock  street,  Philadelphia.  Architect,  J.  H. 
Lackey,  3400  Devereaux  street,  Philadelphia. 
Owner,  John  G.  Stevenson,  7014  Hegerman 
street,  Philadelphia.  Brick,  2  stories,  19%x52 
feet,  slate  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  will  build. 

Residences  (23),  400-434  West  Raymond 
street,  (23)  401-435  Raymond  street,  and  (23) 
401-433  Annsbury  street,  Philadelphia,  $3,000 
each.  Architect,  private  plans.  Owner, 
George  Schwinn,  Southeast  Corner  Thirteenth 
and  Landley  avenue.  Brick,  2  stories,  16 
feet  4  inches  x  34  feet  and  17x45  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Twin  Residence,  Sherwood  road,  Overbrook, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  name  withheld.  Stone  and  hollow  tile, 
2%  stories,  50x55  feet,  slate  roof,  oak  floors, 
central  steam  heating,  electric  lighting,  tile 
and  marble  work.  Charles  C.  Pace,  Merion, 
Pa.,  taking  sub-bids. 

Residences  and  Garages,  Boudinot,  West 
side,  North  of  Ruscomb  (17);  Residences  and 
Garages  (18),  East  side  Boudinot,  North  of 
Ruscomb  street;  Residences  and  Garages  (16), 
East  side  C  street,  North  of  Ruscomb  street, 
$4,000;  Stores  and  Residences  (3),  Northeast 
Corner  0  and  Ruscomb  streets,  Northwest 
Corner  Boudinot  and  Ruscomb  streets,  and 
Northeast  Corner  Boudinot  and  Ruscomb 
streets,  $5,000.  Architect,  private  plas.  Own¬ 
ers,  Korman  &  Dintenfass,  307  Lafayette 
Building,  Philadelphia.  Brick,  2  stories, 
15%x31  feet,  11x10  feet  and  15x50  feet,  hot 
water  heat,  electric  light,  cement,  oak  and 
vellow  pine  floors,  tile  work.  Owners  will 
build. 


Residences  (85),  Jackson  to  Wold,  Twenty- 
first  to  Twenty-second  streets,  $254,400.  Ar¬ 
chitect,  private  plans.  Owner,  Burton  C.  Si¬ 
mon,  Twentieth  and  Passyunk  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  14x31%  feet,  7x10 
feet,  and  16x37%  feet,  hot  water  heat,  elec¬ 
tric  light,  oak  and  yellow  pine  floors,  tile 
work,  slag  roof.  Owner  will  build. 

Sunday  School,  Ontario  and  H  streets,  Phil¬ 
adelphia,.  Architect,  Geo.  E.  Savage,  Wither¬ 
spoon  Building,  Philadelphia.  Owners,  On¬ 
tario  Presbyterian  Church,  on  premises.  Brick, 
and  stone,  2  stories,  95x48  feet,  slag  roof, 
pine  floors,  steam  heat,  electric  light,  iron 
work.  Architect  taking  bids  due  February 
9th.  Ei.  J.  Kreitzburg,  1345  Arch  street;  F. 
B.  Davi  &  Sons,  Inc.,  240  North  Sixteenth 
street;  Thos.  0.  T ratio rd,  1613  Sansom  street, 
and  Geo.  Bond,  Thirteenth- street  and  Sixty- 
sixth  avenue,  Oak  Lane,  Philadelphia,  are 
figuring. 

Ferry  Slips,  Market  street  Wharf,  Camden 
and  Philadelphia  sides...  Architect,  Win.  H. 
Cookman,  Broad  street  Station,  Philadelphia. 
Owners,  Pennsylvania  Railroad  Co.,  Broad 
street  Station,  Philadelphia.  Corrugated  iron 
and  steel,  wood  piles,  slag  roof.  Owners  tak¬ 
ing  bids  due  Feb.  2nd.  Brann  &  Stuart,  Com¬ 
mercial  Trust  Building;  Arthur  MleM  jllin, 
Delaware  and  Snyder  Avenues;  Armstrong 
and  Latta,  Real  Estate  Trust  Building;  Par¬ 
ker  Sawyer  Co.,  Commercial  Trust  Building; 
McLean  Const.  Co.,  Chestnut  street  Pier; 
Snare  Oorp.,,Pier  3,  North  Wharves,  Delaware 
River;  J.  H.  Terry,  Drexel  Building,  Phila¬ 
delphia,  and  H.  Y.  Vaughan,  Camden,  N.  J., 
are  figuring. 

Office  Building,  Frankford  avenue  and  Mar¬ 
garet  street.  Architectsi,  Lachman  and  Mur¬ 
phy,  Drexel  Building,  Philadelphia.  Owner, 
Win.  Starr,  care  of  architects.  Brick,  mill 
construction,  4  stories,  (2)  alternates,  rein¬ 
forced  concrete',  4  stories,  designed  to  carry 
4  additional'  stories,  and  structural  steel  in¬ 
stead  of  reinforced  concrete,  4  stories  to 
carry  (4)  additional  stories,  Architect  tak¬ 
ing  bids  due  Feb.  10th.  Thos.  C.  Trafford, 
1613  Sansom  street,  David  A.  McClelland 
Const.  Co.,  Drexel  Building,  and  Rush  Bros., 
1016  Harrison  street,  are  figuring. 

Tunnel,  Twenty-first  and  Oregon  Avenue, 
Philadelphia.  Architect, .  private  plans.  Own¬ 
ers,  XI.  S.  Quartermaster,  Intermediate  De¬ 
partment,  Twenty-first  and  Oregon  ave.,  Phil¬ 
adelphia.  Wood  sheathing,  110  feet  long,  5 
feet  wide,  concrete  floors.  Owners  taking 
bids  due  Feb.  4th.  Lam  Building  Co.,  1001 
Wood  street;  W.  W.  Anstine,  Heed  Building; 
Geo.  H.  Evans,  Inc.,  109  North  Thirteenth 
street,  and  J.  B.  Kelly,  2313  Walnut  street, 
are  figuring. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 
Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  5797  Swarthmore  502-J 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone.  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 

Walnut  173S  717  Walnut  St.,  Phila. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 


1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrication  Erection 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  FHila. 
8pruce  3348  Race  4149 


The  Practical  Roof  for 

The  Ideal  Home 

A  New  and  /Wore  EFFICIENT 

AMBLER  ASBESTOS 

“Banner  Roc 

SHINGLES 

MORE  EASILY  APPLIED  InV6St  L 

Permanent  as  the  Everlasting 

LOWEST  INITIAL  COST  SaV< 

Hills 

Never  require  paint  or  repairs 

MOST  EFFICIEN 

ASBESTOS  SHINGLE  SLATE 

AUSTIN,  GORHAM,  I 

AND  SHEATHING  CO. 

Heating,  Power  and  Ventih 

Philadelphia  Office,  1927  Market  St. 

1816  Ludlow  St.  “ HAVE  IT  DONE  B'i 

WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  “Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

54-30  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11 — Phone  2282  R 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


NSULATION  for  Boiler  Covering 

:  Wool  Quilt” 

CAN  BE  REMOVED  AND 
REPLACED  IN  MAKING 
BOILER  REPAIRS 
y  Government  Test 

iILVAINE  &  CO.,  Inc. 

g  Engineers  and  Contractors 

responsible  firm  ”  Philadelphia 


is  Money 
Coal 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R.  O  O  F  I  X  G 
VENTILATION 

WALTER  H.TINNEY  co 

63rd  &  Woodland  Ave.,  Philadelphia 


1 Distinctive  “Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


ifortable.  Convenient 

here  represented  sell 
i  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell- Columbia  1200 


Keystone — Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 

BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St,,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  1263 


Face  Brick: 

Jgf— 1 

Paving  Brick 

jP^ 

Ornamental  Terra  Cotta 

Hollow  Tile 

Roofing  Tile 

Direct  Action  Gas  Range 

O.  W.  KETCHAM 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 

Manufacturer 

SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 

24  S.  7th  Street  Philadelphia,  Pa. 

1311-1313  Arch  St.  Philadelphia 
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FEN C^E,Wire  or  Iron 

For  The  Country  Estate 

Flione  Locust  3404 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS 
4-03  Stock  Exchange  Bldg.,  Philadelphia 


CYCLONE  CHAIN  LINK  SAFEGUARD  FENCING 


Composition 

Flooring 

^  will  outwear  any  other  flooring  ^ 

when  first  grade  materials  are  used  ^ 

pj  by  expert  workmen. 

Our  work  is  definitely  guaran-  ^ 

P  teed  for  a  period  of  years. 

Address  of  job  done  by  us  in  ^ 

^  your  locality  furnished  on  appli-  ^ 

P  cation.  p 

|  MINERALOID  FLOORING  CO.  | 
524  Drexel  Building 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair 
job  or  Block 
New  House* 

JAMES  SHAW 

5 2d  &  Woodland  Ave. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Bath  House,  Passyunk  avenue  and  Wharton 
street,  Philadelphia.  Architects,  Stewardson 
&  Page,  315  South  Fifteenth  street,  Philadel¬ 
phia.  Owners  Public  Bath  Association  of 
Philadelphia,  410  Gaskill  street.  Brick,  cut 
stone,  steel  and  reinforced  concrete,  2  sto¬ 
ries,  60x56x36  feet,  slag  roof,  reinforced  con¬ 
crete,  composition  and  linoleum  floors,  metal 
lath,  water  and  diamp  proofing,  ornamental 
iron  work  and  stairs,  fire  doors,  rolled  steel 
sash  and  skylights,  slate,  tile  and  marble 
work,  gas  lighting,  demolition.  Contract 
awarded  to  F.  E.  Wallace,  1220  Chancellor 
street,  Philadelphia. 

Stores  (4),  Offices  (2)  and  Apartments  (6), 

Seventeenth  and  St.  James’  Place,  $13,000. 
Architect,  William  F.  B.  Koelle,  Otis  Build¬ 
ing,  Philadelphia.  Owner,  Irving  King,  132 
South  Fourth  street,  Philadelphia.  Brick,  3 
stories,  15x30  feet,  slag  roof,  oak  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  metal  lath,  fire  doors.  Contract  award¬ 
ed  to  T.  S.  Fetter,  1829  Filbert  street,  Phila¬ 
delphia. 

Infirmary  Building,  Byberry  Farms,  Phila¬ 
delphia,  $191,946.  Architect,  P.  H.  Johnson, 
1713  Sansom  street,  Philadelphia.  Owners, 
Department  of  Public  Health,  care  of  C.  Lin¬ 
coln  Furbush,  M.  D.,  Director,  524  City  Hall, 
Philadelphia.  Brick  and  steel,  2  stories, 
139x49  feet,  2  wings,  95x31  feet,  slate  roof, 
granolithic  and  linoleum  floors,  metal  lath, 
window  guards  and  weather  strips,  water¬ 
proofing,  terra  cotta,  iron  work,  rolled  steel 
sash  and  skylights,  tile,  marble  and  terrazzo. 
Contract  awarded  to  John  B.  Kelly,  2313  Wal¬ 
nut  street,  Philadelphia.  Plumbing  to  Bull- 
man  Brothers,  Fifth  and  Cumberland  streets, 
$15,730. 

School,  Thompson  and  Madison  streets, 
Philadelphia.  Architect,  Louis  H.  Ciele,  1123 
Broadway,  New  York  City.  Owners,  St.  Adal¬ 
bert’s  Church,  care  of  Rev.  Monkiewiez,  2645 
East  Allegheny  avenue.  Brick,  granite  and 


steel,  3  stories  and  basement,  140x63  feet, 
slag  roof,  oak  and  pine  floors,  metal  lath, 
terra  cotta,  iron  work,  iron  stairs,  Bond.  Con¬ 
tract  awarded  to  Penn  Const.  &  Eng.  Co., 
3840  Sprig  Carden  street. 

Business  Offices,  512-14  Walnut  street,  Phil¬ 
adelphia,  $120,000.  Architects,  Bailey  &  Bas¬ 
sett,  421  Chestnut  street,  Philadelphia.  Own¬ 
ers,  George  Woods  Sons  Co.,  626  Chestnut 
street,  Philadelphia,  Brick,  cut  stone  and 
steel,  4  stories,  and  2  stories,  54x119  feet, 
garage,  2  stories,  59x23  feet,  slag  roof,  ce¬ 
ment  and  maple  floors,  hollow  tile,  metal  lath, 
elevators,  waterproofing,  iron  stairs  and  work, 
Bond,  hollow  metal  sash,  rolled  steel  sky¬ 
lights,  tile  and  marble  work,  steam  heating, 
electric  light,  demolition.  Contract  awarded 
■to  Barclay  White  !Co.,  1713  Sansom  street, 
Philadelphia. 

Building  (alts.),  Broad  and  Arch  streets, 
Philadelphia,  $8,000.  i  Engineer,  Paul  Essiek, 
1345  Arch  street.  Owners,  Liberty  Title  & 
Trust  Co.,  on  premised.  Demolition,  steel 
work,  heating  alterations,  electric  work,  car¬ 
pentry,  mill  work,  plumbing,  plastering,  metal 
lath,  mosaic  floors,  metal  ceilings.  Contract 
awardedto  F.  L.  Hoover  &  Son,  1023  Cherry 
street. 

Residences  (3  prs.),  Washington  Lane  and 
McCallum  street,  $39,960.  Architect,  John 
Keyes,  Otis  Building,  Philadelphia.  Owner, 
Joseph  Ross,  Wissahiekon  avenue  and  Upsal 
street.  Brick,  2 y2  stories,  32x40  feet,  slate 
roof,  hardwood  and  pine  floors,  hot  water 
'heat,  electric  lighting,  tile  work.  Contract 
awarded,  to  Samuel  Harting  &  Son,  20  East 
Johnson  street. 

Residence,  Fifty-first  and  Wynnefield  ave¬ 
nue,  Philadelphia,  $15,000.  Architect,  C.  E. 
Bchermerhorn,  431  Walnut  street,  Philadel¬ 
phia.  Owners,  Louis  J.  Costa,  1615  North 
Twenty-third  street.  Hollow  tile  and  stucco, 
8  stories,  40x28  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Jell  Phone -Spruce  5293  1520  Saniom  Street,  Philadelphia  Keystene  Phone— Race  5555 
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■On  the  Ground  When  Wanted- 


OiauseM 

TERRA  COTTA  1  1 

WALL  COPINQ 
FLUE  LINING 
SEWER  PIPE 
HOLLOW  TILE 


You  can  rely  absolutely  on 
our  quality,  service,  and 
constantly  fair  prices. 

WILLIAM  H.  CLAUSEN 


27th  and  Diamond  Streets 


Diamond  0608 


Park  4981 


work.  Contract  awarded  to  Mowrer  Broth¬ 
ers,  Cynwyd,  Pa. 

Dye  House,  1826  Columbia  avenue,  Phila¬ 
delphia,  $12,000.  Architect,  private  plans. 
Owner,  Adolph  Plauschinat,  1824  Columbia 
avenue.  Brick  and  steel,  3  stories,  16x40  f  eet, 
slag  roof,  concrete  floors,  waterproofing.  Con¬ 
tract  awarded  to  George  Kessler  Cent.  Co., 
Drexel  Building.  ^ 

Foundations,  Shawmont  Pumping  Station, 
Philadelphia,  $6,800.  Architect,  private  plans. 
Owners,  City  of  Philadelphia,  Department  of 
Public  Works,  Bureau  of  Water,  216  City 
Hall,  Philadelphia.  Steel  and  concrete.  Con¬ 
tract  awarded  to  Connor  &  Ley,  3621  North 
Fifth  street,  Philadelphia. 

Factory,  5116-18  Wakefield  street,  Philadel¬ 
phia,  $18,000.  Architect,  private  plans.  Own¬ 
er,  George  W.  Bindley,  on  premises.  Brick, 
3  stories,  32x51  feet  and  48x51  feet,  slag 
roof,  cement  floors,  steam  or  hot  water  heat, 
electric  light.  Contract  awarded  to  John  H. 
Frith,  5817  Osiella  street,  Philadelphia. 

Foundry  (add.),  Northeast  Corner  Fifteenth 
and  Lehigh  avenue,  Philadelphia,  $33,000.  Ar¬ 
chitect,  J.  W.  Reppenhagen,  308  Park  Build¬ 
ing,  Philadelphia.  Owner,  The  Moore  White 
Co.,  on  premises.  Brick,  second  story  add., 
164x60  feet,  slag  roof,  white  pine  floors.  Con¬ 
tract  awarded  to  C.  W.  McDowell,  2118  Dia¬ 
mond  street,  Philadelphia. 

Garage,  3602-04-06-08  Frankford  avenue, 
Philadelphia,  $8,000.  Architect,  private  plans. 
Owner,  John  J.  Sherry,  3612  Frankford  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  60x75 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  light.  Contract  awarded  to  Edward  C. 
Sherry,  1512  North  Second  street,  Philadel¬ 
phia. 

Tenement  (add.  and  alts.),  Northwest  Cor¬ 
ner  Fifty-fifth  and  Baltimore  avenue,  $5,000. 
Architect,  private  plans.  Owner,  S.  Rader, 
741  South  Fifty-first  street,  Philadelphia. 
Brick,  3  stories,  22x10  feet,  slag  roof,  yellow 
pine  floors,  electric  light.  Contract  awarded 
to  Weiner  &  Pepper,  524  Fernon  street,  Phila¬ 
delphia. 

Residence  (add.  and  alts.),  4612  Baltimore 
avenue,  $3,500.  Architect,  private  plans.  Own¬ 
er,  J.  Epstein,  1504  South  Fifty-third  street, 
Philadelphia.  Brick,  1,  2  and  3  stories,  13x17 
feet,  154x17  feet  and  14x16  feet,  and  15%x6 
feet,  slag  roof,  yellow  pine  floors,  electric 
light.  Contract  awarded  to  Weiner  &  Pepper, 
524  Fernon  street,  Philadelphia. 


WcDrill  Wells  and  Get  Water 

Test  Strings  and 

“vpp-  Soundings 

jgpB 

|  Jj  Let  U a  Submit  Prices 

H  Ridpatii  &  Potter  Co. 

p  22nd  4  Cambria  Sta. 

Phila.  Pa. 

Residence  (add.),  Haines  street,  East  of 
Boyer  street,  $7,500.  Architect,  private  plans. 

wner,  Samuel  Emlen,  Jr.,  on  premises.  Stone, 
2  stories,  17  feet  9  inches  x  28  feet  4  inches, 
shsingle  roof,  hot  water  heat,  electric  light, 
oak  and  yellow  pine  floors.  Contract  award¬ 
ed  to  I.  A.  Dunkelberger,  71  East  Herman 
street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  2532 
Kensington  avenue,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Abe  Felix,  on  premises. 
Brick,  2  stories,  12x16  feet,  slag  roof,  yellow 
pine  floors.  Contract  awarded  to  Birkelbach 
Co.,  4608  Richmond  street,  Philadelphia. 

Business  Building  (add.),  1101  Columbia 
avenue,  Philadelphia,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  J.  McMahon,  on  premises. 
Brick,  3  stories,  14  feet  9  inches  x  12  feet, 
slag  roof,  yellow  pine  floors.  Contract  award¬ 
ed  to  George  E.  Hawk,  1628  North  Twelfth 
street,  Philadelphia. 

Residences  (8)  Stores  and  Dwellings  (2), 

4610-4628  N.  8th  street.  Architect,  private 
plans.  ($44,000)  Owner,  John  W.  Mortimer, 
3024  E  street,  Philadelphia.  Brick,  2  stories, 
115^x32  feet  and  12x12  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  John  Mor¬ 
timer,  3377  Emerald  street,  Philadelphia. 

Store  and  Offices,  Southeast  corner  Dock 
and  Walnut  streets,  $17,000.  Architect,  pri¬ 
vate  plans.  Owner,  Russell  Wilson,  116  Dock 
street,  Philadelphia.  Brick,  steel,  3  stories, 
45x60  feet,  slag  roof,  maple  floors,  steam 
heat,  electric  light,  metal  lath,  iron  work. 


Contract  awarded  •  to  Henry  C.  Cahl,  231  S. 
Eighth  street,  Philadelphia. 

Apartments  (alts.),  1831  North  Twenty- 
second  street,  Phladelphia,  $2,500.  Archi¬ 
tect,  private  plans.  Owner,  Abe  Weil,  36 
North  Eleventh  street,  Philadelphia.  Car¬ 
pentry,  millwork,  painting,  glazing,  electric 
work.  Contract  awarded  to  J.  Harry  Rea, 
1019  Appletree  street,  Philadelphia. 

Stores  and  Apartments,  (Alts',  and  Add.), 
1702  Walnut  street,  Philadelphia.  Architect, 
J.  W.  Thompson,  703  South  Sixtieth  street, 
Philadelphia.  Owner,  E.  A.  Belmont,  254 
South  Sixteenth  street.  Brick,  cut  stone, 
cement  work,  slag  roof,  mineral  and  oak 
floors,  metal  lath,  painting,  coldi  water  paint¬ 
ing,  carpentry,  waterproofing,  steel  and  orn- 
miental  iron  work,  glazing,  tile  and  marble 
work,  demolition,  vapor*  heating,  electric 
lighting,  plumbing.  Contract  awarded  to  W. 
Ol»  Springer,  2004  Naudain  sit.,  Philadelphia. 


Pennsylvania 
Construction  News 

Residence  and  Garage,  Ardmore,  Pa.  Archi¬ 
tect,  Henry  L.  Rei  n  hold,  Jr.,  1513  Walnut 
street,  Philadelphia.  Owner,  Ralph  A.  Land, 
1513  Walnut  street,  Philadelphia.  Stone,  2 y2 
stories,.  45x50  feet,  slate  roof,  oak  and  maple 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Revised  plans  in  progress.  Will  take 
new  bids  in  three  weeks. 

School  (add.),  Newmanstown,  Pa.  Archi- 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone- Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


START  THE  NEW  YEAR  RIGHT! 

It  won’t  pay  you  this  year  to  use  out-of-date  methods  or  equip 
ment.  A  reliable  TRANSIT  or  LEVEL  is  essential  to  your  suc¬ 
cess.  Our  Model  No.  55 

“Sterling”  Convertible  Level 

is  a  Level  and  a  Transit  combined — TWO  INSTRUMENTS  IN 
ONE.  Ask  the  man  who  owns  or  uses  a  “Sterling.”  Call  or  send 
TODAY  for  Pamphlet  G  and  know  the  advantages  of  the  only 
Phila.-made  Convertible  Level. 

1NIGHT  CO.  r -----  t 

FACTORY  AND  SALESROOM  Fo^Sale6”*8 

1S6  N.  12th  Street  PHILADELPHIA  or  Rent 
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teet,  H.  Maurer,  226  North.  Fifth  street, 
Beading,  Pa.  Owner,  care  of  architect.  Brick, 
2  stories,  7  rooms,  slag  roof,  maple  floors, 
hot  air  or  steam  heat,  electric  light,  rolled 
steel  skylights,  metal  lath.  Preliminary  plans 
in  progress. 

Residence,  West  Beading,  Pa.  Architect, 
H.  Maurer,  226  North  Fifth  street,  Beading, 
Pa.  Owner,  G.  H.  Bader,  care  of  Beading 
Abattoir  Co.,  Beading,  Pa.  Brick,  2%  sto¬ 
ries,  30x46  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Town  Hall,  Moving  Picture  Theatre  and 
Fire  Station,  Richland,  Pa.  Architects,  Pitch¬ 
er  &  Eiler,  Sixth  and  Court  streets,  Beading, 
Pa.  Owners,  Richland  Fire  Co.,  J.  A.  Fisher, 
secretary,  Richland,  Pa.  Bricjc,  2  stories, 
50x125  feet,  asbestos  slate  roof,  hardwood 
floors,  vapor  heat,  electric  light,  hollow  tile, 
metal  lath.  Plans  in  progress.  Will  take 
bids  gbout  April  1st. 

Residence  (alts.)  to  Apartment  and  Store, 

222  North  Sixth  street,  Beading.  Architect, 
Calvin  Young,  226  North  Sixth  street,  Bead¬ 
ing,  Pa.  Owner,  J.  M.  Beaver,  123  North 
■Sixth  street,  Beading,  Pa.  Mill  work,  par¬ 
tition  work,  general  interior  work,  tile  and 
marble  work.  Plans  in  progress. 

Church,  Emaus,  Pa.  Architects,  iRiteher  & 
Eiler,  Sixth  and  Court  streets,  Beading,  Pa. 
Owner,  Bev.  D.  E.  Schaeffer,  St.  John’s  Re¬ 
formed1  Church*,  Emaus,  Pa.  Stone,  1  story  and 
gallery  and  basement,  42x86  feet,  slate  roof, 
maple  floors,  vapor  heat,' electric  light,  rolled 
steel  skylights,  roof  ventilators,  water  and 
dampproofing,  ornamental  iron  work.  Owners 
ready  for  bids. 

School,  Bridgeport,  Pa.  Architect,  H. 
-Courcy  Richards,  608  Chestnut  street,  Phila¬ 
delphia.  Owners,  Board  of  Education, 
Bridgeport,  Pa.  Preliminary  plans  in  progress. 
Too  early  for  details. 

Bakery  (add.),  52  East  Market  street,  York, 
Pa.  Architects,  Gimmell  &  Billmeyer,  Boss- 
miller  Building,  York,  Pa.  Owner,  Mr.  Guth- 
ridge,  North  George  street,  York,  Pa.  Brick, 
general  interior  work.  Plans  in  progress.  Too 
early  for  details. 

Warehouse  (add.),  North  and  George 
streets,  York,  Pa.  Architects,  Gimmell  &  Bill¬ 
meyer,  Rossmiller  Building,  York,  Pa.  Own¬ 
er,  L.  M.  Hartman,  Philadelphia  and  Duke 
streets,  York,  Pa.  Brick,  2  stories,  50x130 
feet,  slag  roof,  maple  floors,  electric  light, 
steam  heat  extension.  Plans  in  progress. 

Residence  Office  and  Garage,  York,  Pa.  Ar¬ 
chitect,  Edward  Leber,  Hay  Building,  York, 
Pa.  Owner,  Dr.  J.  H.  Howard,  York,  Pa. 
Brick,  3  stories,  >25x80  feet,  slate  roof,  hard¬ 
wood  floors,  electric  light,  tile  work.  Plans 
in  progress. 

Store  and  Residence,  West  Market  street, 
West  York,  Pa.  Architect,  Edward  Leber, 
Hay  Building,  York,  Pa.  Owner,  Dr.  W.  T. 
Evans,  West  York,  Pa.  Brick,  2  stories, 
21x60  feet,  slate  roof,  maple  floors,  electric 
light,  plate  glass.  Plans  in  progress. 

Residences  (4),  Highland  Farms,  Hunting¬ 
don  Valley,  Pa.  Architect,  C.  A.  Ziegler,  1309 
Locust  street,  Philadelphia.  Owner,  name 
withheld.  Stone,  brick  and,  rough  east,  2% 
stories.  Plans  in  progress.  Too  early  for  de¬ 
tail. 

Residence,  Southwest  Corner  Owen  and  Al- 
hermarfe  e venues,  Lansodwne.  Pa.  Architect, 
Frank  V.  Nickels,  225  South  Sydenham  street. 
Owners,  Hugh  McCormick,  3954  Pine  street, 
Philadelphia.  Hollow  tile,  stucco  and  rough 
texture  brick,  2 %  stories,  slate  roof,  hard¬ 
wood  floors,  stone  foundations,  hot  water 
heat,  electric  light,  tile  work,  plumbing,  grad¬ 
ing.  Architect  taking  bids  and  sub-bids.  John 
McShain,  1610  North  street,  is  figuring. 

Office  Building  and  Bank,  Fifth  avenue  and 


Oliver  street,  Pittsburgh,  Pa.  Associate  ar¬ 
chitects,  Trowbridge  &  Livingston  and  E.  P. 
Melon,  527  Fifth  avenue,  New  York  City. 
Owners,  Mellon  National  Bank,  A.  C.  Knox, 
vice-president,  on  premises.  Brick,  cut  stone 
and  steel,  3  stories,  240x120  feet,  Barrett 
roof,  cement,  linoleum,  cork  tile  floors,  metal 
lath,  elevators,  roof  ventilators,  metal  weath¬ 
er  strip,  waterproofing,  iron  and  bronze  work, 
iron  stairs,  kalamein  doors  and  sash,  tile,  ter- 
razzo^and  marble  work,  steam  heat,  electric 
light,  demolition.  Owners  taking  bids  due 
February  4th.  Hughes-Foulkrod,  Common¬ 
wealth  Building,  Philadelphia,  are  figuring. 

Bank,  Oley,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Owners, 
First  National  Bank  of  Oley,  J.  M.  Bertolet, 
president,  Oley.  Stone  or  terra  cotta,  1  story 
and  basement,  32x58  feet,  John  Manville 
roof,  tile  and  reinforced  concrete  floors  (heat¬ 
ing,  electric  work  and  plumbing  reserved), 
tile  and  marble  work.  Architect  taking  re¬ 
vised  bids  due  February  3rd.  Sharp  Const. 
Co.,  22  North  Fifth  street;  Beard  Const.  Co., 
658  Penn  street;  'C.  H.  Sehlegel,  2250  Perkio- 
men  avenue;  L.  H.  Focht  &  Sons,  Baer  Build¬ 
ing;  D.  H.  Hunter,  820  North  Eleventh  street, 
Beading,  Pa.;  A.  Hoffman,  Fleetwood,  Pa.; 
Ochs  Const.  Co.,  Allentown;  J.  G.  Keen,  Oley; 
Keyser  &  Co.,  Pottstown,  and  George  Mein- 
holtz,  Reading,  Pa.,  are  figuring. 

Residence,  St.  Davids,  Pa.  Architects, 
Schermerhorn  &  Phillips,  430  Walnut  street, 
Philadelphia.  Owner,  George  M.  Smith,  care 
of  architect.  Architect  taking  bids  due  Feb¬ 
ruary  4th.  Milton  W.  Young,  Overbrook, 
Philadelphia;  Millard  N.  Croll,  Rosemont, 
Pa.;  Charles  C.  Pace,  Merion,  Pa.,  and  C.  C. 
Edielman,  1627  Sansom  street,  Philadelphia, 
are  figuring. 

Theatre  (alts.)  to  Bank,  Store  and  Apart¬ 
ments,  George  and  Philadelphia  streets,  York, 
Pa.  Architect,  William  H.  Schwartz,  348 
East  King  street,  York,  Pa.  Owner,  J.  E. 
Smith,  116-118  North  George  street,  York,  Pa. 
Brick,  general  interior  work,  hardwood  floors, 
electric  light,  tile  work.  Plans  in  progress. 
Owner  will  build. 

Store,  Apartment  and  Garage,  133  Penn 

street,  Beading,  Pa.  Architect,  H.  Maurer, 
226  North  Fifth  street,  Beading,  Pa.  Owner, 
S.  Kaufmann,  Penn  street,  above  Second 
street,  Reading,'  Pa.  Brick,  3  and  1  stories, 
30x210  feet,  slag  roof,  pine  and  concrete 
floors,  steam  heat,  electric  light,  tile  work, 
metal  lath,  rolled  steel  skylights,  plate  glass. 
Architect  has  received  bids. 

Residences  (2),  Nos.  38  and  39,  Cnywyd,  Pa. 
Architect,  Secburger  &  Robenold,  1524  Chest¬ 
nut  st.,  Philadelphia.  Owner,  name  withheld. 
Frame  and  stucco,  2 %  stories,  39x25  feet, 
14x17  feet  8  inches  x  16  feet,  39x22  feet,  9x19 
feet,  slate  roof,  oak  and  pine  floors,  tile  work, 
iron  work.  Architects  have  received  bids. 

Plant  (add.),  Reading,  Pa.  Engineers, 
Lockwood,  Greene  >Co.,  Boston,  Massachu¬ 
setts.  Owners,  Joseph  Bancroft  &  Sons, 
Beading,  Pa.  Mill  building,  3  stories  and 
basement,  411x51  feet,  office  building  add.,  2 
stories,  36x42  feet,  colling  pond,  2  stairway 
towers,  picker  building  add.,  3  stories,  104x40 
feet,  brick  and  steel,  slag  roof,  maple  and  ce¬ 
ment  floors,  roof  ventilators,  water  and  damp¬ 
proofing,  rolled  steel  sash  and  skylights,  iron 
work.  Engineers  have  received  bids. 

Buildig,  Lester,  Pa.  Architect,  private 
plans.  Owners,  Lester  Piano  Co.,  1306  Chest¬ 
nut  street.  Brick,  3  stories,  144x85  feet,  slag 
roof,  maple  floors,  rolled  steel  sash,  Bond, 
iro  work  (heating  plumbing,  lighting  and 
sprinklers  reserved).  Owners  have  received 
bids. 

Bank  (alts,  and  add.),  Langhorne,  Pa.  Ar¬ 
chitect,  Thos.  Stephen,  Temple  Building,  Cam¬ 
den,  N.  J.  Owners,  Peoples’  National  Bank, 
Langhorne,  Pa.  General  alterations  (inter¬ 


ior)  or  rear  or  side  addition.  Preliminary 
sketches  being  drawn.  Too  early  for  details. 

Garage,  Philipsburg,  Pa.  Architect,  Geo. 
S.  Idell,  1703  Chestnut  street,  Philadelphia. 
Omwer,  H.  B.  Scott,  Philipsburg,  Pa.  Stone, 
brick  and  frame,  2  stories  and  basement,  40x- 
24  feet,  slate  roof,  concrete  and  pine  floors, 
steam  heat,  electric  light.  Owner  is  taking 
bids. 

Residences,  (operation)  New  Holland  Pike, 
Lancaster,  Pa.  Architect,  M.  R.  Evans,  10% 
East  Orange  ■  street,  Lancaster,  Pa.  Owner, 
B.  R.  Slaymaker,  care  of  architect.  Work 
contemplated. 

School,  Walnut  street,  Lancaster,  Pa.  Ar¬ 
chitect,  C.  E.  Urban,  Woolworth  Building, 
Lancaster,  Pa.  Owner,  Sacred  Heart  Roman 
Catholic  Church,  Rev.  J.  M.  Steffy,  558  North 
Walnut  street,  Lancaster,  Pa.  Brick,  2  sto¬ 
ries.  Sketches'  in  progress. 

Residence,  Mt.  Gretna,  Pa.  Architect,  F. 
G.  Fahnestock,  Patriot  Building,  Harrisburg, 
Pa.  Owner,  Captain  W.  Hicks,  care  of 
Architect.  Brick  and  shingle,  .1%  stories. 
Sketches  in  progress. 

Bank,  Enola,  Pa.  $25,000.  Architects, 
Laurie  &  Lappey,  Second  and  Locust  streets, 
Harrisburg,  Pa.  Owners;,  Enola  State  Bank, 
care  of  Dr.  Holmes,  Enola,  Pa.  Brick,  2 
stories,  35x70'  feet,  slag  roof,  tile  floors,  vapor 
heat,  electric  light,  hollow  tile,  metal  lath, 
roof  ventilators,  metal  window  guards,  bank 
fixtures,  vault  equipment,  ornamental  iron 
work.  Preliminary  plans  in  progress. 

Factory,  West  East  street,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Dudley  Watch  Co., 
care  of  Architect.  Brick,  steel,  2  stories  and 
basement,  40x120  feet,  slag  roof,  pine  floors, 
electric  lighting,  rolled  steel  sash,  waterproof¬ 
ing.  Architect  taking  bids  due  Feb.  1st. 
Herman  Wohlsen,  Woolworth  Building;  D.  S. 
Warfel,  Woolworth  Building;  Walter  Zook, 
311  North  Queen  street;  W.  L.  Wiant,  5544 
Mill  street,  Lancaster,  Pa.,  and  W.  S.  Fergu¬ 
son,  Paterson,  N.  J'.,  are  figuring. 

School,  Bitnerville,  Pa.  Architect,  C.  E. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Lancaster  Township  Bchool  Board, 
Kirk  Johnson,  Lancaster.  Brick,  2  stories, 
40x93  feet,  slag  roof,  yellow  pine  floors,  hot 
air  Jieat,  electric  light,  roof  ventilators.  Owner 
will’  take  bids  this  week. 

Ice  Plant,  Sevpntli  and  Schuylkill  streets, 
Harrisburg,  Pa.  Architect,  private  plana. 
Owner,  United  Ice  and  Coal  Co.,  care  of  M. 
Miller,  Foster  and  Dow'den  streets,  Harris¬ 
burg,  Pa.  Brick,  1  story,  60xh50  feet,  slag 
roof,  cement  floors,  electric  light.  Owner 
will  take  bids  in  a  few  weeks. 

Theatre,  Lewistown,  Pa.  Architect,  J.  B. 
Harmon,  48  North  Queen  street,  Lancaster, 
Pa.  Owner,  M.  Duke  and  J.  Sheveha,  Lewis- 
town,  Pa.  Brick  and  steel,  1  story,  60x150 
feet,  composition  roof  and  floors,  steam  heat, 
electric  light,  tile  and  marble  work,  hollow 
tile,  metal  lath,  rolled  steel  skylights,  fire 
doors,  roof  ventilators.  Owner  will  sub-let. 

Bungalow,  Market  street,  Harrisburg,  Pa. 
Architect,  G.  H.  Grove,  213  Walnut  street, 
(Harrisburg,  Pa.  Owner,  Mr.  Roberts,  care 
of  Mr.  Taylor,  11th  street,  Harrisburg,  Pa. 
Brick,  1  story,  28x40  feet,  slate  roof,  pine 
floors,  steam  heat,  electric  light.  Owner  is 
subletting. 

Residences  (2),  Bellevue  Road,  Harrisburg, 
Pa.  Architect,  private  plans.  pwner,  A. 
Brough,  2026  Bellevue  Road,  Harrisburg,  Pa. 
Brick,  2%  stories,  various  sizes.  Owner  will 
build. 

Residences  (3),  Paxtang,  Harrisburg,  Pa. 
Architect,  G.  H.  Grove,  213  Walnut  street, 
Harrisburg,  Pa,  Owner,  Daniel  Ricker,  Pax¬ 
tang,  Pa.  Brick,  2  stories,  24x32  feet,  as¬ 
bestos  shingle  roof,  pine  floors,  steam  heat, 
electric  light.  Owner  wall  build. 
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Pennsylvania 
Contracts  Awarded 

Church,  Front  and  Windsor  streets,  Read¬ 
ing,  Pa.  Architects,  Pitcher  &  Eiler,  Sixth 
and  Court  streets,  Reading,  Pa.  Owners, 
Windsor  Methodist  Episcopal  Congregation, 
Rev.  H.  R.  Hoffman,  1090  Windsor  street. 
'Stone,  1  story,  basement  and  gallery,  50x70 
feet,  slate  roof,  maple  and  cork  tile  floors 
(heating  reserved),  electric  light,  metal  lath, 
tile,  water  and  damjpproofing;,  ornaihenta 
iron  work.  Contract  awarded  to  H.  J.  Rau- 
denbush,  1324  Perkiomen  avenue,  Reading, 
Pa. 

Bank  (alts.),  Sinking  Spring,  Pa.  Archi¬ 
tect,  H.  Maurer,  226  North  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  Sinking  Spring  Bank,  Mr. 
Weber,  president,  Sinking  Spring,  Pa.  Gen¬ 
eral  alterations,  bank  fixtures,  ornamental 
iron  work,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  Adam  Spatz,  Reading,  Pa. 

Bank,  (alts.),  Bellefonte,  Pa.  Architect, 
Geo.  SI.  Idell,  1705  Chestnut  street,  Philadel¬ 
phia.  Owner,  Bellefonte  National  Bank,  Bel¬ 
lefonte,  Pa.  Interior  alterations,  cork  and 
marble  floors,  vapor  heat,  electric  light,  orna¬ 
mental  iron  work.  Contract  awarded  to 
Bellefonte  Eumlber  Co.,  Bellefonte,  Pa. 


New  Jersey 
Construction  News 

Ferry  Houses  and  Wharves,  Lardner ’s 
Point  and  Palmyra,  N.  J.  Engineer,  John 
Miegs,  1211  Walnut  street,  Philadelphia.  Own¬ 
ers  Tacony  &  Palmyra  Ferry  Co.,  care  of 
George  T.  Sale,  Liberty  Building.  Engineers 
taking  bids  due  February  9th.  Pierce-Henon 
Co.,  Juniper  and  Pine  streets;  Carr  &  'Court¬ 
ney,  Twenty-third  and  Summer  streets;  Bar¬ 
clay  White  Co.,  1713  Sansom  street;  A.  R. 
Raff  Cent.  Co.,  1635  Thompson  street;  J.  S. 
Rogers  Co.,  Drexel  Building;  William  Linker, 
735  Cherry  street;  E.  H.  Keefer  &  Son,  1321 
Rodman  street,  and  George  W.  Shaner  &  Co., 
Palmyra,  N.  J.,  are  figuring. 

Church,  Pleasantville,  N.  J.,  $60,000.  Archi¬ 
tect,  George  E.  Savage,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owner,  Pleasantville  Pres¬ 
byterian  Church,  care  of  Rev.  T.  M.  Siman- 
ton,  Pleasantville,  N.  J.  Stone  and  brick,  1 
story,  70x100  feet.  Plans  in  progress. 

Residences  (10),  Atlantic  City,  N.  J.  Ar¬ 
chitect,  Bertram  Ireland  Guarantee!  Trust 
Building,  Atlantic  City.  Owner,  name  with¬ 
held.  Brick,  2  stories  and  basement,  33x38 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Residence  (alts,  and  add.)  and  Garage,  Ivy 

Court,  Trenton,  N.  J.  Architect,  J.  O.  Hunt, 
Hunt  Building,  Trenton,  N.  J.  Owner,  care 
of  architect.  Brick,  general  alterations,  sun 
parlor,  electric  lighting,  slate  roof,  concrete 
floors,  garage,  18x20  feet.  Plans  in  progress. 

Residence,  Trenton,  N.  J.  Architect,  Wal¬ 
ter  Hankin,  241  South  Warren  street,  Tren¬ 
ton,  N.  J.  Owner,  name  withheld.  Frame,  2% 
stories,  21x38  feet,  shingle  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Factory,  Newark,  N.  J.  Architect,  Frank 
V.  Nickels,  225  South  Sydenham  street,  Phil¬ 
adelphia.  Owner,  name  withheld.  Brick  and 
steel,  1  and  2  stories,  200x75  feet,  slag  roof, 
pine  and  mineral  floors,  metal  lath,  elevators, 
iron  work,  rolled  steel  doors  and  sash,  demo¬ 
lition  (heating,  electric  work  and  plumbing 
reserved).  Architect  taking  bids  due  Febru¬ 
ary  2nd.  Pierce  Henon  Co.,  Juniper  and  Pine 
streets,  and  Charles  Gilpin  Harrison  Building, 
Philadelphia,  are  figuring. 


Store  and  Apartment,  Illinois  and  Pacific 
avenues,  Atlantic  City.  Architect,  Frank  A. 
Berry,  Real  Estate  Trust  Building,  Philadel¬ 
phia.  Owner,  Y.  Dein,  1219  Pacific  avenue, 
Atlantic  City,  N.  J.  Brick,  steel  and  cut 
stone,  3  stories,  94x25  feet,  slag  roof,  oak  and 
pine  floors,  metal  lath,  .iron  work,  Bond,  hol¬ 
low  metal  sash,  tile,  marble  and  terrazzo 
work,  steam  heat,  electric  lighting.  Architect 
taking  bids  due  February  2nd.  Pierce  Henon 
Co.,  Juniper  and  Pine  streets,  are  figuring. 

Garage  and  Apartment,  North  Michigan 
avenue,  Atlantic  City,  N.  J.  Architect,  W. 
S.  Hewitt,  Guarantee  Trust  Building,  Atlan¬ 
tic  City.  Owner,  Jacob  Rimkiefsky,  25  South 
Texas  avenue,  Atlantic  City.  Brick,  2  sto¬ 
ries,  149x50  feet,  slag  roof,  composition  floors, 
electric  light,  rolled  steel  sash.  Owner  taking 
bids,  due  as  soon  as  possible.  Samuel  Dolin- 
sky,  2  North  Vermont  avenue,  and  Nicholas 
Young,  15  South  Ohio  avenue,  Atlantic  City, 
N.  J.,  are  figuring. 

Hall,  Store  and  Apartment,  Pleasantville, 
N.  J.  Architect,  W.  S,  Hewitt,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  Junior 
Order  American  Mechanics,  Clarence  Dough¬ 
erty,  secretary,  on  premises.  Brick,  2  sto 
ries,  40x120  feet,  composition  floors,  pine  and 
concrete  floors,  hot  water  heat,  electric  light, 
tile  and  marble  work,  roof  ventilators,  metal 
ceilings,  ornamental  iron  work.  Architect  has 
received  bids. 

Residence,  Tallahassee  avenue,  Atlantic 
City,  N.  J.  Architect,  Frank  A.  Berry,  1219 
Real  Estate  Trust  Building,  Philadelphia. 
Owner,  Jacob  Bickar,  Atlantic  City,  N.  J. 
Brick  and  stucco,  2 y2  stories,  29x60  feet,  tile 
roof,  hot  water  heat,  electric  light.  Archi¬ 
tect  has  received  bids. 

Warehouse  (alts.),  1007  Atlantic  avenue, 
Atlantic  City,  N.  J.  Architect,  Seward  G. 
Dobbins,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  Max  Kauffman,  on  premises. 
Architect  taking  bids  due  February  4th.  Lam 
Building  Co.,  1001  Wood  street,  Philadelphia, 
is  figuring. 

Residence  (add.),  Chelsea,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  name  withheld.  Brick, 
raising  floors  (7  additional  stories),  80x80 
feet,  slag  roof,  cement  floors,  hot  water  heat, 
electric  light.  Architect  has  received  bids. 

Residence,  Ventnor,  N.  J.  Architect,  Ber¬ 
tram  Ireland,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  M.  C.  Reid,  13  North 
Hillside  aveue,  Ventnor,  N.  J.  Frame,  2  sto¬ 
ries,  26x42  feet,  asphalt  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  will  build. 

Store  and  Apartment,  Pleasantville,  N.  J. 
Architect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  English  & 
Somers,  on  premises.  Brick,  2,  stories,  40x100 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  will 
build. 

Apartment  2324  Atlantic  avenue,  Atlantic 
City,  N.  J.  Architect,  W.  S.  Hewitt,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owner, 
Julius  Biron,  on  premises.  Brick,  3  stories, 
21x85  feet,  slag  roof,  pine ,  floors*,  hot  water 
heat,  electric  light,  tile  work.  Owner  ready 
for  sub-bids. 

Church,  Vineland,  N.  .i.  Architects,  Mills 
&  Van  Kirk,  Harrison  Building,  Philadelphia. 
Owners,  Vineland  M.  E.  Church,  Vineland, 
N.  J.  Brick  and  cement  block,  1  story,  gal¬ 
lery  and  basement  50x87  feet,  steel  frame, 
tin  roof,  maple  floors,  metal  lath,  vapor  heat, 
electric  light,  tile  and  marble  work,  folding 
partitions.  Plans  in  progress. 

Hospital,  Vineland,  N.  .1.  Architect,  Stearns 
&  Woodnutt,  Stephen  Girard  Building,  Phila¬ 
delphia.  Owner,  Vineland  Hospital  Associa¬ 
tion,  care  of  T.  P.  Tuller,  Prest.  Bldg.  Tom., 
Vineland,  Judge.  Brick,  2  and  3  stories.  Work¬ 


ing  plans  in  progress.  Architects  will  take 
bids  in  two  months. 

Residence,  Haddonfield,  N.  J.  $10,000'.  Ar¬ 
chitect,  Thos.  Stephen,  Temple  Building,  Cam¬ 
den,  N.  J.  Owner,  Wni.  Buzby,  Moorestown, 
N.  J.  Frame,  2%  stories,  26x39  feet,  slate 
roof,  oak  floors,  hot  air  heat,  electric  light, 
tile  work.  Plans  in  progress.’  Architect  will 
take  bids  in  three  weeks. 


New  Jersey 
Contracts  Awarded 

Residence  (alts,  and  add.),  23  States  ave¬ 
nue,  Atlantic  City.  Architect,  J.  R.  Ogden, 
143  South  Carolina  avenue,  Atlantic  City, 
N.  J.  Owner,  L.  Josephson,  on  premises. 
Briek,  stucco,  3  stories,  12x24  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light,  gen¬ 
eral  interior  alterations.  Contract  awarded 
to  Max  Dolinky,  1308  Pacific  avenue,  Atlan¬ 
tic  City,  N.  J. 

Residences  (3),  Garfield  street,  Trenton, 
N.  J.,  $10,500.  Architect,  private  plans.  Own¬ 
er,  William  H.  Leese,  266  Logan  street,  Tren¬ 
ton,  N.  J.  Frame,  2  stories,  14x28  feet,  slate 
roof,  pine  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  G.  &  W.  H. 
Leese,  266  Logan  street,  Trenton,  N.  J. 

Residences  (6),  Hobart  street,  Trenton, 
iN.  J.,  $21,000.  Architect,  private  plans.  Own¬ 
er,  W.  H.  Leese,  266  Logan  street,  Trenton, 
N.  J.  Frame,  2  stories,  12x26  feet,  slate  and 
tin  roof,  pine  floors,  electric  lighting.  Con¬ 
tract  awarded  to  G.  &  W.  H.  Leese,  266  Logan 
street,  Trenton. 


Miscellaneous 
Construction  News 

Residence*,  Eighty-ninth  and  Janifer  streets, 
N.  W.,  Washington,  D.  C.  Architect,  Philip 
H.  Johnson,  1713  Sansom  street,  Philadelphia. 
Owner,  Miss  Farrell,  care  of  Dr.  Crowley, 
Washington,  D.  C.  Stone  and  brick,  2% 
stories,  29x64  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work.  Owner  taking  bids  due  Feb. 
3rd.  Frank  L.  Wagner,  1418  H  street;  R.  P. 
Witty  Co.,  Union  Trust  Building;  Win.  P. 
Lipscomb  &  Co.,  District  National  Bank 
Building;  Arthur  L.  Smith  &  Co.,  Woodward 
Building,  all  of  Washington,  D.  C.,  are  figur¬ 
ing. 

Fraternity  House,  Newark,  Del.  Architect, 
Day  and  Klauder,  1416  Chestnut  street,  Phil¬ 
adelphia.  Owner,  Sigma  Phi  Epsilon  Frater¬ 
nity,  Delaware  College,  II.  Rodney  Sharp, 
Chm.,  Bldg.  Co.,  Newark,  Del.  Brick,  2% 
stories  and  basement,  50x50  feet.  Plans  about 
completed.  Architects  will  take  bids  in  three 
weeks. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Jan¬ 
uary  24,  1922.  Sealed  Proposals  will  be  open¬ 
ed  in  this  office  at  3  P.  M.,  February  9,  1922, 
for  furnishing  and  delivering  laundry  machin¬ 
ery,  all  carrier  charges  paid,  to  the  respective 
superintendents  of  construction,  U.  S.  P.  H.  S. 
Hospital,  Fort  Logan  H.  Roots,  Ark.;  U.  S.  P. 
H.  S.  Hospital,  Ft.  Walla  Walla,  Wash.;  U.  S. 
Quarantine  Station,  Hoffman’s  Island,  N.  Y. 
Specifications  may  be  obtained  at  this  office 
in  the  discretion  of  the  supervising  architect, 
Jas.  A.  Wetmore,  Acting  Supervising  Archi¬ 
tect. 
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(Continued1  from  page  72) 
soul  burns  within  you,  you  shall  create 
beauty,”  and  that  man  went  and  became 
the  artist. 

Now  may  we  not  reverently  and  not 
unfittingly,  add  to  this  noble  group  of 
God’s  journeymen  the  constructor?  We 
who  forerun  and  always  have  all  the 
others?  We,  who  have  straightened  the 
path  for  their  feet?  We,  without  whom 
their  high  destiny  could  not  be  wrought 
out,  and  by  whom  all  their  visions  are 
crystallized?  We  work  and  delve  for 
science  in  its  onward  march,  and  harness 
its  magic  to  ways  of  usefulness.  The 
bewildering  and  marvelous  structure 
through  which  business  functions  is  the 
work  of  our  hands.  Philosophy  leans 
upon  us  heavily  to  demonstrate  its  theor¬ 
ies  of  life  and  even  to  art  we  give  its 
tools  and  make  its  dreams  of  beauty  im¬ 
perishable. 

We  are  the  hands  through  which  nearly 
all  of  human  thought  and  all  material 
progress  are  expressed.  Through  our 
highways  and  railways  and  lighting  and 
heating  and  temples  and  schools  and 
homes,  we  touch  all  life  intimately,  and 
come  very  close  indeed  to  the  heart  of 
humanity,  and  with  that  vital  and  varied 
contact  comes  to  us  an  impressive  but  in¬ 
spiring  responsibility.  It  is  given  to  us, 
if  we  see  it  rightly  to  raise  the  standard 
of  every  man’s  service  by  the  fidelity  of 
our  own. 

I  make  no  apology  for  such  idealism 
in  an  organization  like  this  because  what¬ 
ever  our  industry  is  today  is  the  sum 
total  of  the  thoughts  that  all  the  con¬ 
tractors  in  the  world  have  about  it,  and 
it  never  will  rise  above  that  level.  And 
as  that  level  advances  to  higher  planes  of 
integrity  and  service,  we  shall  travel  fur¬ 
ther  and  further  away  from  the  stigma  of 
sordidness  which  has  clouded  our  history 
in  the  pa  strand  it  is  given  to  the  A.  G.  C. 
to  carry  that  bright  banner  in  the  very 
vanguard. 

Of  course  ethical  achievement  is  not 
statistical.  We  can’t  measure  our  pro¬ 
gress  along  those  lines.  Nevertheless,  I 
firmly  believe,  and  you  do,  too,  that  it 
will  be  our  real,  our  most  profitable  pro¬ 
gress,  and  the  span  of  our  activities  is 
not  limited  to  our  own  present  interests. 

We  are  trying  to  make  contracting  a 
finer  thing  for  those  who  will  come  after 
us.  ,  We  are  consciously  sowing  seeds 
which  will  be  harvested  by  those  whom 
we  can  never  know.  Is  there  any 
finer  thing  in  life  than  that? 

I  will  just  leave  with  you  that  thought, 
expressed  again  in  a  homely  little  poem 
called 

THE  BRIDGE  BUILDER 
An  old  man,  traveling  a  lone  highway 
Came  at  the  evening  cold  and  gray, 

To  a  chasm  deep  and  wide. 

The  old  man  crossed  in  the  twilight  dim, 
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For  the  sullen  stream  held  no  fears  for 
him, 

But  he  turned  when  he  reached  the  other 
side 

And  builded  a  bridge  to  span  the  tide. 
“Old  man,”  cried  a  fellow  pilgrim  near, 
“You  are  wasting  your  strength  with 
-  building  here 

Your  journey  will  end  with  the  ending 
day 

And  you  never  again  will  pass  this  way. 
You  have  crossed  the  chasm  deep  and 
wide, 

Why  build  you  a  bridge  at  eventide?” 
And  the  builder  raised  his  old  gray  head, 
“Good  friend,  on  the  path  I  have  come,” 
he  said, 

“There  followeth  after  me  today 
A  youth  whose  feet  will  pass  this  way. 
This  stream,  which  has  been  as  naught 
to  me, 

To  that  fair-haired  boy  may  a  pitfall 
be. 

He,  too,  must  cross  in  the  twilight  dim, 
Good  friend,  I  am  building  this  bridge 
for  him.” 

Thank  you. 

*  *  * 

WASTE  IN  INDUSTRY 
An  Address  Delivered  by  J.  Parke 
Channing  at  the  National  Convention 
of  the  Associated  General  Contrac¬ 
tors,  Cleveland,  Ohio,  January 
18,  1922 

In  assigning  the  relative  responsibility 
for  waste,  50%  of  this  responsibility  has 
been  placed  at  the  door  of  management, 
and  less  than  25%  at  the  door  of  labor. 
In  assessing  this  responsibility,  there  has 
been  no  purpose  or  desire  to  place  blame 
upon  any  individual,  group  or  class. 
Waste,  like  industry  itself,  is  the  result 
of  a  slow  growth,  but  undoubtedly  the 
greatest  opportunity  today  for  correcting 
it,  is  in  the  hands  of  management.  By 
management  is  meant  all  of  those  engaged 
in  industry  from  foremen  up  to  the  finan¬ 
cial  heads  of  the  concern.  The  impor¬ 
tance  of  management  has  been  shown 
by  that  terrible  experiment  conducted  in 
Russia,  in  which  an  attempt  was  made  to 
carry  on  industry  by  the  workman  him¬ 
self.  It  has  failed  miserably  and  now 
its  protagonists  are  asking  that  technical 
men  come  into  Russia  to  re-establish  its 
industries. 

The  causes  of  waste  may  be  generally 
classified  under  the  heads  of  Low  Pro¬ 
duction,  Interrupted  Production,  Re¬ 
stricted  Production  and  Lost  Pro¬ 
duction.  Low  Production  is  caused 
by  faulty  material  control,  faulty  design 
control,  faulty  production  control,  lack  of 
cost  control,  lack  of  research,  faulty  labor 
control,  ineffective  workmanship  and 
faulty  sales  policies.  Interrupted  Produc¬ 
tion  is  caused  by  idle  men,  idle  material 
and  ' idle  plants.  Restricted  Production 
comes  about  either  by  restrictions  of  the 


owners  of  management  or  by  labor.  Lost 
Production  is  largely  due  to  ill  health, 
physical  defects  and  accidents. 

The  recent  Conference  on  Employment 
makes  suggestions  toward  correcting  in¬ 
terrupted  production  due  to  idle  men. 
Probably  of  all  things  this  is  the  most 
vital.  It  is  unfortunate  that  in  a  country 
like  the  United  States  we  should  have 
idle  men  when  we  have  such  rich  re¬ 
sources  and  such  demands  for  finished 
goods.  A.  , large  portion  of  this  unem¬ 
ployment  is  due  to  booms  and  depres¬ 
sions,  and  while  we  do  not  thoroughly 
understand  the  causes  of  these  cycles,  we 
are  getting  nearer  and  nearer  to  the  truth, 
‘and  I  believe  that  we  can  look  forward 
to  a  time  when  the  peaks  and  valleys  will 
be  nearly  leveled  out. 

The  one  thing,  to  my  mind,  that  stands 
in  the  way,  is  a  psychological  one,  and 
that  is  that  when  we  are  in  a  boom  period 
we  fail  to  realize  it,  imagine  conditions 
are  normal  and  that  the  real  boom  is 
ahead  of  us.  It  is  only  a  few  far-sighted 
and'  sound-thinking  men  who  realize  the 
actual  condition.  It  is  incumbent  upon 
owners  and  managers  to  study  this  ques¬ 
tion  thoroughly  to  see  that  information 
is  collected  and  distributed  and  to  prop¬ 
erly  interpret  it. 

I  believe  that  proper  industrial  relations 
is  one  of  the  most  important  factors  in 
stabilizing  industry.  Professor  John  R. 
Commons,  of  the  University  of  Wiscon¬ 
sin,  has  very  properly  said  if  all  managers 
and  owners  treated  their  men  fairly  there 
would  be  no  need  of  labor  unions,  but 
because  owners  and  managers  have  not 
followed  the  Golden  Rule,  the  laborers 
have  been  forced  to  organize  for  their 
own  protection.  I  believe  that  in  well 
stabilized  industries  where  the  changes  in 
personnel  are  at' a  minimum  there  is  less 
friction  between  management  and  labor. 
In  industries  of  this  class  men  get 
to  know  the  management  and  the 
management  to  know  their  men.  Their 
peculiarities  and  indvidualities,  their 
capacities  for  particular  kinds  of  work 
are  realized  and  the  results  are  generally 
good. 

One  reason  that  there  is  so  much 
waste  in  the  building  industry  and  so 
many  restrictions  on  the  part  of  labor 
is  the  constantly  changing  personnel. 

Following  along  this  line,  you  will  note 
that  the  Committee  assesses  25%  of  pre¬ 
ventable  waste  as  against  outside  con¬ 
tracts;  for  example,  the  public.  And  this 
means  that  the  public  itself  must  be  edu¬ 
cated  to  the  necessity  of  a  smooth  and 
regular  operation  of  industry,  and  must 
not  demand  the  impossible  and  must  real¬ 
ize  that  everyone  cannot  have  his  wants 
filled  at  the  same  time. 

In  adopting  a  program  of  seasonal 
construction  in  different  geographic  divi¬ 
sions  of  the  country,  I,  of  course,  realize 
that  there  is  a  serious  problem  in  attempt- 
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ing  to  move  labor  from  one  part  of  the 
country  to  the  other.  A  competent  mech¬ 
anic  usually  has  his  home  in  some  town 
and  dislikes  to  move  from  place  to  place, 
but  there  is  a  possibility  that  a  certain 
proportion  of  the  men,  particularly  those 
unmarried,  may  follow  this  plan. 

Among  the  things  which  the  Committee 
recommended  is  proper  production  con¬ 
trol  so  that  material  always  will  be  on 
hand  and  delivered  when  needed ;  that 
the  plant  and  equipment  should  be  kept 
continually  in  working  order;  that  one 
should  have  a  uniform  system  of  cost 
accounting  and  particularly  that  the 
methods  of  wage  payment  should  be 
equitable  and  just  in  pursuing  the  proper 
relationship  between  the  efforts  put  forth 
and  results  achieved  by  all  who  partici¬ 
pate  in  the  enterprise.  All  of  these  re¬ 
commendations  seem  perfectly  obvious 
but  it  is  astonishing  the  number  of  in¬ 
stances  in  which  they  are  neglected. 

Especial  attention  was  called  to  the 
fact  that  wage  methods  are  wholly  futile 
in  the,  absence  of  standardization  and 
system  in  the  work.  In  a  great  many 
cases,  proper  production  standards  and 
proper  control  of  the  work  will,  without 
any  special  wage  method,  accomplish  a 
large  part  of  the  desired  result. 

Management  is  also  responsible  for  the 
prevention  of  accidents  in  industry  and 
a  “safety  first”  campaign  not  only  has  its 
humanitarian  effect,  but  results  in  an  ac¬ 
tual  saving  in  dollars  and  cents.  This, 
of  course,  is  recognized  in  the  various 
workmen’s  compensation  acts  in  which 
the  cost  of  death  and  accidents  is  directly 
paid  by  the  industry  and  becomes  one  of 
its  charges.  The  lower  this  charge,  the 
less  will  be  the  cost  of  production. 

Among  the  responsibilities  of  labor  is 
that  of  increasing  production.  Among 
the  unenlightened,  the  idea  that  there  is 
a  fixed  amount  of  work  to  be  done  in 
the  country,  and  that  the  less  a  man  does 
the  longer  the  work  lasts  and  the  more 
men  are  employed  is  of  course  an  econ¬ 
omic  fallacy,  but  is  held  by  a  great  many 
men.  There  never  was  a  greater  fallacy 
than  this,  and  I  am  glad  to  say  that  the 
best  minds  in  labor  circles  realize  its 
fallaciousness.  Still,  it  must  not  be  for¬ 
gotten  that  labor  has  had  many  sad  ex¬ 
periences  in  the  last  eighty  years  ill  which 
the  result  of  increased  effort,  both  men¬ 
tal  and  physical,  has  not  been  rewarded 
as  it  should  be,  but  has  been  entirely  ap¬ 
propriated  by  capital. 

The  government  can  give  aid  in  the 
elimination  of  waste,  and  the  most  im¬ 
portant  thing  is  the  establishment  of  a 
national  Industrial  Information  Service, 
so  as  to  furnish  accurate  and  timely  in¬ 
formation  on  production,  consumption 
and  stocks  of  commodities.  In  addition, 
I  believe  that  the  government  could  with 
propriety  establish  an  Employment  Ser¬ 
vice;  perhaps  not  distinctly  under  federal 


control,  but  at  least  correlating  the  em¬ 
ployment  services  of  the  various  States. 
There  seems  to  be  a  feeling  that  this  is 
a  legitimate  field  for  the  government  and 
one  which  should  not  be  relegated  to  pri¬ 
vate  individuals. 

There  is  also  the  suggestion  that  the 
federal  government  should  organize  a 
plan  to  adjust  disputes  in  general  indus¬ 
try,  and  you  will  recall  as  a  result  of 
this,  in  the  early  part  of  1920  the  Presi¬ 
dent  of  the  United  States  called  an  indus¬ 
trial  conference,  of  which  Mr.  Herbert 
Hoover  was  Vice  Chairman.  The  sug¬ 
gestions  of  this  conference  seem  sound, 
but  for  some  reason  they  have  not  been 
followed.  Why,  I  do  not  know.  It 
should  be  borne  in  mind  that  this  con¬ 
ference  did  not  advise-  compulsory  ar¬ 
bitration  ;  in  this,  I  think  they  were  wise, 
because,  if  I  judge  correctly,  the  results 
of  compulsory  arbitration  in  Australia 
and  New  Zealand  has  not  been  satisfac¬ 
tory.  It  is  interesting  to  note,  however, 
in  the  report  of  Waste  in  Industry,  that 
the  losses  due  to  strikes  and  lockouts  are 
nowhere  near  as  great  as  people  have 
imagined. 

Undoubtedly  the  government  can  help 
in  the  elimination  of  waste  by  putting 
into  effect  a  national  policy  regarding 
public  health.  Many  industries  look  out 
for  the  health  of  their  employees,  but 
curiously  enough  in  a  great  many  cases 
labor  is  opposed  to  physical  examination 
of  employees.  Only  a  campaign  of  edu¬ 
cation  will  overcome  this  prejudice.  A 
careful  man  knows  that  he  should  be 
examined  by  his  physician  at  least  once 
a  year,  so  that  physical  defects  may  be 
caught  in  time,  and  there  is  no  reason, 
or  rather  there  is  every  reason  why 
every  man  in  the  country,  be  he  a  brain¬ 
worker  or  a  worker  with  (his  hands, 
should  be  periodically  examined  and  ad¬ 
vised  of  his  condition  and  the  steps  that 
he  should  take  to  make  himself  efficient. 

We  need  industrial  standardization  and 
fortunately  in  this  respect  the  Bureau  of 
Standards  of  the  Department  of  Com¬ 
merce,  under  Mr.  Hoover,  is  doing  ex¬ 
cellent  work.  In  addition,  various  en¬ 
gineering  societies  are  working  on  stan¬ 
dardization,  and  are  co-operating  with 
the  Bureau  of  Standards. 

There  is  undoubtedly  a  deisrability 
that  certain  of  the  federal  laws  should  be 
revised  so  as  to  permit  closer  co-opera¬ 
tion.  In  coal  mining  for  example  stabili¬ 
zation  cannot  be  obtained  except  through 
the  proper  co-operation  of  the  large  con¬ 
sumers,  the  railroad,  the  operators  and 
labor.  Probably,  of  all  the  major  indus¬ 
tries,  there  is  not  one  so  badly  organized 
as  that  of  soft  coal  mining.  It  is  over¬ 
equipped,  both  as  regards  plant  and  per¬ 
sonnel,  and  the  soft-coal  miner,  instead 
of  being  able  to  get  300  days  of  work  as 
he  should,  gets,  I  believe,  about  190,  and 
this  means  that  there  are  altogether  too 


many  men  ready  to  mine  coal,  and  that 
part  of  them  should  be  diverted  to  other 
industries  and  the  balance  assured  regu¬ 
lar  and  continuous  work. 

I  believe  that  the  one  thing  the  Con¬ 
gress  of  the  United  States  can  do  to  re¬ 
duce  waste  in  industry  is  to  modify  the 
anti-trust  laws  so  as  to  permit  consolida¬ 
tions  now  prohibited.  A  certain  super¬ 
vision  would  have  to  be  exercised,  per¬ 
mitting  a  fair  return  on  the  investment, 
adequate  allowance  to  capital  and  man¬ 
agement  for  the  risks  taken,  but  looking 
out  that  the  natural  resources  of  the  coun¬ 
try  were  conserved  and  the  consumer 
not  overcharged. 

*  *  * 

BRICKLAYING  MAY  BE  SUCCESS¬ 
FULLY  DONE  IN  WINTER 

BY  GEO.  W.  REPP 

THE  problems  attending  bricklaying 
during  the  winter  may  be  divided 
into  two  classes :  first,  those  that 
have  to  do  with  the  comfort  of  the  work¬ 
men  and,  secondly,  those  that  affect  con¬ 
struction  work  itself. 

The  first  group  is  the  most  important, 
as  it  isi  a  well-known  fact  ■■that  a  com¬ 
fortable  workman  is  more  efficient  than 
one  who  is  not.  If  protected  from  the 
wind  and  cold,  the  men  will  work  on 
much  colder  days,  and  the  increased 
number  of  brick  they  will  lay  will  more 
than  compensate  for  the  cost  of  their 
protection. 

It  is  quite  general  among  architects  to 
specify  that  no  brick  shall  he  laid  when 
the  temperature  is  below  20  deg.  Fahren¬ 
heit,  or  12  deg.  below  freezing  point,  al¬ 
though  brick  can  successfully  be  laid  at 
lower  temperatures  if  proper  precautions 
are  taken.  Large  building  operations  are 
rarely  stopped  when  the  temperature  is 
between  20°  and1  freezing  and  the  meth¬ 
ods  employed  on  large  work  may  be  easily 
adapted  to  smaller  jobs.  Freeing  weath¬ 
er  therefor,  should  not  stop  brick  con¬ 
struction  of  any  kind  if  the  suggestions 
set  down  in  this  article  are  observed. 

Wind  Shelter 

In  the  construction  of  foundation  walls 
the  men  work  from  the  inside  of  the 
excavation  and  are  not  affected  by  the 
wind.  If  it  is  too  cold,  a  few  salaman¬ 
ders  in  the  cellar  will  make  things  com¬ 
fortable.  As  the  wall  rises  above  grade, 
when  the  wind  strikes  them,  they  may  be 
protected  from  the  wind  by  an  easily 
constructed  shelter  consisting  of  a  tar¬ 
paulin  over  a  framework  of  2x4  in.  scant¬ 
lings  erected  a  few  feet  behind  them. 
Here  also  will  be  useful  not  only  sala¬ 
manders  to  warm  the  space  between  wall 
and  shelter  for  the  men,  but  to  help  along 
the  drying  and  setting  of  the  mortar.  If 
a  vessel  of  water  is  attached  to  the  side  of 
the  salamanders  where  it  will  be  hot,  it 
will  be  found  a  great  help  in  keeping  the 
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trowels  warm  and  clean  so  that  the  mor¬ 
tar  mlay  be  handled  more  easily. 

When  the  first  floor  is  in  place  the 
same  tarpaulin  shelter  can  then  be  moved 
to  the  floor  of  the  house  along  the  lee¬ 
ward  wall  arid  placed  behind  the  work¬ 
men.  A  completed  wall  on  one  side  of 
the  building,  provided  the  openings  are 
closed  up,  will  naturally  make  a  fine  shel¬ 
ter  for  the  men  at  work  on  the  other 
walls. 

The  use  of  a  tarpaulin  shelter  is  prin¬ 
cipally  for  protection  from  the  wind,  the 
worst  element  with  which  the  men  have 
to  contend.  On  calm  days  it  need  not  be 
used.  As  soon  as  any  floor  is  in  place, 
the  openings  of  the  story  below  may  be 
temporarily  closed  and  salamanders 
placed  inside  to  dry  out  that  portion. 

Protection  of  Materials 

This  much  for  the  protection  of  the 
men.  As  to  materials,  when  the  temper¬ 
ature  falls  below  32  deg.,  or  there  is  a 
possibility  of  it  doing  so  during  the  night, 
all  materials,  including  water,  should  be 
heated  thoroughly  before  being  placed  in 
the  wall.  If  this  is  done,  the  mortar 
will  take  its  initial  set  before  it  freezes 
and  no  damage  result.  If  the  mortar 
freezes  before  setting  takes  place,  it  loses 
its  strength  and  results  in  a  weakened 
wiall.  Sometimes  the  mortar  freezes  just 
on  the  surface  of  the  joints,  as  rapidly 
as  it  is  placed,  so  that  the  joints  cannot 
be  struck  or  otherwise  finished.  This 
does  not  hurt  the  strength  of  the  wall 
in  any  way,  and  if  the  mortar  thaws  out 
within  24  hours,  the  joints  may  then  be 
struck  or  repointed.  It  is  the  freezing 
of  the  wall  throughout  that,  must  be 
guarded  against  and  this  is  accomplished 
by  the  heating  of  the  materials. 

The  face  bricks  should1  be  dry  in  every 
cold  weiather  and  heated  if  possible  by 
a  salamander  or  two  at  the  pile,  and  when 
carried  to  |he  scaffold  piled  around  sala¬ 
manders  to  keep  them  warm  for  the 
bricklayers.  Common  bricks  may  be 
heated  by  a  wood  fire  built  over  or 
around  the  brick  pile.  Sand  may  be 
heated)  by  piling  it  over  a  corrugated 
sheet  metal  culvert  or  steel  pipe  about  20 
inches  in  diameter  and  about  10  feet 
long,  in  the  ends  olf  which  a  wood  fire 
is  built.  This  simple  and  easy  method 
will  melt  all  frozen  lumps  in  the  mater¬ 
ial.  On  large  work  where  steam  is 
available,  a  steam  main  with  several 
branches  open  at  the  ends  may  be  used 
under  the  sand  in  place  of  the  wood  and 
fire  and  the  culvert. 

Where  city  water  pressure  is  available, 
the  water  may  be  heated  in  a  coil  at¬ 
tached  to  the  main  and  large  enough  to 
have  a  fire  built  in  the  center,  a  very 
simple  and  efficient  method  which  any 
plumber  can  easily  > install.  Place  a 
sheet-iron  guard  around  the  coil  to  con¬ 
serve  the  heat.  This  equipment  proves 
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very  satisfactory,  as  it  warms  the  water 
as  fast  as  it  is  drawn  off  through  the 
hose.  The  entire  installation  may  be 
found  on  the  market  at  a  comparatively 
small  cost.  Without  such  arrangement 
the  water  may  be  heated  in  an  ordinary 
iron  kettle  over  a  wood  fire.  Water 
should  never  be  heated  to  the  boiling 
point,  as  too  high  a  temperature  will  in¬ 
jure  the  properties  of  the  mortar.  A 
temperature  of  about  165  deg.  or  the 
same  as  generally  required  for  house¬ 
hold  uses  is  best. 

Cement-lime  mortar  is  the  best  for 
winter  work.  Lump  lime  is  better  be¬ 
cause  warmer  than  hydrated  lime,  but 
it  must  be  thoroughly  slaked  and  allowed 
to  cool  off  before  using.  Never  use  hot 
lime  freshly  and  incompletely  slaked  for 
the  slake  of  its  warmth,  as  it  will  con¬ 
tinue  to  slake  and  disturb  the  mortar 
after  it  has  commenced  to  set,  and  will 
decrease  or  ruin  its  strength. 

Salt  is  sometimes  used,  in  mixing  mor¬ 
tar,  to  lower  the  freezing  point,  but  its 
use  should  be  discouraged.  It  causes 
effloresence  on  the  face  of  the  wall  when 
the  work  dries  out  and  it  keeps  the  mor¬ 
tar  damp  for  a  longer  period  than  it 
would  be  without  it. 

For  salamanders  the  best  fuel  is  coke. 
Wood  makes  too  intense  and  irregular 
heat,  besides  giving  off  more  or  less 
smoke.  Coal  gives  off  a  gas  that  is  not 
pleasant,  but  coke  is  recommended  as  the 
cleanest  fire,  requires  little  care,  and  is 
almost  negigible  in  cost. 

Cares  of  Walls  in  Freezing  Weather 

Regarding  the  care  and  construction  of 
walls  in  freezing  weather,  it  may  be 
said :  The  footings  should  never  be  laid 
on  frozen  ground,  so  that  if  necessary, 
the  ground  shouldj  be  thawed  out  by 
wood  fires  before  placing  the  footing. 
It  should  then  be  protected  from  any 
frost  which  might  work  under  it,  by  a 
banking  of  fresh ,  manure  which  should 
be  maintained  until  the  building  is  closed 
in.  As  it  is  always  desirable  to  backfill 
the  foundation  walls  as  soon  as  possible, 
this  may  be  done  after  the  wall  has  been 
waterproofed,  provided  the  filling  is 
loose  and  will  pack  well.  If,  however, 
it  is  frozen  into  lumps,  it  is  best  to  leave 
the  filling  until  later. 

Walls  laid  in  freezing  weather  should 
not  be  carried  too  high  in  one  dlay.  It 
is  better  to  work  around  the  entire 
building,  a  few  feet  in  height  at  a  time, 
rather  than  work  on  one  side  and  carry 
the  wall  six  or  more  feet  high.  Walls 
erected  by  the  latter  method  have  been 
known  to  get  out  of  plumb  from  the  effect 
of  a  freezing  temperature  on  one  side 
and  the  warmth  of  the  sun  on  the  other. 

It  is  imporant  to  keep  the  wall  backed 
up  as  rapidly  as  the  face  brick  are  laid. 
If  not,  the  face  brick,  as  in  summer 
work,  would  be  exposed  on  both  sides 


with  the  possibility  of  the  mortar  freez¬ 
ing  before  being  backed  up.  The  back¬ 
ing  when  laid  would  then  confine  the 
frost  to  the  middle  of  the  wall.  Brick 
veneer  work  should  not  be  laid  up  in 
very  cold  weatheir.  In  fact,  it  is  not 
necessary,  as  it  can  be  placed  in  the 
spring  without  affecting  the  interior  com¬ 
pletion  oif  the  building. 

The  walls  and  scaffolds  should  be  cov¬ 
ered  every  night.  The  covering  for  the 
wall,  such  as  tarpaulins  or  building  pa¬ 
per,  should  be  water  tight  to  keep  the 
top  of  the  wall  dry  in  case  of  a  sudden 
thaw  and  rain,  and  should,  of  course  be 
such  that  water  cannot  run  off  onto  the 
face  of  the  wall.  The  scaffolds,  if  on 
the  outside,  should  be  protected  to  pre¬ 
vent  dirty  water  splashing  or  running 
onto  the  face  of  the  wall.  After  a  snow 
storm  the  snow  should  be  cleaned  away 
at  once  from  all  brick  surface,  sills,  scaf¬ 
folds,  etc.,  so  as  to  prevent  water  from 
running  into  the  wall  in  case  of  melting. 

I  f  the  above  suggestions  are  followed, 
there  is  no  reason  why  brickwork  should 
not  be  continued  through  the  average 
winter  months.  The  extra  work  accom¬ 
plished  during  the  usually  dull  winter 
season  is  worth  more  to  the  contractor 
than  the  trouble  lie  has  taken  or  the  addi¬ 
tional  cost  of  labor.— Naional  Builder. 

*  *  * 

ESTIMATING  COSTS  RUNNING 
TOO  HIGH 

“Reducing  Cost  of  Estimating”  formed 
the  subject  of  a  timely  address  delivered 
by  J.  J.  Kelley,  President  of  the  National 
Contractors’  Association,  at  the  meeting 
of  Architects,  Contractors  and  Building 
Trades  held  last  Thursday  in  the  Hotel 
Longacre. 

“The  general  Contractor  gets  on  an 
average  of  one  job  in  every  thirty  on 
which  he  furnishes  an  estimate,”  said 
Mr.  Kelley.  “Estimates  are  costly.  They 
require  time  and  careful  study,  for  if  the 
estimate  is  too  high,  the  bidder  loses 
the  contract.  If  it  is  figured  too  low, 
he  does  not  want  it.  Now,  who  pays 
for  the  loss  sustained  in  estimating  the 
twenty-nine  contracts  he  does  not  get? 

“Now  the  plan  that  I  propose  is  that 
every  estimate  shall  be  charged  for. 
This  is  best  for  both  parties.  The  con¬ 
tractor  gets  a  just  remuneration  for 
his  estimating  services  and  the  owner 
pays  only  for  his  own  estimates.” 


When  you  stop  to  consider  that  the  Guide 
reaches  every  week  and  is  read  by  archi¬ 
tects,  builders,  building  owners,  contrac¬ 
tors  and  -  sub-bidders  in  every  branch  of 
building  construction,  you  must  perceive  its 
unique  importance  as  a  medium  for  adver¬ 
tising  with  an  appeal  to  that  class  Every 
copy  reaches  a  live  prospect. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . .1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fair  lamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  $*a. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . . . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works, 

S09  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GAS  TEAM. 

Carkeek,  H.  T . 824  Walnut  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son _ 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Austin,  Gorham,  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil$. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Austin,  Gorham.  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Lederle.  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 


LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . ....1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co - 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATO  RS. 

Borden  Stove  Co.  . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M.  . ..46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . .Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 

ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co.  . . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave. 
SHEETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 

STUCCO.  | 

Daniel  C.  Sinclair . East  Lansdowne,  Pa.  | 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

'  TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . .433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  SL,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  bv  Jobbers  Everywhere 


JOSEPH  A.  VOGEL  CO. 


WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


NEW  YORK 
BOSTON 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 


SIZES  FURNISHED  ON  APPLICATION 


SEWER  PIPE 


FLUE  LINING  WALL  COPING 


J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 


PAVING  brick  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 


Entered  at  the  Philadelphia  Post  Office  as  Second-Class  Matter 


Vol.  XXXVII,  No.  6 
February  8,  1922 


Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally- 
Located  Showrooms  to  Inspect 

'•RICHARDSON'  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  Laundry  Heaters  Gas  Ranges 
Coal  and  Combination  Ranges 

Bell  Phone:  Keystone  Phone : 

Locust  5726  Race  3289 
Locust  5727  Race  3289 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


TIE  ROD 


METAL 


INTERLOCKING  TREAD  AND  RISER 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


Italian 

ffiarhU  Jtlflsaic  (£0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTERS  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace*St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone : 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OREgon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile  * 
Paving  Brick 
Roofing  Tile 


Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  CottaWorks,Crum  Lynne, Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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We  have  installed  our 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 


Market  5450 


EXPANDED  METAL  LATH 

$in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCK 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON-MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS-  RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHIEA.,  PA. 


/ LE  CK  13 OS.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5»b  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lamdowne,  Fa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER -PROOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

J.  CLYDE  PETTERSON,  District  Manager 
424  Bulletin  Building.  Philadelphia  Spruce  7791 


ROBT.  B.  LEDERLE 

Structural  Steel 

Can  be  purchased  by  yon  with  the  absolute  confi¬ 
dence  of  receiving  personal  attention  to  the  require¬ 
ments  of  your  contracts. 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 


Telephones:  Bell,  Walnut  1274 


Keystone,  Race  5879 


Convertible  Wye  Level 

A  very  reliable  instrument  for  Archi¬ 
tects  and  Contractors. 

12-inch  achromatic  telescope,  cross  hairs,  sun¬ 
shade  and  cap.  Clamp  and  tangent  to  vertical  axis, 
horizontal  circle  to  degrees,  by  vernier  to  5  minutes. 
Other  transits  from  $20  to  $290. 

Serviceable.  Durable.  Will  hold  adjustments. 

F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1 1  £85  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WEATHERPROOFING 

FOR 

STUCCO,  BRICK, 
STONE  AND  MARBLE 


No.  2  COLORLESS  LIQUID 


An  odorless,  transparent,  colorless  liquid,  which 
when  applied  to  outside  walls,  stops  rain  from 
driving  in  and  ruining  the  interior. 

It  eliminates  the  white  or  green  mould  and 
other  unsightly  forms  of  decay,  which  are  so 
commonly  seen.  Frost  is  barred  and  thus  the 
tendency  to  crack  and  peel  is  minimized,  par¬ 
ticularly  in  stucco. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS-Ready  Mixed,  semi-liquid,  paste. 
COLORS— in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES.  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


THE  Philadelphia  Zoning  bill  was 
rather  quickly  disposed  of  by 
Council  last  week.  The  central 
section,  between  South  and  Vine  streets, 
from  the  Delaware  to  the  Schuylkill 
rivers  was  entirely  excluded  from  fur¬ 
ther  consideration. 

The  remainder  of  the  bill  was  sent 
back  to  the  Mayor’s  Zoning  Commission 
until  such  time  as  information  can  be  ob¬ 
tained  as  to  what  the  people  in  every 
district  want  in  the  nature  of  zoning. 
This  follows  very  closely  the  suggestion 
offered  to  Philadelphia  several  weeks  ago 
by  Mr.  Bassett,  the  New  York  Zoning 
expert.  In  speaking  here  of  New  York’s 
experience  with  zoning,  Mr.  Bassett  ex¬ 
pressed  surprise  that  Philadelphia  should 
have  drafted  a  zoning  ordinance  before 
finding  out  the  wish  of  the  public.  In 
New  York,  Mr.  Bassett  said,  mass  meet¬ 
ings  were  held  and  zoning  was  a  wanted 
institution  before  it  was  inaugurated. 

Commission  members,  apparently  sur¬ 
prised  at  the  speed  with  which  the 
matter  has  been  cast  out  by  Council, 
confessed  they  were  without  immediate 
plans.  Major  Edwin  E.  Hollenback,  a 
member  of  the  commission  and  repre¬ 
sentative  of  the  city  master  builders, 
said  he  would  propose  that  Council  be 
asked  for  an  adequate  appropriation  to 
enable  the  commission  to  carry  out  the 
instructions  given  it.  If  that  appropria¬ 
tion  is  not  forthcoming,  other  members 
of  the  commission  indicated  that  they 


would  drop  the  matter,  as  they  have 
been  working  virtually  without  funds 
for  the  past  two  years  and  have  not 
been  able  to  hire  halls  and  hold  the, 
kind  of  meetings  that  were  suggested 
as  a  means  of  obtaining  a  measure  with 
real  popular  support. 

*  *  * 

HE  country  .  stands  in  need  of  a 
standard  Building  Code,  and  more 
particularly  of  an  effective  method 
of  enforcement  of  the  Code.  The  recent 
disaster  in  Washington  only  serves  to  add 
another  link  in  the  chain  of  evidence 
that  such  a  code  and  its  enforcement  are 
of  vital  import. 

General  Marshall,  of  the  A.  G.  C.,  has 
sent  the  following  outline  for  a  standard 
Building  Code  to  Secretary  of  Commerce 
Hoover  for  the  consideration  of  the  Com¬ 
mittee  on  Revision  of  Building  Codes, 
appointed  by  him.  General  Marshall  is 
well  qualified  to  draft  a  building  code, 
having  been  chief  of  the  Construction 
Divison  of  the  Army  during  the  War,  and 
in  that  capacity,  coming  in  touch  with 
the  building  codes  in  47  states. 

Outline  for  Standard  Building  Code 

1.  Scope.  The  code  should  be  pref¬ 
aced  by  a  statement  as  to  its  applicability. 

(a)  As  to  time :  It  should  include  all 
future  work  and  may  be  in  certain  re¬ 
spects  retroactive. 

(b)  As  to  character.;  It  should  include 
all  permanent  buildings,  fences  and  bill¬ 


boards,  etc.,  and  not  only  the  finished 
structures  but  also  during  the  period  of 
erection. 

(c)  As  to  extent:  Definition  should  be 
made  as  to  how  much  (if  any)  alteration 
may  be  made  to  any  present  building  or 
structure  without  bringing  it  under  the 
scope  of  the  code. 

The  main  portion  of  the  code  falls 
under  three  heads — 

Requirements,  giving  the  informa¬ 
tion  necessary  to  make  the  general  plans 
for  any  specific  building. 

Construction,  giving  the  informa¬ 
tion  necessary  to  make  the  working  draw¬ 
ings  for  all  buildings. 

Administration,  giving  the  methods 
by  which  the  code  is  enforced. 

.  Part  1 — Requirements 

Requirements  as  to  Occupancy. 
As  practically  all  buildings  are  erected 
for  a  certain  definite  character  of 
occupancy,  such  as  residence,  theatre, 
storehouse,  factory,  etc.,  the  code  proper 
should  commence  with  a  statement  of  its 
general  requirements  for  buildings  of 
every  class,  leaving  the  details  thereof  to 
be  explained  in  subsequent  sections.  In 
order  to  avoid  confusion,  the  names  used 
to  describe  occupany  should  be  defined 
exactly  and  exhaustively;  for  instance, 
the  line  of  demarcation  should  be  care¬ 
fully  drawn  between  tenement  houses, 
apartment  houses  and  hotels,  between  loft 
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building,  factories  and  stories,  between 
churches,  lecture  halls  and  theatres.  Care 
should  be  taken  to  define  the  status  of 
buildings  whose  occupancy  does  not  fall 
in  any  well-defined  category  such  as  bath¬ 
houses,  jails,  railway  stations.  Pro-, 
vision  must  be  inserted  to  cover  buildings 
of  more  than  one  character  of  occupancy, 
such  as  retail  stores  with  apartment  in 
the  upper  stories,  etc.  The  requirements 
as  to  occupancy  fall  under  the  following 
heads : 

(a)  Location. 

Limitations  on  occupancy  may  be  im¬ 
posed  in  the  various  zones  of  the  city; 
thus  factories  may  be  excluded  from  cer¬ 
tain  neighborhoods,  and  those  causing  un¬ 
pleasant  odors  or  noises  may  be  restricted 
to  a  zone  of  their  own. 

( b )  Types  of  Construction. 

Different  occupants  require  different 
types  of  construction  for  exterior  walls, 
floor,  roofs,  partitions  and  stairs.  The 
usual  method  of  prescribing  types  of  con¬ 
struction  in  existing  building  codes  is  to 
group  buildings  as  a  whole  into  four  or 
five  classes,  such  as  fireproof,  ordinary, 
and  frame.  For  comparatively  few 
classes  of  occupancy  does  a  building  run 
true  to  type,  so  that  the  general  definition 
for  each  type  of  construction  is  loaded 
with  exceptions.  It  is  therefore  sug¬ 
gested  that  a  simpler  and  more  exact 
mthodl  is  to  define  four  or  five  types  of 
construction  for  exterior  walls,  partitions, 
interior  columns,  floors,  roofs  and  stairs 
separately  and  to  prescribe  for  each  class 
of  occupancy  which  type  shall  be  used. 
It  should  be  noted,  however,  that  very 
frequently  more  than  one  type  of  wall  or 
floor,  for  instance,  may  be  prescribed  for 
the  same  building;  thus,  an  occupancy 
allowing  ordinary  frame  partitions  be¬ 
tween  the  rooms  may  yet  require  fire¬ 
proof  or  fire-resistive  partitions  around 
the  stairway  and  elevator  shaft.  It  should 
also  be  noted  that  the  type  of  construc¬ 
tion  required  by  the  occupancy  may  be 
modified  by  other  considerations  such  as 
the  height  or  location  of  the  building,  as 
provided  in  Section  3,  b. 

( c )  Allowable  loading  of  floors. 

Most  codes  specify  certain  loads  for 
which  floors  or  different  occupancies  are 
to  be.  designed,  these  figures  to  be  used 
/or  joists,  girders  or  columns.  For  build¬ 
ings  where  the  whole  floor  may  be  loaded 
uniformly,  this  is  necessary.  However, 
in  residences  a  row  of  bookcases  and  in 
offices  a  safe  may  load  heavily  one  or  two 
beams  but  there  is  no  likelihood  of  the 
whole  floor  being  so  loaded.  For  such 
occupancies  it  is  therefore  recommended 
that  the  girders  be  calculated  for  a  much 
lighter  load  than  the  joists.  Allowance 
should  be  made  for  vibration  in  cases  of 
floors  used  for  dancing,  marching  or 
machinery. 


( d )  Safety  provisions. 

I.  Miscellaneous  arrangements  of  plan: 
such  as  limitation  of  area  of  space  be¬ 
tween  fire-walls,  etc.,  provision  for  rest 
rooms  for  women  in  factories  and  the 
location  of  workshops  and  property  rooms 
in  theaters. 

II.  Means  of  egress:  number  and  size 
of  doors,  and  when  they  should  open  out¬ 
ward  ;  -.width  and  slope  of  aisles  in 
churches  and  theatres;  stairs,  their  num¬ 
ber,  width  and  steepness;  fire-escape, 
their  number  and  location  (details  of 
construction  to  be  given  later).  This 
section  should  provide  for  exits  to  roof, 
and  from  sidewalk  vaults  and  from  yards 
or  lightwells. 

III.  Fire-fighting  appliances :  such  as 
sprinkler  systems,  standpipes  with  hose 
reels  and  chemical  extinguishers — when 
required. 

( e )  Light  and  air. 

I.  Dark  rooms ;  the  uses  to  which  they 
may  be  put  should  be  given,  both  when 
the  rooms  are  and  are  not  provided  with 
a  specified  amount  of  indirect  ventilation. 
(In  this  connection,  the  word  room  should 
be  defined  so  as  to  prevent  evasion  of  the 
code  by  construction  of  unauthorized  al¬ 
coves,  etc.) 

II.  Size  of  windows:  the  size  of  win¬ 
dow  and  the  amount  thereof  to  be  capable 
of  opening  for  ventilation  should  be  given 
for  such  occupancies  as  sleeping  rooms, 
workrooms  and  places  of  public  assembly, 
preferably  in  terms  of  the  size  of  the 
room.  Where  indirect  ventilation  is  per¬ 
mitted  instead  of  windows,  it?  amount 
and  character  should  be  given. 

III.  Cubic  capacity:  the  number  of 
cubic  feet  required  per  person  in  places 
of  public  assembly  and  in  workrooms 
should  be  given — the  latter  will  vary  with 
different  industries.  A  minimum  size 
should  be  specified  for  sleeping  rooms. 

IV.  Size  of  light  shafts :  for  buildings 
on  interior  lots  (or  portions  of  corner 
lots  more  than  a  certain  distance  from  the 
corner)  whose  rooms  require  windows, 
the  amount  of  lot  to  remain  open  to  the 
sky  above  the  second  story  window  sills 
should  be  stated.  This  should  increase 
as  the  height  of  the  building  increases. 

(/)  Sanitary  provisions. 

I.  Water  supply:  when  to  be  furnished 
and  number  of  wash, .basins  required. 
Hot  water  to  be  furnished  in  certain  fac¬ 
tories. 

II.  Water-closets:  when  to  be  installed 
and  ratio  of  number  required  to  number 
of  occupants. 

III.  Use  of  cellars :  how  permitted 
(line  must  be  drawn  between  cellar  and 
basement. ) 

3.  Requirements  Other  Than 
Those  From  Occupancy:  This  subject 
should  occupy  the  next  chapter  of  the 


code.  It  divides  itself  into  the  following 
headings : 

(a)  Restrictions  on  height. 

This  is  usually  determined  by  the  zone 
in  which  the  building  is  located  or  by 
the  width  of  the  street  on  which  it  f  ronts. 
It  should  be  given  in  feet  rather  than  in 
stories  and  should  be  calculated  from  the 
top  of  curb  (average  curb  if  street  is  on 
a  grade)  to  top  of  the  front  wall.  Height 
of  pent  houses  and  roof  structures  should 
be  governed  by  a  line  sloping  back  from 
the  top  of  the  front  wall  at  a  given  angle. 

(b)  Restrictions  on  types 
of  construction. 

These  may  be  determined  by  the  zone 
in  which  the  building  in  located,  or  by  the 
exposure  (i.e.,  the  width  of  the  street  on 
which  it  faces  or  its  distance  from  other 
buildings)  or  by  the  height  of  the  build¬ 
ing. 

(c)  Projections  over  building  line. 

I.  Cornices,  string  courses,  balconies, 
bay-windows,  porticos,  marquees,  steps 
and  areaways:  the  projection  of  steps  and 
(Continued  on  Page  98.) 
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Residences  (204),  East  Price  street,  between 
Ardleigk  and  Anderson  streets.  Architect, 
private  plans.  Owners',  Mo-ss  &  Taylor,  Six¬ 
ty-fifth  and  Haddington  streets,  Philadelphia. 
Brick,  2  stories,  18x3,2  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  lighting, 
tile  work.  Owner  taking  bids  on  first  100. 
Will  take  bids  on  others  at  later  date. 

Residences  (173),  Rising  ISun  avenue  and 
Wyoming  avenue,  Philadelphia.  Architect, 
private  plans.  Owner,  Burton  C.  Simon, 
Twentieth  and  Passyunk  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  14  feet  2  inches  x  31 
feet  6  inches,  slag  roof,  pine  floors,  hot  water 
heat,  electric  lighting.  Owner  taking  sub- 
bids. 

Residences  (218),  Second  and  Wyoming 
avenue,  Philadelphia.  Owner,  Burton  Simon, 
Twentieth  and  Passyunk  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  14  feet  2  inches  x  31 
feet  6  inches,  slag  roof,  pine  floors,  hot  water 
heat,  electric  lighting.  Owners  taking  sub¬ 
bids. 

Theatre  and  Office  Building,  1825-33  Mar¬ 
ket  street,  Philadelphia.  Architects,  Hoff- 
man-Henoli,  Inc.,  Finance  Building,  Philadel¬ 
phia.  Owner,  A.  M.  Greenfield/Fifteenth  and 
Chestnut  streets,  Philadelphia.  Brick,  steel, 
cut  stone  and  terra  cotta,  3  stories,  180x110 
feet,  slag  roof,  cement  and  pine  floors,  metal 
lath,  hand  elevator,  sprinklers,  dampproofing, 
iron  work  and  stairs,  bond,  hollow  metal  and 
kalamein  doors,  hollow  metal  skylights,  tile, 
marble  and  terrazzo  work,  steam  heat,  electric 
light,  bronze  work.  Architects  will  take  re¬ 
vised  bids. 

Moving  Picture  Theatre,  Fifty-second,  Pop¬ 
lar  street  to  Girard  avenue.  Architect,  Rub¬ 
en  Beard,  712  North  Franklin  street,  Phila¬ 
delphia.  Owners,  Maxwell  Amusement  Co., 
Philadelphia,  care  of  architect.  Brick,  steel, 
concrete  and  architectural  terra  cotta,  1  story, 
288x227  feet,  reinforced  concrete  and  slag 
roof,  composition  floors,  hollow  tile,  metal 
lath,  steam  heating,  electric  lighting,  tile  and 
marble  work.  Plans  in  progress.  Architect 
will  be  ready  for  bids  in  three  weeks. 

Hospital  '(alts.),  808-10  North  Seventh 

street,  Philadelphia.  Architects,  Clark  & 
Dudnick,  Drexel  Building,  Philadelphia.  Own¬ 
ers,  Northern  Liberties  Hospital,  Nathan 
Kushin,  premises.  Brick,  steel  and  concrete, 


limestone,  gypsum  block  roof,  composition 
floors,  vapor  heat,  electric  light,  tile  and  mar¬ 
ble  work, -metal  lath,  rolled  steel  skylights, 
fire  doors,  ornamental  iron  work.  Architects 
taking  bids  due  February  10th.  Wittenberg 
&  Chipin,  3  North  Nineteenth  street ;  Keteham 
&  McQuade,  1029  Brown  street;  Pierce- 
Henon  Co.,  Juniper  and  Pine  streets;  Rob¬ 
bins  Cont.  Co.,  1137  North  Front  street;  A. 
Sonnenfeld,  717  South  Sixty-third  street,  and 
A.  Shifter,  1839  Godfrey  street,  are  figuring. 

Pumping  Station,  Lower  Roxborough,  Phil¬ 
adelphia.  Architect,  private  plans.  Owners, 
City  of  Philadelphia,  Bureau  of  Water,  Frank 
H.  Caven,  Directors,  216  City  Hall,  Philadel¬ 
phia.  Brick,  1  story,  61x33  feet,  slag  roof, 
Johns  Manville  roof,  concrete  floors,  bond. 
Owners  taking  bids  due  February  15th.  Ko- 
ber  Const.  Co.,  84  South  Seventeenth  street, 
and  Hurley  Brothers,  Bulletin  Building,  are 
figuring. 

Supplies  and  Miscellaneous  Work,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Water,  Frank  H.  Caven,  Director, 
216  City  Hall,  Philadelphia.  Contracts  No. 
564,  laying  24-inch  C.  I.  water  pipe  on  Park- 
side  and  Belmont  avenues;  566,  furnishing 
and  delivering  cement  at  Queen  Lane  Filters; 
567,  Pumping  Station  Building,  at  Lower  Rox¬ 
borough  Filters;  568,  constructing  concrete 
culvert  around  30-ineh  water  main;  569, 
plumbing  for  Lower  Roxborough  Pumping 
Station.  Owners  taking  bids  due  February 
15th  at  noon. 

Library,  Nineteenth  to  Twentieth,  Park¬ 
way,  Philadelphia.  Architect,  Horace  Trum- 
bauer,  Land  Title  Building,  Philadelphia. 
Owners,  City  of  Philadelphia,  Department  of 
Public  Works,  Frank  H.  Caven,  Director,  and 
Trustees  of  Free  Library,  John  Ash-hursT,  Li¬ 
brarian,  Thirteenth  and  Locust  streets,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  2  stories, 
302x209  feet,  slag  and  promenade  tile  roof, 
cement  floors,  roof  ventilators,  waterproofing, 
Bond,  metal  doors,  bronze  metal  sash,  rolled 
steel  skylights.  Owners  taking  bids  due  Feb¬ 
ruary  21'st  at  noon.  $100  deposit  required. 
$50.00  refund.  F.  W.  Mark  Cont.  Co.,  Com¬ 
mercial  Trust  Building;  Irwin  &  Leighton,  126 
North  Twelfth  street;  Frank  G.  Stewart,  1619 
Sansom  street;  P.  H.  Kelly  Const.  Co.,  1713 
Sansom  street;  (Sinclair  &  Grigg,  Medical 


Arts  Building;  George  F.  Payne,  401  South 
Juniper  street;  M.  Melody  &  Son,  1322  Race 
street;  Philadelphia;  Conners  Brothers  &  Co., 
15  West  Nineteenth  street,  and  John  T. 
Brady  &  Co.,  108  Park  avenue,  New  York 
City,  are  figuring. 

Supplies,  Navy  Yard,  Philadelphia.  Own¬ 
ers,  Bureau  of  Supplies  and  Accounts,  David 
Potter,  Paymaster  General  of  the  Navy, 
Washington,  D.  C.  Lumber,  refrigerators. 
Owners  taking  bids,  due  February  14th. 

First  Deck  Offices,  Chestnut  Street  Pier, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Department  of  Wharves,  Docks  and  Fer¬ 
ries,  William  F.  Sproule,  Director,  Bourse, 
Philadelphia.  Owners  taking  bids  due  Feb¬ 
ruary  15th  at  noon. 

Parochial  School,  Fifty-ninth  street,  North 
of  Master  street,  Philadelphia.  Architect, 
Charles  J.  Mitchell,  23  South  'Sixteenth  street, 
Philadelphia.  Owners,  St.  Rose  of  Lima’s  Ro¬ 
man  Catholic  Church,  care  of  Rev.  J.  M. 
Bourne,  on  premises.  Stone  and  steel,  3  sto¬ 
ries,  128x62  feet,  elate  roof,  pine  floors,  steam 
heat,  electric  light,  plumbing.  Architect  tak¬ 
ing  bids  due  February  16th.  William  R. 
Dougherty,  1610  Sansom  street;  M.  Melody  & 
Son,  1322  Race  street;  McLaughlin  &  Mc¬ 
Nally,  Eighty-first  and  Suffolk  avenue;  Pierce- 
Henon,  Co.,  Juniper  and  Pine  streets,  and  Ed¬ 
ward  Fay  &  Bon,  2  (South  Mole  street,  are 
figuring. 

Residence,  Oak  Lane,  Philadelphia.  Archi¬ 
tect,  Edwin  A.  Yeo,  225  South  Sydenham 
street,  Philadelphia.  Owners,  Alexander  'C. 
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Wkj  Architect  and  Builder,  and  will  pay  for  itself  in 

'  v  a  short  time. 

Jgpf 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

mSk 

J.  H.  WEIL  &  COMPANY 

1304  Arch  Street  (8th  Floor)  Philadelphia.  Pa. 

BUILDING  LUMBER 

KEYSTONE  PHONE :  BELL  PHONE : 

Park  2252  Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lansdowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

Concrete  —  Cement  —  Plaster  —  Mortar 
IP  YOU  USE 

" CONWATCO  MIX” 

Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-83S  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Bnrings 

Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensinoton  1218 

Aramingo  &  Girard  Ave-,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Maurer,  3233  North.  Fifteenth  street,  Phila¬ 
delphia.  Stone,  2*4  stories,  34x56  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heating, 
electric  lighting,  tile' work.  Architect  taking 
bids  due  February  11th.  E.  E.  Hollenback. 
Inc.,  1804  Brandywine  street;  Albert  Zellfel 
der,.  151  South  Broad  street;  J.  Sims  Wilson 
Co.,  1125  Brown  street;  Turnbull  &  Cornell, 
20  South  Eighteenth  street;  Robert  Beatty 
&  Brothers,  2321  East  Fletcher  street;  H.  H. 
Wehmeyer,  507  West  Cumberland  street;  J. 
S.  Cornell,  Morris  Building,  Philadelphia,  and 
E.  Allen  Reeves,  Inc.,  Abington,  Pa.,  are  fig¬ 
uring. 

Office  Building,  Eleventh  to  Quince  streets, 
Philadelphia.  Architect,  Willis  Bosworth, 
New  York  City.  Engineers,  Stone  &  Web¬ 
ster,  Boston,  Mass.  Owners,  Western  Union 
Telegraph  Company,  Fifteenth  and  Chestnut 
streets.  Brick,  granite,  concrete  and  steel,  4 
stories,  provisions  to  be  made  for  6  additional 
stories,  140x126  feet,  arcade  from  main  build¬ 
ing  to  street,  2  stories,,  18x62  feet,  slag  roof, 
cement  and  wood,  block  floors,  hollow  tile, 
metal  lath,  elevator  doors,  roof  ventilators, 
metal  weather  strips,  dampproofing,  iron 
work,  floor  hardener,  bond,  hollow  metal 
doors,  rolled  steel  skylights,  hollow  metal 
sash,  tile  and  terrazzo  work.  Owners  taking 
separate  bids  on  structural  steel  in  main 
building,  demolition,  mastic  tile  floors  finish, 
plumbing,  ventilating,  electric  work,  heating 
and  elevators.  Engineers  taking  bids  due 
February  13th.  Irwin  &  Leighton,  126  North 
Twelfth  street;  H.  E.  Baton,  1713  Sansom 
street;  Hughes  Foulkrod  Co.,  Commonwealth 
Building,  Philadelphia;  John  R.  Wiggins  & 
Co.,  Eighteenth  and  Cherry  streets;  Turner 
Const.  Co.,  1713  Sansom  street;  J.  M.  Yardley, 
1716  Sansom  street;  Cramp  &  Co.,  Denckla 
Building;  Wark  Co.,  231  South  Broad  street, 
and  J.  S.  Rogers  Co.,  Drexel  Building;  Bar¬ 
clay  White  &  Co.,  1713  Sansom  street;  Wm. 
Steele  &  Sons  Co.,  1600  Parkway;  George  A. 
Fuller  Co.,  949  Broadway,  New  York;  Nugent 
Cons.  Corp.,  21  East  Fortieth  street,  New 
York,  are  figuring. 

Garage,  Graver’s  Lane,  Chestnut  Hill,  Phil¬ 
adelphia.  Architects,  Mellor,  Meigs  &  Howe, 
205  South  Juniper  street,  Philadelphia.  Own¬ 
er,  Harry  C.  Barclay,  on  premises.  Stone,  2 y2 
stories,  50x32  feet,  slate  roof,  cement  floors, 
hot  water  heat,  electric  light.  Architects  have 
received  bids. 

Power  Plant  (alts.,  add.  and  completion), 

Erankford  Arsenal,  Philadelphia.  Architect, 
private  plans.  Owners,  Constructing  Q.  M., 
Erankford  Arsenal,  Philadelphia.  Brick  and 
steel,  1  story,  16x16  feet,  Johns  Manville  roof, 
concrete  floors,  tile  work,  rolled  steel  sash, 
iron  work.  Owners  have  received  bids. 

Show  Room  and  Garage,  Broad  and  Wyom¬ 
ing  avenue,  Philadelphia.  Architect,  J.  S. 
Puller,  1537  Chestnut  street.  Owners,  Fagan 
&  Fagan,  1118  Chestnut  street,  Philadelphia. 
Brick  and  limestone,  1  story,  60x171  feet, 
slag  roof,  cement,  hardwood  and  maple  floors, 
steam  heat,  electric  light,  marble  work,  rolled 
steel  sash  and  skylights,  sliding  doors.  Own¬ 
ers  have  received  bids. 

Twin  Residences  (3  sets),  Stanwood  street, 
between  Frankford  avenue  and  Erdrick  street, 
Holmesburg,  Philadelphia.  Architect,  private 
plans.  Owner,  W.  W.  Anstine,  Heed  Build¬ 
ing,  Philadelphia.  Frame  and  plaster,  2  sto¬ 
ries,  14x49  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  lighting.  Owner  is 


taking  sub-bids  due  February  15th. 

Textile  Plant,  Wyoming  avenue  and  Con¬ 
necting  Railroad,  North  of  G  street,  Phila¬ 
delphia.  Architect,  W.  E.  S.  Dyer,  Land  Title 
Building*  Philadelphia.  Owners,  Client  880. 
Reinforced  concrete,  .steel  and  brick,  drying 
and  shipping  building,  5  stories,  80x122  feet, 
whizz  room  building*  1  story,  55x48  feet, 
bleach  room  building,  1  story,  40x40  feet, 
chemical  shed  building,  1  story,  33x28  feet, 
top  drying  room  building,  1  story,  46x74  feet, 
dye  house  building,  1  story,  108x74  feet,  dye 
house  (A)  building,  1  story,  210x73  feet,  dye 
room  building,  1  story,  25x31  feet,  sample 
room  building,  1  story,  29x31  feet,  scour 
house,  2  stories,  110x52  feet,  repair  shop,  1 
story,  14x30  feet,  chemical  shed,  1  story, 
57x23  feet,  stock  room,  2  stories,  123x136  feet, 
garage,  1  story,  80x30  feet,  and  office  build¬ 
ing,  2  stories,  46x44  feet,  Carey  built-up  roof, 
cement  and  maple  floors,  metal  lath,  safety 
treads,  wire  window  guards,  waterproofing, 
terra  cotta,  iron  work,  bond,  fire  doors,  rolled 
steel  sash  and  skylights,  tile  and  terrazzo 
work.  Architect  has  received  bids. 

Apartment  Building,  Northeast  Boulevard, 
Mascher  and  Rockland  streets.  Architects, 
Penwood  Co.,  181  North  Fifteenth  street, 
Philadelphia.  Owner,  Samuel  F.  Wilmer,  3211 
Cornly  street,  Philadelphia.  Brick  and  stone, 
3  stories,  140x130x52  feet,  slag  roof,  pine 
floors,  vapor  heat,  electric  light,  tile  and  mar¬ 
ble  work,  plumbing.  Owner  is  taking  sub¬ 
bids  due  February  10th. 

Residences  (15),  Fifty-fourth  and  Diamond 
streets,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  Martin  Molony,  5400  Arlington  street, 
Philadelphia.  Stone  and  brick  and  stucco,  2 
stories,  slate,  tin  and-  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  is  ready  for  sub-bids. 

Residences  (4),  Rockland  street,  East  of 
Sixth  street,  $16,000.  Architect,  private 
plans.  Owner,  Charles  P.  Troix,  2154  East 
Chelten  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x35  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heating,  electric  lighting.  Owner 
will  build. 

Wagon  Shed,  2457  North  Eighth  street, 
Philadelphia.  Architect,  William  F.  B. 
Koelle  Co.,  Twenty-sixth  and  Oxford  streets, 
Philadelphia.  Owners,  Breyer  Ice  Cream  Co., 
Eighth  and  Cumberland  streets,  Philadelphia. 
Brick,  1  story,  18x187  feet,  slag  roof.  Archi¬ 
tects  will  build. 

Residences  (35),  $4,500  each,  and  Store  and 
Dwelling  (1),  $5,000,  Allegheny  avenue  and 
Marston  street,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owner,  Morris  L.  Miller,  911 
North  Eighth  street,  Philadelphia.  Brick,  2 
stories,  15x28  feet,  10x17  feet  and  15x40  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Residences  (28),  West  side  Chew  street, 
North  of  Up  sal  street,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  Elmer  B.  Hamp¬ 
ton,  4713  Oakland  street,  Philadelphia.  Brick, 

2  stories,  16x32  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (10),  South  side  Rockland,  West 
of  B  street,  $3,850  each.  Architect,  private 
plans.  Owner,  Joseph  A.  Blair,  406  Chew 
street,  Philadelphia.  Brick,  2  stories,  16x32 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot, 
water  heat,  electric  light.  Owner  will  build. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  b  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 
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Factory  and  Store  (add.),  420.  Green  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owners,  Philadelphia  Furniture  Co.,  on  prem¬ 
ises.  Brick,  1  story,  17x37  feet  and  33x72 
feet,  slag  roof,  maple  floors.  Owner  will 
build. 

Residences  (52),  5501-5549  Matthews  street 
and  5500-5552  'Matthews  street,  Philadelphia, 
$159,000.  Architect,  private  plans.  Owner, 
George  H.  McCracken,  2528  West  Lehigh  ave¬ 
nue,  Philadelphia.  Brick,  :2  stories,  16x34 
feet  and  irregular  size,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residence,  west  side  of  Tenth  street,  north 
of  Medary  avenue,  $8,000.  Architect,  private 
plans.  Owner,  Gilbert  S.  Smith,  1715  Chest¬ 
nut  street,  Philadelphia.  Brick,  2  stories,  32x 
28  feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (16),  Store  and  Residence  (1), 

1729  to  1759  Barbara  street,  and  northeast 
corner  of  Eighteenth  and  Barbara  streets, 
$41,600.  Architect,  private  plans.  Owner, 
Fred  S.  Park,  Seventeenth  and  Moyamensing 
avenue,  Philadelphia.  Brick,  2  stories,  14x28 
feet  and  10%xl0  feet  and  16x38  feet,  slag 
roof,  electric  work,  hot  water  heat,  oak  and 
yellow  pine  floors.  Owner  will  build. 

Residences  (21),  1718-58  Stocker  street, 
(25),  1711-59  Stocker  street.  Residence  and 
Store  (1),  1760  and  1761  Stocker  street,  $126,- 
000.  Architect,  private  plans.  Owner,  Fred 
S.  Park,  Seventeenth  and  Moyamensing  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  16x38 
feet  and  14x128  feet,  10%xl0  feet,  slag  roof, 
oak  and  yellow  pine  floors,  electric  work,  hot 
water  heating.  Owner  will  build. 

Residences  (6),  west  side  of  Fairhill  street, 
south  of  Rockland  street,  $5,000.  Architect, 
private  plans.  Owner,  Carl  Metz,  315  West 
Rockland  street,  Philadelphia.  Brick,  2 
stories,  15x30  feet  and  12x16  feet,  slag  roof, 
oak  and  yellow  pine  flours,  hot  water  heat, 
electric  light,  tile  work.  Owner  will  build. 

Residences  (27),  west  side  of  Seventh  st., 
south  of  Ruscomb  street,  $922,000.  Architect, 
private  plans.  Owner,  Carl  E.  Swoboda,  5341 
Market  street,  Philadelphia.  Brick,  2  stories, 
15x29  feet,  12x10  feet  and  15x40  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Office  Building,  Eleventh  to  Quince  street, 
on  Locust  street.  Engineers,  Stone  &  Web¬ 
ster,  Boston,  Mass.  Owners,  Western  Union 
Telegraph  Co.,  Fifteenth  and  Chestnut  sts. 
Engineers  taking  bids,  due  February  13th. 
Complete  list  of  bidders:  Turner  Const.  C;o., 
1713  Sansom  street;  Wm.  Steele  &  Sons  Co., 
.1600  Parkway;  Barclay  White  Co.,  1713  San¬ 
som  street;  John  R.  Wiggins  Co.,  Eighteenth 
and  Cherry  streets;  J.  M.  Yardley,  1716  iSan- 
som  street;  Hughes  Foulkrod  Co.,  Common¬ 
wealth  Building;  Cramp  &  Co.,  Denckla  Build¬ 
ing;  Wark  Co.,  231  South  Broad  street;  J.  S. 
Rogers  Co.,  Drexel  Building;  H.  E.  Baton, 
1713  Sansom  street;  Irwin  &  Leighton,  126 
North  Twelfth  street,  all  of  Philadelphia; 
Nugent  Const.  Co.,  21  East  Fortieth  street; 
George  A.  Fuller  Co.,  949  Broadway,  New 
York  City,  are  figuring. 

Garage,  877  North  Forty-fifth  street,  Phila¬ 
delphia.  Engineers,  Curtis  Grindrod  Co.,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  Thos.  Aiken,  care  of  engineers.  Brick  and 
steel,  1  story,  164x30  feet,  slag  roof,  cement 


floor,  steam  heat,  electric  light,  rolled  steel 
sash  and  skylights,  iron  work.  Owner  is  tak¬ 
ing  bids.  Curtis  Grindrod  Co.,  10  South  Eigh¬ 
teenth  street,  are  figuring. 

Residences  .(11),  Fisher’s  avenue  and 
Hutchinson  street,  Philadelphia.  Architect, 
private  plans.  Owner,  Henry  P.  Schneider, 
3713  Old  York  Road,  Philadelphia.  Brick,  2 
stories,  15x46  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  is  taking  sub-bids. 

Residences  (30),  Port  Richmond,  Philadel¬ 
phia,  (40),  Philadelphia.  Location  withheld. 
Owner,  S.  A.  Buekman,  1128  'Somerville  st., 
Philadelphia.  Brick  (30),  2  stories,  14x24 
feet  and  (40),  14x32  feet,  slag  roof,  pine 
floors,  hot  air  and  hot  water  heating,  electric 
lighting.  Owner  is  taking  sub-bids  on  (30). 
Will  take  sub-bids  on  (40)  at  a  later  date. 

Plumbing  Work,  829-31  South  Front  street, 
Philadelphia.  Owners,  Department  of  Public 
Health,  Room  584,  City  Hall,  C.  Lincoln  Fur- 
bush,  M.  D.,  Director.  Owners  taking  bids, 
due  February  20th  at  noon.  . 

Tunnel,  Twenty-first  and  Oregon  avenue, 
Philadelphia.  Owners,  U.  S.  Q.  M.,  Intermedi¬ 
ate  Department,  Twenty-first  and  Oregon  ave¬ 
nue.  Wood  sheathing,  110  feet,  5  feet  wide, 
concrete  floors.  Lowest  bidder:  A.  Zellfelder, 
161  South  Broad  street,  $640. 

Luncheon  Service  Building,  West  Philadel¬ 
phia  Station,  P.  R.  R.,  Philadelphia,  $3,600. 
Owners,  Union  News  Co.,  105  Reade  street, 
New  York  City.  Brick,  steel,  2  stories,  35x11 
feet,  slag  roof,  pine  floors,  metal  lath  (heat¬ 
ing  and  electric  work  reserved).  Owners  will 
build. 

Club  House  (alts,  and  add.),  25  iSouth  Van 
Pelt  street,  Philadelphia.  Architect,  David 
B.  Bassett,  1520  Locust  street,  Philadelphia. 
Owners,  Big  Brothers  Association,  on  prem¬ 
ises.  Brick,  cut  stone  and  steel,  1  story,  60x 
26  feet,  Warren  Ehret  roof,  concrete  floors, 
waterproofing,  iron  work,  copper  skylights, 
tile  and  marble  work,  electric  light,  vapor 
heat,  demolition.  Architect  taking  bids,  due 
February  11th.  John  R.  Wiggins  &  Co., 
Eighteenth  and  'Cherry  streets;  Barclay  White 
Co.,  1713  'Sansom  street;  Frank  G.  Stewart, 
1619  Sansom  street,  and  F.  A.  Havens  'Co., 
845  North  Nineteenth  street,  are  figuring. 

Garage,  Ridge  and  Midvale  avenues,  Phila¬ 
delphia.  Architects,  Curtis  Grinrod  Co.,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  George  H.  Seddon,  Thirty-fifth  and  Sun- 
nyside  avenue,  Philadelphia.  Brick,  cut  stone 
and  steel,  1  story,  101x84  feet,  slag  roof, 
cement  floors,  rolled  steel  sash,  metal  ceil¬ 
ings.  Owner  taking  bids,  due  February  9th. 
Edw.  Fay  &  Son,  2  South  Mole  street;  Curtis 
Grindrod  Co.,  10  South  Eighteenth  street ;  J. 
B.  Kelly,  2313  Walnut  street;  Clayton  Lof- 
land,  Water  and  Race  street,  and  Linda  Foley, 
1218  Lydeming  street,  are  figuring. 

Sales  and  Serice  Building,  5931-35  North 
Broad  street,  Philadelphia.  Architect,  Mah- 
lon  H.  Dickinson,  6151  Market  street,  Phila¬ 
delphia.  Owner,  Charles  Kahn,  Morris  Build¬ 
ing,  Philadelphia.  Brick,  cut  stone  and  steel, 
1  story,  237x40  feet,  slag  roof,  cement  and 
pine  floors,  metal  lath,  iron  work,  rolled  steel 
sash,  steam  heat,  electric  light,  terra  cotta. 
Architect  taking  bids,  due  February  10th. 
John  Schnabel,  Inc.,  Denckla  Building;  Kober 
Const.  Co.,  34. 'South  Seventeenth  street;  Sut¬ 
ton  &  Stephenson,  1317  Washington  avenue; 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
An  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 

Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  5797  Swarthmore  502-J 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
8pruce  3348  Race  4148 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


A  New  and  More  EFFICIENT 
“Banner  Roc 

MORE  EASILY  APPLIED  IllVeSt  L 
LOWEST  INITIAL  COST  SaV< 

MOST  EFFICIEN 

AUSTIN,  GORHAM, 

Heating,  Power  and  Ventili 

1816  Ludlow  St.  “ HAVE  IT  DONE  £1 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gate a  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


Call  XiomlDard.  1303 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cot  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Manager. 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your: 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 
If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


NSULATION  for  Boiler  Covering 

Wool  Quilt” 

CAN  BE  REMOVED  AND 
REPLACED  IN  MAKING 
BOILER  REPAIRS 

y  Government  Test 

:ILVAINE  &  CO.,  Inc. 

g  Engineers  and  Contractors 

responsible  f/rm  ”  Philadelphia 


is  Money 
Coal 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

walTERH.TINNEY  c* 

63rd  &  Woodland  Ave.,  Philadelphia 


LIGHTING  FIXTURES 

Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1S26  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


fortable.  Convenient 

here  represented  sell 
i  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

BUILDERS’  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell— Columbia  1200 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  1263 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  .  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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FENCE 


Phone  Locust  3434 


Fencing,  Wire  or  Iron,  Built  tor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water  front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


OFFICES  AND  DISPLAY  ROOMS 
403  Stock  Exchange  Bldg.,  Philadelphia 


Composition 

Flooring 

^  will  outwear  any  other  flooring  ^ 

p  when  first  grade  materials  are  used  jp 

pS  by  expert  workmen.  p 

Our  work  is  definitely  guaran-  ^ 

P  teed  for  a  period  of  years. 

B  Address  of  job  done  by  us  in  ^ 

your  locality  furnished  on  appli-  m 

^  cation.  p 

|  MINERALOID  FLOORING  CO.  | 

524  Drexel  Building  | 

Philadelphia  I 


F.  A.  Havens  Co.,  845  North  Nineteenth  st. ;  and  Girard  Underpinning  and  Const.  Co.,  2930 

Harry  Gill,  Jr.,  2515  Germantown  avenue,  Diamond  street,  are  figuring. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Rooming  House  (alts,  and  add.),  2025  Arch 
street,  Philadelphia,  $5,000.  Architect,  pri¬ 
vate  plans.  Owners,  Mahood  &  Co.,  1921 
Market  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  19x56  feet,  slag  roof,  pine  floors,  metal 
lath,  plastering.  Contract  awarded  to  Mitch¬ 
ell  Brothers,  2125  Race  street,  Philadelphia. 

Rooming  House  (alts.),  208  North  Frank¬ 
lin  street,  Philadelphia,  $2,500.  Architect, 
Max  A.  Bernhardt,  721  Walnut  street,  Phila¬ 
delphia.  Owner,  Harry  Potamkin,  37  SotPth 
onth  street,  Philadelphia.  General  altera¬ 
tions,  carpentry,  mill  work.  Contract  award¬ 
ed  to  B.  Shestack,  5829  Walnut  street,  Phila¬ 
delphia. 

Theatre,  Stores  (3),  Apartments  (4)  and 
Dance  Halls  (2),  South  side  Woodland  ave¬ 
nue,  between  Sixty-fourth  and  Sixty-third 
streets,  Philadelphia,  $125,000.  Architect,  H. 
Childs  Hod  gens,  130  South  Fifteenth  street, 
Philadelphia.  Owners,  Marcus  Benn  &  Stan¬ 
ley  Co.,  6338  Woodland  avenue.  Brick,  con¬ 
crete,  steel  and  terra  cotta,  3  stories,  irregu¬ 
lar,  50x87x100x85x157  feet,  reinforced  Maeite 
roof,  reinforced  concrete  floors,  hollow  tile, 
metal  lath,  roof  ventilators,  hardwood  floors, 
steam  heat,  electric  light,  tile,  marble  and 
f  terrazzo  work,  fire  doors,  ornamental  iron 
work.  Contract  awarded  to  Pierce  Henon  Co., 
Juniper  and  Pine  streets. 

Gymnasium,  City  Line,  Overbrook,  Phila¬ 
delphia.  Architects,  Seeburger  &  Rabenold, 
1524  Chestnut  street.  Owners,  Episcopal 
Academy,  on  premises.  Stone,  steel  and  lime¬ 
stone,  2  stories,  60x120  feet,  tile  roof,  maple 
and  cement  floors,  metal  lath,  copper  sky¬ 
lights,  ornamental  iron,  work,  allowance  for 
electric  work  and  hardware.  Contract  award¬ 
ed  to  H.  Conway,  5800  Walnut  street,  Phila¬ 
delphia. 

Store  Building,  3926-128  Lancaster  avenue, 


Philadelphia.  Architect,  Frank  R.  Watson, 
1211  Walnut  street,  Philadelphia.  Owner, 
George  B.  Davis,  on  premises.  Brick,  1  story, 
94x32  feet,  slag  roof,  maple  floors,  metal  lath, 
marble  and  terrazzo  work,  hollow  metal  sky¬ 
lights,  bond,  iron  work  (heating,  electric  work 
reserved).  Contract  awarded  to  Bowden 
Const.  !Co.,  1713  Sansom  street,  Philadelphia. 

Apartments  (add.  and  alts.),  1526  North 
Eighteenth  street,  $5,000.  Architects,  Durham 
Brothers,  1609  Sansom  streets,  Philadelphia. 
Owner,  E.  J.  Elliott,  1112  Chestnut  street, 
Philadelphia.  Brick,  1  story,  12%x7  feet, 
slag  roof,  yellow  pine  floors,  electric  light, 
plumbing,  general  interior  alterations  (6  bath¬ 
rooms).  Contract  awarded  to  Harry  J. 
Evans,  1417  North  Warnoek  street,  Philadel¬ 
phia. 

Factory  (repairs),  Northeast  Corner  Han¬ 
cock  and  Turner  streets,  $14,000.  Architect, 
private  plans.  Owners,  A.  Eiehorn  &  Son,  on 
premises.  Carpentry,  mill  work,  painting, 
plastering,  glazing,  slag  roof,  electric  light, 
general  fire  repairs.  Contract  awarded  to 
James  A.  Fitzgerald  &  Son,  1623  Snyder  ave¬ 
nue. 

Store  (add.  and  alts.),  Northeast  Corner 
Fortieth  and  Walnut  streets,  $9,000.  Archi¬ 
tect,  Ralph  White,  Pennsylvania  Building, 
Philadelphia.  Owners,  John  Barry  and  Jo¬ 
seph  Klixner,  on  premises.  Brick,  1  story, 
50x30  feet  and  40x14  feet,  slag  roof,  maple 
floors,  hot  water  heat,  electric  light,  metal 
lath,  copper  bulk  windows,  plate  glass.  Con¬ 
tract  awarded  to  J.  H.  Hu'tt,  5919  Spruce 
street,  Philadelphia. 

Residence  (2  family)  and  Store  (alts,  and 
add.),  1537  Columbia  avenue,  $6,650.  Archi¬ 
tect,  private  plans.  Owner,  Harry  Wolf,  824 
Fitzwater  (street,  Philadelphia.  Brick,  1  story, 
12x12  feet,  slag  roof,  yellow  pine  floors,  elec- 


Wg  Drill  Wells  and  Get  Water 

Test  Barings  and 
Sonndings 

Let  Us  Submit  Prices 

Ridpatii  &  Potter  Co. 

22nd  4  Cambria  Sts. 
Phils.  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

HOOFING  SLATE  EXCLUSIVELY 

The  Only  Manufacturers  of  Genuine  Chapman  Slate 
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-trie  light.  Contract  awarded  to  Joseph  Mair- 
ano,  837  Walnut  street,  Collingdale,  Pa. 

Store  and  Show  Booms  (add.  and  alts.), 
1208-10-12  North  Broad  street,  $5,000.  Archi¬ 
tect,  private  plans.  Owners,  Lazowiek  Broth¬ 
ers,  on  premises.  Brick,  second  story  add., 
20x20  feet,  slag  roof,  maple  floors,  electric 
light.  Contract  awarded  to  Myer  Shur,  1208 
North  Broad  street,  Philadelphia. 

Residence  and  Store  (add.),  5312  Market 
street,  Philadelphia,  $4,500.  Architect,  pri¬ 
vate  plans.  Owner,  Marie  Tabibian  ,5322 
Market  street,  Philadelphia.  Brick,  2  stories, 
20x23  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  Deviation  &  Co.,  112  North 
Sixtieth  street,  Philadelphia. 

Store  (alts.),  39  South  Fifty-second  street, 
Philadelphia,  $4,500.  Architect,  private 
plans.  Owner,  A.  E.  Greenberg,  on  premises. 
Bulk  windows,  electric  light,  oak  floors,  tile 
work.  Contract  awarded  to  Basoh  &  Co., 
Rhawn  and  Tackawanna  streets. 

Garage  and  Shop,  East  side  Fifty-ninth 
street,  North  of  Spruce  street,  $4,000.  Archi¬ 
tect,  private  plans.  Owner,  William  Conway, 
5800  Walnut  street,  Philadelphia.  Brick,  1 
story,  20x19  feet  and  19x127  feet,  slag  roof, 
cement  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Herbert  Conway,  5800 
Walnut  street,  Philadelphia. 

Residence  and  Store  (add.),  1017  Arrott 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  F.  Davis,  on  prem¬ 
ises.  Brick,  1  and  2  stories,  17x10  feet  and 
17x58  feet,  islag  roof,  yellow  pine  floors,  car¬ 
pentry,  mill  work,  plastering,  painting,  glaz¬ 
ing.  Contract  awarded  to  F.  Oliviere,  1578 
Adams  street,  Philadelphia. 

Hall  (alts.),  Southwest  Corner  Miller  and 
Lehigh  avenue,  $3,800.  Architect,  private 
plans.  Owners,  St.  Ann ’s  Roman  Catholic 
Church,  care  of  Rev.  M.  A.  Hand,  2328  East 
Lehigh  •  avenue,  Philadelphia.  Fire  repairs, 
repairs  to  slag  roof,  carpentry,  mill  work. 
Contract  awarded  to  Richard  J.  Diamond, 
2834  East  Thompson  street. 

Residence  (add.),  0390  Drexel  road,  Phila¬ 
delphia,  $3,500.  Architect,  private  plans. 
Owner,  Charles  Schlorer,  on  premises.  Brick, 
1  story  add.,  12x15  feet,  tin  and  slag  roof, 
electric  light,  oak  and  yellow  pine  floors. 
Contract  awarded  to  McNeill- Valentine  Go., 
841  North  Broad  street. 

Building  (alts.),  1306  Walnut  street,  Phila¬ 
delphia,  $3,400.  Architect,  jprivatel  plans. 
Owner,  L.  Stone  &  Co.,  on  premises.  Bulk 
windows,  plate  glass,  carpentry,  mill  work. 
Contract  awarded  to  William  A  riff,  1116  Lin¬ 
coln  Building,  Philadelphia. 

Garage,  North  side  Noble  street,  West  of 
Sixty-first  street,  Philadelphia,  $3,000.  Ar¬ 
chitect,  private  plans.  Owner,  Howard  Gor¬ 
don,  Seventh  and  Spring  Garden  streets, 
Philadelphia.  Brick,  1  story,  82x18  feet,  slag 
roof,  cement  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  A.  P.  Lueker, 
5136  Parkside  avenue,  Philadelphia. 

Residence  and  Store  (alts.),  Southeast  Cor¬ 
ner  Fifty-seventh  and  Pine  streets,  $2,400. 
Architect,  private  plans.  Owner,  H.  L.  Leeo- 
morvitz,  on  premises.  Bulk  windows,  carpen¬ 
try,  mill  work,  plate  glass.  Contract  awarded 
to  Sam  Lazarus,  4914  Parkside  avenue,  Phila¬ 
delphia. 

Residence  (add.  and  alts.),  3120  Montgom¬ 
ery  avenue,  $2,250.  Architect,  private  plans. 
Owner,  Mr.  Faber,  on  premises.  Brick,  1 

MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


story,  12x14  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  Max  Charlick  3109  Dau¬ 
phin  street,  Philadelphia. 

Residence  and  Store  (alts.),  Southwest  Cor¬ 
ner  Third  and  Girard  avenue,  $2,200.  Archi¬ 
tect,  private  plans.  Owner,  Charles  Bock,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  Otto  Malz  &  Son,  2002  North 
Fourth  street,  Philadelphia. 

Residence  and  Store  (alts.),  751  iSouth 
Fourth  street,  Philadelphia,  $2,200.  Architect, 
private  plans.  Owner,  L.  Myerson,  on  prem¬ 
ises.  General  interior  alterations.  Contract 
awarded  to  B.  Bornstein,  1319  Wingohocking 
street,  Philadelphia. 

Residence,  Store  and  Office  (add.),  1929 
Chestnut  street,  $2,000.  Architect,  private 
plans.  Owner,  Adolph  Dolfman,  Northwest 
Corner  Twentieth  and  Poplar  streets,  Phila¬ 
delphia.  Brick,  2  stories,  8x12  feet,  slag  roof, 
yellow  pine  floors,  electric  lighting.  Contract 
awarded  to  Carr  &  Courtney,  Twenty-third 
and  Green  streets,  Philadelphia. 

Residence  (add.),  909  North  Forty-second 
street,  Philadelphia,  $2,200.  Architect,  pri¬ 
vate  plans.  Owner,  S.  Eskin,  on  premises. 
Brick,  3  stories,  16x10  feet,  slag  roof,  yellow 
pine  floors,  electric  lighting.  Contract  award¬ 
ed  to  I.  Gold,  2028  South  Fifth  street,  Phila¬ 
delphia. 

Store  and  Storage  (alts.),  115  Bainbridge 
street,  Philadelphia,  $2,200.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  M.  MeCloiskey,  117 
Bainbridge  street,  Philadelphia.  General  in¬ 
terior  alterations.  Contract  awarded  to  Ed¬ 
ward  G.  Parvin,  2033  South  Bancroft  street, 
Philadelphia. 

Warehouse  (alts.),  No.  209,  Frankford  Ar¬ 
senal,  Philadelphia,  $1,248.  Owners,  United 
States  Government,  Constueting  Q.  M.,  Frank¬ 
ford  Arsenal,  Philadelphia.  Metal  sheeting. 
Contract  awarded  to  E.  E.  Hollenbaek,  Inc., 
1804  Brandywine  street. 

Ice  Cream  Factory,  3389-41  Ludlow  street, 
Philadelphia,  '$20,000.  Architect,  private 
plans.  Owners,  Supplee-Wills-Jones,  on  prem- 
«*ises.  Reinforced  concrete,  2  stories,  55x100 
feet,  slag  roof,  concrete  floors,  waterproofing, 
iron  work,  fire  doors.  Contract  awarded  to 
George  Kessler  'Cont.  Co.,  Drexel  Building. 

Church,  south  side  Bartram  avenue,  west  of 
Seventy-eighth  street,  $3,000.  Architect,  pri¬ 
vate  plans.  Owners,  Clearview  A.  M.  E. 
Church,  7736  Bartram  avenue,  Philadelphia. 
Brick,  1  story,  20x48  feet,  slag  roof,  yellow 
pine  floors,  electric  light.  Contract  awarded 
to  C.  H.  Vance,  Sharon  Hill,  Pa. 

Store  Building  (alts.),  1804  Chestnut  street, 
$14,350.  Architects,  Savery  &  Scheetz,  Ste¬ 


phen  Girard  Building,  Philadelphia.  Owners, 
Joseph  C.  Ferguson,  Jr.,  10  South  Fifteenth 
street,  Philadelphia.  Brick  and  cut  stone 
front,  slag  roof,  terrazzo,  pine,  oak  and  com¬ 
position  floors,  metal  lath,  painting,  glazing, 
rolled  steel  sash  and  skylights,  iron  work 
(heating,  electric  work  and  plumbing  reserv¬ 
ed).  Contract  awarded  to  Ketcham  &  Mc- 
Quade,  1029  Brown  street,  Philadelphia, 

Garage,  1714-18  Market  street,  Philadel¬ 
phia.  Engineers,  'Carson  &  'Carson,  22  South 
Fifteenth  street,  Philadelphia.  Owner,  John 
Thommon,  1716  Market  street,  Philadelphia. 
Brick  and  steel,  1  story,  .176x69  feet,  asphalt 
roof,  cement  floors)  roof  ventilator,  rolled 
steel  sash,  hollow  nietal  skylights,  bond,  iron 
work.  Contract  awarded  to  John  N.  Gill  & 
Co.,  Otis  Building,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  2931- 
33  Kensington  avenue,  $6,500.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  Jackson,  2931 
Kensington  avenue,  Philadelphia.  Brick,  1 
story,  24x1014  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Wm.  Carr,  3550  Jasper 
street,  Philadelphia. 

Residence  (add.  and  alts.),  845  Almond  st., 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  Mrs.  Mary  Arnold,  on  premises.  Brick, 
2  stories,  13x15  feet,  slag  roof,  yellow  pine 
floors,  electric  light.  Contract  awarded  to  B. 
Silk,  2410  North  Stanley  street,  Philadelphia. 

Garage,  149  West  Susquehanna  avenue 
(rear),  $2,260.  Architect,  private  plans.  Own¬ 
er,  Joseph  A.  Kennedy,  on  premises.  Brick, 
2,  stories,  22x20  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Farrell- Roth  Const.  Co., 
122  Diamond  street. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect  ;s  Office,  Washington,  D.  O.,  Jan¬ 
uary  30,  1922.  Sealed  Proposals  will  be  re¬ 
ceived  at  this  office  until  3  P.  M.,  February 
23,  1922,  and  then  opened,  for  Counters, 
Screen,  etc.,  in  the  United  States  Post  Office 
and  Court  House,  Birmingham,  Alabama,  in 
accordance  with  the  specification,  and  draw¬ 
ing  mentioned  therein,  copies  of  which  may 
be  had_  at  this  offiee  or  at  the  office  of  the 
Custodian,  in  the  discretion  of  the  Supervis¬ 
ing  Architect.  Jas.  A.  Wetmore,  Acting 
Supervising  Architect. 


irmir  ■■ibmihii Qn  the  Ground  When  W anterfMMww— 

Make  CLAUSEN  your 
“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and — SERVICE 

William  H.  Clausen 

Bell-Diamond  06C 8  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  WissaHickon  Ave.  &  Juniata  St. 

Philadelphia 
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Residence,  Ardmore,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  William  Morris,  Ardmore,  Pa. 
Frame,  2 y2  stories,  28x27  feet,  shingle  roof, 
electric  lighting.  Architect  taking  bids  due 
February  16th.  Stewart  Hutchison,  Ardmore, 
Pa.,  and  Halzersen  &  Janssen,  515  Kathmer 
road,  Brookline,  Pa.,  are  figuring. 

Residence,  Taylor,  Pa.  Architects,  Morris 
&  McHale,  Burr  Building,  Scranton,  Pa.  Own¬ 
er,  J.  A.  Powell,  Taylor,  Pa.  Frame  and 
stucco,  2  stories,  32x36  feet,  tile  roof  hard¬ 
wood  floors,  vapor  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Residence  (alts,  and  add.)  to  Apartment, 
Scranton,  Pa.  Architect,  E.  H.  Davey,  Coal 
Exchange  Building,  Scranton,  Pa.  Owner, 
name  withheld.  Frame,  2  stories,  2  rooms 
additional,  slate  roof,  pine  floors,  electric 
light,  plumbing,  partitions.  Plans  in  progress. 

Store  Building  (alts.),  Scranton,  Pa.  Ar¬ 
chitect,  T.  T.  Brown,  Real  Estate  Trust  Build¬ 
ing,  Scranton.  Owner,  H.  C.  Kennedy,  Mar¬ 
ket  street,  Harrisburg,  Pa.  Partitions,  hard¬ 
wood  floors,  electric  light,  plate  glass,  copper 
work,  metal  ceilings.  Plans  in  progress. 

Bank  and  Office  (alts,  and  add.),  Strouds¬ 
burg,  Pa.  Architects,  C.  H.  Davis  and  G. 
Lewis,  Union  Bank  Building,  Scranton.  Own¬ 
ers,  Stroudsburg  National  Bank,  care  of  ar¬ 
chitect.  Stone,  2  stories,  40x150  feet,  slag 
roof,  marble  floors,  hollow  tile,  electric  light, 
tile,  marble  and  terrazzo  work,  hollow  metal 
skylights,  roof  ventilators,  bank  fixtures,  wa¬ 
ter  and  dampproofing,  ornamental  iron  work. 
Plans  in  progress. 

Store  and  Building,  Adams  and  Spruce 
streets,  Scranton,  Pa.  Architects,  !C.  H.  Da¬ 
vis  and  M.  D.  Lewis,  Union  Bank  Building, 
Scranton,  Pa.  Owners,  Stoeter  &  Fisher,  121 
North  Washington  avenue,  Scranton,  Pa. 
Terra  cotta,  steel,  reinforced  concrete,  6  sto¬ 
ries,  88x155  feet,  concrete  roof,  reinforced 
concrete  floors,  hollow  tile,  metal  lath,  electric 
light,  (12)  elevators,  (1)  freight  elevator,  fire 
doors,  iron  stairs,  water  and  dampproofing,  or¬ 
namental  iron  work.  Plans  in  progress.  Ar¬ 
chitect  will  take  bids  March  1st. 

Bank,  Danville,  Pa.  Architect,  Edward 
Langley,  Scranton  Life  Building,  Scranton, 
Pa.  Owners,  First  National  Bank,  Danville, 
Pa.  Brick,  limestone,  1  story,  40x85  feet,  slag 
roof,  marble  floors,  hollow  tile,  electric  light. 
Owners  taking  bids  due  February  18th.  Am- 
ster  Const.  Co.,  705  East  One  Hundred  and 
Thirty-third  st.,  New  York;  Shepherd  Const. 
Co.,  Miners ’  Bank  Bldg.,  Wilkes-Barre,  Pa.; 
Albert  Boyer,  Northumberland,  Pa.;  Shamo- 
kin  Lumber  &  Const.  Co.,  Bhamokin,  Pa.; 
H.  A.  Moore  Co.,  Milton,  Pa.;  John  Curtis,  1 
Hickory  street,  Wilkes-Barre,  Pa.;-  Wells- 
Egelhof  Co.,  101  Park  avenue,  New  York,  fig¬ 
uring. 

Store  Front  (alts.),  Public  'Square,  Wilkes- 
Barre,  Pa.  Architects,  Schroeder  &  .Schmitt, 
Weitzenkorn  Building,  Wilkes-Barre.  Own¬ 
ers,  Eugene  Jacobs,  Wilkes-Barre,  Pa.  Plate 
glass,  general  interior  alterations.  Plans  in 
progress. 

Store  and  Residence  (2),  Fort  Griffin,  Pa. 
Architects,  Schroeder  &  'Schmitt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owner,  name  with¬ 
held.  Frame,  2  stories,  36x60  feet,  shingle 
roof,  pine  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Stores  (alts.),  48  North  Main  street,  Wilkes- 
Barre,  Pa.  Architects,  Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre.  Own¬ 


ers,  Belmont  Stores  Co.,  care  of  architect. 
Plate  glass,  marble  floors,  electric  light,  tile 
work,  general  alterations,  metal  ceilings. 
Plans  in  progress. 

Garage  and  Sales  Rooms,  Hill  Side,  Wilkes- 
Barre,  Pa.  Architects,  Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre.  Owner, 
name  withheld.  Steel,  fireproof,  3  stories, 
34x150  feet,  slag  roof,  concrete  floors,  steam 
heat,  electric  light,  metal  lath.  Architect 
ready  for  bids. 

Stores  and  Apartments,  Nanticoke,  Pa.  Ar¬ 
chitects,  .Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owner,  name'  with¬ 
held.  Hollow  tile,  stucco,  steel,  2  stories, 
75x113  feet,  slag  roof,  hardwood  floors,  vapor 
heat,  electric  light,  tile  work,  metal  lath. 
Plans  in  progress. 

Store  and  Office,  Adams  street,  Scranton, 
Pa.  Architects,  C.  H.  Davis  &  G.  Lewis,  Union 
Bank  Building,  Scranton^  Pa.  Owner,  Walter 
Rehrif,  care  of  architects.  Brick,  stone,  rein¬ 
forced  concrete,  3  stories,  41x140  feet,  slag 
roof,  concrete  and  hardwood  floors,  electric 
light,  tile  work,  metal  lath,  copper  work,  roll¬ 
ed  steel  skylights.  Architect  taking  bids  on 
steel  work.  Will  take  general  bids  in  one 
week. 

Bank  (alts,  and  add.),  Honesdale,  Pa.  Ar¬ 
chitect,  Edward  Langley,  Scranton  Life  Build¬ 
ing,  Scranton,  Pa.  Owners,  Dime  Bank  of 
Homesdale,  Pa.,  Mr.  Wright,  cashier.  Lime¬ 
stone,  brick,  1  story,  50x65  feet,  tin  roof, 
marble  floors,  electric  light,  marble  work, 
metal  lath,  metal  window  guards,  bank  fix¬ 
tures,  interior  alterations.  Architect  ready 
for  bids. 

Residence,  Scranton,  Pa.  Architect,  A.  I. 
Prandzik,  Scranton  Life  Building,  IScranton, 
Pa.  Owner,  John  Telleyeh,  1100  Prospect 
avenue,  iScranton,  Pa.  Frame  and  stucco,  2 y2 
stories,  28x34  feet,  slag  roof,  hardwood  floors, 
electric  light,  steam  heat,  tile  work.  Owner 
taking  bids. 

School,  West  Mountain,  Pa.  Architect,  Ed¬ 
ward  Langley,  Scranton  Life  Building,  Scran¬ 
ton,  Pa.  Owners,  Tinnath-Serah  Bible  School, 
West  Mountain,  Pa.  Stone,  3  stories  and 
basement,  36x170  feet  and  37x36  feet,  slag 
roof,  pine  floors,  steam  heat,  electric  light, 
metal  lath,  iron  stairs.  Owner  ready  for  bids. 

Garage,  Scranton,  Pa.  Architects,  Russon- 
iello  &  Price,  Scranton  Life  Building,  Scran¬ 
ton.  Owners,  Thomson  &  Roberts,  Scranton, 
Pa.  Hollow  tile,  1  story,  80x160  feet,  con¬ 
crete  floors,  electric  light,  metal  lath,  rolled 
steel  sash  and  skylights,  roof  ventilators.  Ar¬ 
chitect  taking  bids  due  February  16th.  Lacka¬ 
wanna  Cont.  Co.,  Real  Estate  'Exchange;  P. 
H.  Heimes,  225  Miller  street,  Miller  Building; 
Hagen  Lumber  Go.,  Hickory  and  Mattes 
streets,  and  Peck  Cont.  Co.,  all  of  Scranton, 
Pa.,  are  figuring. 

School,  Mocanaqua,  Pa.  Architect,  R.  A. 
Herr,  Simon  Long  Building,  Wilkes-Barre,  Pa. 
Owners,  Conynghan  School  District,  J. 
Hughes,  Mocanaqua,  Pa.  Brick,  2  stories. 
Sketches  in  progress. 

Stores  (alts.),  Washington  and  South 
streets,  Wilkes-Barre.  Architect,  R.  M.  Herr, 
Simon  Long  Building,  Wilkes-Barre,  Pa.  Own¬ 
ers,  Cohen  &  Fein,  201  South  Washington 
street,  Wilkes-Barre.  Copper  work,  steam 
heat,  pine  floors,  tile  work,  rolled  steel  sky¬ 
lights,  metal  ceilings.  Plans  in  progress. 

Apartment  and  Store,  Wilkes-Barre,  Pa. 
Architect,  R.  M.  Herr,  Simon.  Long  Building, 
Wilkes-Barre,  Pa.  Owner,  Patrick  O’Don¬ 


nell,  East  Market  street,  Wilkes-Barre,  Pa. 
Brick,  3  stories,  25x75  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work  metal  lath,  rolled  steel  skylights. 
Plans  in  progress. 

Residence,  location  withheld,  $25,000.  Ar¬ 
chitect,  T.  Atherton,  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owner,  name  withheld. 
Stucco,  hollow  tile,  2  stories,  60x30  feet,  hard¬ 
wood  floors,  vacuum  heating,  electric  lighting, 
tile  work.  Plans  in  progress. 

Office  (alts,  and  add.),  County  Court  House, 
Wilkes-Barre.  Architects,  Schroeder  & 
Schmidt,  Weitzenkorn  Building,  Wilkes- 
Barre.  Owners,  Leizein  Co.,  care  of  archi¬ 
tect.  Oak  floors,  bronze  work.  Architect  will 
take  bids  next  week. 

Store  and  Dance  Hall,  Luzerne,  Pa.  Archi¬ 
tect,  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owner,  C.  iSpiegel,  Luzerne, 
Pa.  Brick,  steel,  2  stories,  40x80  feet,  corru¬ 
gated  roof,  hardwood  floors,  electric  light, 
plate  glass.  Owner  taking  bids  due  February 
7th.  W.  Richards  and  O.  J.  Behrens,  Wilkes- 
Barre,  and  Builder  Rozelle,  Kingston,  Pa., 
are  figuring. 

Store  and  Warehouse,  South  Penn  avenue, 
Wilkes-Barre,  Pa.  Architects,  McCormick  & 
French,  Second  National  Bank  Building, 
Wilkes-Barre,  Pa.  Owners,  Eastern  Penn 
Supp.  Co.,  Wilkes-Barre,  Pa.  Brick,  fireproof, 
6  stories,  52x185  feet.  Architect  taking  bids 
due  February  16th.  Turner  Const.  Co.,  1718 
Sansom  street,  Philadelphia;  J.  W.  Ferguson, 
253  Broadway,  New  York;  R.  S.  &  C.  F. 
Stewart,  Easton,  Pa.;  John  Hammes,  J.  Cur¬ 
tis  &  Co.  and  M.  L.  Roth,  Wilkes-Barre,  Pa., 
are  figuring. 

Theatres,  Stores,  Offices  and  Apartments, 

Mt.  Carmel,  Pa.,  $200,000.  Architect,  Wil¬ 
liam  H.  Lee,  32  South.  Seventeenth  street, 
Philadelphia.  Owners,  Chamberlain  Amuse¬ 
ment  Co.,  Shamokin,  Pa.  Brick,  steel,  con¬ 
crete  and  terra  cotta,  3  stories,  100x150  feet, 
built-up  roof,  cement  floors,  hollow  tile,  metal 
lath,  steam  heating,  electric  lighting,  tile  and 
marble  work,  fire  doors,  ornamental  iron  work. 
Plans  completed.  Architects  will  take  bids  in 
two  weeks. 

High  School,  Wayne,  Pa.  Architect,  H. 
Courcy  Richards,  608  Chestnut  street,  Phila¬ 
delphia.  Owners,  (School  Board  of  Wayne, 
care  of  Dr.  Joseph  U.  Egbert,  secretary, 
Wayne,  Pa.  Concrete  piling,  brick  and  lime- 
stond,  3  stories,  130x70  feet  (15  rooms),  com¬ 
position  roof,  reinforced  concrete  floors]  mill 
work,  steam  heat,  electric  light,  marble  and 
slate  work.  Owners  will  be  ready  for  bids  in 
about  three  weeks. 

Apartment  House,  Allentown,  Pa.  Archi¬ 
tect,  J.  H.  Cassone,  506  Hamilton  street,  Al¬ 
lentown,  Pa.  Owner,  William  Cassone,  Allen¬ 
town,  Pa.  Semi-  or  fireproof,  3  or  4  stories, 
75x120  feet,  Barrett  specification  roof,  hard¬ 
wood  and  yellow  pine  floors,  vapor  heat,  elec¬ 
tric  light,  tile  and  marble  work,  metal  lath, 
elevators,  ornamental  iron  work.  Plans  in 
progress. 

School,  Bridgeport,  Pa.  Architect,  H. 
Courcy  Richards,  608  Chestnut  street,  Phila¬ 
delphia.  Owners,  Board  of  Education,  Bridge¬ 
port,  Pa.  Preliminary  sketches  being  drawn. 
Too  early  for.  details. 

Store  (alts.),  807  Hamilton  street,  Allen¬ 
town,  Pa.  Architect,  D.  Levy,  938  Hamilton 
street,  Allentown,  Pa.  Owner,  Charles  Kline, 
on  premises.  Steel,  2  stories,  20x110  feet, 
slag  roof,  concrete  and  wood  floors,  electric 
lighting,  tile  and  marble  work,  elevators.  Ar¬ 
chitect  ready  for  bids. 

Residences  (6),  Wynnefield,  Pa.  Architect, 
E.  Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owner,  A.  Kaplan,  6001  Pine  street, 
Philadelphia.  Stone  and  brick,  3  stories, 
24x47  feet,  slate  and  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 


THE  BUILDERS’  GUIDE 

97 

Garages  in  rear.  Owner  will  be  ready  for 
bid®  in  a  few  days. 

Store  (alts.),  Eighth  and  Hamilton  streets, 
Allentown,  Pa.  Architect,  D.  Levy,  938  Ham¬ 
ilton  street,  Allentown,  Pa.  Owners,  Belmont 
Stores,  Inc.,  care  of  architect.  Steel,  4  sto¬ 
ries,  20x110  feet,  steam  heat,  electric  light, 
tile  and  marble  work,  terra  cotta  work.  Ar¬ 
chitect  taking  sub-bids. 

Apartment  and  Store,  Sixth  and  Hamilton 
streets,  Allentown,  Pa.  Architect,  Joseph  H. 
Cassone,  506  Hamilton  street,  Allentown,  Pa. 
Owner,  James  Cassone,  203  North  Sixth 
street,  Allentown,  Pa.  Brick,  semi-fireproof, 
3  stories,  22x90  feet,  Barrett  specification 
roof,  hardwood  and  yellow  pine  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  roof  ventilators,  bank  fixtures.  Owner 
taking  sub-bids. 

Residence,  Weissport,  Pa.  Architects,  Ja¬ 
coby  &  Everett,  Commonwealth  Building,  Al¬ 
lentown,  Pa.  Owners,  Bowman  Silk  Co., 
Weissport,  Pa.  Brick,  2  stories,  25x40  feet 
(heating  reserved),  built-up  roof,  oak  floors, 
tile  work.  Owner  taking  bids  due  February 
20th.  L.  M.  Kratz  &  iSons,  1803  Liberty 
street;  Peters  &  Marshall,  532%  North  Fif¬ 
teenth  street,  Allentown,  Pa.,  and  Quentin  & 
Leather,  Weissport,  Pa.,  are  figuring. 

Store,  Apartment  and  Residence,  Monacacy 
and  Fa'irview  streets,  Bethlehem,  Pa.  Archi¬ 
tect,  H.  J.  Weigher,  Bethlehem  Trust  Build¬ 
ing,  Bethlehem,  Pa.  Owner,  F.  Stoneback, 
217  West  Fairview  avenue,  Bethlehem,  Pa. 
Brick,  2  stories,  43x69  feet,  slate  roof,  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
plate  glass,  store  fixtures.  Owner  taking  pre¬ 
liminary  bids  from  William  F.  Stoneback,  51 
West  Ettwein  street,  Bethlehem,  Pa. 

Residence,  Chestnut  Hill,  Pa.  Architects, 
Mellor,  Meigs  &  Howe,  205  South  Juniper 
street,  Philadelphia.  Owners,  Mrs.  James  B. 
Howe  and  Mrs.  Joseph  C.  Fraley,  care  of  ar¬ 
chitects.  Brick  and  plaster,  2%  stories,  64x26 
feet,  wing,  20x24  feet,  shingle  roof,  oak  and 
pine  floors,  metal  lath,  iron  work,  bond,  ter- 
rarzzo  work.  Architects  taking  bids  due  Feb¬ 
ruary  16th.  R.  C.  Ballinger  Co.,  925  Walnut 
street;  H.  H.  Burrell,  206  South  Quince  street; 
Frank  G.  English,  1610  North  Carlisle  street; 
E.  E.  Ludwick,  1619  Chestnut  street;  Charles 
Gilpin,  Harrison  Building,  and  J.  Sims  Wilson 
Co.,  1125  Brown  street,  are  figuring. 

Y.  M.  C.  A.  Building,  Williamsport,  Pa.  Ar¬ 
chitects,  Thomas,  Martin  &  Kirkpatrick,  130 
S.  Fifteenth  street,  Philadelphia.  Owners,  Y. 
M.  C.  A.,  care  of  Mr.  Brown,  Williamsport, 
Pa.  Brick,  concrete,  steel  and  stone.  Own¬ 
ers  taking  bids  due  March  1st  at  9.30  A.  M. 
J.  V.  Bennett  &  Son,  W.  M.  Sutherland  & 
Co.,  W.  H.  C.  Hussman  Sons,  Samuel  Larri- 
bee,  Charles  W.  Foil  Co.,  and  Jacob  Gehron, 
all  of  Williamsport,  Pa.;  Beard  Const.  Co., 
Reading,  Pa.;  Cramp  &  Co.,  Denckla  Building; 
George  A.  Fuller  Co.,  321  Walnut  street; 
Frank  G.  Stewart,  1619  Sansom  street;  Tur¬ 
ner  Const.  Co.,  1713  Sansom  street;  H.  E.  Ba¬ 
ton,  1713  Sanisom  street,  and  Wa’rk  Co.,  231 
South  Broad  street,  all  of  Philadelphia,  are 
figuring. 

Mill  (alts,  and  add.),  Weissport,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,.  Commonwealth 
Building,  Allentown,  Pa.  Owners,  Bowman 
Silk  Co.,  Weissport,  Pa.  Brick,  2  stories, 
14x60  feet,  tin  roof,  maple  floors,  elevators, 
fire  doors,  rolled  steel  sash  (heating,  plumbing 
and  eleetric  work  reserved).  Owner  taking 
bids  due  February  20th.  L.  M.  Kratz  &  Sons, 
1802  Liberty  street;  Peters  &  Marshall,  532% 
_  North  Fifteenth  street,  Allentown,  Pa.,  and 
Quentin  &  Lesher,  Weissport,  Pa.,  figuring. 

Garage,  Maple  street,  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  H.  A.  Foer¬ 
ing,  828  West  Broad  street,  Bethlehem,  Pa. 
Steel,  concrete,  brick,  3  stories  60x100  feet, 
slag  roof,  concrete  floors,  steam  heat,  eleetric 


light,  metal  lath,  freight  elevators,  pressed 
steel  lumber,  fire  doors.  Owner  has  received 
bids. 

Apartment  House,  Drexel  Hill,  Pa.  Archi¬ 
tect,  Charles  Talley,  2536  North  Thirty-first 
street,  Philadelphia.  Owner,  Edward  H.  Wan- 
amaker,  Drexel  Hill,  Pa.  Owner  taking  bids 
due  as  soon  as  possible.  George  E.  Gross, 
1633  Ranstead  street;  Bowden  Const.  Co., 
1713  Sansom  street;  Friel-MoLeister  Co.,  Inc., 
2645  East  Norris  street;  Edward  Fay  &  Son, 
2  South  Mole  street;  Curtis  Grindrod  Co.,  10 
South  Eighteenth  street;  George  H.  Evans, 
Inc.,  100  North  Thirteenth  street,  Philadel¬ 
phia,  and  J.  A.  Mahoney,  Drexel  Hill,  Pa., 
are  figuring. 

Cottages  (2),  St.  Davids,  Pa.  Architect, 
Charles  Barton  Keen,  Bailey  Building,  Phila¬ 
delphia.  Owner,  Paul  De  Mills,  ISt.  Davids, 
Pa.  Hollow  tile  and  stucco,.  1%  stories,  22x22 
feet,  .slate  roof,  oak  and  pine  floors,  ele'ctric 
lighting.  Architect  has  received  bids. 

School  Annex,  Allentown,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown.  Owners,  School  Board  of  Allen¬ 
town,  P.  Wenner,  secretary,  Allentown.  Brick, 
fireproof,  2  stories  and  basement,  '65x100  feet, 
asphalt  roof,  concrete,  tile  and  maple  floors 
(heating,  electric  work  and  plumbing  reserv¬ 
ed),  tile  and  terrazzo  work,  metal  lath,  roof 
ventilators,  metal  window  guards,  metal 
weather  strips,  fire  doors,  water  and  damp¬ 
proofing,  iron  stairs.  Lowest  bid  submitted 
by  W.  H.  Gangwere,  Allentown  National 
Bank  Building,  $67,500. 

Jefferson  School  Annex,  Allentown,  Pa.  Ar¬ 
chitects,  Ruhe  &  Lange,  12  North  Sixth  street, 
Allentown,  Pa.  Owners,  School  Board  of  Al¬ 
lentown,  T.  P.  Wenner,  secretary,  Allentown. 
Brick,  steel,  2  stories  and  basement,  130x1200 
feet,  concrete  foundations,  slag  roof,  hard¬ 
wood  floors,  electric  light,  metal  lath  (heat¬ 
ing,  plumbing,  lighting  reserved),  tile,  marble 
and  terrazzo  work,  metal  lath,  rolled  steel 
sash,  fire  doors,  roof  ventilators.  Lowest  bid¬ 
der:  W.  H.  Gangwere,  Allentown  National 
Bank  Building,  $242,000. 

Church,  Delphi,  Pa.  Architect,  F.  Ferdi¬ 
nand  Durang,  1220  Locust  street,  Philadel¬ 
phia.  Owners  Mission  Church,  Archdiocese  of 
Philadelphia,  Eighteenth  and  Race  streets. 
Hollow  tile  and,  plaster,  1  story,  50x100  feet, 
tin  roof,  pine  floors,  electric  lighting  (heat 
ing  reserved).  Architect  taking  bids,  due 
February  17th.  A.  T.  Allabaca,  Spring  Mount, 
Pa.;  A.  L.  Brotherman,  Royersford,  Pa.; 
Fred  Schuler,  Norristown,  Pa.,  and  Penn 
Building  Co.,  1502  West  Venango  street,  Phil¬ 
adelphia,  are  figuring. 


Pennsylvania 
Contracts  Awarded 

Department  Store  (fire  repairs),  Seventh 
and  Edgemont  streets,  'Chester,  Pa.,  $7,000. 
Architect,  private  plans.  Owner,  R.  Schwartz, 
on  premises.  Sheet  metal  work,  tin  roof  re¬ 
pairs,  pine  floors,  electric  work,  mill  work, 
miscellaneous  restoration.  Contract  awarded 
to  F.  A.  Havens  Co.,  845  North  Nineteenth 
street,  Philadelphia. 

Ice  Cream  Plant,  Kingston,  Pa.  Archi¬ 
tects,  McConnell  &  Co.,  Pittsburgh,  Pa.  Own¬ 
er,  M.  F.  Fadden,  1409  Mulberry  street,  Scran¬ 
ton,  Pa.  Brick,  steel,  3  stories,  100x220  feet, 
slag  roof,  concrete  floors,  steam  heat,  electric 
light,  concrete  floors,  hollow  tile.  Contract 
awarded  to  Barrett  Const.  Co.,  130  Washing¬ 
ton  street,  Scranton,  Pa. 

Fire  House,  Bridgeport,  Pa.  Architect, 
Charles  J.  Cummiskey,  118  Sharpnack  street, 
Philadelphia.  Owners,  Goodwill  Fire  Co., 
Bridgeport,  Pa.  Brick  and  steel,  2  stories, 
48x85  feet,  stone  foundations,  slate  roof,  ce¬ 


ment  and  pine  floors,  electric  lighting,  metal 
lath,  fire  doors.  Contract  awarded  to  Walter 
A.  Evitts,  5022  Chancellor  street,  Philadel¬ 
phia. 

Residence  and  Garage,  Wynnewood,  Pa., 
$35,000.  Architect,  private  plans.  Owner, 
Thomas  M.  Scott,  care  of  Penn  Mutual  Life 
Inc.  Co.,  Seventh  and  Walnut  streets,  Phila¬ 
delphia.  Stone,  2%  stories,  44x33  feet,  wing 
40x15  feet.  Garage  1%  stories,  17x20  feet, 
slate  roof,  hardwood  and  cement;  floors,  elec¬ 
tric  lighting,  tile  work  (plumbing  and  heat¬ 
ing  reserved).  Contract  awarded  to  Don 
Peters,  515  Pelham  Road,  who  is  taking  sub¬ 
bids. 

Central  Office  Building  (alts.,  and  add.), 

Easton,  Pa.  Architect,  John  T.  Windrim, 'Com¬ 
monwealth  Building,  Philadelphia.  Owners, 
Bell  Telephone  Co.,  Seventeenth  and  Arch 
streets,  Philadelphia.  Brick,  cut  stone  and 
steel,  2  stories,  85x34  feet,  slag  roof,  cement 
floors,  metal  lath  and  window  guards,  bond, 
iron  work,  demolition,  steam  heat,  electric 
lighting,  tile  and  marble  work,  sheet  metal 
sash.  Contract  awarded  to  Howard  E.  Stout, 
Bethlehem,  Pa. 

Country  Club  (alts,  and  add.),  Manoa,  Del¬ 
aware  Co.,  Pa.,  $17,000.  Architect,  George 
I.  Lovatt,  416  Walnut  street,  Philadelphia. 
Owners,  Llanerch  Country  Club,  Upper  Darby 
P.  O.,  Pa.  Stone,  1  story  and  mezzanine,  58 
x28  feet,  tile  roof,  pine  and  plastic  floors, 
metal  lath,  demolition  and  hardware,  plaster¬ 
ing,  plumbing,  painting,  glazing,  iron  work. 
Contract  awarded  to  Edw.  Fay  &  Son,  2 
South  Mole  street,  Philadelphia. 


New  Jersey 
Construction  News 

Stores  and  Apartments,  Riverton,  N.  J.  Ai 
chitect,  J.  Fletcher  Street,  129  South  Fifth 
street,  Philadelphia.  Owners,  Eyre  Williams 
and  Charles  Wright,  Riverton,  N.  J.  Brick, 
3  stories.  Plans  about  completed.  Architect 
will  be  ready  for  bids  in  a  few  days. 

Ferry  Houses  and  Wharves,  Lardner ’s 
Point,  Taeony,  Philadelphia,  and  Palmyra, 
N.  J.  Engineef,  John  Meigs,  1211  Walnut 
street,  Philadelphia.  Owners,  Taeony  and 
Palmyra  Ferry  Co.,  care  of  George  T.  Sale, 
Liberty  Building.  Engineers  taking  bids  due 
February  9th.  Carr  &  Courtney,  'Twenty-third 
and  Green  streets;  Barclay  White  Co.,  1713 
Sansom  street;  William  Linker,  735  Cherry 
street;  E.  H.  Keefer  &  Son,  1321  Rodman 
street;  Pierce  Henon  Co.,  Juniper  street,  all 
of  Philadelphia;  George  W.  iShaner  &  Son, 
Palmyra,  N.  J.,  and  Simpson,  Brown  &  Co., 
90  West  street,  New  York  City,  are  figuring. 

Apartment  House,  Atlantic  and  Dover  ave¬ 
nues,  Chelsea,  N.  J.  Architect,  Samuel  Abram¬ 
son,  2315  Walnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick  and  stucco,  3  sto¬ 
ries,  105x150  feet,  36  apartments,  Spanish  tile 
roof,  hardwood  floors,  modulated  steam  heat¬ 
ing,  electric  lighting,  tile  work.  Architect 
will  be  ready  for  bids  in  three  weeks. 

School,  National  Park,  N.  J.  Architect, 
Charles  R.  Peddle,  136  South  Fourth  street, 
Philadelphia.  Owners,  Board  of  Education, 
H.  H.  Brenin,  secretary,  National  Park.  Brick 
and  concrete,  2  stories,  slag  roof,  pine  floors, 
electric  lighting.  Plans  in  progress.  Too 
early  for  details. 

High  School,  Haddon  Heights,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Haddon  Heights,  N.  J.  Brick,  stone 
and  reinforced  concrete,  3  stories,  20  class¬ 
rooms  and  auditorium,  slag  roof,  electric 
light.  Preliminary  plans  in  progress. 

Residence,  Merchantviile,  N.  J.  Architect, 
J.  Fletcher  'Street,  129  iSouth  Fifth  street, 
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Philadelphia.  Owner,  H.  E.  Munger,  Broad¬ 
way  and  Federal  streets,  Camden,  N.  J.  Brick, 
plaster  and  steel,  2 y2  and  1%  stories,  shingle 
roof,  oak  and  pine  and  cement  floors,  hollow 
tile,  electric  light,  tile  and  marble  work 
(plumbing,  heating,  lighting  fixtures  and  fin¬ 
ished  hardware  reserved).  Architect  taking 
revised  bids  due  February  15th.  J.  Sims  Wil¬ 
son  Co.,  1125  Brown  street;  H  ,E.  Grau  Co., 
1707  Sansom  street;  North  Eastern  Const.  Co., 
Commercial  Trust  Building,  Philadelphia; 
Harry  Hinchman,  Camden,  N.  J.;  Martin  P. 
James,  Merchantville,  :N.  J.;  Hampton  Broth¬ 
ers,  Atlantic  City,  N.  J.,  and  Stewart  L. 
Maines,  Merchantville,  N.  J.,  are  figuring. 

Laundry  (add.),  East  State  street,  Tren¬ 
ton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Trenton  Rough 
Dry  Laundry,  927  East  State  street,  Tren¬ 
ton.  Brick,  1  story,  25x100  feet,  slag  roof, 
concrete  floors,  electric  lighting,  rolled  steel 
.skylights,  roof  ventilators.  Plans  in  progress. 

Stable  and  Store  Room,  Newark,  N.  J., 
$16,000.  Architects,  Department  of  Institu¬ 
tions  and  Agencies,  Division  of  Architecture 
and  Construction,  Capitol  Building,  Trenton, 
N.  J.  Owners,  New  Jersey  State  Military 
Board,  care  of  Colonel  Hill,  Capitol  Building, 
Trenton,  N.  J.  Brick  and  frame,  2  stories, 
20x150  feet,  slag  roof,  concrete  and  pine 
floors,  electric  light.  Board  will  take  bids  in 
two  weeks. 

Lodge  Building,  Trenton,  N.  J.,  $300,000. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Knights  of  Columbus,  G. 
W.  Goff,  221  North  Warren  street,  Trenton. 
Brick,  fireproof,  3  stories,  75x80  feet  and 
80x120  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  and  marble  work,  hol¬ 
low  tile,  elevators,  safety  treads,  roof  ventila¬ 
tors,  rolled  steel  skylights,  fire  doors,  hollow 
metal  doors,  waterproofing,  iron  stairs,  orna¬ 
mental  iron  work.  Architect  will  be  ready 
for  bids  March  15th. 

School  (add.),  Pennington  Road,  Ewing 
Township,  New  Jersey.  Architect,  A.  A. 
Schumann,  202  West  State  street,  Trento*, 
N.  J.  Owner,  Ewing  Township  iSchool  Board, 
C.  G.  Berwyn,  chairman,  Ewing  Township, 
N.  J.  Brick,  1  story  and  basement,  slate  and 
slag  roof,  4-room  addition,  maple  and  concrete 
floors  (heating,  plumbing  and  electric  work 
reserved),  hollow  tile,  metal  lath,  Spanish 
tile  work,  rolled  steel  skylights,  fire  doors, 
roof  ventilators,  waterproofing,  structural 
steel,  floor  hardener.  Architect  taking  bids 
due  February  21st. 

(School,  Parkway,  Ewing  Township,  N.  J. 
Architect,  R.  A.  Schumann,  202  West  State 
street,  Trenton,  N.  J.  Owners,  Ewing  Town¬ 
ship  School  Board,  C.  G.  Berwyn,  secretary, 
Ewing  Township.  Brick,  1  story  and  base¬ 
ment,  92x87  feet,  concrete  foundations,  slate 
and  slag  roof,  maple  and  concrete  floors  (heat¬ 
ing,  plumbing,  electric  work  reserved),  hollow 
tile,  metal  lath,  Spanish  tile  work,  rolled  steel 
kylights,  fire  doors,  roof  ventilators,  struc¬ 
tural  steel  work.  Architect  ready  for  bids 
due  February  21st. 

Apartment  and  Stores,  West  Collingswood, 
N.  J.  Architect,  Arthur  B.  Gill,  328  Market 
street,  Camden,  N.  J.  Owner,  Frederick 
Brown,  care  of  architect.  Hollow  tile  and 
frame,  2  stories,  40x60  feet,  asphalt  shingle 
roof,  pine  floors,  hot  water  heat,  electric 
light.  Plans  in  progress. 

Church  (add.),  Pitman,  N.  J.  Architect, 
Arthur  B.  Gill,  328  Market  street,  Camden, 
N.  J.  Owners,  Pitman  Baptist  Church,  care 
of  .architect.  Concrete  block  basement,  28x56 
feet,  and  1  story,  28k2$  feet,  pine  floors, 
steam  heat,  electric  lighting.  Plans  in  pro¬ 
gress. 

Residence  and  Garage,  Stratford  and  At¬ 
lantic  avenues,  Atlantic  City,  N.  J.  Archi¬ 
tect,  Oscar  Schmidt,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City.  Owner,  G.  Tumillilo,  927 


South  Eighth  street,  Philadelphia.  Hollow 
tile  and  stucco,  3  stories  and  basement,  30x43 
feet,  tile  roof,  hardwood  and  cement  floors, 
electric  light,  waterproofing,  stone  and  steel 
work  (heating  reserved).  Owner  taking  bids, 
due  as  soon  as  possible.  Ceraseli  &  Scurci, 
1709  South  Eleventh  street,  figuring. 

High  School,  Swedesboro,  N.  J.  Architects, 
Simon  &  Simon,  249  South  Juniper  street, 
Philadelphia.  Owners,  Swedesboro  ISchool 
Board,  Hugh  McCullough,  President.  Lowest 
bids  submitted  by:  Sinclair  &  Griggs,  Medi¬ 
cal  Arts  Building,  Philadelphia,  $158,900;  Ir¬ 
win  &  Leighton,  126  North  Twelfth  street, 
Philadelphia,  $159,800. 

Miscellaneous 
Construction  News 

Residence,  Binghamton,  N.  Y.  Architects, 
Russoniello  &  Price,  Scranton  Life  Building, 
Scranton,  Pa.  Owner,  John  Varvo,  on  premises. 
Hollow  tile,  2%  stories,  32x48  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  work.  Plans  in  progress. 


(Continued  from  Page  88.) 
area  ways,  if  allowed,  is  usually  given  as 
a  percentage  of  the  width  of  the  sidewalk. 
Porticos  are  usually  restricted  to  a  per¬ 
centage  of  the  frontage  of  the  building. 
Marquees  may  usually  proj'ect  to  the  curb, 
but  must  be  a  given  height  above  the  side¬ 
walk.  Continuous  string-course,  bal¬ 
conies  or  cornices  (except  the  main  cor¬ 
nice)  are  usually  allowed  to  project  a  foot 
or  two.  The  projection  of  main  cornices 
should  be  governed  by  the  height  of  the 
building  and  the  width  of  the  sidewalk. 
Isolated  balconies  may  project  several 
feet,  but  should  not  cover  more  than  a 
given  percentage  of  the  frontage.  Pro¬ 
vision  should  be  made  to  collect  rain  water 
falling  on  roofs,  cornices,  marquees  and 
balconies,  and  to  dispose  of  it  so  that  it 
is  not  discharged  upon  the  sidewalk.  Tt 
is  also  suggested  that  the  upper  surface 
of  window  sills  and  strings  courses  be  Iso 
sloped  as  to  prevent  the  accumulation  of 
snow  or  the  standing  thereon  of  articles 
liable  to  fall  upon  passers-by. 

II.  Projections  under  the  sidewalk:  If 
the  street  is  likely  to  be  occupied  by  a 
subway,  the  projection  of  foundations 
'evrind  the  building  line  should  be  pro¬ 
hibited.  The  space  below  the  sidewalk 
may  usually  be  occupied  by  a  vault,  but 
if  this  is  permitted  it  should  be  by  rev¬ 
ocable  license.  It  is  not  uncommon  to 
reserve  a  given  space  between  the  curb 
line  and  the  outer  side  of  the  vault  for 
pipes  and  conduits. 

III.  Party  walls:  their  construction 
should  only  be  permitted  where,  by  mutu¬ 
al  agreement  between  adjoining  owners, 
they  become  an  easement  and  their  demoli¬ 
tion  is  not  allowed  except  bv  mutual  con¬ 
sent;  but  the  channeling  of  such  a  wall 
for  columns  should  be  permitted.  A  mini¬ 
mum  distance  between  the  party  line  and 
the  ends  of  beams  resting  on  such  a  wall 
should  be  prescribed.  The  method  of 


strengthening  such  walls  by  underpinning 
and  addition  of  extra,  thickness  should  be 
given  in  detail. 

IV.  Carrying  up  chimneys :  where  a 
new  building  is  built  contiguous  to  and 
higher  than  a  wall  in  which  there  are 
flues,  it  is  usual  to  require  that  those 
flues  be  carried  up  to  the  level  of  the  new 
building  by  the  owner  of  the  latter,  at 
his  own  expense. 

Part  II — Construction. 

4.  Structural  Design.  The  neces¬ 
sary  data  are: 

(a)  The  loading  for  which  floors  must 
be  calculated.  These  have  already  been 
given,  but  in  tall  buildings  where  the  live 
load  is  comparatively  small  and  shifting, 
however,  it  is  usual  to  neglect  a  portion  or 
all  of  it  in  designing  the  foundations  and 
the  columns  of  the  lower  stories. 

( b )  Roof  loading  and  wind  pressure. 

( c )  Allowable  bearing  on  soils. 

( d )  Allowable  stresses  on  material. 

( e )  Formulae  to  be  used. 

5.  Details  of  Construction.  This 
section  should  prescribe  those  features 
which  it  is  not  possible  to  obtain  by 
calculation,  but  which  experience  has 
shown  to  be  necessary.  They  are  best 
segregated  into  portions  of  the  building 
thus : 

(a)  Foundations. 

Protection  of  steel  against  corrosion, 
details  of  caisson  construction,  types  of 
concrete  or  composite  piles. 

( b )  Walls  and  partitions. 

Minimum  thicknesses,  combination  of 

different  materials,  skeleton  and  cage  con¬ 
struction,  bonding,  hollow  walls,  recesses 
and  chases,  arches,  parapets,  fire-stops  in 
studding. 

( c )  Floors. 

Bearing  of  beams,  beveling  of  ends  of 
joists,  bedding  of  sleepers,  provision 
against  dry  rot,  framing  around  chimneys 
and  hearths,  provision  for  disposal  of 
water  from  fire  hose  (scuppers). 

(cl)  Roofs.  Guards  on  skylights. 

( dd )  Towers,  turrets  and  spires. 

(c)  Stairs.  Height  of  hand  rail. 

(/)  Chimneys  and  fireplaces. 

(g)  Installation  of  heating  apparatus. 

( h )  Plumbing  and  drainage  regula¬ 
tions. 

(i)  Installation  of  electric  wiring  and 
apparatus. 

( / )  Elevators  and  dumbwaiters  and 
their  enclosures. 

( k )  Gasoline  storage  tanks. 

(l)  Theater  curtains. 

(m)  Flagpoles. 

(n)  Roof  signs. 

(o)  Fences. 

( p )  Parade  stands. 
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6.  Specification  of  Materials  and 
Workmanship.  This  section  should 
follow  the  lines  of  an  architect’s  specifica¬ 
tion,  but  prescribing  only  .those  features 
necessary  for  safety  and  security. 

(a)  Masonry. 

Quality?  of  brick,  stone,  terra  cotta, 
cement,  sand,  etc. ;  Method  of  mixture  of 
mortar  and  concrete.  Quality  of  rein¬ 
forcing  steel  and  method  of  placing.  Lo¬ 
cation  of  points  for  stoppage  of  work 
and  expansion,  joints. 

( b )  Steelwork  and  cast  iron. 

Quality  of  materials,  details  of  connec¬ 
tions,  protection  against  corrosion. 

(c)  Carpentry. 

Quality  of  material,  method  of  fram¬ 
ing. 

7.  Methods  of  Construction.  This 
section  refers  to  the  processes  to  he  fol- 
section  refers  to  the  processes  to  be  fol¬ 
lowed  during  the  acutal  erection  of  the 
building. 

(a)  Shoring  and  underpinning. 

Shoring  of  sides  of  excavation  and  of 

walls  of  adjoining  buildings.  Underpin¬ 
ning  walls  to  deepen  foundation. 

( b )  Concrete  forms. 

Method  of  making  and  removing. 
Length  of  time  to  be  allowed  for  setting 
of  concrete. 

(c)  Protection  of  passers-by. 

Sidewalk  platforms. 

(d)  Protection  of  workmen. 

Guards  at  elevators,  construction  of 

scaffolds. 

(e)  Demolition  of  buildings. 

(/)  Temporary  safeguards  for  un¬ 
safe  buildings. 

Part  III — Administration. 

8.  Enforcement  of  the  Provisions 
of  the  Code.  This  should  be  placed  in 
the  hands  of  a  Superintendent  of 
Buildings,  who  should1  be  appointed  for 
a  long  period,  say  ten  years,  subject  to 
removal  only  for  cause,  and  who  should 
have  the  necessary  assistants  of  his  own 
selection  to  enable  him  to  execute  the  fol¬ 
lowing  duties  and  powers: 

(a)  Interpretation  of  code. 

He  should  issue  regulations  interpreta¬ 
tive  of  the  code;  if  necessary,  establish 
tests  to  be  used  to  determine  the  qualities 
of  material  and  conduct  tests  of  new  ma¬ 
terials.  He  should  have  the  right  to  de¬ 
cide  if  and  when  materials  and  forms  of 
construction  not  covered  by  the  code 
should  be  used. 

(h)  Permits  to  construct. 

No  construction  should  be  started  with¬ 
out  a  permit,  to  be  issued  after  the  plans 
and  specifications  have  been  examined  to 
determine  whether  they  fully  comply 
with  the  code.  Applications  for  permits 
should  bear  the  consent  of  the  owner. 


(c)  Inspection  of  work. 

Provision  should  be  made  for  frequent 

inspection  during  construction,  and  means 
provided  to  rebuild  work  dbne  in  viola¬ 
tion  of  the  code  and  to  immediately  cor¬ 
rect  any  condition  which  is  dangerous. 

(d)  Certificates  of  occupancy. 

No  building  should  be  occupied  until 
a  final  inspection  is  made  and  a  certificate 
issued,  to  show  that  the  building  complies 
with  the  provisions  of  the  code  and  is 
considered  thereby  suited  for  the  purpose 
for  which  it  is  intended.  This  certificate 
should  be  required  to  be  kept  in  evidence, 
and  no  change  of  occupancy  permitted 
without  the  necessary  alterations  and  a 
new  certificate. 

(e)  Building  surveys. 

Provision  should  be  made  for  periodic 
inspection  of  completed  buildings  to  see 
that  they  are  safe  and  suitable  for  the 
purpose  for  which  they  are  being  used. 
Powers  should  be  granted  to  cause  cor¬ 
rections  of  any  faulty  condition,  im¬ 
mediately  if  necessary.  A  fund  should 
be  provided  for  emergency  work  of  this 
character. 

(f)  Procedure  in  case  of  disaster. 

It  should  be  the  duty  of  the  police  to 
summon  a  representative  of  the  Superin¬ 
tendent  of  Buildings  in  cases  of  collaspe 
of  buildings  and  all  rescue  or  demolition 
work  should  be  under  his  direction. 

(g)  Appeals. 

Right  of  appeal  should  be  granted  from 
the  decisions  of  plan  examiners  or  in¬ 
spectors  to  the  Superintendent  and  from 
his  decisions  to  a  Board  of  architects,  en¬ 
gineers  and  builders. 

•  *  *  * 

ONE  WAY  TO  MAKE  THINGS 

HUM 

Why  not  have  national  settlement 
periods?  Many  business  houses  carry 
on  their  books  overdue  accounts  while 
they,  in  turn,  owe  money  to  creditors  and 
banks.  Why  not  make  the  dollars  work 
and'  restore  credit  to  an  absolutely  sound 
basis  ?  Why  not  follow  the  lead  of 
Jones  &  Co.? 

Jones  &  Co.  had  $5,000  coming  to 
them  from  J.  M.  Smith.  They  wrote  To 
Smith,  who  was  their  good  friend,  that 
they  needed  the  money  and  that,  if  pos¬ 
sible,  he  should  borrow  the  amount  from 
the  bank.  Smith  did.  Jones  &  Co.  then 
paid  the  $5,000  to  Brown  &  Co.  Brown 
&  Co.  paid  an  overdue  bill  to  the  O.  K. 
Mercantile  Company,  and  the  latter  sent 
its  check  for  $5,000  to  J.  M.  Smith  who 
canceled  his  time  loan  at  the  bank. 

Every  dollar  can  be  made  to  work 
this  way  if  a  two  weeks’  national  settle¬ 
ment  period  were  adonted  by  the  business 
men  of  the  United  States.  Within  ten 
days  Smith’s  $5,000  paid  Jones  &  Co.; 
Jones  &  Co.  paid  what  they  owed  to 
Brown  &  Co. ;  Brown  &  Co.  squared  their 
account  with  the  O.  K.  Mercantile  Com¬ 


pany;  Smith  paid  back  the  money  he 
borrowed  from  the  bank.  And  there  you 

are. 

This  is  a  practical  idtea.  It  could  be 
worked  at  least  twice  a  year.  If  taken 
up  seriously  by  the  business  world  it 
would  make  things  hum.  Anyway,  it  is 
a  suggestion  that  merits  the  attention  of 
credit  men.  The  man  who  makes  it 
workable  will  be  almost  as  great  as  the 
man  who  invented  interest. 

;  —Manufac  tured  N  ews. 


JANUARY  BUILDING  HEAVIEST 
IN  YEARS 

The  January  report  of  the  Philadel¬ 
phia  Bureau  of  Building  Inspection  is 
the  most  encouraging  issued  since  Janu¬ 
ary,  1896.  Not  in  any  January  since  that 
time  has  the  bureau  recorded  so  much 
construction.  The  only  records  avail¬ 
able  are  those  kept  since  1895,  when  the 
present  system  was  installed,  with  the 
organization  of  the  bureau. 

A  table  showing  the  number  of  per¬ 
mits  issued  each  January  and  estimated 
cost,  from  1912  to  1922,  follows: 


Year  Permits  Cost 

1912  . 448  $1,250,220 

1913  .  672  1,456,740 

1914  . .  595  1,247,985 

1915  . 499  910,805 

1916  .  534  1,859,090 

1917  . .  .  449  2,144.630 

1918  .  216  1,684,510 

1919  .  331  684,505 

1920  . . 519  3,553,790 

1921  ...; .  529  1,124,440 

1922  .  634  4,411,320 

Another  record  was  broken  in  Janu¬ 
ary.  Dwelling  construction  had  prob¬ 


ably  a  greater  p^art  in  making  last 
month’s  estimated  'cost  high  than  any 
other  class  of  building.  Permits  were 
issued  for  the  erection  of  403  dwellings 
at  an  estimated  cost  of  $1,635,860,  or 
an  average  cost  of  about  $4,059.  In 
1921  the  average  cost  of  each  dwelling 
was  slightly  more  than  $5,000  and  in 
1920  about  $8,000.  This  is  held  to  re¬ 
flect  the  drop  in  dwelling  construction 
costs.  Permits  issued  now  call  mainly 
for  the  popular  two-story  brick  dwell¬ 
ings,  with  hardwood  floors,  electric  lights, 
hot  water  heat  and  gas  range. 

During  1920  the  tendency  was  to  build 
dwellings  of  a  more  expensive  type. 
Building  and  loan  associations  have  been 
forced  to  foreclose  on  many  properties 
of  this  kind.  Builders  who  had  some 
of  the  higher  priced  houses  have  made 
reductions. 

Construction  leaders  say  that  while 
prices  now  are  low,  they  are  not  likely 
to  remain  so.  Their  explanation  is  that 
as  soon  as  the  demand  for  materials  be¬ 
comes  greater  prices  will  rise.  Even 
now  prices  have  advanced  on  several 
lines  of  building  materials. 
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DAILY  BUILDING  NEWS 


a 


Service  That  is  Service ” 


You  receive  every  morning  names  and  addresses  of  prospective 
buyers  of  your  goods — you  are  advised  where  to  secure  an  order — 
when  to  close  a  contract. 

NO  GROPING  IN  THE  DARK 

You  don’t  wander  from  pillar  to  post  seeking  some  one  that 
might  be  interested  in  your  products  or  might  “have  something 
new.”  Your  prospects  are  real  when  you  have  every  morning 

DAILY  BUILDING  NEWS. 

One  job — one  sale  in  a  year — closed  through  the  DAILY 
BUILDING  NEWS  will  net  you  many  times  its  cost.  What  an  economy 
to  know  of  all  the  work  being  planned,  figured  on  and  awarded ! 
You  save  all  the  time  wasted  running  down  rumors. 

Subscribers  to  the  DAILY  BUILDING  NEWS  find  that  the 
promptness  with  which  their  telephone  inquiries  are  answered  and 
the  importance  of  securing  this  desired  information  quickly,  are  worth 
more  than  the  cost  of  the  DAILY  BUILDING  NEWS. 

May  we  show  you  how  to  use  profitably  the  advance  reliable 
DAILY  BUILDING  NEWS?  Call  or  phone  and  request  samples 
or  representative. 


DAILY  BUILDING  NEWS 


PERRY  BUILDING 

BELL  PHONE:  SPRUCE  16-11 


PHILADELPHIA 

KEYSTONE  PHONE:  RACE  71-09 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Aye.,  Pbila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Pbila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
•  BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H  ,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhlll  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhlll,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Barrett  Co.,  The . New  York  and  Philadelphia 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery- Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GASTEAM. 

Car  keek,  H.  T . 824  Walnut  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son - 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . ,..1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Austin,  Gorham,  Mcllvaine  &  Co.,  Inc.. 

1816  Ludlow  St.,  Phila. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil?. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Austin,  Gorham.  Mcllvaine  &  Co..  Inc.. 

1816  Ludlow  St.,  Phila. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 


LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhlll  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H.,  &  Co - .4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLU3IBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co.  . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . !...' . ..Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave . 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Lederle,  Robt.  B . Witherspoon  Bldg.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co _ ,...435  Green  St.,  Phila. 

TRANSITS. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  StB.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St..  Phila. 
Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


THE  GENERAL  FIREPROOFING  CO. 

614-  Bulletin  Building 
Spruce  6936  PHILADELPHIA,  PA. 


Metal  Lath— Steel  Tile— Waterproofings 

Self-Sentering  —  Steel  Lumber  —  Damp- 
proofings 

Steel  Tile  construction  saves  concrete,  form  work  and 
dead  load  in  building  construction. 

GF  Steel  Tile  has  a  stiffening  device  to  prevent 
collapse  during  construction  and  has  a  flat  lip  to 
prevent  waste  of  mortar  at  the  bottom. 

AAA  Herringbone  Lath  with  GF  Steel  Tile  permits  the 
use  of  24  Gauge  Lath  at  the  price  of  light  weight  lath. 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


P.  H.  FAIRLAMB  CO. 


US  to  121  S.  30th  Street 
Philadelphia 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 
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Less  than  One  Year 
15  Cents  per  Copy 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings; 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Italian 


Both  Phones 


ittarble  jKosaxc  €0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER:  STREET,  PHILADELPHIA 
Kensington  6652  -  Park  2231 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  S14S 

ROMAN  MOSAIC  &  TILE  CO..  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  WallaceJSt. 
PHILADELPHIA,  PENN  A. 


TRIDENT 

^  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone : 

Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHipifASHING 

COLD  WATER  _  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  Sts. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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IV e  have  installed  our 
built-up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

$in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 


lO  DESIGNS- ALL  SIZES 


PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCK 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


(leckjDizos.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 

Bell  Phone,  Market  1055  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-PROOF  ? 

Specify 

FERRO-TITE 

(The  iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

J.  CLYDE  PETTERSON,  District  Manager 
424  Bulletin  Building,  Philadelphia  Spruce  7791 


ROBT.  B.  LEDERLE 

Structural  Steel 

Means  competent  Engineering  Service  in  the 
design  and  detail  of  all  materials  you  purchase 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 

Telephones:  Bell,  Walnut  1274  Keystone,  Race  5879 


Blue,  Brown  and  Black  Line  Printing 

done  at  reasonable  prices.  Quick  service.  Tracings 
called  for  and  promptly  delivered. 

When  buying  Drafting  materials 
and  supplies  look  for  this  trade¬ 
mark,  it  stands  for  highest  quality, 
best  workmanship  and  prompt 
service. 

Mail  Order  Printing  especially  solicited. 

F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 
1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


"CONSULT  US  AND  KEEP  DRY” 

AQUABAR 

WATERPROOFING  PRODUCTS 

DAM  PPROOPING 

- FOR - 

FOUNDATIONS 

No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French’ 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD — A  Combination  white  paint. 
CROWN  PAINTS — Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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EVERY  industry  today,  and  none 
more  than  Construction,  is  vitally 
interested  in  the  railroad  situa¬ 
tion.  .  No  business  revival  can  be  success¬ 
ful  unless  transportation  facilities  are 
adequate.  Therefore  the  following  state¬ 
ment,  made  recently  by  the  Secretary  of 
Commerce,  before  the  Interstate  Com¬ 
merce  Commission,  is  particularly  pertin¬ 
ent  at  this  time. 

“In  responding  to  the  invitation  to  dis¬ 
cuss  some  of  the  problems  present  in 
your  general  railroad  investigation,  I 
shall  devote  my  sell  f  to  three  of  the  rail¬ 
way  topics  which  especially  arise  from 
the  present  economic  situation. 

I  do  not  need  to  review  at  length  that 
we  are  recovering  from  the  destruction 
and  inflation  of  the  greatest  war  in  his¬ 
tory,  that  we  are  suffering  from  the 
waste,  the  extravagance,  and  over-expan¬ 
sion  of  the  post-war  boom,  and  that  the 
war  has  brought  about  great  shifts  in  the 
movement  and  price  levels  of  commodi¬ 
ties  between  nations. 

I  would,  however,  suggest  that  it  might 
be  profitable  for  our  people  to  get  a 
somewhat  clearer  perspective  of  our  own, 
and  the  world’s  troubles  and  problems. 
Even  a  superficial  survey  must  bring  us 
out  of  an  atmosphere  of  gloomy  introspec¬ 
tion  into  an  assuring  realization  that,  great 
as  our  dislocations  may  seem  to  be,  we 
relatively  are  in  an  enviable  position.  Our 
nation  is  unshaken,  and  as  a  people,  we 
are  getting  our  bearings  in  a  world  of 


H.  L.  Sharpe . . Editor 


Advertising  Manager,  L.  A.  DeLone 


perplexing  economic  adjustments.  While 
there  is  unemployment  and  lack  of  profit 
taking,  we  are  free  of  panic.  We  are 
comparatively  more  restless  than  injured. 
For  instance  as  heavy  as  our  tax  burden 
is  it  is  still  less  than  one-half  as  great  in 
proportion  to  our  national  productivity 
as  the  other  states  in  the  war!. 

The  violence  of  our  readjustment,  how¬ 
ever,  is  without  parallel,  and  we  some¬ 
times  tend  to  color  our  measures  for  the 
future  by  the  depression  we  are  in.  The 
fact  is  that  we  must  predicate  all  plans 
for  the  future  on  the  ultimate  return  of 
the  American  people  to  a  normal  econo¬ 
mic  activity,  with  our  annual  progress  in 
the  expansion  of  our  production,  of  our 
plant  and  equipment,  of  our  skill  and 
our  efficiency.  There  can  be  no  question 
that  this  return  will  take  place  and  no 
responsible  body  will  approach  our  prob¬ 
lems  on  any  other  basis.  Not  one  of  us 
would  submit  to  the  charge  that  we  were . 
not  prepared  to  bet  against  any  odds  upon 
the  future  of  the  United  States.  Our 
problem  is  to  expedite  this  recovery — 
to  speed  up  employment  of  our  workers 
and  thereby  find  market  for  our  farmers. 

If  we  look  at  the  national  economic 
situation  as  a  whole,  the  greatest  impulse 
that  can  be  given  to  recovery  from  any 
source  whatever  is  a  reduction  of  rates 
on  primary  commodities  combined  with 
the  immediate  resumption  of  railway 
construction  and  equipment.  The  first 
depends  upon  reduction  of  operating 


SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 


Entered  at  the  Post  Office  at  Philadelphia  as 
Second  Class  Matter 


costs,  the  second  upon  restoration  of 
credit  for  our  railways. 

One  thing  is  absolute.  Our  transpor¬ 
tation  facilities  are  below  the  needs  of 
our  country,  and  unless  we  have  a  quick 
resumption  of  construction,  the  whole 
community — agriculture,  commercial,  and 
industrial — will  be  gasping  from  a  stran¬ 
gulation  caused  by  insufficient  transporta¬ 
tion  the  moment  that  our  business  acti¬ 
vities  resume.  For  the  past  five  years, 
we  have  had  no  consequential  expansion 
to  our  railway  transportation  machine. 
With  but  one  interval  of  9  months  in 
1918  and  1919  we  had  a  car  shortage 
throughout  the  whole  of  the  years  1916- 
17-18-19  and  20.  This  shortage  rose  to 
as  high  as  160,000  cars,  with  a  corres¬ 
ponding  shortage  of  motive  power.  We 
paid  tremendous  sums  in  commercial 
losses  and  unemployment  in  consequence. 
We  laid  it  onto  the  war.  We  should  lav 
it  onto  our  lack  of  foresight  and  anta¬ 
gonism  to  railroads. 

Few  people  seem  to  realize  the  amount 
of  expansion  in  our  transportation  ma¬ 
chine  necessary  to  keep  pace  with  the 
(growth  of  the  country.  And  an  equal 
few  seem  to  have  any  notion  of  the  price 
we  pay  for  not  having  it.  Our  country 
is  more  dependent  upon  railway  trans¬ 
port  than  any  other.  All  others  have 
comparatively  greater  cost  lines  and  in¬ 
ternal  waterways.  The  experience  of  the 
twenty  years  before  the  war  has  shown 
that  we  must  build  an  extension  of  lines, 
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including  terminal  facilities,  additional 
sidings,  etc.,  every  year  equal  to  the  con¬ 
struction  of  a  new  railway  from  New 
York  to  San  Francisco.  We  must  add  at 
least  120,000  cars  and  2,500  locomotives 
annually  to  our  equipment.  Since  we 
entered  the  war  in  1917  we  constructed  at 
least  10,000  miies  of  railways  less  than 
our  increasing  population  and  economic 
development  called  for  and  we  are  behind 
in  rolling  stock  by  about  4,000  locomo¬ 
tives  and  200,000  cars.  I  wish  to  em¬ 
phasize  that  unless  we  can  have  an  im¬ 
mediate  resumption  of  construction  and' 
equipment  our  commercial  community 
will  pay  treble  for  the  cost  of  the  whole 
of  them  in  their  losses  of  a  single  sea¬ 
son.  The  very  moment  that  we  reach 
anything  like  normal  business  we  shall 
see  a  repetition  of  car  shortages,  followed 
by  an  increase  in  the  cost  of  coal  to 
the  consumer  from  one  to  three  dollars 
a  ton ;  we  shall  again  see  premiums  of 
20  cents  a  bushel  for  the  use  of  cars  for 
moving  grain;  we  shall  in  fact  see  a 
shortage  of  commodities  to  the  consumer ; 
and  we  shall  see  gluts  upon  the  hands 
of  the  producers.  We  shall  see  factories 
fdled  with  orders  again  closed  for  lack  of 
cars;  we  shall  see  large  intermittency  in 
employment ;  and  we  shall  see  the  usual 
profiteering  in  commodities  due  to  a 
stricture  between  the  producer  and  con¬ 
sumer. 

There  would  be  no  difficulty  whatever, 
by  basing  such  losses  on  the  experiences 
we  have  already  had,  to  calculate  a  loss  to 
the  American  people  of  a  billion  dollars 
for  each  one  of  these  periodic  transporta¬ 
tion  shortages. 

Furthermore,  there  is  nothing  that  is 
so  irrecoverable  a  loss  to  the  nation  as 
idle  shops  and  idle  men.  Today  we  have 
both.  There  is  nothing  that  will  so  quick¬ 
ly  start  the  springs  of  business  and  em¬ 
ployment  as  an  immediate  resumption  of 
construction  and  equipment  of  the  rail¬ 
ways.  When  business  does  resume,  we 
shall  need  all  of  our  capacity  for  the  pro¬ 
duction  of  consumable  goods.  We  shall 
not  only  find  it  strangled  for  lack  of 
transportation,  but  we  shall  find  ourselves 
plunging  into  the  manufacture  of  this 
very  railway  equipment  and  construction 
in  competition  with  consumable  goods 
for  materials  and  labor.  Herein  lies  the 
basic  cause  of  destructive  price  inflation 
and  booms  with  aill  their  waste  and  over- 
expansion.  In  times  of  depression,  we 
should  prepare  for  the  future  and  by  do¬ 
ing  so  we  can  cure  the  depression  it¬ 
self. 

If  we  examine  the  fundamental  reasons 
for  failure  to  resume  equipment,  we  will 
find  them  in  the  loss  of  confidence  in 
railways  as  an  investment  and  the  com¬ 
petition  of  tax  free  securities.  We  have 
passed  the,  p&ripd: of „ cre.djt.  strai n . in. this 
.depression-.;.’  ;$ui*pli*s  eapilal:  is  ■  pouring 
by  Hundreds  of  millions'  monthly  into  fax 


free  securities  and  foreign  loans,  and  yet 
our  railways  are  unable  to  finance  the 
most  moderate  of  construction  programs. 
The  confidence  of  the  public  in  railway 
investments  was  at  so  low  an  ebb  before 
the  war  that  finance  by  the  issue  of 
common"  and  preferred  stocks  had  become 
impossible  and  railway!  (expansion  was 
living  on  bond  issues.  The  confidence  of 
an  assurance  and  continuity  in  earning 
power  to  cover  this  burden  of  bonds  has 
even  lowered  since  the  war  began,  be¬ 
cause  of  the  uncertainties  of  both  rising 
and  falling  prices,  of  rising-  and  falling 
wages,  of  rising  and  falling  rates  prevent¬ 
ing  all  regularity  of  earnings  upon  which 
an  investor  could  be  convinced,  even  if 
no  other  difficult  factors  entered  into. the 
problem.  I  see  no  occasion  to  go  into  the 
labyrinth  of  past  railway  finance,  its  pro¬ 
priety,  or  lack  of  propriety,  its  foolish¬ 
ness  or  its  skill.  That  generation  is  gone 
by.  This  Comission  approaches  the  fin¬ 
ancial  problems  of  the  railways  upon  the 
actual  value,  not  upon  their  issues  of 
securities,  and  I  take  it  we  are  living  for 
the  future,  not  the  past.  We  want  trans¬ 
portation,  and  we  want  it  with  the  values 
of  private  initiative  and  clean  public  ser¬ 
vice. 

If  we  look  to  the  immediate  future  with 
its,  complete  necessity  of  paring  the  rail¬ 
way  earnings  down  to  little  more  than 
bond  interest,  until  we  give  relief  to  the 
shipper  (and  thus  the  primary  foundation 
to  business  recovery)  I  can  see  little  likeli¬ 
hood  of  convincing  the  investor  as  to  his 
margins  of  safety.  There  is  an  atmos¬ 
phere  that  our  railways  will  never  again 
earn  profits,  and  that  they  are  not  as  an 
industry  worthy  of  investment,  and  that 
because  private  investors  will  not  come 
to  their  assistance  nobody  can  do  any¬ 
thing. 

Far  from  it  being  impossible  for  our 
railways  again  to  return  to  a  profitable 
footing,  I  believe  it  is  possible  to  demon¬ 
strate  that  on  an  average  they  will  be¬ 
come  very  profitable.  If  we  assume  that 
the  reduction  of  prices  and  wage  levels 
will  settle  at  a  plane  uo  lower  than  50  per 
cent,  over  pre-war,  and  if  we  assume 
that  the  present  rates  are  to  maintain, 
and  if  we  assume  restored  traffic,  then 
the  earnings  of  our  railways  would  ex¬ 
ceed  15  per  cent,  on  the  whole  of  the 
Commission’s  tentative  valuation.  Surely 
there  is  room  here  for  safety  to  invest¬ 
ment,  as  well  as  relief  to  the  shipper. 

But  the  circumstances  being  as  they 
are,  confidence  being  at  a  low  ebb,  we  do 
not  have  the  equipment  necessary  for  our 
business.  We  are  driving  headlong  for 
a  setback  to  our  whole  commerce  the  very 
moment  that  we  begin  to  get  on  our 
feet. 

In  these  circumstances  it  seems  to  me 
vital  that  the  railways  as  our  greatest 
industry  .should  propose  a  courageous 
program  of  broad"  visioned  betterments, 


and,  if  necessary,  the  Government  should 
consider  giving  '  the  use  of  its  superior 
credit.  It  would  not  cost  the  taxpayer 
a  cent  to  give  the  ■  Government  guarantee 
to  equipment  trusts  upon  the  primary 
responsibility  of  the  railways  the  proceeds 
devoted  entirely  to  improvement  and 
equipment.  This  is  no  proposal  to  take 
money  from  the  taxpayer.  It  is  a  pro¬ 
posal  to  save  him  from  paying  treble  the 
amount  of  his  guarantee  in  profiteering 
and  losses.  It  will  render  a  reduction 
of  rates  earlier,  for  unless  something  is 
done  the  improvements  will  have  to  be 
paid  over  years  out  of  increased  rates. 
Nor  would  we  lose  a  cent  upon  the  guar¬ 
antee,  for  if  American  railways  can  not 
earn  interest  upon  their  borrowings,  let 
us  throw  up  our  hands  and  prepare  for 
a  second  Russia. 

A  real  program  of  construction  would 
in  its  various  ramifications  give  relief  to 
five  or  six  hundred  thousand  of  our  un¬ 
employed.  It  would  enable  even  added 
numbers  to  increase  their  standard  of  liv¬ 
ing,  and  thus  give  increased  market  to  the 
produce  of  our  farmers.  Our  farmers 
who  look  to  foreign  markets  for  their 
('Cotinued  on  Page  115.) 


fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipe'ess  Furnace* 
Water  Supply  System* 

Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone- Walnut  4165  01111  JtllFI  PHIA 

Keystone  Phone- Race  3760  rillLHI/LLI  IllH 


Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids;  Firms  Figuring; 
Character  of  Material  and  Equipment  Required:  Advance  Information  in  Every  Phase  of  New  Construction 


Residence,  Seventieth  and  Pasehall  avenue, 
Philadelphia.  Architect,  E.  Allen  Wilson, 
1208  Chestnut  street,  Philadelphia.  Owner, 
name  withheld.  Stone,  3  stories,  28x48  feet, 
and  1  story,  20x212  feet,  slate  roof,  hardwood 
floors,  hot  water  heat.  Plans  in  progress. 

Apartment  House,  114  Northeast  Boulevard, 
Philadelphia.  Architect,  Ruben  Beard,  2120 
North  Lambert  street,  Philadelphia.  Owner, 
David  Elin,  care  of  architect.  Brick,  3  sto¬ 
ries,  22x65  feet,  slag  roof,  hardwood  floors, 
metal  lath,  hot  water  heating,  electric  light¬ 
ing,  tile  and  marble  work.  Plans  in  progress. 

Warehouse  (add.),  Ninth  and  Tioga  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  Frank  C.  Snedaker  &  Co.,  Inc.,  on  prem¬ 
ises.  Brick,  3  stories,  60x60  feet,  slag  roof, 
iron  work,  electric  work.  Owner  is  building 
and  taking  sub-bids  due  as  -soon  as  possible. 

Parochoal  School,  Thompson  street,  between 
Buckius  and  Ash  streets.  Architect,  Paul 
Monaghan,  1218  Chestnut  street,  Philadel¬ 
phia.  Owner,  All  Saints’  Roman  Catholic 
Church,  on  premises.  Stone,  brick  and  steel, 
2  stories,  136x66  feet,  slate  and  slag  roof, 
maple  floors,  hollow  tile,  metal  lath,  metal 
window  guards,  iron  work,  demolition  (heat¬ 
ing  and  plumbing  reserved),  electric  light. 
Architect  taking  bids  due  February  18th.  R. 
C.  Ballinger  Co.,  925  Walnut  street;  Doyle  & 
Co.,  1519  Sansom  street;  Frank  G.  Stewart, 
1619  Sansom  street;  A.  R.  Raff  'Cont.  Co., 
1635  Thompson  street,  and  Keteham  &  Mc- 
Quade,  1029  Brown  street,  are  figuring. 

Garage,  Office  and  Storage,  Southeast  Cor¬ 
ner  Adams  avenue  and  Wingohocking  street. 
Architect,  private  plans.  Owner,  George  H. 
Thirsk,  4305  Horrocks  street,  Philadelphia. 
Brick,  3  stories,  43*4x289  feet,  slag  roof,  ce¬ 
ment  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Church,  Twenty-third  and  McKean  streets, 
Philadelphia,  $75,000.  Architect,  George  I. 
Lovatt,  416  Walnut  street,  Philadelphia.  Own¬ 
ers,  St.  Edmund’s  Roman  Catholic  Church, 
Rev.  John  J.  Greensil,  1909  South  Twenty- 
third  street,  Philadelphia.  Stone,  1  story. 
Preliminary  plans  in  progress. 

Victory  Hall,  Eighteenth,  Nineteenth,  Vine 
and  Wood  streets,  Philadelphia.  Architect, 
not  yet  selected.  Owners,  City  of  Philadel¬ 
phia,  care  of  Commissioner  Holmes,  City  Hall, 


Philadelphia.  Work  contemplated. 

Church  (fire  rebuilding),  Norris  Square, 
Philadelphia.  Architect,  not  yet  selected. 
Owners,  Norris  Square  Methodist  Episcopal 
Church,  Rev.  George  W.  Tovey,  pastor,  2225 
North  Maseher  street,  chairman,  Building 
Committee;  George  S.  Ford,  611  West  York 
street,  Philadelphia.  Work  contemplated. 

Residence,  Frankford,  Philadelphia.  Archi¬ 
tect,  W.  Macey  Stanton,  1310  Arch  street, 
Philadelphia.  Owner,  name  withheld.  Stone, 
3  stories,  25x36  feet,  slate  and  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Residences  and  Stores  (19),  Fifth,  Ray¬ 
mond  and  Annsburg  streets,  $70,700.  Archi¬ 
tect,  private  plans.  Owner,  George  Schwinn, 
Thirteenth  and  Lindley  avenue,  Philadelphia. 
Brick,  2  stories,  15x44  feet,  15x35  feet,  11x8 
feet,  16x44  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (8),  Armstrong  street,  West  of 
Lawrence  street,  $30,400.  Architect,  private 
plans.  Owner,  George  Schwinn,  Thirteenth 
and  Lindley  avenue,  Philadelphia.  Brick,  2 
stories,  16*4x37  feet  10  inches,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Show  and  Stock  Room,  Eleventh  street,  be¬ 
low  Glenwood  avenue,  Philadelphia.  Archi¬ 
tect,  William  H.  Wooters,  816  West  Alle¬ 
gheny  avenue,  Philadelphia.  Owner,  Joseph 
T.  Brown,  care  of  architect.  Brick,  slow  burn¬ 
ing,  3  stories,  32x98  feet,  slag  roof,  maple 
floors,  metal  lath,  elevators,  metal  ceilings, 
steam  heat,  electric  light.  Plans  in  progress. 
Architect  will  take  bids  in  one  week. 

Store  and  Show  Room  (rear  add.),  2644 
Germantown  avenue.  Architect,  Willia'ni  H. 
Wooters,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owner,  Harry  Young,  on  premises. 
Brick,  concrete  and  steel,  3  stories,  16x50 
feet,  slag  roof,  maple  floors,  metal  lath,  metal 
ceilings,  rolled  steel  sash,  hot  water  heating. 
Owner  ready  for  sub-bids  in  one  week. 

Garage,  31  West  Willow  Grove  avenue, 
Philadelphia,  $7,500.  Architect,  private  plans. 
Owner,  Antonio  Roman,  40  West  Willow 
Grove  avenue,  Philadelphia.  Brick,  1  story, 
51*4x69  feet  8  inches,  slag  roof,  cement  floors. 
Owner  will  build. 


Nurses’  Dining  Room  (alts.),  Old  York 
Road,  Philadelphia.  Architects,  Magaziner  & 
Eberhard,  603  Chestnut  street,  Philadelphia. 
Owners,  Jewish  Hospital,  Old  York  road.  Ce¬ 
ment  work,  carpentry,  mill  work,  painting, 
plumbing,  changing  .electric  work,  tile  work. 
Architect  taking  bids  due  February  16th.  Wil¬ 
liam  R.  Dougherty,  1610  Sansom  street,  and 
Thomas  C.  Trafford,  1713  Sansom  street,  are 
figuring. 

Office  Building,  1512  Walnut  street,  Phila¬ 
delphia.  Architect  , Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owner,  Albert 
M.  Greenfield,  Fifteenth  and  Chestnut  streets. 
General  alterations  and  addition.  Plans  about 
completed,  Architect  will  take  bids  in  a  few 
days. 

Residence  and  Garage,  Lincoln  Drive,  West 
of  MeCallum  street.  Architect,  Walter  K. 
Durham,  323  Walnut  street,  Philadelphia. 
Owner,  BruceC.  McFadden,  1400  Frankford 
avenue,  Philadelphia.  Brick  or  stone.  Pre¬ 
liminary  plans  being  drawn.  Too  early  for 
details. 

Residences  (3),  Harrison  street,  East  of 
Frankford  avenue,  $12,000  each.  Architects, 
Lachman  &  Murphy,  Drexel  Building,  Phila¬ 
delphia.  Owners,  Rush  Brothers,  1006  Har¬ 
rison  street,  Philadelphia.  Brick,  3  stories, 
15x55  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
will  build  and  are  taking  sub-bids. 

Residences  and  Stores  (6),  Fifth  and  Chew 
streets,  Germantown,  Philadelphia,  $45,000. 
Architect,  R.  H.  Kline,  1612  South  Fourth 
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street,  Philadelphia.  Owner,  Benjamin  Zoro- 
choff,  2411  South  Tenth  street,  Philadelphia. 
Brick,  1  story,  20x55  feet,  16x31  feet,  12x24 
feet  and  18x65  feet,  hot  water  heat,  electric 
light,  slag  roof,  oak  and  yellow  pine  floors. 
Owner  will  build. 

Residences  (10),  Second  and  Duncannon 
streets,  Philadelphia,  $38,300.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  Braning,  4933  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
16x45  fejgt  and  15x30  feet  and  12x10%  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Miscellaneous  Supplies  and  Construction, 
City  of  Philadelphia.  Owners,  Department 
of  Public  Works,  Bureau  of  Highways,  Frank 
H.  Caven,  Director,  232  City  Hall.  Grading, 
asphalt  paving,  dressed  granite  block  paving, 
grading  and  repaving  Kensington  avenue, 
vitrified  block  paving,  reconstruction  of 
Wyoming  Avenue  Bridge  dock,  curb  and  foot¬ 
way  work,  steel  lockers,  bolts,  nuts,  etc.,  iron 
and  steel  bars,  wagon  lumber  and  hardware, 
lumber,  brick.  Owners  taking  bids  due  Feb¬ 
ruary  17th  at  noon. 

Store  and  Offices,  1516  Chestnut  street, 
Philadelphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owner,  Joseph 
H.  Kass,  Finance  Building,  Philadelphia. 
Brick.  Preliminary  plans  in  progress. 

Factory,  Sixteenth  and  Indiana  avenue, 
Philadelphia.  Architect,  Eugene  A.  Stopper, 
1507  Arch  street,  Philadelphia.  Owner,  Mar¬ 
tin  H.  Walrath,  Park  and  Glenwood  avenues, 
Philadelphia.  Architect  taking  bids  due  Feb¬ 
ruary  18th.  Frank  Aehuff,  1600  North  Front 
street;  H.  E.  Baton,  1713  Sansom  street;  Carr 
&  Courtney,  Twenty-third  and  Green  streets; 
F.  W.  Cook,  1765  North  Twenty-seventh 
street;  William  B.  Dougherty,  1610  Sansom 
street;  Frank  H.  Fitt,  315  Chew  street; 
Harry  Gill,  Jr.,  2514  Germantown  avenue; 
Mitchell  Brothers,  2135  Race  street;  H.  E. 
Monaghan  &  Son,  2615  North  'Sixth  street; 
McNeill  Valentine  Co.,  841  North  Broad 
street;  G.  J.  Reich,  5125  North  Tenth  street; 
Christian  F.  Roeger,  617  Delancey  street; 
John  Schnabel,  Inc.,  Denckla  Building;  John 
Schuster,  3552  North  Fifteenth  street;  P.  A. 
Sorenson,  1133  Callowhill  street;  Stewart 
Brothers,  2526  North  Orkney  street;  A.  N. 
Tatro,  1345  Arch  street;  Tourison  &  Tourison, 
1310  Arch  street;  H.  H.  Wehmeyer,  309  West 
Cumberland  street,  and  Levering  &  Garrigues, 
North  American  Building,  are  figuring. 

Store  (alts.),  1721  Walnut  street,  Philadel¬ 
phia.  Architect,  George  I.  Lovatt,  416  Wal¬ 
nut  street,  Philadelphia.  Owner,  Domino  Ver- 
anti,  1302  Walnut  street,  Philadelphia.  Brick, 
cut  stone  and  steel,  3  stories,  34x22  feet,  slag 
roof,  pine  and  composition  floors,  metal  win¬ 
dow  guards,  fire  doors,  rolled  steel  skylights, 
hollow  metal  sash,  iron  wmrk,  demolition.  Ar¬ 
chitect  taking  bids  due  February  17th.  Wil¬ 
liam  R.  Dougherty,  1610  Sansom  street;  Ed¬ 
ward  Fay  &  Son,  2  South  Mole  street;  Charles 
McCaul  Co.,  1619  Sansom  street;  Smith-Hardi- 
can  Co.,  1606  Cherry  street,  and  John  Both- 
right,  Flanders  Building,  are  figuring. 

Residences,  6722  Chew  street,  Philadelphia. 
Architect,  Joseph  Keyes,  Otis  Building,  Phil¬ 
adelphia.  Owmer,  Herbert  Smith,  care  of  ar¬ 
chitect.  Stone  and  brick,  2%  stories,  28x32 
feet,  slate  roof,  oak  and  pine  floors,  metal 
lath,  dumb  waiter,  tile  work,  central  heating, 
electric  lighting,  iron  work.  Architect  taking- 
bids.  Penn  Building  Co.,  Reg.,  1504  West 


Venango  street;  Samuel  Harting,  20  East 
Johnson  street;  D.  J.  Clemenson,  1738  Rowan 
street;  J.  Hoffman,  1907  West  Allegheny  ave¬ 
nue;  Joseph  S.  Creamer,  1739  North  Twenty- 
ninth  street,  and  Howard  Trexler,  212  East 
Hortter  street,  are  figuring. 

Residence  and  Garage,  Allen  Lane,  Phila¬ 
delphia.  Architect,  Samuel  D.  Hawley  &  Co., 
30  South  Seventeenth  street,  Philadelphia. 
Owner,  name  withheld.  Stone,  2%  stories, 
30x60  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Plans 
in  progress.  Will'  take  bids  in  two  weeks. 

Office  Building,  1525  Walnut  street,  Phila¬ 
delphia.  Architects,  Hoffman-Henon,  Inc.,  Fi¬ 
nance  Building,  Philadelphia.  Owners,  Mast- 
baum  Brothers  &  Fleisher,  1424  South  Penn 
Square,  Philadelphia,.  Brick,  steel  and  stone, 
2  stories,  20x120  feet.  Plans  in  progress. 
Will  take  bids  in  about  one  mionth. 

Garage  and  Repair  Shop  (add.),  523  South 
Sixty-first  street,  $2,600.  Architect,  private 
plans.  Owner,  Harry  H.  Johnson,  1220 
South  Millick  street,  Philadelphia.  Brick,  1 
story,  22x65  feet,  slag  roof,  cement  floors. 
Owner  will  build. 

Residences  (6),  Northwest  Corner'  Stenton 
and  High  streets,  Philadelphia,  $24,500.  Ar¬ 
chitect,  private  plans.  Owner,  J.  G.  Pisu- 
telli,  Heed  Building,  Philadelphia.  Brick,  2 
stories,  20x32  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences,  West  side  Ogontz  avenue,  North 
of  Medark  avenue,  $87,500.  Architect,  pri¬ 
vate  plans.  Owner,  Jacob  M.  Faust,  4611 
North  Broad  street,  Philadelphia.  Brick,  2 
stories,  16x31  feet  and  12%xll  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  tile  wmrk.  Owner  will  build. 

Residence  and  Store,  1438  South  Fifty- 
eighth  street,  $2,000.  Architect,  private  plans. 
Owner,  Nathan  Litman,  1592  North  Fifty- 
second  street,  Philadelphia.  Brick,  1  st-ory 
add.,  12x16  feet,  slag  roof,  yellow  pine  floors. 
Owner  will  build. 

Residence,  South  side  Rockland  street,  West 
of  B  street,  $4,850.  Architect,  private  plans. 
Owner,  Joseph  A.  Blair,  406  Chew  street, 
Philadelphia.  Brick,  2  stories,  16x36  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  -  Owner  will  build. 

Parsonage,  Olney,  Philadelphia.  Archi¬ 
tects,  Morris  &  Erskine,  1716  Cherry  street, 
Philadelphia.  Owners,  St.  James '  Methodist 
Episcopal  Church,  Rev.  E.  F.  Randolph,  137 
East  Tabor  Road.  Stone  and  half  timber,  2% 
stories,  slate  roof,  hardwood  floors  ,hot  water 
heat,  electric  light,  tile  work.  Working  plans 
in  progress. 

Residences  (30),  Fifty-sixth  street,  Pent- 
ridge  to  Ridgewood  streets.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Henry  J.  McLean,  521  South 
Fifty-second  street,  Philadelphia.  Brick,  2 
stories,  16x40  feet,  (12)  garages  in  basements, 
hardwood,  pine  and  cement  floors,  hot  water 
heat,  electric  light.  Owner  taking  sub-bids. 

Stores  (6),  Apartments  (12),  Frankford, 
Philadelphia.  Architect,  E.  Allen  Wilson, 
1208  Chestnut  street,  Philadelphia.  Owner, 
name  withheld.  Stone  and  brick,  3  stories, 
16x70  feet,  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  metal  bulks.  Plans  in  progress. 

Residence  and  Garage,  Moylan  avenue,  St. 
Martinis,  Philadelphia.  Architects,  Seeburg- 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  g  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 


er  &  Rabenold,  1524  Chestnut  street,  Phila¬ 
delphia.  Owner,  Mrs.  Henry  Bains,  Jr.,  Hav- 
erf ord,  Pa.  Brick,  2 y2  stories,  102x54  feet, 
and  iy2  stories,  25x48  feet,  slate  roof,  hard¬ 
wood  and  cement  floors,  vapor  heat,  electric 
light,  tile  and  marble  work.  Plans  in  pro¬ 
gress.  Architects  will  be  ready  for  bids  in 
one  week. 

Building  (add.),  3313  North  Broad  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  North  Philadelphia  Realty  Board,  care  of 
William  Brinkworth,  Eighth  and  Lehigh  ave¬ 
nue,  Philadelphia.  Brick,  1  story  and  base¬ 
ment,  62x24  feet,  slag  roof,  maple  floors,  roof 
ventilators,  iron  stairs,  hollow  metal  sky¬ 
lights,  electric  light,  hot  water  heat,  stone 
foundations.  Owner  taking  bids  due  Febru¬ 
ary  24th.  H.  H.  Wehmeyer,  509  West  Cum¬ 
berland  street;  H.  P.  Werner  &  Co.,  3243 
Germantown  avenue;  Jacob  Y.  Loux,  Fif¬ 
teenth  and  Hunting  Park  avenue,  and  G.  J. 
Reich,  5126  North  Tenth  street,  are  figuring. 

Repairs  to  Wyoming  Avenue  Bridge,  over 
Tacony  Creek,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Bureau  of  Highways, 
Department  of  Public  Works,  City  Hall. 
Structural  steel  and  concrete  work.  Owners 
taking  bids  due  February  17th.  Monaghan  & 
Losse,  Inc.,  3016  Chestnut  street,  are  figuring. 

Power  Plant  (alt.,  add.  and  completion), 
Frankford  Arsenal.  Owners,  United  States 
Government,  Constructing  Quartermaster, 
Frankford  Arsenal,  Philadelphia.  Lowest  bid 
submitted  by  Herman  Mayer  Co.,  105  Walnut 
street,  Philadelphia,  $238,889. 

Six-Pamily  House,  Orthodox  and  Wyoming 
avenue,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  .street,  Philadelphia. 
Owner,  name  withheld.  Brick,  3  stories,  slag 
and  tile  roof,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  tile  and  marble  work. 
Plans  in  progress. 

Mill  Building,  Southwest  Corner  Delaware 
avenue  and  Dickinson  street.  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Philadel¬ 
phia.  Owner,  John  H.  Morice,  on  premises. 
Brick  and  steel,  2  stories,  156x80  feet,  slag 
roof,  cement  and  granite  block  floors,  hollow 
tile,  metal  lath,  waterproofing,  iron  work,  floor 
hardener,  bond  , rolled  steel  sash  and  doors, 
hollow  metal  skylights,  demolition  (heating, 
electric  lighting,  elevators,  sprinklers  and 
plumbing  reserved).  Architect  taking  bids 
due  February  21st.  Cramp  &  Co.,  Denckla 
Building;  Wark  Co.,  231  South  Broad  street; 
John  R.  Wiggins  Co.,  Eighteenth  and  Cherry 
streets;  Hughes  Foulkrod  Co.,  Commonwealth 
Building,  and  Turner  Const.  Co.,  1713  Sansom 
street,  are  figuring. 

Store  and  Residence  (alts,  and  add.),  Gar¬ 
nett  and  Snyder  avenue.  Architect,  Frank  R. 
Nickels,  225  S.  Sydenham  street,  Philadel¬ 
phia.  Owner’s  name  withheld.  Brick,  2 
stories,  10x16  feet,  slag  roof,  pine  floors,  ce¬ 
ment  work,  electric  work  (heating  reserved), 
general  alterations,  flush  bulks.  Architect 
taking  bids,  due  February  18th.  Pierce 
Henon  Co.,  Juniper  and  Pine  street,  bidding. 

Store  (alts,  and  add.),  Sixtieth  and  Haver- 
ford  avenue,  Philadelphia.  Architect,  Fred 
N.  Greisler,  1035  Walnut  street,  Philadelphia. 
Owner’s  name  withheld.  General  alterations 
and  addition.  Plans  in  progress.  Architect 
will  'be  ready  for  bids  in  one  week. 

Store  (alts.),  Thirteenth  and  Snyder  ave¬ 
nue,  Philadelphia.  Architect,  Fred  N.  Greis¬ 
ler,  1035  Walnut  street,,  Philadelphia.  Own¬ 
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ers,  South  Philadelphia  Loan  Office,  on  prem¬ 
ises.  New  brick  front,  steel  and  iron  work, 
electric  light,  tile  and  marble  work,  bond, 
hardware,  painting,  glazing,  carpentry.  Archi¬ 
tect  taking  bids,  due  February  21st.  F.  B. 
Davis  &  Son,  Inc.,  240  North  Sixteenth  street; 
Lam  Building  Co.,  1001  Wood  street;  B.  & 
L.  Const,  Co.,  705  Pierce  street,  and  Fred 
Quato,  1323  Snyder  avenue,  are  figuring. 

Residence  and  25  Garages,  Third  and  Wy¬ 
oming  avenue,  Philadelphia.  Architect,  Peter 
Kuhn,  3538  North  Eighth  .street,  Philadelphia. 
Owner,  Adolph  H.  M.  Nagel,  3916  North  Fair- 
hill  street,  Philadelphia.  Brick,  2  stories,  16x 
45  feet,  and  from  7x18  feet  to  10x18  feet, 
slag  roof,  cement  floors,  Central  heating,  elec¬ 
tric  lighting,  hardwood  and  pine  floors.  Own¬ 
er  taking  bids,  due  February  15.  E.  Allen 
Reeves,  Abington,  Pa.,  and  C.  Stinger,  Fair- 
hill  street,  near  'Lindley  avenue,  are  figuring. 

Bungalow,  Roxborough,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owner,  Lee  Wetherill, 
care  of  builder.  Stone  and  clap  board,  2 
storie's,  26x32  feet  10  inches,  shingle  roof,  pine 
floors,  hot  air  heat,  electric  light.  E.  Allen 
Reeves,  Inc.,  Abington,  Pa.,  taking  sub-bids, 
due  February  18th. 

Residences  (6),  on  Wynnewood  Road,  and 
(4),  Sixty-third  street,  below  Sherwood  Road, 
Overbrook,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  Joseph  A.  Meloney,  6308  Sherwood 
Road,  Philadelphia.  Stone,  brick  and  stucco, 
3  stories,  16x46  feet.  Garages  (10),  12x20 
feet,  slate  roof,  hardwood  floors,  hot  water 
heating,  electric  light,  tile  and  marble  work, 
cement  work.  Owner  is  taking  sub-bids. 

Riding  Academy  (add.),  637  Carpenter 

Lane,  Philadelphia.  Architect,  Gerald  Burns, 
5422  Germantown  avenue,  Philadelphia.  Own¬ 
er,  W.  B.  Thomas,  on  premises.  Brick  walls, 
slag  and  tile  roof,  cement  floors.  Contract 
awarded  to  Kerbaugh  &  Heart,  Duval  and 
Jefferson  streets,  Germantown,  Philadelphia. 

Supplies,  City  of  Philadelphia.  Owners, 
City  of  Philadelphia,  care  of  A.  Lincoln  Ack¬ 
er,  P.  A.,  312  City  Hall,  Philadelphia.  Sand 
discharge  hose,  sewer  brick,  Portland  cement, 
laboratory  supplies,  iron  pipe  and  fittings, 
galvanized  ash  cans,  lumber.  Owners  taking 
bids,  due  February  23rd  at  noon. 


Just  remember  this:  Give  out  courtesy, 
kindness,  patience  and  good-will,  and  you’ll 
get  them  all  back  with  compound  interest. 
The  men  who  deserve  to  rank  in  Class  A 
do  not  chew  the  lint  and  fuss  about  the 
small  misfits  of  life.  To  take  what  comes 
and  forget  the  rest  is  wisdom.  Let  Braggo 
give  the  janitor  the  call,  and  the  Hall  Boys 
have  it  out  with  the  Ashbox  Inspector — 
you  can’t  afford  to  soil  your  soul  with 
small  scraps.  Fight  on  a  big  scale,  or  not 
at  all.  The  folks  who  have  trouble  with 
ushers  are  always  looking  for  trouble — and 
find  it.  Smile,  old  boy,  smile! 


If  your  sales-talk  is  keyed  to  interest  men 
who  build  it  should  occupy  space  every  week 
in  the  *  ‘  Guide,  ’  ’  the  only  building  news  maga¬ 
zine  this  side  of  Manhattan  Island. 
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Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  081  2  Keystone,  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Hot  Water 

yj 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom- 

j§f 

ically  thru  installation  ot 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar. 

Larger 

size  heats  30  gallon  tank,  and  radia- 

tor  for  “all  gas  kitchen.’ 

’  Very 

efficient ! 

BORDEN  STOVE 

CO. 

1311-1313  Arch  St. 

Phila.  I 

8pruce  3348  Race  414» 

The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


A  New  and  More  EFFICIENT 

“Banner  Rot 

MORE  EASILY  APPLIED  Invest  I 
LOWEST  INITIAL  COST  SaV 

MOST  EFFICIEN 

AUSTIN,  GORHAM, 

Heating,  Power  and  Ventil 

1816  Ludlow  St.  " HAVE  IT  DONE  B 


WAYNE  FENCE 

ORNAMENTAI _ SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

54-30  Haverford  Avenue  Philadelphia 

Bell  Phone,  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  81dg  ,  Room  11— Phone  2282  R 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Manager* 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it's  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


NSULATION  for  Boiler  Covering 

c  Wool  Quilt” 

CAN  BE  REMOVED  AND 
REPLACED  IN  MAKING 
BOILER  REPAIRS 
by  Government  Test 

cILVAINE  Sc  CO.,  Inc. 

ng  Engineers  and  Contractors 

[  responsible  firm  ”  Philadelphia 


ss  Money 
Coal 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  HIINNIYcft 

63rd  &  Woodland  Ave.,  Philadelphia 


LIGHTING  FIXTURES 

Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


lfortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
;ll  of  their  co-operation. 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merlon  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

BUILDERS’  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell- Columbia  1200 


Keystone — Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


Reliability 

In  Electrical  Work 

Is  appreciated  by  both  large 

Race  Brick; 
Paving  Brick 

and  small  builders  and  oper¬ 
ators.  For  Instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa- 
1  tions  on  the  new  Frankford 

“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 

1723  Saasom  St.,  Philadelphia,  Pa. 

Bell:  Spruce  6410  Keystone:  Race  1263 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 

Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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FENCE  for  the  Home 

PHONE  LOCUST  3434 
Fencing,  Wire  or  Iron,  Built  for  Any  Purpose 

The  practical  fence  for  city  homes  and  industrial  community 
homes — gives  lasting  satisfactory  service.  Other  Cyclone  Products 
are  Tennis-Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 
catalog. 

Advisory  Service  Free.  Look  for  the  Red  &ag  Mark,  of  Quality 

CYCLONE  FENCE  COMPANY 

Offices  and  Display  Rooms:  24  South  7th  Street,  Philadelphia 


Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


C®iniftracte  Aw&ircM 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Garage,  Girard  avenue  and  Watts  street, 
Philadelphia,  $50,000.  Architect,  Norman 
Hulme,  1524  Chestnut  street,  Philadelphia. 
Owner,  A.  W.  Pusey,  West  End  Trust  Build¬ 
ing,  Philadelphia.  Brick,  steel  and  concrete, 
3  stories,  35x1120  feet,  and  50x40  feet,  slag 
roof,  cement  floors,  .elevators,  steam  heat, 
electric  light,  rolled  steel  sash,  copper  sky¬ 
lights,  elevators.  Contract  awarded  to  John 
W.  Emrey  Co.,  34  South  Sixteenth  street, 
Philadelphia. 

Apartment  (add.  and  alts.),  4045  Spring 
Garden  street,  $2,500.  Architect,  private 
plans.  Owner,  Anna  W.  Bonev,  3901  Baring 
street,  Philadelphia.  Brick,  3  stories,  7x12 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  Charles  E.  Clark,  3921  Ludlow 
street,  Philadelphia. 

Storage  Shed,  Canel  street,  North  of  Foun¬ 
tain  street,  $2,500.  Owners,  A.  L.  Baker  Co., 
Fountain  street,  Philadelphia.  Corrugated 
iron,  1  story,  20x47  feet.  Contract  awarded 
to  Barclay  White  &  Co.,  1713  Sansom  street. 

Filling  Stations  (4),  Broad  and  Girard  ave¬ 
nue,  $4,000;  Fifty-second  and  Lancaster  ave¬ 
nue,  $3,700;  Forty-sixth  and  Walnut  streets, 
$4,000;  Sixty- third  and  Chestnut  streets,  Phil¬ 
adelphia,  $2,800.  Architect,  private  plans. 
Owners,  Sun  Company,  Finance  Building, 
Philadelphia.  Brick  and  stucco,  1  story, 
13x19  feet,  shingle  tile  roof,  cement  floor, 
metal  lath,  waterproofing,  iron  work,  floor 
hardener,  hot  water  heating,  electric  lighting. 
Contract  awarded  to  Simon  Reece,  2424  North 
Park  avenue,  Philadelphia. 

Residences  and  Stores  (add.),  2521-31-33-35 
South  Seventh  street,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Abraham  Austin,  215 
South  Fifteenth  street,  Philadelphia.  Brick, 
1  story,  11x9  feet,  slag  roof,  yellow  pine 
floors,  electric  light.  Contract  awarded  to  A. 
Sonnenfeld,  287  South  Sixty-third  street,  Phil¬ 
adelphia. 


Shop,  1228  North  Hutchinson  street,  $2,200. 
Architect,  private  plans.  Owner,  John  Han¬ 
ley,  1251  North  Tenth  street,  Philadelphia. 
Brick,  1  story,  18x64  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  Harry  Drake, 
3139  Frankford  avenue. 

Store  and  Storage  (add.),  3129  North  Broad 
street,  $11,000.  Architect,  private  plans.  Own¬ 
ers,  Motor  Accessories  Co.,  3129  North  Broad 
street,  Philadelphia.  Brick,  2  stories,  20x60 
feet,  slag  roof,  electric  work,  cement  work, 
steam  heat.  Contract  awarded  to  Daniel  Jo- 
sephson,  5405  Walnut  street,  Philadelphia. 

Residence  and  Store,  4425  Edgemont  ave¬ 
nue,  Philadelphia,  $&,900.  Architect,  private 
plans.  Owner,  Joseph  Franzak,  on  premises. 
Brick,  1  and  2  story  add.,  16x15  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded  to 
John  Kazmerczak,  2416  Orthodox  street. 
Philadelphia. 

Store  and  Offices,  Southwest  Corner  Fifth 
and  Rising  Sun  avenue,  $12,000.  Architect, 
private  plans.  Owner,  Jennie  Coscarello,  102 
Shunk  street,  Philadelphia.  Brick,  2  stories, 
75x49%  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Frank  Coscarello,  North¬ 
west  Corner  Front  and  Shunk  streets. 

Residence  (alts.),  West  side  Wises  Mill 
road,  North  of  Shawmont  avenue,  $8,000.  Ar¬ 
chitect,  Emil  C.  Schmidt,  1520  Locust  street, 
Philadelphia.  Owner,  Thomas  E.  Mitten,  on 
premises  .  Plastering,  carpentry,  mill  work, 
hot  water  heat,  electric  light,  plumbing,  shin¬ 
gle  roof,  yellow  pine  floors.  (Contract  awarded 
to  F.  E.  Wallace,  1220  Chancellor  street,  Phil¬ 
adelphia. 

Building  (alts.),  Southeast  Corner  ^Second 
and  Somerset  streets,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owners,  Brewer  Brothers, 
on  premises.  General  interior  alterations. 
■Contract  awarded  to  Frank  K.  Stahl,  2711 
North  Park  avenue,  Philadelphia. 
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Stores  and  Offices,  2319  Walnut  street,  Phil¬ 
adelphia,  $4,500.  Architect,  private  plans. 
Owner,  Mrs.  Bose  D’Aras,  2319  Walnut  street, 
Philadelphia.  Brick,  2  stories, 
feet,  slag  roof,  yellow  pine  floors,  hot  water 
heat,  electric  light,  iron  work,  plumbing,  car¬ 
pentry.  Contract  awarded  to  Joseph  E.  Fos-* 
ter,  806  Walnut  street,  Philadelphia. 

Underground  Comfort  Station,  MacPherson 
Square,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Works,  Frank 
H.  Caven,  216  City  Hall.  Brick,  1  story, 
40x32  feet,  concrete  and  dirt  roof,  cement 
floors,  hollow  tile,  waterproofing,  iron  and 
marble  work.  Contract  awarded  to  Holmes- 
burg  Const.  Co.,  Holmesburg,  Philadelphia, 
$13,000.  Plumbing,  D.  J.  Keating,  270  South 
Twentieth  street,  $1,723.  Heating,  L.  J.  Som¬ 
mers  &  Son,  2436  Brown  street,  $875.  Elec¬ 
tric  work,  J.  F.  Buchanan  Co.,  1719  Chestnut 
street,  $576. 

Church  (rebuilding),  Sixteenth  and  Tioga 
streets,  $100,000.  Architect,  Edwin  A.  Yeo, 
225  South  Sydenham  street,  Philadelphia. 
Owners,  Tioga  Presbyterian  Church,  on  prem¬ 
ises.  Cut  stone,  slag,  tin  and  slate  roof,  pine 
floors,  mill  work,  carpentry,  plastering,  metal 
lath,  painting,  glazing,  hardware,  tin  covered 
doors,  hollow  metal  sash,  iron  work,  struc¬ 
tural  steel  work  (heating,  lighting,  plumbing, 
tile  and  marble  work  separate  bids).  Con¬ 
tract  awarded  to  Bowden  Const.  Co.,  1713  San- 
som  street,  Philadelphia. 

Garage,  1616  North  Fifteenth  street,  Phila¬ 
delphia,  $4,500.  Architect,  private  plans.  Own¬ 
er,  Sarah  Os'troff,  on  premises.  Brick,  1  story, 
24x80  feet,  slag  roof,  cement  floors  electric 
light.  Contract  awarded  to  B.  Defrilvis  & 
Co.,  1422  Moore  street,  Philadelphia. 

Residence  and  Store  (add.),  143  South  Six¬ 
tieth  street,  Philadelphia,  $3,000.  Architect, 
private  plans.  Owner,  A.  Hasanjian,  6100 
Walnut  street,  Philadelphia.  Brick,  1  story 
add.,  lO^xlS  feet  ,3x16  feet,  slag  roof,  yel¬ 
low  pine  floors,  electric  work.  Contract 
awarded  to  J.  H.  Porter  &  Co.,  241  South 
Sixtieth  street,  Philadelphia. 

Building  (alts.),  223-25  South  Fifth  street, 
$2,000.  Architect,  private  plans.  Owner, 
Max  Willig,  Lincoln  Building,  Philadelphia. 
Bepairing  fire  damage,  general  interior  work. 
Contract  awarded  to  Harry  Troutman,  2119 
South  Fourth  street,  Philadelphia. 

Eesidence,  West  School  Lane,  Germantown, 
Philadelphia.  Architect,  John  C.  Molitor, 
125  West  Chelten  avenue.  Owner,  name  with¬ 
held.  Frame  and  plaster,  2 y2  stories,  irregu¬ 
lar  size,  slate  roof,  oak  and  pine  floors,  water¬ 
proofing,  iron  work,  tile  and  marble  work, 
demolition  (heating  and  electric  work  re¬ 
served).  Contract  awarded  to  H.  H.  Burrell, 
206  South  Quince  street. 

Residence,  Cresheim  Valley  road  and  Sten- 
ton  avenue,  Philadelphia.  Architect,  C.  A. 
Ziegler,  1309  Locust  street,  Philadelphia.  Own¬ 
er,  Dr.  Isaac  Starr,  Jr.,  Stenton  avenue,  Phila¬ 
delphia.  Stone,  2  stories,  30x50  feet,  slate 
roof,  hot  water  heating,  electric  lighting,  tile 
and  marble  work.  Contract  awarded  to  James 
Biley  &  Son,  Forrest  avenue,  Mt.  Airy,  Phila¬ 
delphia. 

Warehouse,  1422  North  Eighth  street,  Phil¬ 
adelphia,  $65,000.  Architect,  private  plans. 
Owner,  E.  J.  McAleer,  on  premises.  Brick, 
slow  burning,  5  stories,  27x90  feet  and  84x40 
feet,  4-ply  slag  roof,  maple,  plank  and  con- 
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crete  floors,  steel  girder  clear  span  on  third, 
fourth  and  fifth  floors,  rolled  steel  sash,  hol¬ 
low  metal  skylights,  kal'amein  and  almetal 
doors,  rolling  steel  and  bifold  doors,  floor 
hardener,  iron  work.  Contract  awarded  to 
A.  B.  Raff  Cont.  Co.,  1635  Thompson  street. 

Residence,  Wyndmoor  avenue,  Stenton, 
Philadelphia.  Architect,  William  P.  Parker, 
1310  Arch  .street,  Philadelphia.  Owner,  Miss 
Sarah  F.  Finch,  153  East  Washington  lane, 
Germantown.  Hollow  tile  and  stucco,  2% 
stories,  29x35  feet,  shingle  roof,  oak  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Adolph  Korn,  Clifton 
Heights,  Pa. 

Store  (alts.),  36  North  Ninth  street,  $2,500. 
Architect,  Frank  E.  Hahn,  1112  Chestnut 
street.  Owners,  Price  Gas  &  Electric  Co.,  on 
premises.  Carpentry,  mill  work,  plastering, 
painting,  tile  work.  Contract  awarded  to 
George  H.  Evans,  Inc.,  109  North  Thirteenth 
street. 

Garages  (2),  Carlisle  street  and  Oregon 
avenue,  $9,000.  Architect,  private  plans. 
Owner,  Pompey  Ansell,  6503  Race  street, 
Philadelphia.  Hollow  tile,  1  story,  46x54  feet 
8  inches  and  35x46  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  H.  Dinkelbaker, 
1612  McKe'an  street,  Philadelphia. 

Factory,  Ontario  and  C  streets,  Philadel¬ 
phia.  Architects,  Furness  Evans  Co.,  315 
South  Fifteenth  street,  Philadelphia.  Own¬ 
ers,  Wittman  Moriarity  Co.,  Fourth  and  Vine 
streets,  Philadelphia.  Brick,  2  stories,  195x77 
feet,  and  1  story,  111x72  feet,  slag  roof,  ce¬ 
ment  floors,  metal  lath,  rolled  steel  sash  and 
skylights,  iron  work  (heat,  electric  light, 
plumbing  and  elevators  reservers).  Contract 
awarded  to  William  F.  Newberry  Co.,  Otis 
Building,  Philadelphia. 

Residence  (alts.)  to  Stores  and  Apartments, 
Thirty-fifth  and  Spring  Garden  streets,  Phila¬ 
delphia.  Architect,  J.  W .  Thompson,  703 
South  Sixtieth  street,  Philadelphia.  Owner, 
James  E.  Wilson,  care  of  architect.  General 
alterations  and  additions,  slag  roof,  parti¬ 
tions,  plumbing,  tile  work,  hollow  metal  sky¬ 
lights,  fire  doors  (heating  and  electric  work 
reserved).  Contract  awarded  to  W.  A.  Evitts, 
Forty-fourth  and  Locust  streets. 

Service  Euilding,  708-14  South  Broad  street, 
Philadelphia.  Architect,  M.  H.  Dickinson, 
6161  Market  street,  Philadelphia.  Owner, 
Charles  Kahn,  Morris  Building.  Brick  and 
terra  cotta,  1  story,  20x12  feet,  slag  roof,  ce¬ 
ment  floor.  Contract  awarded  to  John 
Schnabel,  Inc.,  Denckla  Building,  Philadel¬ 
phia. 

Ferry  Slips,  Market  Street  Wharves,  Cam¬ 
den  and  Philadelphia.  Architect,  William 
H.  Cookman,  Broad  Street  Station,  Philadel¬ 
phia.  Owners,  Pennsylvania  Railroad  Co., 
Broad  Street  Station,  Philadelphia.  Corru¬ 
gated  iron  and  steel,  wood  piles,  slag  roof. 
Contract  awarded  to  McLean  Const.  Co., 
Chestnut  Street  Pier. 

Storage  (add.),  619-21-23-25  South  Broad 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Bernard  Cohen,  Shubert 
Building,  Philadelphia.  Brick,  1  story,  13x24 
feet,  slag  roof,  yellow  pine  floors,  electric 
light.  Contract  awarded  to  S.  H.  Levin,  1631 


South  Fifth  street,  Philadelphia. 

Store  (alts.),  1718  Chestnut  street,  Phila¬ 
delphia,  $3,800.  Architect,  private  plans. 
Owner,  H.  H.  Battles,  Twelfth  street  below 
Chestnut  street,  Philadelphia.  General  altera¬ 
tions,  bulk  windows,  plate  glass.  Contract 
awarded  to  Doyle  &  Co.,  1519  Sansom  street, 
Philadelphia. 

Residences  and  Stores  (2)  (add.),  889-891 
North  Sixty-sixth  street,  $3,000.  Architect, 
private  plans.  Owner,  E.  Paperman,  6119 
Lansdowne  avenue,  Philadelphia.  Brick,  1 
and  2  story  add.,  15x7  feet,  slag  roof,  yellow 
pine  floors,  electric  light.  Contract  awarded 
to  Max  Cotier,  1220  North  Forty-second 
street,  Philadelphia. 

Store  and  Office  (alts.),  5837  Germantown 
avenue,  $2,800.  Architect,  private  plans. 
Owner,  J.  Weiss,  5858  Germantown  avenue, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  W.  J.  Cowell,  5712  Crit¬ 
tenden  street,  Philadelphia. 

Residence  and  Store  (add.),  246  West  Gir¬ 
ard  avenue,  $3,000.  Architect,  private  plans. 
Owner,  D.  H.  Morshajhian,  on  premises. 
Brick,  1  story  add.,  18x12  feet  and  3x41  feet, 
slag  roof,  electric  light,  yellow  pine  floors. 
Contract  awarded  to  Harry  Glass,  1809  North 
Seventh  street,  Philadelphia. 

Apartment  (add.  and  alts.),  451  Green 
Lane,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owners,  Sara  and  Annetta  Bo- 
vard,  on  premises.  Brick,  first  and  third  story 
add.,  16x8  feet  and  20x17  feet,  slag  roof,  yel¬ 
low  pine  floors,  hot  water  heat.  Contract 
awarded  to  William  H.  Eddleman  &  Son,  453 
Green  Lane,  Roxboro,  Philadelphia. 

Textile  Plant,  Wyoming  avenue  and  con¬ 
necting  R.  R.,  east  of  G  street.  Architect,  W 
E.  S.  Dyer,  Land  Title  Building,  Philadelphia 
Owner,  Client  880.  Reinforced  concrete,  steel 
and  brick.  Drying  and  shipping  building,  5 
stories,  80x12  feet;  Whizz  room,  1  story,  55x 
48  feet;  Bleach  room,  1  story,  40x40  feet; 
chemical  shed,  1  story,  33x28  feet;  top  dry¬ 
ing  room,  1  story,  46x74  feet;  dye  house  (B), 
building,  1  story,  108x74  feet,  dye  house  (A) 
building,  1  story,  210x73  feet,  dye  room 
building,  1  story,  25x31  feet;  sample  room,  1 
story,  29x31  feet;  scour  house,  2  stories,  110 
x52  feet;  repair  shop,  1  story,  14x30  feet; 
chemical  shed,  1  story,  57x23  feet;  stock 
room,  2  stories,  46x44  feet,  garage,  1  story, 
80x30  feet;  office,  2  stories,  46x44  feet,  Carey 
built  roof,  cement  and  maple  floors,  metal 
lath,  safety  treads,  wire  window  guards, 
waterproofing,  terra  cotta,  iron  work,  bond, 
fire  doors,  rolled  steel  sash  and  skylights,  tile 
and  terrazzo  work.  Contract  awarded  to  H. 
E.  Baton,  1713  Sansom  street,  Philadelphia. 

Main  Manufacturing  Building,  Second  and 
Norris  streets,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Gotham  Silk  Hosiery  Co., 
New  York  City.  Brick,  concrete  and  steel,  10 
stories  and  basement,  56x122  feet  and  20x20 
feet,  alterations  and  additions  to  present 
building,  slag  roof,  cement  floors,  elevators, 
roof  ventilators,  waterproofing,  steam  heat, 
electric  light,  demolition,  rolled  steel  sash  and 
skylights,  fire  doors,  iron  work.  Plans  in  pro¬ 
gress.  Contract  awarded  to  Wm.  Steele  & 
Sons  Co.,  1600  Parkway,  Philadelphia. 
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Office  and  Warehouse,  Seventh  and  Somer¬ 
set  streets,  'Philadelphia.  Architect,  private 
plans.  Owners,  John  Block  &  Co.,  on  prem¬ 
ises.  Brick  and  steel,  2  stories  and  basement, 
provisions  for  third  floor,  64x79  feet,  slag 
roof,  cement  floors,  steam  heat,  electric  light, 
iron  work.  Contract  awarded  to  Wm.  iSteele 
&  Sons  Co.,  1600'  Parkway,  who  are  taking 
sub-bids. 

Store  and  Office  Building  (alts.),  3644  N. 


Hotel,  West  Broad  street,  Tamaqua,  Pa., 
$400,000.  Architects,  Ritter  &  Shay,  North 
American  Building,  Philadelphia.  Owners, 
Tamaqua  Hotel  Corporation,  William  A.  iMe- 
■Gonigle,  40  West  Broad  street,  Tamaqua,  Pa., 
president.  Brick  and  stone,  5  stories,  75x150 
feet.  Preliminary  plans  in  progress.  Too 
arly  for  details. 

Senior  High  School,  Doylestown,  Pa.  Ar¬ 
chitect,  A.  Oscar  Martin,  Doylestown,  Pa. 
Owners,  Board  of  Education,  William  Sat- 
terthwait,  president,  Doylestown,  Pa.  Brick. 
Architect  selected.  Too  early  for  details. 

Sunday  School  and  Community  Building, 
Easton,  Pa.,  $50,000.  Architect,  George  E. 
Savage,  Witherspoon  Building,  Philadelphia. 
Owners,  Memorial  Reformed  Congregation,  J. 
P.  Dift'enderger,  1915  Freemansburg  avenue, 
Easton,  Pa.  Brick  and  stone,  2  stories.  Pre¬ 
liminary  plans  in  progress.  Too  early  for 
details. 

Sunday  School,  Walnut  avenue,  Jenkin- 
town,  Pa.  Architects,  American  Baptist 
Home  Mission  Society  Architectural  Depart¬ 
ment,  23  East  Twenty-sixth  street,  New  York 
City.  Owners,  Jenkintown  Baptist  Church, 
care  of  George  S.  Young,  Jenkintown;  L.  I. 
Dutton,  Washington  Lane  and  Township 
Line,  Jenkintown,  Pa.,  chairman,  Building 
Committee.  Stone,  1  story.  Plans  in  pro¬ 
gress. 

Apartment  House  (2- family),  Lansdowne, 
Pa.  Architect,  W.  Macey  Stanton,  1310  Arch 
street,  Philadelphia.  Owner,  E.  G.  Beacham. 
Lansdowne,  Pa.  Frame  and  stucco,  2  stories, 
26x38  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  (2)  garages, 
cement  work.  Plans  in  progress.  Architects 
will  take  bids. 

Residence,  Lansdowne,  Pa.  Architect,  W. 


Broad  street,  Philadelphia.  Architect,  Alex. 
M.  Adams,  1012  Walnut  street,  Philadelphia. 
Owner,  L.  F.  Burke,  1422  West  Erie  avenue, 
Philadelphia.  Brick  and  cut  stone  front,  ce¬ 
ment  work,  asbestos  roof,  oak,  pine  and  com¬ 
position  floors,  carpentry,  tile  and  marble 
work,  metal  lath,  roof  ventilator,  metal  bulks, 
iron  and  steel  work,  painting.  Contract 
awarded  to  J.  Y.  Loux,  Fifteenth  and  Hunt¬ 
ing  Park  avenue,  Philadelphia. 


Macy  Stanton,  1310  Arch  street,  Philadelphia. 
Owner,  name  withheld.  Stone,  2 y2  stories, 
24x32  feet,  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting,  tile  work. 
Plans  in  progress. 

Filling  Station,  Shamokin,  Pa.  Architect, 
William  H.  Lee,  32  ‘South  Seventeenth  street, 
Philadelphia,  and  Shamokin,  Pa.  Owners, 
Jewell  Oil  Co.,  Shamokin,  Pa.  Brick,  1  story, 
16x30  feet,  tile  roof,  cement  floors,  hot  water 
heat,  electric  light.  Owners  are  taking  bids. 

School  (high),  Sinking  Spring,  Pa.  Archi¬ 
tect,  E.  Z.  Scholl,  36  Robeson  street,  Reading, 
Pa.  Owners,  Sinking  Spring  School  Board, 
O.  L.  Weidman,  Sinking  Spring.  Brick.  Ar¬ 
chitect  selected. 

Church,  Dauberville,  Pa.  Architects,  High 
&  Huber,  11  North  Fifth  street,  Reading,  Pa. 
Owners,  Bellman’s  Church,  J.  G.  Kauffman, 
Dauberville,  Pa.  Brick,  1  story  and  base¬ 
ment.  Plans  in  progress. 

Residence  (alts,  and  add.),  Laurel  Hill, 
Berks  County,  Pa.  Architect,  Alex.  Smith, 
Berks  County  Trust  Building,  Reading,  Pa. 
Owner,  George  Edmundson,  Reading,  Pa. 
Frame,  shingle  roof,  hardwood  floors,  hot  air 
heat,  electric  light,  general  alterations.  Plans 
in  progress. 

Residence,  Reading,  Pa.  Architect,  G.  C. 
Freeman,  24  North  Sixth  street,  Reading,  Pa. 
Owner,  Warren  Adams,  iSt.  Lawrence,  Pa. 
Tapestry  brick,  2y2  stories,  30x40  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light.  Plans  in  progress. 

Residence,  Minersville,  Pa.  Architect,  G. 
O.  Freeman,  24  North  Sixth  street,  Reading, 
Pa.  Owner,  Dr.  Quinn,  Minersville,  Pa. 
Terra  cotta,  brick,  2  stories,  25x90  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Plans  in  progress. 


Bulkhead,  Platform,  Beater  Room  Building 
and  Room  No.  1,  Front  and  Market  streets, 
Chester,  Pa.  Architect,  private  plans.  Own¬ 
ers,  Chester  Paper  Co.,  P,  C.  Matter,  presi¬ 
dent,  on  premises.  Brick  and  steel,  1  story, 
85x43  feet,  gypsum  slag  covered  roof,  con¬ 
crete  floors,  waterproofing,  rolled  steel  sash 
and  skylights.  Owners  taking  bids  due  Feb¬ 
ruary  22nd.  Irwin  &  Leighton,  126  North 
Twelfth  street,  are  figuring. 

Store  and  Residence,  Rosemont,  Pa.  Archi¬ 
tect,  private  plans.  Owner,  S.  Barbano,  Rose¬ 
mont,  Pa.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  43x32  feet  and  12x21  feet,  slag  roof, 
oak  and  pine  floors,  metal  lath,  hot  water 
heat,  electric  lighting.  Owner  taking  bids 
due  February  16th.  Pierce  Henon  Co.,  Juni¬ 
per  and  Pine  streets,  Philadelphia,  are  figur¬ 
ing. 

Stores  (2),  Apartments  (4),  Media,  Pa.  Ar¬ 
chitect,  Newton  B.  Flounders,  Media,  Pa. 
Owner,  name  withheld.  Brick  and  stone,  3 
stories,  42x28  feet,  asbestos  shingle-  and  slag 
roof,  hardwood  floors,  roof  ventilators,  plate 
glass,  steel  work,  hot  water  heat,  electric 
light,  tile  and  marble  work.  Plans  in  pro¬ 
gress. 

Residence  and  Garage,  Drexel  Hill,  Pa., 
$25,000.  Architect,  E.  Allen  Wilson,  1208 
Chestnut  street,  Philadelphia.  Owner,  name 
withheld.  Stone,  2 y2  stories,  slate  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  and  marble  work.  Plans  in  progress. 

Tuberculosis  Hospital,  Luzerne  County,  Pa., 
$300,000.  Associate  architects,  E.  11.  Poggi, 
D.  F.  Lines  and  C.  H.  Levy,  176  South  Main 
street,  Wilkes-Barre,  Pa.  Owners,  County 
Commissioners,  Court  House,  Wilkes-Barre, 
Pa.  Details  not  determined.  Plans  in  pro¬ 
gress. 

Housing  Development,  Kingston,  Pa.,  $1,- 
500,000.  Architect,  Edmund  H.  Poggi,  Min¬ 
ers’  Bank  Building,  Wilkes-Barre,  Pa.  Own¬ 
ers,  name  withheld.  Details  undecided.  Plans 
in  progress. 

Residence  and  Garage,  Reynolds  street, 
Kingston,  Pa.,  $25,000.  Architect,  E.  H. 
Poggi,  Miners’  Bank  Building,  Wilkes-Barre, 
Pa.  Owner,  J.  T.  Evans,  154  South  Main 
street,  Wilkes-Barre,  Pa.  Frame,  2 y2  stories, 
45x32  feet,  shingle  roof,  hardwood  floors 
(heating  , plumbing,  sheet  metal  work'  re¬ 
served).  Architect  taking  bids. 

Bank  (alts,  and  add.),  Honesdale,  Pa.  Ar¬ 
chitect,  Edward  Langley,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  Dime  Bank 
of  Honesdaie,  care  of  Mr.  Wright,  Honesdale. 
Pa.  Brick,  limpstone,'  1  story,  50x65  feet, 
tin  roof,  marble  work,  electric  light,  metal 
lath,  metal  window  guards,  bank  fixtures,  al¬ 
terations.  Owners  taking  bids  due  February 
24th.  Shepherd  Const.  Co.,  Wilkes-Barre,  Pa.; 
Hower  &  Stender,  Peter  Stepp  and  H.  Bei li¬ 
man  &  Son,  Scranton,  Pa.,  are  figuring. 

Church,  Brockton,  Pa.  Architect,  G.  O. 
Freeman,  24  North  Sixth  street,  Reading. 
Owners,  St.  Batholomew ’s  Roman  Catholic 
Church,  Rev.  John  Fink,  Brockton.  Stone,  1 
story  and  basement,  52x100  feet.  0‘wner  and 
architect  taking  bids  due  February  23rd.  An¬ 
drew  Breslin,  Summit  Hill;  Albin  Graff,  Ta¬ 
maqua;  L.  Riebe,  Lewistown,  and  Charles 
Quandel,  Minersville,  are  figuring. 

Residence  (alts.)  and  Stable,  Berks  County, 
Pa.  Architect,  Alex.  Smith,  Berks  County 
Trust  Building,  Reading,  Pa.  Owner,  J.  B. 
Cullum,  Berks  County,  Pa.  Frame,  stone,  2 
stories,  25x30  feet,  shingle  roof,  concrete 
floors,  electric  light,  general  alterations  to 
house.  Architect  taking  bids  due  February 
23rd.  Beard  Const.  Co.,  658  Pem^  street;  C. 
H.  Schlegel,  2250  Perkiomen  avenue;  D. 
Hunter,  820  North  Eleventh  street,  and  Wil¬ 
liam  Spatz,  36  North  Sixth  street,  Reading, 
Pa.,  are  figuring. 

Residence  and  Garage,  Reading,  Pa.  Ar¬ 
chitect,  Alex.  Smith,  Berks  County  Trust 
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Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell— Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 
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Building,  Reading,  Pa.  Owner,' Mrs.  Margaret 
H.  Gunther,  1159  Pehn  street,  Reading.  Brick, 

2  and  1  stories,  43x40  feet  and  21x23  feet, 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  taking 
bids  due  February  23rd.  Beard  Const.  Co., 
658  Penn  street;  C.  H.  Schlegel,  2250  Per- 
kiomen  avenue;  D.  Hunter,  820  North  Elev¬ 
enth  street,  and  William  Spatz,  36  North. 
Sixth  street,  Reading,  Pa.,  are  figuring. 

Dormitory  Building,  Womelsdorf,  Pa.  Ar¬ 
chitect,  M.  D.  Deehant,  Deehant  Building, 
Reading,  Pa.  Owners,  Bethany  Orphans  ’ 
Home,  W.  F.  Moore,  superintendent,  on  prem¬ 
ises.  Stone,  2  and  3  stories,  70x50  feet,  slate 
roof,  pine  and  composition  floors,  hot  water 
heat,  electric  light,  plumbing.  Architect  tak¬ 
ing  bids  due  February  23rd.  C.  H.  Schlegel, 
2250  Perkiomen  avenue;  D.  H.  Hunter,  820 
North  Eleventh  street;  Beard  Const.  Co.,  658 
Penn  street;  Sharp  Const.  Co.,  22  North  Fifth 
street;  L.  H.  Focht  &  Son,  Baer  Building, 
and  G.  H.  Derr,  all  of  Reading;  D.  L.  Saylor 
&  Son,  Annville;  W.  H.  Gangwere  &  Co.,  Rit¬ 
ter  &  Smith  and  Butz  &  Clader,  Allentown, 
and  J.  P.  Croll,  Steelton,  figuring. 

Church,  Einaus,  Pa.  Architects,  Ritcher  & 
Eiler,  Sixth  and  Court  streets,  Reading,  Pa. 
Owners,  St.  John’s  Reformed  Church,  Emnus, 
Pa.  Stone,  1  story  and  basement,  42x86  feet, 
slate  roof,  maple  floors.  Owners  taking  bids 
due  February  23rd.  Beard  Const.  Co.,  658 
Penn  street;  William  E.  Spatz,  36  North 
Sixth  street,  Reading;  Peters  &  Marshall, 

*  532 y<t  North  Fifteenth  street;  Tilghman  Moy¬ 
er  Co.,  824  Hamilton  street;  Butz  &  Clader, 
Ainey  Building;  Ochs  Const.  Co.,  Allentown; 
Forrest  Speck  Co.,  Bethlehem,  Pa.,  and  Ar¬ 
thur  P.  Houser,  106  Maeungie  avenue,  Emaus, 
Pa.,  are  figuring. 

Nurses’  Cottage  and  Cottage  No.  4,  Lau- 
relton,  Pa.  Architect,  George  S.  Idell,  1705 
Chestnut  street,  Philadelphia.  Owners,  Penn¬ 
sylvania  Village  for  Feeble  Minded  Women, 
Laurelton,  Pa.  Architect  taking  bids  due 
February  18th.  Pursley  Von  Neida,  Laurel- 
ton,  Pa.;  H.  A.  Moore  Co.,.  Milton,  Pa.,  and 
William  C.  Ram'bo,  Laurelton,  Pa.,  are  fig¬ 
uring. 

Twin  Residence,  Jenkintown,  Pa.  Archi¬ 
tect,  Herbert  Eves,  Jenkintown,  Pa.  Own¬ 
ers,  Herbert  &  Schuyler  Eves,  Jenkintown, 
Pa.  Brick  and  frame,  2  stories,  20x27  feet, 
(i2)  wings,  10x14  feet,  shingle  roof,  pine 
floors,  stone  foundations,  hot  air  heat,  elec¬ 
tric  light.  Owners  taking  bids  due  February 
21st.  Roy  Randall,  Horsham,  Pa.,  is  figur- 
ing. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg,  Pa.  Owners  taking  bids  due  Feb¬ 
ruary  28th  at  10  A.  M.  Forms  and  specifica¬ 
tions  free.  Plans,  .$2.50  per  set.  Certified 
check  must  accompany  each  bid. 

Blair  County,  Route  57,  and  Centre  County, 
Snyder,  Taylor  and  Rush  Townships,  39,672 
feet.  One  course  reinforced  concrete.  Cer¬ 
tified  check,  $4,000. 

Bradford  County,  R-299,  Application  1248, 
Canton  and  Leroy  Townships,  34x433  feet. 
One  course  reinforced  concrete.  Certified 
~  check,  $4,000. 

Butler  and  Venango  Counties,  Routes  218 
and  233,  Mercer  and  Irwin  Townships  and 
Harrisvi'lle  Borough,  57,665  feet.  One  course 
reinforced  concrete.  Certified  check,  $4,000. 

Clarion  County,  R-65,  Ashland  and  Elk 
Township,  25x175  feet.  One  course  reinforced 
concrete.  Certified  check,  $4,000. 

Clearfield  County,  Application  1787,  Sec¬ 
tion  1,  Curwemsville  Borough,  5,776  feet.  One 
course  reinforced  concrete.  Certified  check, 
$1,500. 

Clearfield  County,  A-1787,  Section  2,  Pike 
Township,  8J217  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,500. 


Clearfield  County,  A-1787,  Section  3,  Knox 
Township,  16,812  feet.  One  course  reinforced 
concrete  and  Hillside  vitrified  brick.  Certi¬ 
fied  check,  $3,000. 

Clearfield  County,  A-1545,  R-234  ,Houtzdaie 
Borough  and  Woodward  Township,  24,573 
feet.  One  course  reinforced  concrete.  Certi¬ 
fied  check,  $4,000. 

Cumberland  County,  R-34,  Lemoyne  and 
Camp  Hill  Borough,  11,774  feet.  One  course 
reinforced  concrete.  Certified  check,  $2,000. 

Indiana  County,  R-1228,  Young  Township, 
27,632  feet.  One  course  reinforced  concrete. 
Certified*  check,  $4,000. 

Indiana  County,  R-228,  White,  Center, 
Blacklick  and  Young  Townships  and  Jackson¬ 
ville  Borough,  39,083  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $4,000. 

Perry  County,  Route  196,  Buffalo  Township 
and  Liverpool  Borough,  33,672  feet.  Either 
bituminous  surface  course  on  concrete  foun¬ 
dation  or  one  course  reinforced  concrete..  Cer¬ 
tified  check,  $4,000. 

Montgomery  County,  R-.178,  Lower  Gwyn- 
ead,  Whitpain  and  East  Norriton  Townships, 
27,412  feet.  One  ourse  reinforced  concrete. 
Certified  check,  $4,000. 

Snyder  County,  R-194,  195,  229,  Penn,  Un¬ 
ion  and  Chapman  Townships,  63,935  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Certified  check,  $4,000. 

Somerset  County,  R-51,  Summit  and  Elk 
Township  and  Salisbury  Borough,  27,981  feet. 
One  ourse  reinforced  concrete.  Certified 
check,  $4,000. 

Washington  County,  R-268,  Speers  and  Dun- 
levy  Boroughs  and  Allen  Township,  13,473 
feet.  One  course  reinforced  concrete.  Cer¬ 
tified  check,  $3,000. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg,  Pa.  Owners  taking  bids  due  March 
1st  at  10  A.  M.  Forms  and  specifications 
free.  Plans,  $2.50  per  set.  Certified  check 
must  accompany  each  bid. 

Allegheny  and  Westmoreland  Counties, 
R-120,  North  Versailles  Township  and  North 
Huntingdon  Township,  11,378  feet.  One  course 
reinforced  concrete  and  Hillside  vitrified 
brick.  Certified  check,  $2,000. 

Bradford  County,  Application  1303,  Athens 
Township,  10,500  feet.  Either  bituminous  sur¬ 
face  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Certified  check, 
$2,000. 

Bradford  County,  A-1246,  Smithfield  and 
Ulster  Townships,  37,713  feet.  Either  bitum¬ 
inous  surfae  course  on  concrete  foundation  or 
one  course  reinforced  concrete.  Certified 
check,  $4,000. 

Clarion  County,  A -1328,  R-237,  Red  Bank 
Township,  12,392  feet.  One  course  reinforced 
concrete  and  Hillside  vitrified  brick.  Certi¬ 
fied  check,  $2,000. 

Clearfield  County,  A-1435,  R-234,  Osceola 
Mills  Borough,  2,432  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $1,000. 

Clearfield  County,  A-1776,  Sandy  Township, 
_  22,515  feet.  One  course  reinforced  concrete. 
Certified  check,  $4,000. 

Clearfield  County,  A-1774,  Sandy  Township, 
6,954  feet.  One  course  reinforced  concrete. 
Certified  check,  $1,500. 

Cumberland  County,  A-1707,  West  Penns- 
boro  Township,  34,529  feet.  One  course  re¬ 
inforced  concrete.  Certified  check,  $4,000. 

Delaware  County,  R-225,  Radnor  Township, 
15,128  feet.  One  course  reinforced  concrete 
and  Hillside  vitrified  brick.  Certified  check, 
$2,000. 

Indiana  County,  R-262,  Greene,  Grant  and 
Montgomery  Townships,  31,174  feet.  One 
course  reinforced  concrete.  Certified  check. 
$4,000. 

Jefferson  County,  R-248,  A-1584,  89,  81, 


Rose  and  Eldred  Townships,  and  Brookvillc 
Borough,  19,210  feet.  One  course  reinforced 
concrete.  Certified  check,  $3,500. 

Jefferson  County,  R:61,  A-1590,  Snyder 

Township,  10,707  feet.  One  course  reinforced 
concrete  and  Hillside  vitrified  brick.  Certi¬ 
fied  check,  $2,000. 

Perry  and  Juniata  Townships,  R-195,  Sus¬ 
quehanna  Township,  Liverpool  Township  and 
Perry  County,  33,042  feet.  Either  bitumin¬ 
ous  surface  course  on  concrete  foundation  or 
one  course  reinforced  concrete.  Cretified 
check,  $4,000. 

McKean  County,  R-210,  Eldred  Township 
and  Borough,  20,156  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $4,000. 

Northumberland  County,  R-18,  Upper 
Augusta  Township,  2,833  feet.  One  course 
reinforced  concrete.  Certified  check,  $1,000. 

Venango  County,  R-65,  Rockland  and  Cran¬ 
berry  Townships,  37,714  feet.  One  course  re¬ 
inforced  concrete.  Certified  cheek,  $4,000. 

Residence  (alts.)  to  (3)  Apartments,  107 
Owen  avenue,  Lansdowne,  Pa.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owner,  John  Wright,  care  of  architect.  Gen¬ 
eral  alterations.  Plans  in  progress. 

Residence  and  Garage,  Brookline,  Pa.  Ar 
chitect,  Richard  R.  Neely,  2136  Pine  street, 
Philadelphia.  Owner,  T.  G.  McGahan,  41  N. 
Sixty- third  street,  Philadelphia.  Frame  and 
stucco,  2i/2  stories,  30x30  feet,  shingle  roof, 
oak  floors,  hot.  water  heat,  electric  light,  tile 
work.  Revised  plans  in  progress. 

Residence,  Lansdowne,  Pa.  Architect,  R.  R. 
Neely,  2136  Pine  street,  Philadelphia.  Owner, 
Wallace  Bostick,  care  of  architect.  Brick, 
frame  and  stucco,  ‘2%  stories,  25x42  feet, 
shingle  roof,  pine  floors,  hot  air  heat,  electric 
light,  tile  work.  Revised  plans  in  progress. 

High  School,  Pottstown,  Pa.  Architects, 
Ritter  &  Shay,  North  American  Building, 
Philadelphia.  Owners,  Board  of  Education, 
Pottstown,  Pa.  Preliminary  plans  in  progress. 

School  (alts,  and  add.),  Norwood,  Pa.  Ar¬ 
chitect,  private  plans.  Owners,  St.  Gabriel ’s 
R.  C.  Church,  Rev.  Joseph  P.  Smith,  Norwood, 
Pa.  Two-story  addition  to  present  building. 
Owners  taking  bids,  due  February  27th.  Le- 
Roy  K.  Smith,  Forty-first  and  Chester  ave¬ 
nue,  and  'Christian  E.  White,  6299  Girard  ave¬ 
nue,  figuring. 

Bungalow,  Beechwood^Pa.  Architect,  R.  H. 
Pepper,  1963  Laveer  street,  Philadelphia.  Ar¬ 
chitect,-  Frank  Kline,  care  of  architect.  Brick, 
1  y2  stories,  26x42  feet,  shingle  roof,  hot  water 
heat,  electric  lighting,  pine  floors.  Architect 
taking  bids,  due  February  21st.  E.  Allen 
Reeves,  Inc.,  Abington,  Pa.;  W.  John  Stevens, 
Inc.,  Wyncote,  Pa.,  and  Joseph  McClain,  Col- 
lingdale,  Pa.,  are  figuring. 

Bungalow,  Horsham,  Pa.  Architect, -private 
plans.  Owner,  Douglas  Dorsey,  Abington,  Pa. 
Frame  and  stone,  1  story,  19x21  feet,  shingle 
roof,  pine  floors,  electric  lighting.  Owner  tak¬ 
ing  bids,  due  February  21st.  E.  Allen  Reeves, 
Inc.,  Abington,  Pa.,  are  figuring. 

Residence  and  Store  (add.),  1307-09  Derry 
street,  Harrisburg.  Architect,  G.  H.  Grove, 
'213  Walnut  street,  Harrisburg,  Pa.  Owner, 
'J.  H.  Erb,  on  premises.  Brick,  3  stories,  32x 
62  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Residence,  Sixteenth  and  Hunter  streets, 
'Harrisburg,  Pa.  Architect,  private  plans. 
Owner,  Mr.  Burley,  care  of  Appleby  &  Whit¬ 
taker  Co.,  216  South  Second  street,  Harris¬ 
burg,  Pa.  Brick,  2%  stories,  20x30  feet,  slate 
roof,  hardwood  floors,  steatn  heat,  electric 
light  ,tile  work.  Plans  in  progress. 

Double  Residence  and  Garage,  Royersford. 
Pa.  Architect,  J.  Vincent  Poley,  162  Second 
avenue,  Royersford,  Pa.  Owner,  Samuel 
Green,  Royersford,  Pa.  Brick  and  stone,  2 
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stories,  29x38  feet,  tin  roof,  yellow  pine  floors, 
(heating,  lighting  and  plumbing  reserved), 
waterproofing.  Plans  in  progress.  Owner  will 
take  bids. 

Apartments  (6),  Carlisle,  Pa.  Architect,  E. 

E.  Starr,  Spooner  Building,  Harrisburg,  Pa. 
Owner,  R.  E.  Todd,  South  and  Pitt  streets, - 
Carlisle,  Pa.  Brick,  3  stories,  50x58  feet,  slate 
roof,  pine  floors,  electric  light,  tile  work,  iron 
stairs.  Owner  will  take  general  bids  this 
week. 

Residence,  Womelsburg,  Pa.  Architect,  G. 

F.  Fahnestock,  Patriot  Building,  Harrisburg, 
Pa.  Owner,  Harry  Eshlman,  on  premises. 
Brick,  1  story,  50x30  feet,  slate  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
work.  Owner  will  sub-let. 

Residence,  Eseherton,  Pa.  Architect,  E.  E. 
Williams,  26  South  Third  street,  Harrisburg, 
Pa.  Owner,  Fred  O.  Smith,  1533  South  Thir¬ 
teenth  street,  Philadelphia.  Brick,  2 y2  stories, 
22x31  feet,  slate  roof,  pine  floors,  hot  air 
heat,  electric  light.  Owner  will  sub-let. 

Residence,  Front  street,  Harrisburg,  Pa. 

Architect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  Dr.  Charles  Rebuch, 
412  North  Third  street,  Harrisburg,  Pa. 
Brick,  2 y2  stories,  35x60  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  and  marble  work.  Plans  in  progress. 

Residence,  Front  street,  Harrisburg,  Pa. 

Architect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  Judge  Hargest,  222 
Market  street,  Harrisburg,  Pa.  Brick,  2% 

stories,  31x80  feet,  wing  18x25  feet,  slate 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  and  marble  work.  Plans  in  pro¬ 
gress. 

Residence,  Seneca  street,  Harrisburg,  Pa. 

Architect,  private  plans.  Owner,  Frank  B. 
Zug,  1409  North  Second  street,  Harrisburg, 
Pa.  Brick,  tile,  stucco,  2 %  stories,  30x45 
feet,  slate  or  tile  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Office  Building,  Lancaster,  Pa.  Architects, 
Lawrie  &  Lappley,  Second  and  Locust  streets, 
Lancaster,  Pa.  Owners,  Bogar  &  Son,  North 
Sixth  street,  Lancaster,  Pa.  Frame,  1  story, 
32x'2'2  feet,  shingle  roof,  pine  floors,  steam 
heat,  electric  light.  Plans  in  progress. 

Apartment,  Evergreen  street,  Harrisburg, 
Pa.  Architect,  T.  H.  Hamilton,  11  North 
Second  street,  Harrisburg,  Pa.  Owner,  C.  L. 
Oonover,  111  Evergreen  street,  Harrisburg, 
Pa.  Brick,  3  stories,  30x56  feet,  composition 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Residence,  Twenty-first  and  Market  streets, 
Harrisburg,  Pa.  Architect,  G.  H.  Grove,  213 
Walnut  street,  Harrisburg,  Pa,  Owner,  G.  P. 
Miller,  Penbrook,  Harrisburg,  Pa.  Brick,  2 y2 
stories,  26x30  feet,  asbestos  shingle  roof, 
hardwood  and  pine  floors,  ho't  water  heat, 
electric  light.  Plans  in  progress. 

Harris  House  (alts.),  Third  and  Strawberry 
streets,  Harrisburg,  Pa.  Architect,  G.  H. 
Grove,  213  Walnut  street,  Harrisburg,  Pa. 
Owner,  Mr.  Stauffer,  care  of  architect.  Gen¬ 
eral  interior  alterations.  Plans  in  progress. 

Residences  (7),  Lancaster,  Pa.  Architect, 
H.  Y.  Shaub,  Imperial  Building,  Lancaster, 
Pa.  Owner,  Walter  Zook,  311  North  Queen 
street,  Lancaster,  Pa.  Brick,  stucco,  2  y2 
stories,  22x28  feet,  shingle  roof,  hardwood 
floors,  hot  air  heat,  electrie  light,  tile  work. 
Owner  will  build. 

Factory,  West  East  street,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owners,  Dudley  Watch  Go., 
care  of  architect.  Brick,  steel,  2  stories  and 
basement,  40x120  feet,  slag  roof,  pine  floors, 
electric  light,  rolled  steel  sash,  waterproofing. 
Low  bidder,  Herman  Wohlsen,  Woolworth 
Building,  Lancaster,  Pa. 


Pennsylvania 
Contracts  Awarded 

Cottages  (2),  St.  David’s,  Pa.  Architect, 
Charles  Barton  Keen,  Bailey  Building,  Phila¬ 
delphia.  Owner,  Paul  Denckla  Mills,  St.  Da¬ 
vid’s,  Pa.  Hollow  tile  and  stucco,  lx/%  sto¬ 
ries,  22x22  feet,  slate  roof,  oak  and  pine 
floors,  electric  lighting.  Contract  awarded 
to  Milton  W.  Young,  Overbrook,  Philadelphia. 

Mansion  House,  Robesonia,  Pa.  Architect, 
Calvin  Young,  226  North  Sixth  street,  Read¬ 
ing,  Pa.  Owners,  Robesonia  State  Bank, 
Robesonia,  Pa.  General  alterations,  mill  work, 
partitions,  concrete,  tile  and  hardwood  floors, 
general  interior  alterations,  bank  fixtures, 
metal  window  guards.  Contract  awarded  to 
J.  H.  Hollenbach,  Robesonia,  Pa. 

Apartments  (5)  (alts,  and  add.),  Hanover, 
Pa.  Architect,  R.  E.  Starr,  Spooner  Building, 
Harrisburg,  Pa.  Owners,  Farmers’  State 
Bank,  Dr.  L.  S*  Beard,  Hanover,  Pa.  Brick, 
2  stories,  120x60  feet,  slag  roof,  yellow  pine 
floors,  vapor  heat,  electric  light,  iron  stairs. 
Contract  awarded  to  F.  Robaugh,  Hanover, 
Pa. 

Residences  (14),  Race  street,  Lancaster,  Pa. 
Architect,  M.  R.  Evans,  10y2  East  Orange 
street,  Lancaster,  Pa.  Owner,  Charles  Green, 
352  College  avenue,  Lancaster,  Pa.  Brick,  2 y2 
stories,  40X22  feet,  slate  roof,  hardwood  floors, 
hot  air  heating,  electric  lighting,  tile  work. 
Contract  awarded  to  Ray  Clark,  248  South 
Ann  street,  Lancaster,  Pa. 

Residences  (2),  Clifton  Heights,  Pa., 
$10,000.  Architect,  private  plans.  Owner, 
Howard  Cornell,  Clifton  Heights,  Pa.  Frame 
and  stucco,  2%  stories,  16x40  feet,  shingle 
roof,  oak  and  pine  floors,  metal  lath,  hot  wa¬ 
ter  heat,  electric  lighting.  Contract  awarded 
to  Turnbull  &  Cornell,  20  South  Eighteenth 
street,  Philadelphia. 

Club  House,  Belmont  and  Conshohocken 
avenues,  Bala,  Pa.,  $15,000.  Architect,  pri¬ 
vate  plans.  Owners,  Bala  Golf  Club,  on  prem¬ 
ises.  Stone  and  steel,  1  story,  52x69  feet, 
slag  roof,  cement  and  pine  floors,  steam  heat, 
eleetric  light,  tile  work,  iron  work.  Contract 
awarded  to  Turnbull  &  Cornell,  20  South 
Eighteenth  street,  Philadelphia. 

Office  and  Mill  Building,  Ninth  and  Mcll- 
vain  streets,  Chester,  Pa.,  $49,000.  Architect, 
private  plans.  Owners,  Irving  Worsted  Co., 
on  premises.  Brick  and  steel,  2  story,  irregu¬ 
lar  size,  1  story,  64x100  feet,  wing  64x32  feet, 
slag  roof,  maple  floors,  rolled  steel  sash,  hol¬ 
low  metal  skylights,  iron  stairs.  Contract 
awarded  to  Chester  Const.  &  Cont.  Co.,  Ches¬ 
ter,  Pa. 


New  Jersey 
Construction  News 

Store  and  Office  (add.),  Montgomery  and 
Hanover  streets,  Trenton.  Architects,  Fowler 
&  Seaman,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Fitz  Charles  Dry  Goods 
Co.,  on  premises.  Brick,  5  stories,  25x62  feet, 
slag  roof,  pine  floors,  electric  light,  metal 
lath,  tile,  marble  and  terrazzo  work,  hollow 
metal  skylights,  fire  doors.  Plans  in  pro¬ 
gress. 

Residence,  Morrisville,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  Edward  Conly, 
Stacy  Trent  Hotel,  Trenton,  N.  J.  Brick,  2 y2 
stories,  33x45  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Apartment  House  (alts,  and  add.),  Prince¬ 
ton  street,  Trenton,  N.  J.  Architect,  Walter 
Hankin,  39  East  State  street,  Trenton,  N.  J. 
Owner,  Samuel  Hilton,  Forst  Richey  Build¬ 


ing,  Trenton,  N.  J.  Brick,  3  stories,  30x40 
feet,  slate  roof,  hardwood  floors,  steam  heat, 
electric  light.  Plans  in  progress. 

Residence,  Hanover  and  Camden  streets, 
Trenton,  N.  J.  Architect,  Walter  Hankin, 
39  East  State  street,  Trenton,  N.  J.  Owner, 
H.  W.  Reynolds,  State  street,  Trenton,  N.  J. 
Brick,  3  stories,  19x72  feet,  slate  and  tin 
roof,  hardwood  floors,  hot  water  heat,  electrie 
light,  tile  work.  Plans  in  progress. 

Residence,  Trenton,  N.  J.  Architect,  Wal¬ 
ter  Hankin,  39  East  State  street,  Trenton, 
N.  J.  Owner,  J.  McCann,  674  Rutherford 
street,  Trenton,  ,N.  J.  Frame,  2 y2  stories, 
21x33  feet,  shingle  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Archi¬ 
tect  taking  bids  due  February  17th.  I.  Har¬ 
per  Clayton,  American  Mechanics  Bank  Build¬ 
ing;  Charles  Randall,  43  North  Hermitage 
street;  William  J.  Morris,  703  Rutherford 
street;  W.  Ehret  and  Ernest  Rolinson,  all  of 
Trenton,  N.  J.,  and  Joseph  Theine,  Mt.  Rose 
and  Rock  Hill  road,  Princeton,  N.  J.,  are  fig¬ 
uring. 

Office  Building  (alts,  and  add.),  13  West 
State  street,  Trenton.  Architect,  Walter  Han¬ 
kin,  39  East  State  street,  Trenton,  N.  J. 
Owner,  John  Stilanoo,  care  of  architect. 
Brick,  limestone,  4  stories,  23x60  feet,  slag 
roof,  hardwoo'd  floors,  electrie  light,  tile  work, 
metal  lath,  rolled  steel  skylights.  Architect 
taking  bids  due  February  20th.  S.  W.  Mather 
&  Son,  Greenwood  and  Canal  streets;  James 
Morris,  South  Broad  and  Hudson  streets,  and 
W.  Ehret,  all  of  Trenton,  N.  J.,  are  figuring. 

School  (add.),  Pennington  Road,  Ewing 
Township,  N.  J.  Architect,  R.  A.  Schumann, 
202  West  State  street,  Trenton,  N.  J.  Own¬ 
er,  Ewing  Township  School  Board,  Ewing 
Township,  N.  J.  Brick,  1  story  and  base¬ 
ment,  4  rooms,  concrete  foundations,  slate  and 
slag  roof.  Architect  taking  bids  due  Febru¬ 
ary  21st.  Thomas  Day,  Brunswick  and  South- 
road;  Ha,rrison  &  Fisher,  222  South  Oldey 
street;  William  Hicks,  1402  West  State 
street;  James  Morris  &  Sons  Co.,  South  Broad 
and  Hudson  streets;  S.  W.  Mather  &  Son, 
Greenwood  and  Canal  streets;  Pulchard  & 
Garr,  and  Jackson  Brothers,  all  of  Trenton, 
and  Dempsey  and  Hardey,  Princeton,  N.  J., 
are  figuring. 

School,  Parkway,  Ewing  Township,  N.  J. 
Architect,  R.  A.  Schumann,  202  West  State 
street,  Trenton,  N.  J.  Owners,  Ewing  Town¬ 
ship  School  Board,  Ewing  Township,  N.  J. 
Brick,  1  story  and  basement,  stone  founda¬ 
tions,  -slag  and  slate  roof.  Architects  tak¬ 
ing  bids  due  February  21  .Thomas  Day  & 
Sons,  Brunswick  and  Southroad;  Harrison 
&  Fisher,  222  South  Oldey  street;  William 
Hicks,  1402  West  State  street;  James  Mor¬ 
ris,  South  Bread  and  Hudson  streets;  S.  W. 
Mather  &  Son,  Greenwood  and  Canal  streets; 
Pulchard  &  Garr,  and  Jackson  Brothers,  Tren¬ 
ton,  N.  J.,  and  Dempsey  &  Hardey,  Prince¬ 
ton,  N.  J.,  are  figuring. 

Residence,  Princeton,  N.  J.  Architect,  R. 
A.  Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owners,  Dempsey  &  Hardey,  on  prem¬ 
ises.  Brick,  2  stories,  36x28  feet,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  will  build. 

Residences  (4),  Gladstone  avenue,  Trenton, 
N.  J.,  $10,000.  Architect,  private  plans. 
Owner,  William  Mussen,  1002  Hamilton 
street,  Trenton,  N.  J.  Brick,  2 y2  stories, 
11x48  feet,  slate  and  tin  roof,  electric  light. 
Owner  will  build. 

Highway  Work,  Salem,  N.  J.,  $254,021.  En¬ 
gineer,  N.  B.  Keasbey,  Salem,  N.  J.  Owners, 
County  of  Salem,  N.  J.  Reinforced  concrete, 
80,398  square  yards.  Low  bidder:  Benjamin 
J.  Foster  Co.,  Twentieth  and  Venango  streets, 
Philadelphia. 

Hotel,  California  avenue  and  Beach,  Atlan¬ 
tic  City,  N.  J.,  $1,500,000.  Architect,  Walter 
W.  Ahlischleager,  65  East  Huron  street,  Chi- 
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cago,  ■  Ill.  Owner,  care  of  Theodore  W. 
Schimpf,  Guarantee  Trust  Building,  Atlantic 
City.  Brick,  steel,  concrete,  15  stories,  700 
rooms.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Road  Work,  Cape  May,  N.  J.  Engineer,  R. 
Fendall  Smith,  Marmord,  N.  J.  Owners, 
Board  of  Chosen  Freeholders,  Irving  Fitch, 
clerk,  Cape  May,  N.  J.  Reinforced  concrete. 
34,946  square  yards.  Owner  taking  bids  due 
February  21st. 

New  Shelters  and  Concourse,  Jersey  City 
Passenger  Terminal,  Jersey  City,  N.  J.  Ar¬ 
chitect,  William  H.  Cookman,  Broad  Street 
Station,  Philadelphia.  Owners,  Pennsylva¬ 
nia  Railroad  Company,  Broad  Street  Station, 
Philadelphia.  Plaster  and  steel,  1  story, 
112x19  feet,  (3)  90x27  feet,  (4)  17x577  feet, 
concourse,  30x256  feet,  Barrett  roof,  concrete 
floors,  metal  lath,  waterproofing,  iron  work, 
bond.  Architect  taking  bids  due  February 
16th. 

Stores  and  Apartments,  Riverton,  N.  J.  Ar¬ 
chitect,  J.  Fletcher  Street,  129  South  Fifth 
street,  Philadelphia.  Owners,  Eyre  Williams 
&  Charles  Wright,  Riverton,  N.  J.  Brick,  3 
stories,  112x75  feet,  slag  roof,  hardwood  and 
pine  floors,  hot  water  heat,  electric  lighting. 
Owners  taking  bids. 

Hotel,  Garage  and  Gasoline  Service  Station, 

Longport,  N.  J.  Architect,  Ruben  Beard,  2120 
North  Lambert  street,  Philadelphia.  Owner, 
John  T.  Walsh,  care  of  architect.  Brick, 
hollow  tile,  steel  and  .stucco,  214  stories,  30x60 
feet,  and  1  story,  22x24  feet,  shingle  roof, 
hardwood  and  composition  floors,  hot  water 
heat,  electric  lighting,  waterproofing.  Plans 
in  progress. 


New  Jersey 
Contracts  Awarded 

Factory,  rear  of  320-22  North  Front  street, 
Camden,  N.  J.  Architect,  Horace  M.  Hokan- 
son,  1713  Sansom  street,  Philadelphia.  Own¬ 
ers,  Standard  Tank  &  Seat  Co.,  314  North 
Front  street,  Camden,  N.  J.  Reinforced  con¬ 
crete,  3  stories,  slag  roof,  cement  floors,  metal 
lath,  elevators,  fire  doors,  rolled  steel  sash, 
vacuum  heating,  electric  lighting.  Contract 
awarded  to  Barclay  White  Co.,  1713  Sansom 
street,  Philadelphia. 

Store  and  Dwelling,  437  Kaighn  avenue. 
Camden,  N.  J.,  $18,000.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  D.  Lifkowitz,  on  premises.  Brick,  cut 
stone  and  steel,  2  stories,  20x100  feet,  slag 
roof,  oak  and  pine  floors,  metal  lath  and  ceil¬ 
ings,  iron  work,  metal  bulks,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Contract 
awarded  to  Potts  Brothers  &  Cooperson,  129 
North  Eleventh  street,  Philadelphia. 


Miscellaneous 
Construction  News 

Residence,  Winston  Salem,  N.  C.  Archi¬ 
tect,  Charles  Barton  Keen,  Bailey  Building, 
Philadelphia.  Owner,  C.  A.  Kent,  Winston 
Salem,  N.  C.  Brick  and  hollow  tile,  2 y2  sto¬ 
ries,  42x50  feet,  garage  in  basement,  slate  or 
tile  roof,  oak  floors,  vapor  heat,  electric  light¬ 
ing,  tile  work.  Plans  about  completed.  Ar¬ 
chitect  will  take  bids  in  one  month. 

Residence,  Towson,  Md.  Architect,  Charles 
Barton  Keen,  Bailey  Building,  Philadelphia. 
Owner,  John  Dever,  Baltimore,  Md.  Frame, 
clapboard,  2 y2  stories,  22x39  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  or  va£or 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress, 


Miscellaneous 
Contracts  Awarded 

Residence,  Fifth  avenue  and  Seventy-first 
street,  New  York  City,  $500,000.  Architect, 
Horace  Trumbauer,  Land  Title  Building, 
Philadelphia.  Owner,  Alexander  Hamilton 
Rice,  New  York  City.  Brick  and  Indiana 
limestone,  3  stories,  60x125  feet,  slate  roof, 
electric  lighting,  tile  and  marble  work,  oak 
floors.  Contract  awarded  to  John  T.  Brady 
&  Co.,  103  Park  avenue,  New  York  City. 

Infirmary  A  and  B  Wing,  United  States 
Public  Health  Service  Hospital,  Oteen,  N.  C., 
$297,694.  Architect,  James  A.  Wetmore, 
Treasury  Department,  Washington,  D.  C. 
Owners,  United  States  Government,  Treasury 
Department,  Washington,  D.  C.  Brick  and 
steel,  3  stories,  217x56  feet,  composition  roof, 
cement,  composition  and  pine  floors,  hollow 
tile,  metal  lath,  safety  treads,  roof  ventila¬ 
tors,  dampproofing,  iron  work,  floor  hardener, 
steel  doors  (mechanical  equipment  and  eleva¬ 
tors  separate  bids).  Contract  awarded  to 
Fanning  So  Quinn,  Norfolk,  Va. 

Church,  Brunswick,  Md.  Architect,  Frank 
R.  Watson,  1211  Walnut  street,  Philadelphia. 
Owners,  St.  Mark’s  P'arish  Grace  Episcopal 
Church,  Brunswick,  Md.  Stone  and  steel,  2 
stories  and  basement,  3-8x126  feet,  slate  roof, 
maple  floors,  metal  lath,  waterproof,  bond, 
steam  heat,  electric  light.  Contract  awarded 
to  Charles  R.  Karns,  Brunswick,  Md. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Febru¬ 
ary  6,  1922.  Sealed  Proposals  will  be  opened 
in'  this  office  at  3  P.  M.,  March  7,  1922,  for 
the  construction,  including  mechanical  equip¬ 
ment,  of  the  United  States  Post  Office  at 
Charles  Town,  W.  Va.,  in  accordance  with 
drawings  -and  specifications,  which  may  be  ob¬ 
tained  from  the  Custodian  of  the  site  at 
Charles  Town,  W.  Va.,  or  at  this  office,  in  the 
discretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 
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surplus  should  stop  to  consider  that  our 
home  consumption  of  meat  decreased 
nearly  7  pounds  per  capita  in  1921,  mostly 
owing  to  unemployment  and  that  if  this 
decrease  could  be  overcome,  it  would  be 
worth  more  than  a  35  per  cent,  increase 
in  exports. 

We  talk  glibly  of  giving  billions  of 
credits  to  foreign  countries,  to  increase 
our  farm  exports.  I  wish  to  say  with 
all  responsibilty  for  the  statement,  that 
a  billion  dollars  spent  upon  American  rail¬ 
ways  will  give  more  employment  to  our 
people,  more  advance  to  our  industry, 
more  assistance  to  our  farmers,  than 
twice  that  sum  expended  outside  the 
frontiers  of  the  United  States — and  there 
will  be  greater  security  for  the  investor. 

Finally,  I  want  to  refer  to  the  veritable 
witches  cauldron  being  fed  constantly 
with  hates  distilled  from  the  misdeeds  of 
railway  promoters  in  the  past,  from  the 
conflicts  between  the  railways  and  the 
farmers,  between  the  railways  and  their 


workmen.  From  all  the  confusion  that 
arises  from  it  we  destroy  our  railways 
and  destroy  ourselves,.  With  this  Com¬ 
mission  on  one  hand  assuring  honesty 
in  finance,  justice  to  the  shipper  and  the 
railway  investor,  with  the  Railway  Labor 
Board  asuring  justice  to  workers  and, 
above  all,  with  a  great  spirit  of  public 
service  in  our  generation  of  railway  man¬ 
agers,  it  is  time  to  call  off  the  witches 
and  take  some  vision  of  our  national  si¬ 
tuation  if  we  are  to  pull  ourselves  out 
of  this  depression. 


HEATING  HOUSES  OF  VARIOUS 
WALL  CONSTRUCTION 
W ood  Houses  Are ■  Economical  to  Heat 
as  Well  as  to  Build- — How  Concrete 
Block  and  Monolithic  Walls 
May  Be  Made  to  Retain 
Heat  and  Keep  Out 
Cold 

HE  many  generations  of  popularity 
of  wood  houses  in  this  country 
is  not  entirely  due  to  their  rela¬ 
tive  cheapness  and  ease  of  construction. 
It  has  always  been  believed  that  they 
were  easier  to  keep  warm.  Recent  scien¬ 
tific  research  work  by  a  large  construc¬ 
tion  company  in  northern  Minnesota  in 
co-operation  with  the  American  Society 
of  Heating  and  Ventilating  Engineers, 
shows  that  wood  houses  are  the  most 
economically  heated  of  any  type  tested 
except  one  with  double  monolithic  con¬ 
crete  walls  insulated  with  oiled  wood 
shavings — a  type  of  construction  hardly 
practicable  for  small  dwelling  houses. 

The  tests  were  conducted  in  buildings 
8Ux8 92x8^2  ft.  (interior  measurements) 
with  nearly  flat  roofs,  and  having  one 
door  and  one  window.  Each  had  a  floor 
of  concrete  6  in.  thick  laid  directly  on 
the  ground.  The  roofs  were  made  of 
2x4-in.  timbers,  double  sheathed  with 
wood  and  overlaid  with  composition  roof¬ 
ing,  sealed  to  shut  out  wind  and  rain. 
The  ceilings  were  of  plaster  board  with 
the  regular  coatings  of  plaster. 

The  five  buildings  were  heated  by  elec¬ 
tric  stoves  and  the  amount  of  electricity 
consumed  was  measured.  Enough  current 
was  supplied  to  keep  the  best  constructed 
house  at  a  temperature  of  83  deg.  F.  The 
same  amount  of  heat  was  supplied  to  all 
the  houses  and  the  temperatures  of  the 
various  ones  therefore  showed  which 
kinds  of  construction  were  the  hardest  to 
heat,  or  the  most  inefficient  from  the 
heating  point  of  view. 

Types  of  Construction  Tested 
House  No.  1  consisted  of  a  framework 
of  2x4-in.  wood  studding,  sheathed  on 
both  sides  by  *4 -inch  plain  gypsum  plas¬ 
terboard  and  one  thickness  of  building 
paper;  stuccoed  with  cement  plaster  on 
the  outside  and  faced  with  wood  fibre 
plaster  upon  the  plasterboard  on  the  in¬ 
side.  Pieces  of  boards  4  in.  wide  were 
placed  horizontally  between  the  studding 
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at  the  height  of  3 1/2  ft.  above  the  floor 
level  in  order  to  shorten  the  free  air 
columns  contained  therein.  This)  .Wall 
contained  by  far  the  least  material  per 
square  foot  of  wall  surface  of  any  of  the 
types.  The  cost  of  heating  this  building 
was  $1.12  per  month. 

House  No.  2  had  a  double-wall  of 
pressed  concrete  blocks  (hydrostone  type 
M-24)  dry  mix,  so  shaped  that  these 
blocks  have  a  partial  integral  bond  of 
concrete  formed  by  interlocking  lugs. 
This  type  of  wall  has  an  uninterrupted 
vertical  air  space  from  floor  to  ceiling, 
and  contains  1,048  cu.  in.  of  concrete  per 
square  foot  of  wall  surface.  The  cost 
of  heating  this  building  was  $1.29  per 
month. 

House  No.  3  was  a  double  monolith 
wall,  each  part  of  which  is  4  in.  thick 
and  with  a  4-in  free  air  space  between 
the  parts.  The  object  of  this  arrange¬ 
ment  was  to  show  the  influence  of  un¬ 
interrupted  convection  currents  within 
the  wall.  The  mass  of  concrete  used  is 
1,260  cu.  in.  for  each  square  foot  of 
wall  surface.  The  cost  of  heating  this 
building  was  $1.20  per  month. 

House  No.  4  was  a  double  wall  of  hol- 
lowed-out  (trough  shape)  concrete  blocks 
pressed  with  hollow  sides  facing  each 
other  and  having  a  minimum  space  of 
about  yin.  between  opposing  rims,  ar¬ 
ranged  to  partly  retard  convection  at 
every  course.  Convection  is  completely 
interrupted  at  #a  point  half-way  of  the 
height  of  the  wall  by  a  layer  of  tar  paper 
across  the  joint.  These  blocks  are  poured 
(not  pressed)  with  a  wet  mix  to  insure 
a  maximum  density  of  concrete.  The  up¬ 
per  surface  of  the  block  as  poured  con¬ 
stitutes  the  exterior  wall  surface  and  is 
therefore  highly  resistant  to  rain  by  rea¬ 
son  of  the  accumulation  of  laitance  on 
the  surface.  There  is  no  integral  bond 
of  concrete  between  the  front  and  rear 
block.  This  wall  contains  672  cu.  in.  of 
concrete  per  square  foot  of  wall  sur¬ 
face,  o-r  about  half  as  much  as  No.  3. 
This  house  cost  $1.39  per  month  to  heat. 

House  No.  5  had  a  double  monolith 
concrete  wall  of  the  same  dimensions  and 
arrangement  as  No.  3  except  that  the  air 
space  was  filled  with  oiled  wood  shavings. 
This  filling  arrested  convection  and  as¬ 
sured  a  dead-air  insulation.  The  con¬ 
crete  was  a  dry  mix  in  order  to  give  the 
necessary  strength  with  the  least  density, 
and  was  stuccoed  on  the  outside  with  a 
cement  gun  to  seal  the  pores.  This  wall 
contains  the  same  amount  of  concrete 
per  square  foot  of  wall  surface  as  No. 
3 — 1,260  cu.  in.  This  house  cost  84 
cents  per  month  to  heat. 

The  cost  of  heating*  was  calculated 
from  the  amount  of  electricity  actually 
used  and  the  amount  estimated  to  main¬ 
tain  a  uniform  temperature  in  each  house 
of  70  deg.  F.  This  was  converted  to  an 
equivalent  amount  of  coal  at  $10  per  ton 
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as  burned  in  a  heater  of  ordinary  effici¬ 
ency. 

To  apply  the  results  to  a  six-room 
house  the  relative  cost  of  heating  would- 
be  about  as  follows:  No.  1,  $18.00;  No. 
2,  $20.30;  No.  3,  $19.20;  No.  4,  $22.15; 
No.  5,  $13.50  per  month.  Take  the  life 
of  the  house  as  30  years  and  number  of 
months  per  year  heated  as  five  and  we 
have,  the  heat  cost  as  follows:  No.  1, 
$2,700;  No.  2,  $3,100;  No.  3,  $2,880; 
No.  4,  $3,350;  No.  5,  $2,010.  In  other 
words,  the  saving  in  fuel  during  a  gener¬ 
ation  in  the  case  of  a  wood  house,  with 
coal  at  $10  per  ton,  is  from  $180  to  $650 
over  the  other  types  except  No.  5,  which 
is  materially  more  economical  in  heat  sav¬ 
ing- 

The  figures  given  throughout  are  esti¬ 
mates  only  for  the  purposes  of  rough 
comparison.  The  tests  are  being  repeated 
this  winter  with  more  accurate  heat-mea¬ 
suring  instruments.  The  data  given 
above  is  from  a  paper  by  L.  A.  Scipio, 
Pittsburgh,  Pa.,  in  the  September,  1921, 
“Journal”  of  the  American  Society  of 
Heating  and  Ventilating  Engineers. 

The  most  important  fact  brought  out 
is  the  necessity  of  breaking  up  the  air 
space  between  the  double  walls  to  prevent 
convection  or  circulation  of  the  air  in  this 
space.  Any  fillings,  or  projections,  that 
retard  the  circulation  are  helpful. 

— National  Builder. 


Tunis  &  Genther,  Architects,  formerly 
of  the  Real  Estate  Trust  Building,  Phil¬ 
adelphia,  will  occupy  their  new  office, 
1423  Locust  St.,  after  March  1st. 


The  Western  Waterproofing  Co.,  has 
moved  their  office  from  Stephen  Girard 
Building,  Philadelphia,  to  Franklin  Trust 
Building.  Thos.  F.  Gibson  is  manager 
of  the  Philadelphia  office. 


The  Magna  Sand  Company,  139  S.  3rd 
St.,  Philadelphia,  has  issued  a  very  at¬ 
tractive  booklet,  “What  You  Can  Do  with 
Magna  White  Silica  Sand.”  Architects, 
contractors  and  members  of  the  building 
trade  should  have  a  copy  of  this  booklet 
which  contains  valuable  suggestions  and 
data. 


America  stands  supieme  in  the  development 
and  use  of  advertising,  and  advertising  is  the 
seed  which  by  implanting  desire  produces  the 
fruit  of  social  advancement.  Education  pro¬ 
motes  efficiency  and  efficiency  in  turn  makes 
possible  higher  earning  power,  higher  purchas¬ 
ing  power  and  improved  living  conditions. 


To  be  poor  in  a  wealthy  country,  to  be 
sick  in  a  good  climate,  to  be  inefficient 
among  a  progressive  people,  is  a  sign  of 
unwise  educational  methods.  Such  people 
were  not  taught  to  battle  with  the  world  or 
meet  life’s  emergencies. — Thoreau. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


The  other  day  a  prominent  local  archi¬ 
tect  called  up  to  inquire  regarding  a  con¬ 
cern  that  has  not  ad/ertised  with  us  for 
two  years.  “I  saw  their  ad.  some  years  ago 
in  the  Guide,”  said  the  architect,  “and  am 
unable  to  recall  just  where  they  are  lo¬ 
cated."  We  gave  him  the  address  and 
learned  subsequently  that  as  a  result  the 
firm  bagged  a  big  order.  How  many  simi¬ 
lar  orders,  from  architects  who  wouldn’t 
take  the  trouble  to  look  them  up,  that  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  us  to 
know. 


Don’t  crowd  your  space,  Mr.  Advertiser. 
Better  play  up  one  selling  point  at  a  time 
than  to  try  to  get  everything  into  one  ad. 
and  kill  every  possible  chance  for  display. 
An  ad.  should  stand  out.  It  should  be  easily 
read.  It  should  draw  the  attention  of  the 
reader.  A  carload  of  detail  can’t  be  crowded 
into  a  few  inches  of  space  and  still  retain 
the  quality  of  sticking  out  as  all  good  adver¬ 
tising  should. 


Man  and  the  giraffe  are  the  only  two 
living  things  that  can’t  swim  naturally. 
Throw  a  day-old  kitten  into  the  Mississippi 
and  it  will  paddle  its  way  to  shore.  The 
giraffe  can’t  swim  because  he’s  not  built 
that  way.  Man  can’t  swim,  just  because  he 
is  afraid.  The  chances  are  that  the  reason 
you  are  not  in  the  swim — financially  or 
otherwise — is  because  you  are  afraid. — 
Glen  Buck. 


The  man  who  doesn’t  advertise  because 
he  can’t  afford  to  “do  it  right”  will  never 
reach  a  position  of  affluence  because  every¬ 
thing  worth  while  in  the  world  had  to  have 
a  beginning,  and  there  can  be  no  “get 
there”  for  the  fellow  who  fails  to  make  a 
start. 


You  can’t  expect  to  do  your  “bit”  of  this 
busy  world’s  business  unless  you  enlist  in 
the  advertising  ranks. 
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OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally- 
Located  Showrooms  to  Inspect 

'•RICHARDSON'  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  laundry  Heaters  Gas  Ranges 
Coal  and  Combination  Ranges 


Bell  Phone : 
Locust  5726 
Locust  5727 


Keystone  Phene: 
Race  32S9 
Race  3289 


RuildingMatemfc 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  cc 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 
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PHOTOSTAT  PRINTS 


COPIES  FROM : 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

010-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


Jflaiian 
Mamie  (£0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER'  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9lh  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PA1NTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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IV e  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA' 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


HEAVY  DUTY 


Concrete  Carts 


6  cu.  ft.  Capacity 
42  inch  Wheels 


Delivered  from  Philadelphia  Stock 


Service  Equipment  Company 

Bourse  Building,  Philadelphia,  Pa. 

Lombard  0490  _ 


All  Kinds  of  New  and  Used  Contractors’  and 
Builders’  Equipment 


Chas.J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL- BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON-MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES -GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-48-50  N.  SECOND  STREET,  PHILA.,  PA. 


'ICeckBizos.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  ir 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St ,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  wt.,  Phila. 

Camden,  N  J  ,  Lansdowne,  i  a. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-PROOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

J.  CLYDE  PETTERSON,  District  Manager 
424  Bulletin  Building.  Philadelphia  Spruce  7791 


ROBT.  B.  LEDERLE 

Structural  Steel 

Means  competent  Engineering  Service  in  the 
design  and  detail  of  all  materials  you  purchase 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 


Telephones:  Bell,  Walnut  1274 


Keystone,  Race  5879 


Convertible  Wye  Level 

A  very  reliable  instrument  for  Archi¬ 
tects  and  Contractors. 

12-inch  achromatic  telescope,  cross  hairs,  sun¬ 
shade  and  cap.  Clamp  and  tangent  to  vertical  axis, 
horizontal  circle  to  degrees, 
by  vernier  to  5  minutes. 

Other  transits  from  $20 
to  $290 


Serviceable 

Will  hold  adjustments 


Durable 


F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


‘CONSULT  US  AND  KEEP  DRY” 

AQUABAR 

WATERPROOFING  PRODUCTS 

DAMPPROOFING 

for - 

FOUNDATIONS 

No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS-Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WK  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


EATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


THERE  is  a  very  alarming  scarcity 
of  skilled  mechanics  in  the  build¬ 
ing  trades.  Few  young  men  are 
entering  apprenticeship  in  the  building 
game.  There  are  several  contributory 
causes  to  this  unfortunate  situation  and 
one  of  these  causes  is  the  much  discussed 
problem  of  the  seasonal  character  of  the 
construction  industry. v  Among  many 

others  who  are  trying  to  solve  this  prob¬ 
lem  is  the  David  Lupton’s  Sons  Co.,  of 
Philadelphia,  who  recently  sent  out  a 
questionnaire  through  the  medium  of 
their  monthly  bulletin,  bearing  on  this 
important  question.  The  bulletin  gives  a 
summary  of  the  reples. 

Summary 

1.  On  small  jobs  such  as  residences, 
winter  construction  is  practicable  only 
when  the  weather  favors,  or  when  ma¬ 
terials  are  suitable  and  labor  relations 
are  exceptionally  good. 

2.  Large  construction  can  be  carried 
on  through  the  winter  in  the  latitude  of 
Chicago,  Buffalo  and  Boston,  by  using 
special  heating  appliances  and  canvas 
protection. 

3.  The  additional  cost  of  such  winter 
construction  is  from  3  to  10  or  15  per 
cent,  of  the  cost  of  similar  construction 
in  summer,  the  lower  figure  prevailing 
where  work  is  well  organized. 

4.  Harmonious  labor  relations  are  es¬ 
sential.  No  formula  can  be  written  for 
this,  but  employers  who  have  made  a 


study  of  human  nature  have  found  the 
answer. 

5.  The  winter  mark-down  should  be  in 
the  neighborhood  of  five  per  cent ;  i.  e., 
just  enough  to  make  the  owner  feel  se¬ 
cure  that  he  will  not  be  out  of  pocket. 
Special  conditions  may  call  for  larger 
mark-downs, 

6.  Average  opinion  is  that  materials 
and  wages  should  each  take  approximate¬ 
ly  a  10  per  cent,  mark-down,  based  re¬ 
spectively  on  prices  and  hourly  wages. 
The  contractor  should  take  a  mark-down 
equal  to  about  2 per  cent,  of  the  cost 
of  the  whole  job. 

7.  The  contractors  should  endeavor  by 
steady  employment  to  expand  their  per¬ 
manent  organization.  As  the  plan  gets 
going,  the  question  of  yearly  wages 
earned  will  adjust  itself. 

8.  When  the  plan  has  been  accepted  by 
the  building  industries,  publicity  will  be 
needed  to  “sell”  it  to  the  public. 

Their  comments  on  the  replies  are : 

1.  The  real  object  of  equalizing  build¬ 
ing  construction  throughout  the  year  is 
to  reduce  building  costs.  This  will  come : 

(a)  Because  more  uniform  employ¬ 
ment  will  reduce  wage  scales; 

(b)  Because  the  builders  will  be  bet¬ 
ter  able  to  keep  and  train  men ; 

(c)  Because  the  men  will  work  better 
for  a  steady  job  and  an  employer  whom 
they  personally  know  than  for  a  chance 


employer  whom  they  will  leave  in  two 
or  three  months; 

(d)  Because  steady  employment  will 
attract  the  younger  generation  into  the 
building  trades,  as  is  not  now  being 
done. 

2.  Recent  conferences  of  building  in¬ 
terests  in  Philadelphia  have  brought  out 
the  fact  that  in  this  city  there  is  a  serious 
shortage  of  skilled  building  artisans.  The 
outside  building  trades,  such  as  masonry, 
bricklaying,  carpentering  and  roofing,  fail 
to  attract  young  men  in  sufficient  num¬ 
bers,  owing  to  the  hardships  of  the  work 
and  the  irregularity  of  employment.  Most 
of  the  outside  building  workmen  in  this 
locality  are  middle-aged.  The  same  is 
probably  more  or  less  true  elsewhere. 

3.  The  greatest  handicap  of  building  is 
the  seasonal  employment  it  offers.  To 
whatever  extent  this  can  be  overcome,  the 
building  trades  will  again  be  attractive 
to  young  men. 

4.  Instead  of  taking  a  lower  rate  of 
pay  in  the  winter  months,  labor  might 
work  an  additional  half  hour  per  day  for 
five  days  and  perhaps  two  hours  addi¬ 
tional  on  Saturdays,  the  week’s  pay  re¬ 
maining  the  same. 

5.  It  will  not  be  necessary  to  have  a 
formal  agreement  between  the  parties  in¬ 
terested,  provided  it  becomes  a  recog¬ 
nized  trade  custom  to  reduce  prices,  etc., 
in  the  winter.  Neither  will  be  it  neces¬ 
sary  to  get  all  the  material  manufacturers, 
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all  contractors,  or  all  labor  into  even  an 
informal  understanding.  If  the  leading 
manufacturers  of  each  kind  of  material 
used,  a  few  leading  contractors,  and  a 
sufficient  number  of  artisans  in  the  build¬ 
ing  trades  will  make  a  start,  the  rest  will 
logically  follow. 

6.  Such  a  start  can  be  made  locally 
wherever  a  sufficient  number  of  contrac¬ 
tors  and  artisans  get  together  and  secure 
the  support  of  the  material  men.  The 
contractors  might  be  those  best  equipped 
for  handling  winter  work,  and  the  work¬ 
men  might  be  either  union  or  non-union. 
It  would  only  be  necessary  to  show  them 
the  advantage  of  working  on  a  fair  wage 
scale  rather  than  being  idle. 

7.  There  can  be  no  question  that  pub¬ 
licity  will  be  needed.  The  various  build¬ 
ing  organizations  should  be  able  to  dp 
effective  work  in  this  direction,  and  in 
addition  each  general  contractor  should 
see  that  the  architects  and  leading  own¬ 
ers  of  his  locality  are  posted. 

8.  It  might  be  to  the  advantage  of  the 
building  trade  to  make  special  prices  on 
large  non-industrial  buildings,  which  can 
be  started  at  any  time,  in  order  to  keep 
them  from  being  held  back  for  summer 
construction,  when  the  industrial  work  is 
due. 

To  determine  how  important  a  factor 
the  annual  meeting  is  among  industrial 
concerns,  we  are  asking  about  6,000 
leading  concerns,  to  (whom  this  letter 
goes,  to  return  a  card  stating  their  atti¬ 
tude  and  practice.  We  will  report  the 
replies  next  month. 

Any  comment  which  our  readers  may 
wish  to  send  will  be  more  than  welcome, 
and  we  hope  to  make  the  pages  of  this 
bulletin  an  open  forum,  for  discussion 
of  the  plan.  We  expect  shortly  to  get 
the  opinions1  of  the  material  manufac¬ 
turers  also.  The  subject  is  offered  as 
suitable  also  for  discussion  by  the  vari¬ 
ous  contractors1’  organizations,  and  we 
shall  be  glad  to  receive  expressions  of 
opinion  from  any  such. 


THE  Guide  has  published  a  great 
many  articles  and  opinions  deal¬ 
ing  with  the  “seasonal”  problems 
which  is  of  such  vast  importance  to  tiie 
Building  Industry.  “Now,”  says  Build¬ 
ing  Industry : 

“A  problem  to  solve  the  problem  of 
seasonal  and  cyclical  unemployment 
has  been  put  forward  by  Samuel 
Gompers,  President  of  the  American 
Federation  of  Labor,  as  labor’s  contri¬ 
bution  to  the  efforts  begun  at  the  Presi¬ 
dent’s  Conference.  It  is  based  largely 
on  the  sqggested  use  of  public  credit  for 
public  purposes,  inasmuch  as  Mr.  Gom¬ 
pers  believes  it  would  be  difficult  even  if 
subsidies  were  obtainable  to  set  the  wheels 
of  private  industry  going  in  hard  tinted. 
“On  the  other  Chari  a,  in  countries  like 


Great  Britain  and  the  United  States, 
where  the  public  credit  is  excellent,  there 
is  no  practicable  obstacle  whatever  to  the 
undertakings  during  hard  times  of  public 
enterprises  of  a  productive  character  on 
a  sufficient  scale  to  stimulate  all  industry 
and  reduce  cyclical  unemployment  to  a 
mere  fraction  of  what  it  is  today,”  he 
says.  “The  principle  was  repeatedly  re¬ 
cognized  by  the  Presidential  Confer¬ 
ence.” 

“The -problem  of  unemployment  can  be 
solved,”  he  says.  “Seasonal  unemploy¬ 
ment  can  be  almost  eliminated.  Cyclical 
unemployment  is  a  social  crime  of  the 
highest  order,  and  no  society  which  per¬ 
mits  it  to  continue  can  expect  to  survive. 
The  question  is  no  longer  open  to  debate. 
The  problem  of  unemployment  must  be 
solved.  There  is  no  alternative. 

“Labor  lays  down  its  proposals.  It 
supports  every  constructive  move,  no  mat¬ 
ter  where  or  by  whom  initiated.  It  brings 
forward,  in  addition  to  those  moves,  a 
program  of  proposals  which  will  clear 
away  the  soical  waste  and  wreckage 
casued  by  unemployment  and  put  the 
nation  on  the  road  to  full  and  final 
remedy. 

“These  proposals  are  before  America. 
Labor  demands  that  the  problem  be  at¬ 
tacked  with  full  vigor  and  determina¬ 
tion,  with  fearlessness  and  an  eye  single 
to  solution  with  justice.” 

Mr.  Gompers  suggests  the  use  of  pub¬ 
lic  credits  for  land  reclamation,  water¬ 
power  conservation,  inland  water-ways, 
public  highways,  forestry,  housing  and 
railroads. 

The  reclamation  recommendations  in¬ 
clude  the  development  and  extension  of 
reclamation  of  arid,  swamp  and  overflow 
lands  in  accordance  with  the  plans  of  the 
United  States  Reclamation  Service,  the 
Inland  Waterways  Commission  and  bills 
which  have  been  laid  before  Congress. 

Under  waterpower  development  he 
lists  the  Muscle  Shoals  project,  in  which 
Henry  Ford  has  become  interested,  the 
Long  Sault  Rapids  of  the  St.  Lawrence 
and  other  parts  of  the  undeveloped  water¬ 
power  system,  which  he  estimates  at 
200.000,000  horsepower. 

Recommendations  for  the  development 
of  inland  waterways  includes  the  pro¬ 
posed  St.  Lawrence  Ship  Canal,  the 
merits  of  which  have  been  disputed ; 
development  of  the  Missisippi,  which 
would  call,  he  says,  for  the  expenditure 
of  hundreds  of  millions  that  would 
ultimately  be  returned  in  cash  as 
well  as  benefits :  the  development  of  in- 
Und  and  coastwise  canal  systems  ;  and  the 
expenditure  of  843,000,000  for  rivers  and 
harbors  in  1923. 

Mr.  Gompers  says  that  the  principle  of 
the  Public  Roads  bill,  enacted  by  Con¬ 
gress.  appropriating  $75,000,000  is  sound, 
•  -and  Tecomends  that  bills  before  Congress 
d£ffin£  for  the  expenditure  of  $100,000,- 


000  additional  in  the  coming  year  be 
parsed. 

Roads,  trails,  telephone  lines  and  fire 
towers  and  other  improvements  in  the 
National  Forests  should  be  built,  says  Mr. 
Gompers,  who  also  suggests  “reclamation 
by  planting  and  otherwise  of  more  than 
80,000,000  acres  of  man-made  desert, 
once  rich  forested  land.  “Forest  devasta¬ 
tion,”  he  says,  “is  adding  to  this  desert 
yearly  some  3,000,000  acres — an  area  as 
large  as  the  State  of  Connecticut.” 

Hundreds  of  thosuands  of  men  could 
be  put  to  work  by  the  extension  of  cre¬ 
dits  for  housing  he  asserts,  through  the 
medium  of  a  Federal  home  loan  bank 
similar  to  the  Federal  Farm  Loan  Bank. 
Men  could  be  employed  on  railroads  or 
new  construction,  repairs  and  other  out¬ 
lay  by  the  appropriation  or  $500,000,000, 
the  sum '  originally  urged  by  President 
Harding,  it  is  suggested. 

“The  works  proposed  and  the  credits 
to  be  extended  are  along  lines  long  under¬ 
taken  by  the  American  Government,” 
says  Mr.  Gompers,  “and  are  calculated 
to  stimulate  and  promote  the  entire  in¬ 
dustry  of  the  nation — beginning  with,  con- 
(Continued  on  Page  131) 
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Residences  (2),  East  Washington  Lane, 
Philadelphia.  Architect,  C.  A.  Ziegler,  1309 
Locust  street,  Philadelphia.  Owner,  name 
withheld.  Stone,  2 y2  stories,  slate  roof,  hot 
water  heating,  electric  lighting,  hardwood 
floors,  tile  work.  Plans  in  progress.  Archi¬ 
tect  will  take  bids  in  two  weeks. 

Residence  (alts.),  533  West  Hortter  street, 
Philadelphia.  Architects,  Stuckert  'Co.,  Crozer 
Building,  Philadelphia.  Owner,  'Robert  Crane, 
on  premises.  Brick,  cut  stone,  mill  work, 
sheet  metal  work,  carpentry,  terrazzo  or  com¬ 
position  floors  (heating,  painting,  lighting 
and  glazing  reserved),  iron  and  steel  work. 
Architect  taking  bids.  F.  B.  Davis  &  Son, 
Inc.,  240  North  Sixteenth  street,  and  William 
C.  Wright,  22  'Harvey  street,  are  figuring. 

Apartment  House,  Sixty-third  and  Cathar¬ 
ine  streets,  Philadelphia.  Architect,  Benja¬ 
min  Brown,  Denckla  Building,  Philadelphia. 
Owner,  name  withheld.  Brick,  2  stories,  18x70 
feet,  slate  roof,  hardwood  floors,  fireproof, 
hot  water  heat,  electric  lighting.  Architect 
taking  bids  due  February  25th.  Acme  Const. 
Co.,  2025  North  Sixty-second  street,  are  fig¬ 
uring. 

Building  (alts.),  446  West  York  street, 
Philadelphia.  Architect,  Benjamin  Brown, 
Denckla  Building,  Philadelphia.  Owner, 
Charles  Hanapolsky,  Fifth  and  York  streets. 
Brick,  carpentry,  mill  work,  plastering,  demo¬ 
lition,  oak  floors,  hot  water  heat,  electric 
light,  plumbing,  tile  and  marble  and  iron 
work.  Owner  taking  bids  due  February  25th. 
Pierce  Henon  Co.,  Juniper  and  Pine  streets, 
figuring. 

Residence,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  H.  Rex  Stackhouse,  129  South  Fifth 
street,  Philadelphia.  Owner,  name  withheld. 
Hollow  tile  and  stucco,  2*4  stories,  26x40  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  lighting.  Bids  due  February 
24th.  William  J.  Gruhler  Co.,  219  High  street, 
figuring. 

Signal  Towers  (5),  Arch,  Girard  avenue, 
York  street,  Torresdale  avenue  and  Bridge 
street.  Remote  Control  Houses  (5),  Arch 
street,  Girard  avenue,  Berks  street,  and  (2) 
Tioga  street,  Philadelphia.  Owners,  Depart¬ 
ment  of  City  Transit,  1011  Chestnut  street, 
Philadelphia.  Steel  construction,  wood  roof 


and  sides,  (6)  13x10  feet  and  (5)  7x7  feet, 
granolithic  floors,  painting,  glazing,  hardware, 
bond,  steel  stairs.  Owners  taking  bids  due 
February  28th.  H.  E.  Baton,  1713  Sansom 
street;  Monaghan  -&  Losse,  Inc.,  3016  Chest¬ 
nut  street;  George  H.  Evans,  Inc.,  109  North 
Thirteenth  street;  Robert  E.  Lamb  Co.,  843 
North  Nineteenth  street;  'George  Const.  Go., 
Stock  Exchange  Building,  and  Connor  &  Ley, 
3621  North  Fifth  street,  are  figuring. 

Church  (add.),  235-37  West  Wyoming  ave¬ 
nue,  Philadelphia,  $4,000.  Architect,  private 
plans.  Owner,  Rev.  B.  T.  M.  Tahl,  237  West 
Wyoming  avenue,  Philadelphia.  Brick.  2  sto¬ 
ries,  12x12  feet  and  44x60  feet,  steam  heat¬ 
ing,  electric  lighting.  Owner  will  build. 

Residence  and  Garage,  Fifty-fourth  and 
Wynnefield  avenue,  Philadelphia.  Architect, 
Thomas  B.  Lippineott,  10  South  Eighteenth 
street,  Philadelphia.  Owner,  Isaac  Levin,  Bul¬ 
letin  Building,  Philadelphia.  Hollow  tile  and 
stucco,  214  stories,  34x44  feet,  and  1  story, 
20x22  feet,  tile  roof,  hardwood  floors,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work,  brick 
terrace,  macadam  roads.  Revised  plans  in 
progress. 

Residence  and  Garage,  Queen  Lane  Station, 
Philadelphia,  $35,000.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street.  Owner,  name 
withheld.  Stone,  214  stories,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
and  marble  work.  Plans  in  progress. 

Two-Family  Houses  (8),  Queen  Lane  Sta¬ 
tion,  Philadelphia.  Architect,  E.  Allen  Wil¬ 
son,  1208  Chestnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  2  stories,  17x60 
feet,  tile  and  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work.  Plans  in  progress. 

Manufacturing  Plant,  Twenty-first  and 
Hunting  Park  avenue,  Philadelphia.  Archi¬ 
tect,  F.  E.  Hahn,  1112  Chestnut  street,  Phila¬ 
delphia.  Owners,  Hensel  Colladay  Co., 
Twelfth  and  Wood  streets,  Philadelphia.  Con¬ 
crete,  steel,  brick,  stone  and  terra  cotta.  Va¬ 
rious  buildings,  Various  sizes.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Store  Building,  1229  Market  street,  Phila¬ 
delphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owners,  Gold¬ 
berg  Brothers,  614  Market  street,  Philadel¬ 
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phia.  Artificial  stone  front,  brick,  steel  and 
terra-cotta.  Plans  in  progress. 

Sherwood  Exchange  (add.),  Fifty-sixth  and 
Chestnut  streets,  Philadelphia.  Architect, 
John  T.  Windrim,  Commonwealth  Building, 
Philadelphia.  Owners,  Bell  'Telephone  Co., 
1700  Parkway,  Philadelphia.  Brick  and  gran¬ 
ite,  2  stories.  Plans  in  progress, 

Residence  and  Garage,  Southwest  Corner 
Lincoln  and  McCallum  streets.  Architect,  H. 
Childs  Hodgens,  Inc.,  ,130  South  Fifteenth 
street,  Philadelphia.  Owner,  William  Frei- 
hofer,  Twentieth  and  Indiana  avenue.  Stone, 
214  stories,  20x50  feet,  slate  roof,  tile  and 
marble  work.  Plans  in  progress. 

Factory  Building,  Rising  Sun  avenue,  be¬ 
tween  Knorr  and  Rockland  streets.  Archi¬ 
tects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets.  Owners,  Ar dross  Worsted  Co.,  Bridge 
and  'Charles  streets.  Revised  plans  in  pro¬ 
gress. 

Junior  High  School,  Twenty-fourth  and 
Snyder  avenue,  Philadelphia,  $800,000.  Archi¬ 
tect,  private  plans.  Owners,  Board  of  Edu¬ 
cation,  J.  D.  Cassell,  Nineteenth  above  Chest¬ 
nut  street.  Brick,  stone,  steel  and  granite. 
Plans  completed.  Owners  are  ready  for  bids. 

Residence,  Roxborough,  Philadelphia.  Ar¬ 
chitect,  W.  K.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  name  withheld.  Stone 
and  hollow  tile  and  stucco,  2%  stories,  35x27 
feet,  slate  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  lighting,  tile  work.  Plans  in 
progress.  Will  be  ready  for  bids  in  ten  days. 

A  Yarn 
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Store  (alts,  and  add.),  5945  'Market  street, 
Philadelphia.  Architect,  Fred  N.  Greisler, 
1035  Walnut  street,  Philadelphia.  Owner, 
name  withheld.  Terra  cotta  front,  brick  work, 
3  stories,  hardwood  floors,  tile  and  marble 
work,  bronze  bulks,  'Plans  in  progress. 

Residence  (alts,  and  add.),  1614  Spruce 
street,  Philadelphia.  Owner,  W.  Wallace 
Fritz,  1600  Summer  street,  Philadelphia. 
Brick,  3  stories,  19x73  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
and  marble  work.  Owner  will  take  'bids  in 
one  month. 

Hospital  (alts.),  808-10  North  Seventh 
street.  Architects,  'Clark  &  Dudnick,  23  South 
Sixteenth  street,  Philadelphia.  Consulting  en¬ 
gineers,  Causbey  Eng.  Co,,  1011  Chestnut 
street.  Owners,  Northern  Liberties  Hospital, 
on  premises.  Engineers  taking  bids  on  elec¬ 
trical  work  due  as  soon  as  possible. 

Paper  Box  Factory  (add.),  1432  North  Ran¬ 
dolph  street,  Philadelphia.  Architects,  Har¬ 
ris  &  Richards,  Drexel  Building,  Philadelphia. 
Owners,  Peerless  Paper  Box  iMfg.  Co.,  on 
premises.  (Brick,  terra  cotta  and  steel,  2  sto¬ 
ries,  48x54  feet,  slag  roof,  maple  floors,  metal 
lath,  demolition,  rolled  steel  sash  (heating, 
lighting  and  plumbing  reserved).  Architects 
taking  bids  due  February  27th.  H.  H.  Weh- 
meyer,  509  West  'Cumberland  street:  George 
H.  Evans,  Inc.,  109  North  Thirteenth  street; 
A.  D.  Gerber,  229  Sansom  street;  Robert  E. 
Lamb  Co.,  843  North  Nineteenth  street;  F. 
W.  Van  Loon,  Perry  Building;  F.  A.  Havens 
'Co.,  845  North  Nineteenth  street;  H.  E.  Ba¬ 
ton,  1713  Sansom  street,  and  Smith-Hardican 
Co.,  1606  Cherry  street,  are  figuring. 

Residence  and  Garage,  'St.  Martin’s,  Phila¬ 
delphia.  Architects,  Seeburger  &  Rabenold, 
1524  Chestnut  street,  Philadelphia.  Owner, 
Mrs.  Henry  Bains,  Jr.,  Haverford,  Pa.  Brick, 
2 y2  stories,  102x50  feet,  and  1%  stories,  44x25 
feet,  slate  roof,  oak  and  pine  floors,  tile  work 
(heating,  lighting  and  plumbing  reserved), 
iron  work.  Architects  taking  bids  due  Feb¬ 
ruary  24th.  Stokes  Brothers,  6723  Musgrave 
street;  Specht  &  Sperry,  Heed  Building;  Wil¬ 
liam  J.  Gruhler  *Co.,  219  .High  street;  Wil¬ 
liam  R.  Dougherty,  1610  Sf^som  street;  John 
E.  Kearney,  34  South  iSeventeenth  street,  and 
Albert  Zellfelder,  151  .South  'Broad  street,  are 
figuring. 

Residence,  Sixty-sixth  and  Sherwood  road, 
Overbrook,  Philadelphia.  Architects,  Wallace 
&  Warner,  1012  Walnut  street,  Philadelphia. 
Owner,  R.  C.  Hassrick,  Land  Title  Building, 
Philadelphia.  Architects  taking  bids  due 
March  2nd  at  noon.  Samuel  T.  Atherholt, 
Narberth,  Pa.;  W.  D.  Smedley,  Narberth,  Pa.; 
Charles  C.  Pace,  Merion,  Pa.;  Clarence  L. 
Terry,  Highland  Park,  Delaware  County,  Pa., 
and  A.  'C.  Shand,  Jr.,  Commercial  Trust  Build¬ 
ing,  Philadelphia,  figuring. 

Double  Quarters  for  Officers  (2)  and  Dou¬ 
ble  Quarters  for  Non-Commissioned  Officers, 
Frankford  Arsenal,  Philadelphia.  Architect, 
private  plans.  Owners,  Office  of  Constructing 
Quartermaster,  Frankford  Arsenal,  Philadel¬ 
phia.  Brick,  steel,  frame  and  stone,  1  story, 
29x27  feet  and  20x26  feet,  tin  and  slate  roof, 
pine  floors,  metal  lath,  iron  work,  steam  heat, 
electric  light,  tile  work.  Owners  taking  bids 
due  March  8th.  William  R.  Dougherty,  1610 
Sansom  street,  Philadelphia;  W.  W.  Anstine, 
1218  Filbert  street;  George  H.  Evans,  Inc., 
109  North  Thirteenth  street;  Monaghan  & 
Losse,  Inc.,  3016  Chestnut  street,  and  E.  E. 


Hollenback,  Inc.,  1804  Brandywine  street,  are 
figuring. 

Sales  and  Service  Building,  1155-57  South 
Broad  street,  'Philadelphia.  Architect,  Rob¬ 
ert  W.  Pollock,  1802  Chestnut  street,  Phila¬ 
delphia.  Owner,  Joseph  A.  Cunningham,  on 
premises.  Brick,  cut  stone  and  concrete,  2 
stories,  46x52  feet,  slag  roof,  composition 
floors,  roof  ventilators  (heating,  plumbing  and 
lighting  reserved),  architectural  terra  cotta. 
Architect  taking  bids  due  February  23rd. 
Conneen  Const.  Co.,  10  South  Eighteenth 
street;  Graham  &  Wells,  3649  Filbert  street; 
J.  B.  R.  Miller,  538  North  Fifty- third  street; 
Pierce  Henon  Co.,  Juniper  and  Pine  streets; 
Charles  R.  Davis  &  Son,  321  South  Eleventh 
street;  Monaghan  &  Losse,  Inc.,  3016  Chest¬ 
nut  street,  are  figuring. 

Garage,  7151  Germantown  avenue,  Philadel¬ 
phia.  Architect,  George  S.  Idell,  1705  Chest¬ 
nut  street,  •  Philadelphia.  Owner,  Mrs.  Rob¬ 
ert  L.  Barr,  on  premises.  Brick,  1  story, 
101x16  feet,  slag  roof,  cement  floors,  eloetric 
light  (heat  reserved).  Architect  taking  bids 
due  February  23rd.  Ketcham  &  McQuade, 
1029  Brown  street;  John  Schnabel,  Inc.-, 
Denckla  Building;  Joseph  E.  Foster,  806  Wal¬ 
nut  street;  H.  Sweger,  4528  North  Uber 
street,  and  Martindale  Brumby  Co.,  10  South 
Eighteenth  street,  are  figuring. 

Almshouse  and  Stable,  Shawmont  avenue, 
Roxboro,  Philadelphia.  Architect,  Herman 
Miller,  1420  Chestnut  street,  Philadelphia. 
Owners,  Overseers  of  the  Poor,  on  premises. 
Stone,  2  stories,  28x89  feet,  slate  and  tile 
roof,  pine  floors,  steam  heat,  electric  light, 
tile  work,  iron  work.  Architect  taking  bids 
due  February  24th.  C.  C.  Edelman,  1627  San¬ 
som  street,  is  figuring. 

Boiler  Stoker  and  Blower  Foundations,  1136 
North  American  street.  Architect,  W.  E.  S. 
Dyer,  Land  Title  Building,  Philadelphia.  Own¬ 
ers,  Bloch  Go-Cart  Co.,  on  premises.  Brick 
and  steel,  1  story,  40x24  feet  and  12x14  feet, 
Carey  built-up  roof,  cement  floors,  iron  work, 
floor  hardener,  bond,  rolled  steel  sash.  Archi¬ 
tect  taking  bids  due  February  23rd.  John 
Schnabel,  Inc.,  Denckla  Building;  H.  H.  Bur¬ 
rell,  206  South  Quince  street;  H.  E.  Baton, 
1713  (Sansom  street;  Hughes  Foulkrod  Co., 
Commonwealth  Building;  Cramp  &  Co., 
Denckla  Building,  and  John  N.  Gill  &  Co., 
Otis  Building,  are  figuring.  Bids  due  11 
-A.  M. 

Lodge  Hall,  2850  Frankford  avenue,  Phila¬ 
delphia.  Architect,  Carl  F.  Otto,  5802  North 
Fifth  street,  Philadelphia.  Owners,  Ioska 
Tribe,  I.  O.  R.  M.,  No.  379,  on  premises.  Brick 
and  steel,  2  stories, ’’  123x57  feet,  slag  roof, 
mineral-composition  and  cement  floors,  metal 
lath,  roof  ventilators,  metal  ceilings,  water¬ 
proofing  and  dampproofing,  kalamein  doors, 
vapor  vacuum  heating,  electric  lighting.  Ar¬ 
chitect  taking  bids.  Wills  Bill  Co.,  1706  San¬ 
som  street;  Ketcham  &  McQuade,  1029  Brown 
street;  Robert  Beatty  &  Brother,  2321  East 
Fletcher  street,  and  F.  W.  Van  Loon,  Perry 
Building,  are  figuring. 

Building  (alts.),  662  North  Sixteenth 
street.  Architect,  Frank  V.  Nickels,  225 
South  Sydenham  street.  Owner,  name  with¬ 
held.  Carpentry,  mill  work,  plastering,  stone 
work,  painting,  glazing  (heating,  lighting  and 
plumbing  reserved).  Architect  taking  bids 
due  February  23rd.  Pierce  Henon  Co.,  Juni¬ 
per  and  Pine  streets,  are  figuring. 

Sales  and  Service  Building  and  Garage, 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  ~  Parquetry  Floors 

machine  floor  surfacing  a  specialty 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Ridge  avenue  and  Wallace  street.  Architect, 
H.  B.  Weldon,  10  South  Eighteenth  street. 
Owner,  Louis  J.  Kolb,  care  of  Agent  H.  T. 
Saunders,  31  South  Eighteenth  street.  Brick 
and  steel,  1  story,  260x124  feet.  Agent  tak¬ 
ing  bids  due  as  soon  as  possible.  Barclay 
White  'Co.,  1713  Sansom  street;  John  N.  Gill 
Co.,  Otis  Building;  H.  P.  Werner  Co.,  3243 
Germantown  avenue;  Martindale  Brumby  Co., 
10  South  Eighteenth  street;  George  and  A. 
Glenn  Co.,  Tenth  and  Columbia  avenue; 
Monaghan  &  Losse,  Inc.,  3016  Chestnut 
street;  Smith-Hardican  Co.,  1606  Cherry 
street;  William  G.  Uhlers  Sons,  1909  iMcKean 
street;  Hughes  Foulkrod  Co.,  Commonwealth 
Building;  Potts  Brothers  &  Cooperson,  129 
North  Eleventh  street;  J.  Y.  Loux,  Fifteenth 
and  Hunting  Park  avenue,  and  George  E. 
Gross,  1623  Ranstead  street,  are  figuring. 

Warehouse,  Fifty-fourth  and  Pennsgrove 
streets,  Philadelphia.  Architect,  J.  S'.  C. 
Fernald,  5533  Wyalusing  avenue,  Philadel¬ 
phia.  Owners,  Jacobs  Brothers,  1212  North 
Fifty-second  street,  Philadelphia.  Brick,  mill 
construction,  2  stories,  54x73  feet,  slag  roof, 
cement  and  pine  floors,  elevators,  electric 
lighting.  Owners  taking  bids.  J.  D.  Fisher, 
5424  Thompson  street;  John  T,  Welsh,  Bulle¬ 
tin  Building,  are  figuring. 

Recreation  Centre,  Twenty-sixth  and  Mas¬ 
ter  streets,  Philadelphia.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  City  of  Philadelphia,  Department  o'f 
Public  Welfare,  B.  H.  Warburton,  Direc¬ 
tor,  Bureau  of  Recreation,  595  City  Hall, 
Philadelphia.  Concrete  coping  and  gutter, 
cement  concrete  footway  and  furnishing  and 
placing  curb.  Owners  taking  bids  due  Febru- 
.  ary  27th  at  noon.  George  H.  Evans,  Inc., 
109  North  Thirteenth  street,  are  figuring. 

Miscellaneous  Work,  Philadelphia.  Owners, 
Bureau  of  Surveys,  Department  of  Public 
Works,  216  City  Hall,  Philadelphia.  Branch 
sewers,  main  sewers,  elevator  screens,  pump¬ 
ing  station  at  Mingo  Creek,  Schuylkill  River, 
west  bank,  electric  wiring,  heating  equip¬ 
ment,  rolled  steel  sash  and  doors,  painting, 
filing  (wood  and  metal)  cases.  Owners  tak¬ 
ing  bids  due  March  7th  at  noon.  Inquire 
Room  416,  City  Hall. 

Store  (1)  and  Residences  (10),  C  street 
and  Boulevard,  $6,000  each.  Architect,  Carl 
F.  Otto,  5802  North  Fifth  street.  Owner,  P. 
.T.  McFarland,  2408  East  Allegheny  avenue. 
Brick,  2  stories,  (1)  18x42  feet  and  (10) 
16x32  feet,  slag  roof,  hot  water  heat,  electric 
light,  hardwood  floors.  Owner  is  taking  sub¬ 
bids. 

Residences  and  Garages  (31),  Fifty-seventh 
and  Florence  avenue.  Architect,  Carl  F.  Otto, 
5802  North  Fifth  street,  Philadelphia.  Own¬ 
ers,  Kenin  &.  Shapiro,  5850  Market  street, 
Philadelphia.  Brick,  2  stories,  16x44  feet, 
(2)  19x44  feet,  slag  and  slate  roof,  hot  water 
heat,  hardwood  floors,  electric  light,  tile  work. 
Owners  are  taking  sub-bids. 

Residences  (53),  Haddington  street  and 
Fiftv-sixth  street,  Philadelphia.  Architect, 
William  B.  Lowenthal,  1208  Chestnut  street, 
Philadelphia.  Owner,  'Charles  E.  Biddle, 
Fiftv-second  and  Baltimore  avenue,  Philadel¬ 
phia’.  Brick,  2  stories,  15x40  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing,  porches.  Plans  completed.  Owner  will 
take  sub-bids. 

Residences  and  Garages,  Sixty-first  and 


Lebanon  avenue,  $60,800.  Architect,  private 
plans.  Owner,  John  N.  McGarvey,  Sixty-first 
and  Clifford  streets,  Philadelphia.  Brick,  2 
stories,  16x33  feet,  slag  and  slate  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  will  'build. 

Residences  (28),  Castor  road  and  Pratt 
street,  Philadelphia.  Architect,  Carl  F.  Otto, 
5802  North  Fifth  street,  Philadelphia.  Owner, 
Harry  R.  Meyer,  12035  East  Allegheny  avenue, 
Philadelphia.  iStone  and  brick,  2%  stories,  L 
shaped,  16x47  feet  front,  20x47  feet  rear, 
slate,  slag  and  tile  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting.  Plans  com¬ 
pleted.  Owner  ready  for  sub-bids, 

Apartments  and  Stores  (8),  Garages  (16), 
Chester,  avenue,  Fifty-second  to  Paxson 
street,  Philadelphia.  Architect,.  E.  Allen  Wil¬ 
son,  1208  'Chestnut  street,  Philadelphia.  Own¬ 
ers,  Steltz  &  Malony,  1208  Chestnut  street, 
Philadelphia.  Brick  and  steel,  3  stories, 
20x46  feet,  slag  and  tile  roof,  oak  and  pine 
floors,  metal  lath,  metal  bulks,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Owners 
are  taking  sub-bids. 

Pumping  Station,  Roxboro,  Philadelphia. 
Architect,  private  plans.  Owners,  Bureau  of 
Water,  Department  of  Public  Works,  216 
City  Hall.  Lowest  bids  submitted  by  Kober 
Const.  Co.,  34  South  Seventeenth  street,  Phil¬ 
adelphia,  $15,109;  George  H.  Evans,  Inc.,  109 
North  Thirteenth  street,  $15,440. 

Culvert,  'Sixth  and  Allegheny  avenue,  Phila¬ 
delphia.  Owners,  Bureau  of  Water,  Depart¬ 
ment  of  City  Property,  Philadelphia.  Lowest 
bidders:  J.  J.  McHugh,  1617  Race  street, 
Philadelphia,  unit  prices,  $2.60,  $15.00,  $30.00, 
$.04,  $20.00. 

Hall  and  Store,  556-558  Rising  Sun  avenue, 
Philadelphia,  $14,000.  Architect,  private 
plans.  Owner,  Fred  Piccarie,  560  Rising  Sun 
avenue,  Philadelphia.  Brick,  2  stories,  35x97 
feet,  slag  roo'f,  oak  and  yellow  pine  floors, 
steam  heat,  electric  light.  Owner  will  build. 

Residence,  Northwest  Corner  Carpenter 
street  and  Wayne  avenue,  $10,000.  Archi¬ 
tect,  private  plans.  Owner,  Daniel  Connor, 
Haines  street  and  Belfield  avenue,  Philadel¬ 
phia.  Stone,  3  stories,  28x43  feet  and  28x13 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat.  Owner  will  build. 

Garage,  510-12-14  Pine  street,  Philadelphia, 
$12,000.  Architect,  private  plans.  Owner, 
Adolph  Mark,  721  Walnut  street,  Philadel¬ 
phia.  Brick,  >2  stories,  62x60  feet  and  62x25 
feet,  slag  roof,  cement  floors,  steam  heat, 
electric  light.  Owner  will  build. 

Stores  (2)  and  Two-Family  Residence, 
Thirty-third  and  Powelton  avenue,  $9,000.  Ar¬ 
chitect,  private  plans.  Owner,  Edna  H. 
Faulkner,  14  North  Paxson  street,  Philadel¬ 
phia.  Brick,  1  story,  33%x32  feet,  slag  roof, 
yellow  pine  floors,  electric  light,  general  in¬ 
terior  alterations.  Owner  will  build. 

Residences  (22),  North  side  Hortter  street, 
East  of  Germantown  avenue,  $4,500  each.  Ar¬ 
chitect,  private  plans.  Owner,  Eugene  Ray¬ 
mond,  1416  South  Penn  Square,  Philadelphia. 
Brick,  2  stories,  15x28  feet  and  11x10  feet 
8  inches,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residence,  8123  Chelwynde  avenue,  $2,500. 
Architect,  private  plans.  Owner,  Charles 
Boding,  8121  Chelwynde  avenue,  Philadelphia. 
Brick,  2  stories,  16x32  feet  and  16x8  feet, 


Woodoleum 

Flooring 


You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 


131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 


1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 
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Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Wire  Partitioi 

WIRE  W 

Pho 

Partitions,  constructed  of  diair 
sections  4  ft.  wide  by  8  ft.  hi 
Window  and  Skylight  Guard 
frames,  using  fabi 
Let  us  know  your 

CYCLON1 


Section  of  Interior  Partition  Office  and  Display  Rooms  :  2 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


NATIONAL  SERVICE  HEATERS 
For  Supplying  HOT  1ATATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  BENDING  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  DUtrict  Manager. 


For  a  Beautiful,  Cc 
Home.  The  firm: 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


mmmmmmmmdmmmmmmarnmmmmm 

Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 
If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


and  Window  Guards 


IK  OF  ALL  KINDS 

3  Locust  3434 

mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable, 
uilt  with  channel — or  round — iron 
n  size  of  wire  and  mesh  desired, 
uirements. 

FENCE  COMPANY 

iouth  7th  Street,  Philadelphia 


fortable.  Convenient 

here  represented  sell 
l  Specified  Materials  or 
t  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave..  Philadelphia 


LIMITING  FIXTURES 

Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 
Bell  Phone.  Spruce  7467 


THE-  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell— Columbia  1200 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 
ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  1263 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 
524  Drexel  Building 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  Houses 

JAMES  SHAW  I 

52d  &  Woodland  Ave.  | 

Woodland  OSH  Wat  1171  ] 


WcDrill  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  £  Cambria  Sts. 
Phila.  Pa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell.  Locust  081 2  Keystone.  Race  6062 


slag  roof,  yellow  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence  (alts.)  to  Apartments,  4030  Bar¬ 
ing  street.  Architect,  J.  S.  C.  Fernald,  5533 
Wya'lusing  avenue,  Philadelphia.  Owner,  D. 
Bertram  Basford,  1420  Chestnut  street.  Gen¬ 
eral  alterations,  electric  work,  hardwood 
floors,  plumbing.  Ready  for  bids. 

Residence  (alts,  and  add.),  1920  Arch  street, 
Philadelphia.  Architect,  Wm.  P.  B.  Koelle, 
Otis  Building,  Philadelphia.  Owner’s  name 
withheld.  .  Limestone  and  stucco,  electric 
lighting,  hot  water  heat,  hardwood  floors. 
Plans  in  progress.  Will  be  ready  for  bids  in 
a  month. 

Hall  Building,  1323-25  North  Broad  street, 
Philadelphia.  Architect  not  yet  selected. 
Owners,  Central  Odd  Fellows  ’  Hall  Associa¬ 
tion,  care  of  Linwood  L.  Hallman,  Reformed 
Church  Building,  Philadelphia.  General  alter¬ 
ations  and  rear  addition.  Work  contemplated. 

Store  and  Apartments,  Frankford  avenue 


and  Gillingham  street,  Philadelphia.  Archi¬ 
tects,  Lachman  &  Murphy,  Drexel  Building, 
Philadelphia.  Owner,  Frank  G.  Schuler,  4536 
Frankford  avenue, .  Philadelphia.  Architects 
taking  bids,  due  February  27th.  Geo.  Rimer, 
4842  Hawthorne  street;  John  Fotheringham, 
Castor  Road  and  Arrott  street;  Ruch  Bros., 
1016  Harrison  street;  D.  A.  MdCleland  Const. 
■Co.,  Drexel  Building,  and  'Thos.  0.  Trafford, 
1613  Sansom  street,  are  figuring. 

Supplies,  Board  of  Education,  Philadelphia. 
Owners,  Board  of  Education,  Win.  Dick,  Sec¬ 
retary,  Nineteenth  above  Chestnut  street, 
Philadelphia.  Playground  supplies,  stage  cur¬ 
tain,  hardware,  construction  paper.  Owners 
taking  bids,  due  March  9th  at  noon. 

Residences  (33)  Seventh  street,  Chew  and 
Grange  streets,  $132,400.  Architect,  private 
plans.  Owners,  O.  &  A.  Steinaeker,  3950 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  16x40  feet  and  15x29  feet,  11x11  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat.  Owner  will  build. 


C©ini4m<c4s  Aw&ffd®d 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residences  (4),  Germantown  avenue,  South 
of  Chestnut  avenue.  Architects,  Mellor, 
Meigs  &  Howe,  205  South  Juniper  street. 
Owner,  C.  Bradford  Fraley,  20  West  Chestnut 
avenue,  Philadelphia.  Brick,  3  stories,  20x37 
feet  and  15x21  feet,  slate  roof,  hot  water 
heat,  electric  light,  oak  and  pine  floors,  mar¬ 
ble  work.  Contract  awarded  to  E.  E.  Lud- 
wick,  1619  Chestnut  street. 

Residence,  Oak  Lane,  Philadelphia,  $25,000. 
Architect,  E.  A.  Yeo,  225  South  Sydenham 
street.  O'wner,  Alexander  C.  Maurer,  3233 
North  Fifteenth  street.  Stone,  2 y2  stories, 
34x56  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Con¬ 
tract  a/warded  to  Turnbull  &  'Cornell,  20  Soiith 
Eighteenth  street. 

Residence,  Chestnut  Hill,  Phila.  Architects, 
Mellor,  Meigs  &  Howe,  205  South  Quince 
street,  Philadelphia.  Owners,  Mrs.  James  B. 
Howe  and  Mrs.  Joseph  C.  Fraley,  care  of 
architects.  Brick  and  plaster,  2 y2  stories, 
64x26  feet,  wing  20x24  feet,  shingle  roof,  oak 
and  pine  floors,  metal  lath,  iron  work,  bond, 
terrazzo  work.  Contract  awarded  to  R.  C. 
Ballinger  Co.,  925  Walnut  street. 

First  Deck  Offices,  Chestnut  Street,  Pier  4, 
South  Delaware  River,  Philadelphia.  Own¬ 
ers,  Bureau  of  Wharves,  Docks  and  Ferries, 
Bourse  Building.  Brick,  cut  stone  and  steel, 

1  story,  480x70  feet,  standard  Trinidad  roof, 
granolithic  floors,  metal  lath,  iron  stairs,  bond, 
tile  work.  'Contract  awarded  to  George  H. 
Evans,  Inc.,  109  North  Thirteenth  street,  who 
is  taking  sub-bids,  $36,740. 

Residence  and  Store  (alts,  and  add.),  1112 
South  street,  $4,000.  Architect,  private  plans. 
Owner,  P.  Karsotsky,  on  premises.  Brick, 

2  story  add.,  12x43  feet,  electric  lighting.  Con¬ 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
cons  ruction  without  obligation — pleased  if  we  can  be  of  service. 

Plant 

Wissahickon  Ave.  &  Juniata  St. 
Philadelphia 


engineering  or 

Offices— Denckla  Building 
Bell  Phone— Walnut  2569 


tract  awarded  to  A.  Goldberg,  2419  South 
Fairhill  streeet,  Philadelphia. 

Sales  and  Service  Building,  5931-35  North 
Broad  street.  Architect,  M.  H.  Dickinson, 
6151  Market  street.  Owners,  Hexfer  &  Kahn, 
Morris  Building,  Philadelphia.  Brick,  cut 
stone  and  steel,  1  story,  237x40  feet,  slag 
roof,  cement  and  pine  floors,  metal  lath,  iron 
work,  rolled  steel  sash,  steam  heat,  electric 
light,  terra  cotta.  Contract  awarded  to  Harry 
Gill,  Jr.,  2514  Germantown  avenue,  Philadel¬ 
phia. 

Building,  Glenwood  avenue  and  Oxford 
street.  Architect,  LeRoy  B.  Rothschild,  1225 
Sansom  street.  Owner,  J.  C.  Kahn,  Morris 
Building,  Philadelphia.  Concrete  and  brick, 
2  stories,  310x125  feet,  slag  roof,  cement 
floors,  demolition  (heating,  electric  work, 
plumbing  and  elevators  reserved),  hollow 
metal  sash  and  skylights,  tin  covered  doors. 
Contract  awarded  io  Nelson  Pedley  Const. 
Co.,  Inc.,  1615  iSpruee  street,  Philadelphia. 

Building,  Northwest  Corner  Forty-third  and 
Lancaster  avenue,  Philadelphia.  Architect, 
Frank  E.  Hahn,  1112  Chestnut  street,  Phila¬ 
delphia.  Owners,  iSheplan,  Sabol  &  Palmer, 
Fifteenth  and  Wallace,  streets.  Reinforced 
concrete  and  brick,  4  stories,  153x154x127 
feet,  stone  foundations*,  asbestos  asphalt  roof, 
oak  and  cement  floors,  tile  and  marble  work, 
rolled  steel  sash  and  skylights,  safety  treads, 
roof  ventilators,  tin  covered  doors,  water¬ 
proofing  and  dampproofing,  bond,  metal  bulks, 
ornamental  iron  work.  Contract  awarded  to 
Wark  Co.,  231  South  Broad  street,  Philadel¬ 
phia. 

Loft  Building,  138  Nortli  Seventh  street, 
Philadelphia.  Architect,  F.  Ferdinand  Dur- 
ang,  1220  Locust  street,  Philadelphia.  Own¬ 
er,  John  P.  Smith,  148  North  Seventh  street. 
Brick,  cut  stone  and  steel,  2  stories,  15x49 
feet,  Warren-Ehret  roof,  maple  floors,  demo- 
litioin  (heating,  lighting,  plumbing  reserved), 
tile  work,  rolled  steel  sash,  bond,  metal  bulks. 
Contract  awarded  to  Frank  Shuler,  Norris¬ 
town,  Pa. 

Residence  (alts.),  4417  Spruce  street,  Phila¬ 
delphia,  $8,000.  Architect,  Robert  Rodes  Mc- 
Goodwin,  1422  Walnut  street,  Philadelphia. 
Owner,  H.  Donaldson,  on  premises.  Brick, 
plumbing,  plastering,  tin  roof,  painting,  Hard¬ 
wood  floors,  electric  -work,  tile  and  marble 
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work.  Contract  awarded  to  E.  R.  Hall,  34 
South  Seventeenth  street,  Philadelphia. 

Building  (alts.),  408  North  Third  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Armstrong  Cork  Co.,  on  premises.  Inte¬ 
rior  alterations,  carpentry,  mill  work,  elec- . 
trie  work,  hardware,  painting,  plumbing.  Con¬ 
tract  'awarded  to  Turnbull  &  Cornell,  20 
South  Eighteenth  street. 

Factory  Building,  Thirty-second  and  Cherry 
streets,  Philadelphia.  Architect,  private 
plans.  Owners,  H.  T.  Paiste  'Co.,  on  premises. 
Brick,  cut  stone  and  steel,  4  stories  and  base¬ 
ment,  104x108  feet,  slag  roof,  asphalt  floors, 
elevators,  steam  heat,  electric  light,  tile  work, 
rolled  steel  sash,  fire  doors,  iron  work.  Con¬ 
tract  awarded  to  Turner  Const.  Co.,  1713 
Sansom  street. 

Garage,  Graver’s  Lane,  'Chestnut  Hill,  Phil¬ 
adelphia.  Architects,  Mellor,  Meigs  &  Howe, 
208  South  Juniper  street.  Owner,  Harry  C. 
Barclay,  on  premises.  iStone,  1%  stories, 
50x3)2  feet,  slate  roof,  cement  floors,  hot  wa¬ 
ter  heat,  electric  lighting.  Contract  awarded 
to  H.  H.  Burrell,  206  South  Quince  street. 

Service  Station  (alts.),  Southeast  Corner 
Thirty-first  and  Thompson  streets,  $5,000.  Ar¬ 
chitect,  William  Woodburn  Potter,  Real  Es¬ 
tate  Trust  Building,  Philadelphia.  General 
alterations,  cement  floors,  carpentry,  mill 
work.  Owner,  name  withheld.  Contract 
awarded  to  (LeRoy  K.  Smith,  4007  'Chester 
avenue,  Philadelphia. 

Residence,  West  side  Navahoe,  North  of 
Willow  Grove  avenue,  $15,000.  Architect,  pri¬ 
vate  plans.  Owner,  J.  Wesley  McWilliams, 
Crozer  Building,  Philadelphia.  Stone,  3  and 
2  stories,  26x42%  feet,  12x17%  feet,  slate 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract  award¬ 
ed  to  H.  A.  Hamilton,  Broad  and  Somerville 
avenue. 

Garage,  1024-26-28  Cantrell  street,  Phila¬ 
delphia,  $5,000.  Architect,  private  plans.  Own¬ 
er,  Luigi  Sussani,  1015  Tree  street,  Philadel¬ 
phia.  Brick,  1  story,  42x56  feet,  slag  roof, 
cement  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Michele  Parisano,  1338 
South  Eighth  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  1027 
South  street,  $4,500.  Architect,  private  plans. 
Owner,  ^Benjamin  Lechtic,  on  premises.  Brick, 

1  story,  12x12  feet,  slag  roof,  yellow  pine 
floors,  electric  light.  Contract  awarded  to  L. 
Rubin,  421  Jackson  street,  Philadelphia. 

Office  (add.  and  alts.),  5604-06  Germantown 
avenue,  $4,000.  Architect,  private  plans. 
Owner,  Henry  W.  Fletcher,  5539  Greene 
street,  Philadelphia.  Brick,  1  story,  38x50 
feet,  slag  roof,  yellow  pine  floors,  electric 
light.  Contract  awarded  to  F.  Elvidge  & 
Son,  5522  Germantown  avenue,  Philadelphia. 

Bottling  Plant,  999  North  Marshall  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  Annie  Liebovitz,  1002  North  Sixth 
street,  Philadelphia.  Brick,  2  stories,  17  feet 
7  inches  x  65  feet,  slag  roof,  cement  floors, 
electric  light.  Contract  awarded  to  Morris 
Yorknitz,  1202  North  Seventh  street,  Phila¬ 
delphia. 

Moving  Picture  Theatre,  Northeast  Corner 
Sixth  and  Pike  streets,  $4,800.  Architect, 
private  plans.  Owner,  Louis  Hersh,  913  West 
Girard  avenue,  Philadelphia.  Brick,  1  story, 
cement  work,  electric  light.  Contract  award¬ 
ed  to  Jack  Trinehowsky,  242  Morris  street, 
Philadelphia. 

Store  and  Residence  (add.),  132  North  Fif¬ 
ty-second  street,  Philadelphia,  $5,000.  Archi¬ 
tect,  private  plans.  Owner,  M.  J.  Lenihan, 
134  North  Fifth  street,  Philadelphia.  Brick, 

2  stories,  16x24  feet  and  16x8  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  F. 
C.  Borel,  Jr.,  5425  Summer  street,  Philadel¬ 
phia. 

Garage,  6391  Drexel  road,  Philadelphia, 
$4,000.  Architect,  private  plans.  Owner, 


William  M.  P.  Quinn,  on  premises.  Stone,  2 
stories,  24x21  feet,  slate  roof,  cement  floors, 
hot  water  heat,  electric  light.  Contract  award¬ 
ed  to  Milton  W.  Young,  2012  Upland  Way, 
Philadelphia. 

Garage  and  Storage  Building,  Mermaid 
Lane,  East  of  Norwood  street,  $3,800.  Archi¬ 
tect,  private  plans.  Owner,  Peter  Marcitina, 
131  East  Mermaid  Lane,  Philadelphia.  Brick, 
2  stories,  89x22  feet,  slag  roof,  cement  floors, 
electric  light.  Contract  awarded  to  Wolver- 
ton  &  Co.,  222  East  Willow  Grove  avenue. 

Shop  and  Office,  2201-03  South  Felton 
street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  Charles  H.  Adams,  on 
premises.  Brick,  2  stories,  16x60  feet,  slag 
roof,  yellow  pine  floors,  steam  heat,  electric 
light.  Contract  awarded  to  Oliver  C.  Green¬ 
way,  Eighty-second  and  Chelwynde  avenue. 

Residence  and  Store  (add.  and  alts.),  3081 
Kensington  avenue,  $2,900.  Architect,  private 
plans.  Owner,  E.  Irvin  Shuttleworth,  3072 
Kensington  avenue,  Philadelphia.  Brick,  1 
story,  3x14  feet,  slag  roof,  yellow  pine  floors, 
electric  light.  Contract  awarded  to  N.  J. 
Wilkie,  1152  East  .Sedgley  avenue,  Philadel¬ 
phia. 

Foundry  (add.  and  alts.),  1521-25  North 
Bodine  street,  $2,800.  Architect,  private  plans. 
Owner,  John  A.  Welsh,  1507  North  Lawrence 
street,  Philadelphia.  Brick,  1  story,  34x45 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  Frank  A.  Gartner,  1516  Frankford 
avenue. 

Residence  (add.  and  alts.),  4914  Warring¬ 
ton  avenue,  '$2,200.  Architect,  private  plans. 
Owner,  Della  Phillips,  on  premises.  Brick,  2 
stories;  16x14  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  W.  G.  Kennedy,  1667 
South  Yewdall  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  3226 
West  York  street,  $2,000.  Architect,  private 
plans.  Owner,  John  Bauman,  on  premises. 
General  interior  alterations  and  shed  addi¬ 
tion.  Contract  awarded  to  Daniel  Josephson, 
5405  Walnut  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  2132 
South  Seventh  street,  $2,300.  Architect,  pri¬ 
vate  plans.  Owner,  Henry  Korn,  2014  South 
Seventh  street,  Philadelphia.  Brick,  second 
and  third  story  adds.,  12x17  feet,  slag  roof, 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  Philip  Savar,  718 
Snyder  avenue,  Philadelphia. 

Tenement  (alts.),  206  North  Thirty-fourth 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mary  H.  Smith,  l\m  el- 
ton  Apartments,  Thirty-fifth  and  Powelton 
avenue.  General  interior  alterations.  Con¬ 
tract  awarded  to  M.  A.  Gebhard,  5301  Web¬ 
ster  street,  Philadelphia. 


Playground,  Tenth,  .Rodman,  Eleventh  and 
Lombard  streets,  $3,000.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Recreation,  Philadelphia.  Bond,  de¬ 
molition,  sidewalks,  excavating,  grading,  sur¬ 
facing,  shelter,  1  story,  45x45  feet,  slag  roof, 
cement  floors,  sheet  metal  work,  metal  lath. 
Contract  awarded  to  Bowden  Const.  Co.,  1713 
•  ISansom  street. 

Building  (alts.),  1512  Walnut  street,  Phila¬ 
delphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia..  Owners,  Vic¬ 
tory  Realty  Co.,,  on  premises.  Brick,  cut  stone, 
carpentry,  millwork,  painting,  glazing,  pine 
floors,  dampproofing,  iron  wmrk,  bond,  kala- 
mein  doors,  rolled  steel  skylights,  tile  and 
marble  work,  demolition  (plumbing,  heating, 
lighting  and  elevator  reserved).  Contract 
awarded  to  Wm.  R.  Dougherty,  1610  Sansom 
street,  Philadelphia. 

Store  and  Apartment  (fire  repairs),  5321 
Germantown  avenue,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  N.  Marfer,  5325  German¬ 
town  avenue.  General  interior  work.  Con¬ 
tract  awarded  to  M.  H.  Grebe,  8438  German¬ 
town  avenue. 

Store  and  Storage  (add.  and  alts.),  3334 
North  Broad  street,  $7,000.  Architect,  W.  H. 
Lee,  32  South  Seventeenth  street,  Philadel¬ 
phia.  Owner,  Bernard  'Cohen,  130  South 
Fourth  street,  Philadelphia.  Brick,  1  story, 
25x124  feet  and  6x42  feet,  slag  roof,  oak 
and  yellow  pine  floors.  Contract  awarded  to 
S.  H.  Levin,  1631  iSouth  Fifth  street,  Phila¬ 
delphia. 

Garage,  1839-43  East  Orleans ’street,  Phila¬ 
delphia,  $5,000.  Architect,  private  plans.  O  wn¬ 
er,  Martin  A.  Goetz,  1909  East  Orleans  street, 
Philadelphia.  Brick,  2  stories,  20x102  feet, 
slag  roof,  cement  floors,  steam  heat.  Con¬ 
tract  awarded  to  Roland  Bale,  Jr.,  1849  East 
Ontario  street,  Philadelphia. 

Residence  and  Store  (add.),  southeast  cor¬ 
ner  of  Eleventh  and  Somers  streets,  $3,000. 
Architect,  private  plans.  Owner,  David  Gold, 
on  premises.  Brick,  1  story,  14x19  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded  to 
N.  Epstein,  2221  North  Franklin  street,  Phila¬ 
delphia. 

Residence  and  Store  (add.),  5454  North 
Fifth  street,  Philadelphia,  $2,300.  Architect, 
private  plans.  Owner,  S.  Salas,  on  premises. 
Brick,  2  and  1  stories,  16x14  feet  and  3x8 
feet,^  slag  roof,  yellow  pine  floors,  electric 
light.  Contract  awarded  to  Cook  &  Ball,  4361 
North  Fourth  street,  Philadelphia. 


We’ll  write  your  advertising  without 
charge.  All  we  ask  is  that  you  pay  for  the 
space  and  provide  our  ad.  man  with  the 
necessary  selling  pointers. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


mmmmmmmmmmmmsmOn  the  Ground  When  W anted— ~ mmammsmmmm 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell — Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 
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Knitting  Mill,  Auburn,  Pa.  Architect,  W. 

D.  Hill,  Pottsville,  Pa.  Owners,  Artistic  Knit¬ 
ting  Mills,  Inc.,  Auburn,  Pa.  Brick,  mill  con¬ 
struction,  54x90  feet,  slag  roof,  maple  floors, 
vapor  heat,  electric  light,  metal  sash,  fan  ven¬ 
tilators.  Architect  taking  bids  due  March 
15th. 

Operation  of  Twin  Residences,  Single  Resi¬ 
dences  and  Bungalows,  Kirklyn,  Pa.  Archi¬ 
tect,  Benjamin  Brown,  Denckla  Building, 
Philadelphia.  Owner,  name  withheld.  Stone, 
hollow  tile  and  stucco,  1  y2  and  2%  stories, 
tile,  slate  and  slag  roofs,  hardwood  floors,  hot 
water  heating,  electric  lighting,  tile  and  mar¬ 
ble  work.  Plans  completed.  Will  be  ready 
for  bids  in  a  few  days. 

Masonic  Temple,  Danville,  Pa.  Architect, 
William  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owners,  Masonic  Hall  Associa¬ 
tion,  W.  0.  Pursell,  president,  Danville,  Pa. 
Briek,  3  stories  and  basement,  55x86  feet. 
Preliminary  plans  in  progress. 

Grade  School,  Abington  Township,  Pa.  Ar¬ 
chitects’,  Heacock  &  Hokanson,  Bailey  Build¬ 
ing,  Philadelphia.  Owners,  Abington  Town- 
shsip,  care  of  Charles  M.  Doll,  McKinley,  Pa. 
Stone,  2  stories  and  basement.  Preliminary 
plans  in  progress. 

Residence,  Bethlehem,  Pa.  Architects,  Mel- 
lor,  Meigs  &  Howe,  205  South  Juniper  s.reet, 
Philadelphia.  Owner,  'C.  E.  Siebecker,  Beth¬ 
lehem,  Pa.  Brick,  2 y2  stories,  slate  roof, 
hardwood  floors,  warm  air  heating,  electric 
light,  tile  work.  Plans .  in  progress. 

Bungalow  and  Garage,  Drexel  Hill,  Pa., 
$16,000.  Architect,  Charles  M.  Wells,  Rut¬ 
ledge,  Pa.  Owner,  name  withheld.  Stone,  1  y2 
stories,  tile  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work. 
Plans  in  progress. 

Residence,  Rutledge,  Pa.,  $6,000.  Architect, 
Charles  M.  Wells,  Rutledge,  Pa.  Owner,  name 
withheld.  Frame  and  stucco,  2  stories,  tile 
roof,  hot  water  heating,  electric  light,  tile  and 
marble  work.  Plans  in  progress. 

Bungalow,  Spring  City,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Rovers- 
ford,  Pa.  Owner,  Clayton  Feger,  Franklin 
street,  Spring  City,  Pa.  Brick  and  stone,  1 
story,  28x35  feet,  asbestos  roof,  yellow  pine 
floors  (heating,  lighting  and  plumbing  re¬ 
served),  koreloek  doors,  terra  cotta  flues. 
Plans  in  progress.  Owner  will  take  bids. 

School,  Salisbury,  Pa.  Architects,  Jacoby 
&  Everett,  Commonwealth  Building,  Allen¬ 
town,  Pa.  Owners,  Salisbury  Township  'School 
District,  care  of  W.  Weitknecht,  Bethlehem, 
Pa.  Brick,  cast  stone,  2  stories,  89x51  feet, 
built-up  roof,  gum  and  cement  floors,  steam 
heat,  electric  light,  metal  lath,  dampproofing, 
iron  stairs.  Architect  ready  for  bids  due 
March  1st.  Deposit  of  $25.00. 

Garage,  Bethlehem,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  H.  A.  Foering,  828  West 
Broad  street,  Bethlehem,  Pa.  Steel,  concrete, 
brick,  3  stories,  60x100  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light,  metal 
lath,  freight  elevators,  fire  doors.  Revised 
plans  in  progress. 

Residence,  Pemfield,  Delaware  County,  Pa. 
Architect,  Arthur  B.  Gill,  328  Market  street, 
Camden,  N.  J.  Owner,  George  Welsh,  care  of 
architect.  Hollow  tile,  2  stories,  27x36  feet, 
asphalt  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Robert 
Ward,  633  North  Sixty-third  street,  Philadel¬ 
phia,  taking  approximate  bids  on  revised 
plans. 


Schools  (2),  Pottsville,  Pa.  Architect,  F. 
X.  Reilly,  Odd  Fellows’  Building,  Pottsville, 
Pa.  Owners,  School  Board,  Pottsville,  Pa. 
Architect  selected.  Too  early  for  details. , 

Store  and  Residence,  Butler  avenue, 
Ambler,  Pa.  Architects,  Schermerhorn  & 
Phillips,.  430  Walnut  street,  Philadelphia. 
Owners,  Mrs.  C.  Marvin  Riley,  Ambler,  Pa. 
Tapestry  brick  and  stucco,  3  stories,  20x70 
feet,  slag  roof,  cement  and  pine  floors,  .steam 
heat,  electric  light,  tile  work,  terra  cotta,  cop¬ 
per  bulks.  Owner  is  taking  bids. 

Bungalow,  .Souderton,  Pa.  Architect,  A. 
Oscar  Martin,  Doylestown,  Pa.  Owner,  Dr.  F. 
N.  Bunting,  Souderton,  Pa.  Brick,  1  y2  sto¬ 
ries,  32x53  feet,  asbestos  shingle  roof,- pine 
floors,  steam  heat,  electric  lighting.  Plans  in 
progress.  Architect  will  take  bids  in  two 
weeks. 

Residence,  Bridgeport,  Pa.  Architect,  W. 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  John  M.  Mairs,  Norristown,  Pa. 
Frame  and  stucco,  2%  stories,  33x128  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  is  ready 
for  bids. 

Apartment  House,  Narberth,  Pa.  Architect, 
Ellery  K.  Taylor,  315  South  Fifteenth  street, 
Philadelphia.  Owner,  S.  'T.  Atherholt,  Nar¬ 
berth,  Pa.  Stone,  3  stories,  123x32  feet,  (2) 
wings  22x28  feet,  slate  roof,  oak  and  pine 
floors,  metal  lath,  vapor  heat,  electric  light, 
tile  and  marble  work,  iron  work.  Plans  in 
progress.  Owner  is  taking  sub-bids. 

Twin  Residence,  Glenside,  Pa.  Architect, 
private  plans.  Owner,  name  withheld.  Frame 
and  stucco,  <2%  stories,  30x37  feet,  shingle 
roof,  hardwood  floors,  -steam  or  hot  water 
heat,  electric  lighting,  plumbing.  Edward  J. 
Heinke,  'Twelfth  and  Norris  streets,  taking 
sub -bids. 

Jefferson  School  Annex,  Allentown,  Pa.  Ar¬ 
chitects,  Ruhe  &  Lange,  12  North  Sixth  street, 
Allentown,  Pa.  Owners,  School  Board  of  Al¬ 
lentown,  care  of  T.  P.  Wenner,  secretary, 
School  Administration  Building,  Allentown, 
Pa.  Brick,  2  stories  and  basement,  steel, 
130x200  feet,  concrete  foundations,  slag  roof, 
hardwood  floors,  tile,  marble  and  terrazzo 
work,  rolled  steel  skylights,  fire  doors, 
metal  lath,  roof  ventilators,  waterproof¬ 
ing  and  dampproofing,  iron  stairs  and 
work  (heating,  plumbing  and  electric  work 
reserved).  Owners  taking  revised  bids  due 
March  7th.  Butz  &  Clader,  Ainey  Building; 
Ochs  Const.  Co.,  440  Wire  street;  Ritter  & 
Smith,  1227  Gordon  street;  William  H.  Gang- 
were,  A.  N.  B.  Building;  George  Hardner, 
Lentz  Building,  all  of  Allentown,  Pa.;  R.  S. 
Rathbun,  409  Vine  street,  Bethlehem,  Pa.,  are 
figuring. 

Church,  Brookline,  Pa.  Architect,  H.  W. 
Castor,  Stephen  Girard  Building,  Philadel¬ 
phia.  Owners,  Brookline  Methodist  Episco¬ 
pal  Church,  Brookline,  Pa.  Stone,  36x45  feet, 
slate  roof,  pine  floors,  steam  heat,  electric 
lighting  (plastering  and  painting  reserved). 
Architect  taking  bids  due  February  28th. 
Penn  Const.  &  Eng.  Co.,  3840  Spring  Garden 
street;  F.  B.  Davis  &  Son,  Inc.,  240  North 
Sixteenth  street;  F.  E.  Wallace,  1220  'Chan¬ 
cellor  street;  J.  H.  Hinkle,  Twenty-fifth  and 
Delancey  streets;  McNeill  Valentine  Co.,  841 
North  Broad  'street;  F.  A.  Havens  Co.,  845 
North  Nineteenth  street,  Philadelphia;  John 

E.  Speth,  Brookline,  Pa.,  and  E.  Oscar  Llobb, 
Llanerch,  Pa.,  are  figuring. 

Memorial  Science  Building,  Bethlehem,  Pa. 
Architect,  H.  J.  Weigner,  Bethlehem  Trust 


Building,  Bethlehem,  Pa.  Owners,  Moravian 
College  and  Theological  Seminary,  care  of  ar¬ 
chitect.  Steel,  brick,  3  stories,  40x70  feet, 
concrete  foundations,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work,  metal  lath,  safety  treads,  roof  ventila¬ 
tors.  Architect  taking  bids  due  March  1st. 

F.  F.  Speck  Const.  Co.,  51.  West  Walnut 
street;  Brillhart  Brothers,  Bethlehem  Trust 
Building;  Garber  &  Cissel,  12  West  Fourth 
street;  Howard  E.  Stoudt  &  Son,  424  Avenue 
C;  George  W.  Heller  &  Son,  719  North  New 
street;  Frank  B.  Glassmire,  Bethlehem  Trust 
Building,  all  of  Bethlehem,  Pa.,  are  figuring. 

Residence,  Ambler,  Pa.  Architects,  Scher¬ 
merhorn  &  Phillips,  430  Walnut  street,  Phila¬ 
delphia.  Owner,-  Mrs.  C.  Marvih  Riley,  Am¬ 
bler,  Pa.  Architect  taking  bids 'due  February 
23rd.  Penn  Const.  &  Eng  Co.,  3840  Spring 
Garden  street;  C.  J.  Kemmerle,  Ambler,  Pa.; 
Howard  S.  Amey,  Ambler,  Pa.;  W.  John  Stev¬ 
en's,  Inc.,  Wyncote,'  Pa.,  and  J.  S.  Cornell  & 
Son,  Morris  Building,  Philadelphia,  are  fig¬ 
uring. 

School,  Langhorne,  Pa.  Architect,  A.  Oscar 
Martin,  Doylestown,  Pa.  Owners,  Board  of 
Education,  Doylestown,  Pa.  Brick,  2-story 
add.,  30x60  feet,  slate  roof,  maple  floors,  heat¬ 
ing  and  electric  light  extensions.  Architect 
taking  bids  due  February  28th.  C.  E.  Smith, 
Hulmesville,  Pa.;  C.  Y.  Stradling,  Nelwtown, 
Pa.;  Morris  Girton,  Newtown,  Pa.,  and  T.  C. 
Snyder,  Cornwells,  Pa.,  are  figuring. 

Residence,  Ardmore,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street.  Owner, 
J.  V.  Slaughter,  Ardmore,  Pa.  Hollow  tile 
and  stucco.  Architect  taking  bids  due  March 
1st.  George  R.  Markle,  Narberth,  Pa.;  Adolph 
Korn,  Clifton  Heights,  Pa.;  J.  Howard  Rob¬ 
erts,  Lansdowne,  Pa.;  Fesmire  Brothers, 
Huntingdon  Valley,  Pa.,  and  Leedom  Broth¬ 
ers,  6213  Webster  street,  Philadelphia;  L.  B. 
Spencer,  Ardmore,  Pa.,  are  figuring. 

Junior  High  School,  Monessen,  Westmore¬ 
land  County,  Pa.  Architect,  J  .Mervin  Beall 
&  Son,  Monessen,  Pa.  Owners,  Board  of  Edu¬ 
cation,  Monessen,  Pa.  Brick  and  steel,  2  sto¬ 
ne's,  200x126  feet,  asphalt  roof,  cement,  ma¬ 
ple,  composition,  cork  tile  and  linotile  floors, 
metal  lath,  metal  window  guards,  waterproof¬ 
ing,  terra  cotta,  steel  doors,  hollow  metal  sky¬ 
lights,  tile,  marble  and  terrazzo  work  (heat¬ 
ing,  lighting  and  plumbing  reserved).  Ar¬ 
chitect  taking  bids  due  February  24th.  P.  H. 
Kelly  Const.  Co.,  1713  jSansom  street,  Phila¬ 
delphia,  are  figuring. 

Residences  (2),  Cynwyd,  Pa.  Architect, 
Theodore  F.  Dillon,  903  South  Forty-ninth 
street,  Philadelphia.  Owners,  J.  L.  &  T.  F. 
Dillon,  903  S.  49th  st.  Stone  and  frame,  2  sto¬ 
ries,  28x38  feet,  shingle  roof,  hardwood  and 
pine  floors,  hot  water  heat  (electric  work  re¬ 
served),  tile  work.  Architect  taking  bids. 
Samuel  T.  Atherholt,  Narberth,  Pa.;  George 
Bottoms,  Narberth,  Pa.;  Walter  Schlipf,  1731 
North  Fifty-third  street,  Philadelphia,  and 
Walter  Gill,  Lansdowne,  Pa.,  are  figuring. 

Residence  (alts,  and  add.),  Cynwyd,  Pa.  Ar¬ 
chitect,  Thomas  B.  Lippincott,  10  South 
Eighteenth  street,  Philadelphia.  Owner,  Dr. 
Edward  Campbell,  310  Kent  road,  Cynwyd, 
Pa.  New  enclosed  porch,  26x20  feet,  shingle 
roof,  composition  floor,  electric  work,  hard¬ 
ware.  Architect  taking  bids  due  February 
23rd.  William  J.  Ryder,  1716  Sansom  street, 
Philadelphia,  and  Charles  C.  Pace,  Merion, 
Pa.,  are  figuring. 

School,  'Tuscarora,  Pa.  Architects,  Benja¬ 
min  R.  Steven's,  Inc.,  1737  Filbert  street,  Phil¬ 
adelphia.  Owners,  School  Board  of  Tuscarora, 
Pa.  Lowest  bids  submitted  by  Butz  &  Clader, 
Allentown,  Pa.,  $75,300.  Heating,  Herre 
Brothers,  Harrisburg,  Pa.,  $17,670.  Plumbing, 
Hadesty,  Tamaqua,  Pa.,  $6,537. 

Labor  and  Material,  Heating  System,  State 
Highway  Garage,  Twelfth  and  State  streets, 
Harrisburg,  Pa.  Owners,  State  of  Pennsyl- 
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•  vauia,  T.  W.  Templeton,  Supt.  of  Commis¬ 
sioners  of  Public  Grounds  and  Buildings,  Cap¬ 
itol  IBuilding,  Harrisburg,  Pa.  Owners  taking 
bids,  due  March  14th  at  noon.  Deposit  $5.00. 

Supplies,  State  Highway  Department,  Har¬ 
risburg,  Pa.  Owners,  State  of  Pennsylvania, 
State  Highway  Department,  George  H.  Biles, 
Asst.  Supt.  Highway  Commissioner,  Harris¬ 
burg,  Pa.  Reinforced  concrete  culvert  pipe 
and  corrugated  metal.  Owners  taking  bids, 
due  March  10th  at  10  A.  M. 

Residence,  Jenkintown,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  Wm.  H.  Kerr,  4848  North 
Sydenham  street,  Philadelphia.  Stone,  2% 
stories,  28x)31  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heating,  electric  lighting. 
Owner  taking  bids,  due  February  24th.  E. 
Allen  Reeves,  Inc.,  Abington,  Pa.,  is  figuring. 

Residence,  Cynwyd,  Pa.  Architect,  H.  G.. 
McMurtrie,  1012  Walnut  street,  Philadelphia. 
Owner,  Horace  P.  Liversidge,  Bala,  Pa.  Stone, 
2 y2  stories,  02x27  feet,  wing  18x27  feet,  tile 
or  slate  roof,  oak  and  pine  floors,  stone 
foundations,  plumbing,  heating,  electric  work, 
tile  and  marble  work,  bond,  iron  work.  Ar¬ 
chitect  taking  bids,  due  February  23rd.  Chas. 
C.  Pace,  Merion,  Pa.,  only  bidder. 

Store  and  Apartment,  [Lawndale,  Philadel¬ 
phia.  Architect,  Christian  H.  Fries,  8327  D 
street,  Fox  Chase,  Philadelphia.  Owner,  A.  H. 
Martin,  care  of  architect.  Brick  and  steel, 
59x55  feet,  2  stories,  slag  roof,  oak  and  pine 
floors,  steam  heat,  electric  light,  tile  and 
marble  work,  metal  ceilings,  iron  work.  Ar¬ 
chitect  taking  bids,  due  February  27th.  E. 
Allen  Reeves,  Inc.,  Abington,  Pa.,  is  figuring. 

Residence,  Elkins  Park,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  H.  E.  Taylor,  care  of 
Builder.  ‘Stone,  2 y2  stories,  44x47  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  lighting.  E.  Allen  Reeves,  Inc.,  Abington, 
Pa.,  is  figuring. 


Pennsylvania 
Contracts  Awarded 

Apartment  House,  Drexel  Hill,  Pa.  Archi¬ 
tect,  Charles  M.  Talley,  2536  North  Thirty- 
first  street.  Owner,  Edward  H.  Wanamaker, 
Drexel  Hill,  Pa.  Contract  awarded  to  Bowden 
Const.  Co.,  1713  Sansom  street. 

Jackson  School  Annex,  Allentown,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  School 
Board  of  Allentown,  T.  P.  Wenner,  secretary, 
Allentown.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  62x102  feet  (heating,  electric  work, 
plumbing  separate  contracts),  Spanish  tile  and 
asphalt  built-up  roof,  terrazzo  and  yellow 
pine  floors,  tile  work,  metal  lath,  roof  venti¬ 
lators,  kalamein  doors,  floor  hardener,  orna¬ 
mental  iron  work.  Contract  awarded  to  W. 
H.  Gangwere  &  Co.,  Allentown  National  Bank 
Building,  Allentown,  Pa. 

Building,  (Lester,  Pa.  Architect,  private 
plans.  Owners,  'Lester  Piano  ;Co.,  1306  Chest¬ 
nut  street.  Brick,  3  stories,  144x85  feet,  slag 
roof,  maple  floors,  rolled  steel  sash,  bond,  iron 
work  (heating,  plumbing,  lighting  and  sprink¬ 
lers  reserved).  Contract  awarded  to  George 
S.  Roe,  6949  Saybrook  avenue,  Philadelphia. 

School  (alts,  and  add.),  Narberth,  Pa.  Ar¬ 
chitect,  A.  H.  Brockie,  254  South  Fifteenth 
street,  Philadelphia.  Owners,  Main  Montgom¬ 
ery  School,  Hopper  Estate,  Narberth,  Pa. 
Brick,  2  stories,  63x43  feet,  slag  roof,  roof 
ventilators,  fire  doors.  Contract  awarded  to 
Gray  Brothers,  Rosemont,  Pa. 

Store  (alts.),  Allentown,  Pa.  Architect,  D. 
Levy,  938  Hamilton  street,  Allentown,  Pa. 
Owner,  Charles  Kline,  on  premises.  Steel,  2 
stories*  20x110  feet,  slag  roof,  concrete  and 
wood  floors,  electric  lighting,  tile  and  marble 
work,  elevators.  Contract  awarded  to  W.  H. 


Gangwere,  Allentown  National  Bank  Build¬ 
ing,  Allentown,  Pa. 

Residence  and  Garage,  Cynwyd,  Pa., 
$14,000.  Architect,  private  plans.  Owner,  J. 
M.  Reiley,  5211  Litchfield  street,  Philadel¬ 
phia.  Brick  and  stucco,  2 y2  stories,  28x40 
feet,  slate  roof,  hot  water  heat,  electric  light¬ 
ing,  hardwood  floors,  tile  work.  Contract 
awarded  to  William  J.  Gruhler  Co.,  219  High 
street,  Philadelphia. 

Residence,  Ardmore,  Pa.  Architect,  W.  K. 
Durham,  323  Walnut  street,  Philadelphia. 
Owner,  name  withheld.  Frame  and  stucco, 
iy2  stories,  35x38  feet,  shingle  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  lighting, 
tile  work.  Contract  awarded  to  Stewart 
Hutchinson,  Ardmore,  Pa. 


New  Jersey 
Construction  News 

Store  (alts.),  South  BroAd  street,  Trenton, 
N.  J.  Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owner,  H.  E.  Brown,  care  of 
architect.  New  front,  copper  work,  pine 
floors,  electric  light,  terra  cotta.  Plans  in 
progress. 

Residence,  Trenton,  N.  J.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Owner, 
Mr.  M.  Morris,  care  of  architect.  Brick, 
frame,  2 y2  stories,  25x45  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

School  (add.),  Knoekner  School,  Hamilton 
Township,  N.  J.  Architect,  William  Klemann, 
First  National  Bank  Building,  Trenton,  N.  J. 
Owners,  Hamilton  Township  School  Board, 
William  Robinson,  Hamilton  Township.  Brick, 
2  stories,  4  rooms,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light,  marble  work,  hol¬ 
low  tile,  metal  lath,  roof  ventilators,  hollow 
metal  skylights,  iron  stairs.  Too  early  for 
details. 

School  (add.),  Maple  Shade,  Hamilton 
Township,  N:  J.  Architect,  William  Kle¬ 
mann,  First  National  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Board  of  Education  of 
Hamilton  Township,  N.  J.  Brick,  ‘2  stories, 
6  rooms,  slate  roof,  hardwood  floors,  steam 
heat,  electric  light,  marble  work,  hollow  tile, 
metal  lath,  roof  ventilators,  hollow  metal  sky¬ 
light,  iron  stairs.  Too  early  for  details. 

Church  (alts,  and  add.),  Pitman,  N.  J.  Ar¬ 
chitect,  Arthur  B.  Gill,  328  Market  street, 
Camden,  'N.  J.  Owners,  Pitman  Baptist 
Church,  care  of  architect.  Concrete  block,  1 
story  and  basement,  28x56  feet  and  28x28 
feet,  steam  heat,  electric  light,  pine  floors. 
Architect  ready  for  bids. 

School  for  Deaf,  iScudder  Falls,  Trenton, 
N.  J.  Architects,  Guilbert  &  Betelle,  665 
Broad  street,  Newark,  and  Arnold  H.  Moses, 
Temple  Building,  Camden,  N.  J.  Owners, 
State  of  New  Jersey,  Department  of  Institu¬ 
tions  and  Agencies,  Trenton,  N.  J.  Brick,,  (4) 
cottages  and  school  building,  dining  hall, 
auditorium  and  gymnasium,  sl'ate  roof,  fire¬ 
proof  floors,  steam  heat,  electric  light,,  tile 
and  terrazzo  work,  metal  lath.  Owner  ready 
for  bids.  Plans  may  be  secured  at  office  of 
A.  H.  Moses,  Temple  Building,  Camden,  N.  J. 

Amusement  Pavilion,  Clementon  Park,  N.  J. 
Architects,  Lachman  &  Murphy,  Drexel  Build¬ 
ing,  Philadelphia.  Owner,  William  N.  Starr, 
care  of  architect.  Frame,  50x80  feet,  com¬ 
position  shingle  roof,  pine  floors,  electric 
light.  Architects  taking  bids  due  as  soon  as 
possible.  Charles  Seybold  &  (Son,  Clementon, 
N.  J.,  are  figuring. 

Residence  (alts.),  109  ISouth  V-assar  Square, 
Atlantic  City,  N.  J.  Architect,  C.  E.  Seher- 
merhorn,  430  Walnut  street,  Philadelphia. 
Owner,  James  Stuart  Lowry,  Baltimore,  Md. 
Frame  and  brick,  canvas  roof,  gas  ranges, 


slate  roof,  heating  and  electric  extensions, 
tile  work,  painting,  plumbing.  Architects  tak¬ 
ing  bids  due  February  24th.  John  Bauer, 
California  and  Atlantic,  avenues;  William 
Kuhl,  North  Portland  avenue;  Morrell  Bowen, 
Montgomery  and  Winchester  avenues,  and 
Josiah  Conover,  Venice  Park,  all  of  Atlantic 
City,  N.  J.,  are  figuring. 

Juvenile  Detention  House  (alt.  and  add.), 
422  North  Second  street,  Camden,  N.  J.  Ar¬ 
chitects,  Lackey  &  Hettle,  509  Market  street, 
Camden,  N.  J.  Owners,  Board  of  Chosen 
Freeholders,  Morris  P.  Rudderow,  chairman, 
Building  Committee,  Camden  County  Court 
House,  Camden,  N.  J.  Brick  and  steel,  3  sto¬ 
ries,  15x12  feet,  Barrett  roof,  cement  and 
linoleum  floors,  metal  lath,  steam  heat,  elec¬ 
tric  light,  tile,  marble  and  terrazzo  work,  hol¬ 
low  metal  sash  and  skylights,  bond.  Owners 
taking  bids  due  March  3rd.  Hugh  B.  Miller, 
Edgev  ter  Park,  N.  J.;  Heavner  &  Guthridge, 
Norri  .own,  Pa.;  J.  W.  Draper,  436  Haddon 
ave. ;  A.  J.  Voegtlin,  41st  and  Westfield  sts., 
Winter  &  Fern,  all  of  Camden,  N.  J. ;  Wnj. 
Linker,  736  Cherry  st.-;  F.  Y.  Warren  Co.,  132 
South  Seventeenth  street;  J.  M.  Yardley,  1716 
iSansom  street;  F.  B.  Davis  &  Son,  Inc.,  240 
North  Sixteenth  street;  H.  E.  Baton,  1713 
Sansom  street;  Barclay  White  Co.,  1713  San- 
som  street;  P.  H.  Kelly  Const.  Co.,  1713  San¬ 
som  street;  Wills-Bill  Co.,  1706  Sansom  street; 
Robbins  Cont.  Co.,  1137  North  Front  street, 
Philadelphia,  and  Fred  Lange,  Audubon, 
N.  J.;  Monaghan  &  Losse,  Inc.,  3016  Chestnut 
street,  and  Potts  Bros.  &  Cooperson,  129  N. 
Eleventh  street,  Philadelphia,  are  figuring. 

Underground  Comfort  Station,  South  Plaza, 
Camden  County  Court  House,  Camden,  N.  J. 
Architects,  Lackey  &  Hettle,  509  Market 
street,  Camden,  N.  J.  Owners,  Camden  County 
Board  of  Freeholders,  James  F.  Walton,  chair¬ 
man,  Building  Committee,  Court  House,  Cam¬ 
den,  N.  J.  Brick,  steel  and  cut  stone,  irregu¬ 
lar  size,  concrete  roof,  cement  floors,  metal 
lath,  waterproofing  and  d'ampp  roofing,  iron 
work,  bond,  marble  and  terrazzo  work,  steam 
heat,  electric  lighting.  Owners  taking  bids 
due  March  3rd.  Hugh  B.  Miller,  Edge  water 
Park,  N.  J.;  J.  W.  Draper,  436  Haddon  ave.; 
A.  J.  Voegtlin,  41st  and  Westfield  sts.;  Winter 
&  Fern,  all  of  Camden,  IN.  J.;  F.  V.  Warren 
Co.,  132  South  Seventeenth  street;  J.  M. 
Y'ardley,  1716  Sansom  street  (  F.  B.  Davis  & 
Son,  Inc.,  240  North  Sixteenth  street;  H.  E. 
Baton,  1713  Sansom  street;  Barclay  White 
Co.,  1713  iSansom  street;  P.  H.  Kelly  Const. 
Go,,  1713  Sansom  street;  Wills-Bill  Co.,  1706 
Sansom  street,  Philadelphia;  Fred  Lahge, 
Audubon,  N.  J.;  Robbins  Cont.  Co.,  1137 
North  Front  street,  Philadelphia;  William 
Linker,  735  Cherry  street,  and  Heavner  & 
Guthridge,  Norristown,  Pa.;  Monaghan  & 
Losse,  Inc.,  3016  Chestnut  street,’  and  Potts 
Bros.  &  Cooperson,  129  North  Eleventh  street, 
Philadelphia,  are  figuring. 

[Store  and  Apartment,  Illinois  and  Pacific 
avenues,  Atlantic  City,  N.  J.  Architect,  Frank 
A.  Berry,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owner,  Y.  Dein,  Pacific  avenue,  At¬ 
lantic  City,  N.  J.  Brick,  steel  and  cut  stone, 
3  stories,  94x25  feet,  slag  roof,  oak  and  pine 
.  floors,  metal  lath,  iron  work,  bond,  hollow 
metal  sash,  tile,  marble  and  terrazzo  work, 
steam  heat,  electric  light.  Architect  taking 
additional  bid  from  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia,  due  February  25th. 

Apartment,  South  Massachusetts  avenue, 
Atlantic  City,  N.  J.  Architect,  Oscar  Schmidt, 
Guarantee  Trust  Building,  Atlantic  City,  N. 
J.  Owner,  ISamuel  Sehlechter,  Atlantic  City, 
N.  J.  Brick,  3  stories,  20x80  feet,  slag  roof, 
concrete  foundations,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  rolled  steel  skylights.  Architect  will 
take  bids  in  ten  days. 

War  Memorial  Building,  Pacific  avenue,  At- 
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1  antic  City,  X.  J.  Architect,  J.  H.  Vaughn, 
Guarantee  Trust  'Building,  Atlantic  City,  X. 
J.  Owners,  City  of  Atlantic  City,  Mr.  Stein- 
bricker,  City  Hall,  Atlantic  City,  X.  J.  Stone, 
fireproof,  3  stories  and  basement,  55x100  feet, 
stone  foundations,  maple  floors,  Johns  Man- 
ville  roof,  electric  light,  tile  work,  plumbing. 
Owners  w’ill  take  bids,  due  March  8th. 

Twin  Residences,  4-6  South  'Texas  avenue, 
Atlantic  City,  X.  J.,  $20,000.  Architect,  A. 
F.  Amodio,  29  Segal  Building,  Atlantic  City, 
X.  J.  Owner,  Samuel  Ginsberg,  Atlantic  'City, 
X.  J.  Brick,  40x79  feet,  slag  roof,  hardwood 
floors,  electric  light.  Owner  taking  bids. 

Residences  (2),  5-7  South  Spray  avenue, 
Atlantic  City,  X.  J.,  $15,000.  Architect,  A. 
F.  Amodio,  Segal  Building,  Atlantic  City,  X. 
J.  Owner,  Samuel  Ginsberg,  Atlantic  City, 
X.  J.  Brick,  2  stories,  38x53%  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light. 
Owner  taking  bids. 

Apartment  House,  Xewport  and  Ventnor 
avenue,  $30,000.  Architect,  Bertram  Ireland, 
Guarantee  Trust  Building,  Atlantic  City,  X. 
J.  Owner,  I.  Speer,  15  South  Buffalo  avenue, 
Ventnor,  X.  J.  Brick,  3  stories,  41x80  feet, 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  taking 
bids,  due  as  soon  as  possible.  J.  Vaugh 
Mathis,  Guarantee  Trust  Building;  Philip 
Hannum,  Georgia  avenue  and  Thorofare;  Eu¬ 
gene  Parson,  John  Green,  H.  Scull,  8  Xorth 
Cambridge  avenue,  Atlantic  City,  X.  J.,  are 
figuring. 

Garage  and  Apartments,  Albany  avenue, 
Atlantic  City,  X.  J.,  $40,000.  Architect,  A. 
F.  Amodio,  Segal  Building,  Atlantic  City,  X. 
Owners,  D.  &  D.  Supply  Co.,  Atlantc  'City,  X. 
J.  Brick,  100x98  feet,  slag  roof,  concrete 
floors,  hot  water  heat,  electric  light,  tile 
work,  metal  lath,  roof  ventilators,  rolled  steel 
skylights,  lire  doors,  store  fixtures,  floor  hard¬ 
ener,  ornamental  iron  work.  Plans  in  prog¬ 
ress. 

Residence  and  Garage  (alts,  and  add.),  6119 
Monmouth  avenue,  Ventnor,  X.  J.  Architect, 
Oscar  Schmidt,  Guarantee  Trust  Building,  At¬ 
lantic  City,  X.  J.  Owner,  M.  H.  Goodwin, 
Adelphia  Hotel,  Philadelphia.  Hollow  tile  and 
stucco,  2  stories,  38x63  feet,  Spanish  tile  roof, 
concrete  and  hardwood  floors,  hot  wmter  heat, 
electric  light,  tile  and  marble  work,  inciner¬ 
ator.  Plans  in  progress. 

Bank  (alts,  and  add.),  Atlantic  and  Ken¬ 
tucky  avenue,  Atlantic  City,  X.  J.  Architect, 
J.  Hudson  Vaughn,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City,  X.  J.  Owners,  Union  Xa- 
tional  Bank,  Dr.  Cuskaden,  on  premises. 
Brick,  general  alterations,  concrete  and  hard¬ 
wood  floors,  tile,  marble  and  terrazzo  work, 
bank  fixtures,  fireproof  vault.  Plans  in  prog¬ 
ress. 

Masonic  Hall,  Cape  May,  X.  J.  Architect, 
J.  Hudson  Vaughn,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City,  X.  J.  Owners,  Masonic 
Order,  J.  S.  Hewitt,  Cape  May,  X.  J.  Hollow 
tile  and  stucco,  2%  stories,  40x120  feet,  slag 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  and  marble  work,  metal  lath,  roof 
ventilators,  skylights.  Plans  in  progress. 

Bank  (alts.),  Atlantic  City,  X.  J.  Archi¬ 
tect,  V.  B.  Smith,  Guarantee  Trust  Building, 
Atlantic  City,  X.  J.  Owners,  Ventnor  Trust 
Co.,  care  of  architect.  Xew  front,  cut  stone 
work,  terrazzo  floors,  electric  light,  tile  and 
marble  w  ork,  ornamental  iron  work.  Plans  in 
progress. 

Post  Office  (add.),  Victoria  and  Atlantic 
avenue,  Atlantic  City,  X.  J.  Architect,  V.  B. 
Smith,  Guarantee  'Trust  Building,  Atlantic 
City,  X.  J.  Owner’s  name  withheld.  Brick,  1 
story,  32x80  feet,  slag  roof,  terrazzo  floors, 
hot  water  heat,  electric  light,  tile  work,  sky¬ 
lights,  roof  ventilators.  Architect  will  take 
bids  in  two  weeks. 


New  Jersey 
Contracts  Awarded 

Shelters  and  Concourse,  Jersey  City  Passen¬ 
ger  Terminal,  Jersey  City,  X.  J.  Architect, 
William  H.  Cookman,  Broad  Street  Station, 
Philadelphia.  Owners,  Pennsylvania  Railroad 
Company,  Broad  Street  Station,  Philadelphia. 
Plaster  and  steel,  1  story,  112x19  feet,  (3) 
90x27  feet,  (4)  17x577  feet,  concourse,  30x256 
feet,  Barrett  roof,  concrete  floors,  metal  lath, 
waterproofing,  iron  work,  bond.  Contract 
awarded  to  Frederick  iSnare  Oorp.,  8  West 
Fortieth  street,  Xew  York  City.  ■ 

Apartment,  Ventnor,  X.  J.  Architect,  V. 
B.  Smith,  Guarantee  Trust  Building,  Atlantic 
City,  X.  J.  Owners,  Moyer  &  Wiley,  Atlantic 
City,  X.  J.  Brick,  2  stories,  '24x60  feet,  slag 
roof,  pine  floors,  steam  heat,  electric  light. 
Contract  awarded  to  Josiah  Conover,  Morn- 
ingside  and  Arkansas  avenues,  Atlantic  City, 
X.  J. 

Garage  and  Apartment,  Xorth  Michigan 
avenue,  Atlantic  City,  X.  J.  Architect,  W.  S. 
Hewitt,  Guarantee  Trust  Building,  Atlantic 
City,  X.  J.  Owner,  Jacob  Rimkiefsky,  25 
South  'Texas  avenue,  Atlantic  City,  X.  J. 
Brick,  2  stories,  149x50  feet,  slag  roof,  com¬ 
position  floors,  electric  light,  hollow  metal 
skylights.  Contract  awarded  to  Samuel  Do- 
linsky,  2  Xorth  Vermont  avenue,  Atlantic 
City,  X.  J. 

Bungalow,  Ventnor,  X.  J.  Architect,  J. 
Hudson  Vaughn,  Guarantee  Trust  Building, 
Atlantic  City,  X.  J.  Owner,  W.  Chandler 
'Stewart,  808  Atlantic  avenue,  Atlantic  City, 
X.  J.  Brick,  hollow  tile  and  stucco,  1%  sto¬ 
ries,  30x66  feet,  Spanish  tile  roof,  'hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  P.  G.  Hannum, 
Georgia  avenue  and  Thorofare. 

Apartment,  Ventnor  and  Portland  avenue. 
Architect,  A.  F.  Amodio,  Segal  Building,  At¬ 
lantic  City,  X.  J.  Owner,  M.  Salina,  144  S. 
Bellevue  avenue.  Brick,  47x75  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
hollow  tile,  metal  lath,  metal  window  guards. 
Contract  awarded  to  M.  Dolinky,  130'8  Pacific 
avenue,  Atlantic  City,  X.  J. 

Apartment,  Harrisburg  and  Ventnor  ave¬ 
nues.  Architect,  A.  F.  Amodio,  Segal  Build¬ 
ing,  Atlantic  City,  X.  J.  Owner,  A.  F.  Far- 
rania,  Harrisburg  and  Ventnor  avenues. 
Brick,  84x66  feet,  hardwood  floors,  hot  water 
heating.  Contract  awarded  to  Abacus  Const. 
Co.,  Atlantic  City,  X.  J. 

Building  (alts.),  Xorth  Georgia  avenue,  At¬ 
lantic  City,  X.  J.  Architect,  A.  F.  Amodio, 
Segal  Building,  Atlantic  City,  X.  J.  Owner, 
Rocco  Pepino,  37  Xorth  Georgia  avenue,  At¬ 
lantic  City,  X.  J.  Frame,  20x40  feet,  slate 
roof,  hardwood  floors.  Contract  awarded  to 
Abacus  Const.  Co.,  Atlantic  City,  X.  J. 

Building  (alts.),  Arctic  avenue,  Atlantic 
City,  X.  J.  Architect,  A.  F.  Amodio,  Segal 
Building,  Atlantic  City,  X.  J.  Owner,  J. 
Pilengmuten,  Arctic  avenue,  Atlantic  City, 
X.  J.  Brick,  copper,  hot  water  heating,  slag 
roof,  25x50  feet,  hardwood  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Abacus  Const.  Go.,  Atlantic  City,  X.  J. 


Miscellaneous 
Construction  News 

Country  Club,  Greensboro,  X.  C.,  $50,000 
Architect,  Charles  Barton  Keen,  Bailey  Build 
ing,  Philadelphia.  Owners,  Greensboro  Coun 
try  Club,  Greensboro,  X.  C.  P.  Rucker,  presi 
dent.  Hollow  tile  and  stucco,  2  stories.  Pre 
liminary  plans  in  progress. 


Proposals 


SEALED  PROPOSALS 

Xotice  is  hereby  given  that  scaled  bids 
will  be  received  by  James  F.  Walton,  Chair¬ 
man  of  the  Court  House  Committee  of  the 
Board  of  Chosen  Freeholders  of  Camden 
County,  and  opened  and  read  in  public  on 
Saturday,  March  4th,  1922,  at  eleven  o’clock 
A.  M.,  at  a  public  hearing  of  said  Committee, 
to  be  held  in  the  Freeholders  ’  room  in  the 
Court  House,  Camden,  X.  J.,  for  changes  in 
the  quarters  of  the  County  Clerk  and  also 
in  offices  of  the  Prosecutor,  in  accordance 
with  specifications  and  drawings,  which  may 
be  seen  on  application  at  the  office  of  the 
architects1,  Rankin,  JCellogg  and  Crane,  1012 
Walnut  street,  Philadelphia,  Pa. 

Bids  must  be  enclosed  in  sealed  envelopes, 
bearing  the  name  and  address  of  the  bidder 
and  the  words  “Bid  on  Changes  in  Court 
House,”  and  addressed  to  James  F.  W'alton, 
Chairman,  Court  House,  Camden,  X.  J. 

Each  bid  must  be  accompanied  by  a  certi-i 
fied  check  in  a  sum  ot  less  than  ten  per 
cent,  of  the  bids  submitted. 

A  surety  bond  will  be  required  in  the  full 
amount  of  the  contract  for  the  proper  com¬ 
pletion  of  the  work,  and  the  bidder  shall 
also  include  in  his  bid  a  bid-certificate  from 
a  surety  company. 

The  Board  of  Chosen  Freeholders  reserves 
the  right  to  reject  any  and  all  bids. 

James  F.  Walton, 
Chairman,  Cdurt  House  Committee. 

Dated  February  20,  1922. 

Xotice  is  hereby  given  that  sealed  bids 
will  be  received  by  James  F.  Walton,  Chair¬ 
man  of  the  Court  House  Committee  of  the 
Board  of  Chosen  Freeholders  "of  Camden 
County,  and  opened  and  read  in  public  on 
Saturday,  March  4th,  1922,  at  eleven  o’clock 
A.  M.,  at  a  public  hearing  of  said  Committee, 
to  be  held  in  the  Freeholders  ’  room ,  in  the 
Court  House,  Camden,  X.  J.,  for  removing 
the  present  roof  covering  and  providing  new 
roof  covering  with  flashings  and  including 
resetting  and  repointing  of  terra  cotta  balus¬ 
trade  and  other  miscellaneous  repairs  in¬ 
cluded  thereby  of  the  Camden  Court  House, 
at  Camden,  X.  J.,  in  accordance  with  speci¬ 
fications  which  may  be  had  by  application 
at  the  office  of  the  architects,  Rankin,  Kel¬ 
logg  and  Crane,  1012  Walnut  street,  Phila¬ 
delphia,  Pa. 

Bids  must  be  enclosed  in  sealed  envelopes, 
bearing  the  name  and  address  of  the  bidder 
and  the  words  “Bid  on  Court  House  Roof,” 
and  addressed  to  James  F.  Walton,  Chair¬ 
man,  Court  House,  Camden,  X.  J. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  in  a  sum  not  less  than  ten  per 
cent,  of  the  bid®  submitted. 

A  surety  bond  will  be  required  in  the  full 
amount  of  the  contract  for  the  proper  com¬ 
pletion  of  the  work,  and  the  bidder  shall 
also  include  in  his  bid  a  bid-certificate  from 
a  surety  company. 

The  Board  of  Chosen  Freeholders  reserves 
the  right  to  reject  any  and  all  bids. 

James  F.  Walton, 
Chairman,  Court  House  Committee 

Dated  February  20,  1922. 

Xotice  is  hereby  given  that  sealed  bids 
will  be  received  by  James  F.  Walton,  Chair¬ 
man  of  the  Court  House  Committee  of  the 
Board  of  Chosen  Freeholders  of  ^Camden 
County,  and  opened  and  read  in  public  on 
Thursday,  March  2nd.  1922,  at  ten  o’clock 
A.  M.,  at  a  public  hearing  of  said  Committee, 


to  be  held  in  the  Freeholders’  room  in  the 
Court  House,  Camden,  N.  J.,  for  the  building 
and  construction  of  a  Comfort  Station  at  the 
Court  House,  in  accordance  with  the  plans 
and  specifications  therefore  On  file  in  the 
office  of  the  Clerk  of  said  Board,  and  on  view 
at  the  offices  of  Benjamin  Howell  Lackey 
and  Joseph  Norman  Hettel,  architects,  No.  5 
Hudson  street,  Camden,  N.  J. 

Bids  must  be  enclosed  in  .sealed  envelopes; 
bearing  the  name  and  address  of  the  bidder 
and  the  words  ‘ '  Bid  on  Comf  ort  Station,  ’  ’ 
and  addressed  to  James  F.  Walton,  Chair¬ 
man,  Court  House,  Camden,  N.  J. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  in  a  sum  ot  less  than  ten  per 
cent,  of  the  bids  submitted. 

A  surety  bond  will  be  required  in.  the  full 
amount  of  the  contract  for  the  proper  com¬ 
pletion  of  the  work,  and  the  bidder  shall 
also  enclose  in  his  bid  a  bid-certificate  from 
a  surety  company. 

The  Board  of  Chosen  Freeholders  reserves 
the  right  to  reject  any  and  all  bids. 

James  F.  Walton, 
Chairman,  Court  House  Committee. 

Dated  February  8,  1922. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Febru¬ 
ary  15,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  March  15,  1922,  for 
the  construction  of  extension,  etc.,  to  the 
United  States  Post  Offi.ee,  Hagerstown,  Md. 
Drawings  and  specification  may  be  obtained 
from  the  Custodian  at  Hagerstown,  Md.,  or 
at  this  office,  in  the  discretion  of  the  Super¬ 
vising  Architect.  Jas.  A.  Wetmore,  Acting 
Supervising  Architect. 


LAW  BUILDING 
at 

WEST  VIRGINIA  UNIVERSITY 
Morgantown,  W.  Va. 

NOTICE  TO  CONTRACTORS 

Sealed  bids  will  be  received  by  the  State 
Board  of  Control  at  its  office  in  Charleston, 
W.  Va.,  until  4.00  P.  M.  Friday,  March  31st, 
for  doing  all  work  and  furnishing  all  mate¬ 
rials  necessary  to  complete  the  building  de¬ 
scribed  below,  according  to  the  plans  and 
specifications  of  Charles  W.  Bates,  Architect, 
Wheeling,  W.  Va. 

The  building  is  to  be  144  feet  x  >56  feet, 
two  stories  and  basement,  fireproof  construc¬ 
tion,  exterior  of  face  brick,  and  stone;  inte¬ 
rior  wood  finish  of  oak,  main  corridors  and 
stairway  of  marble,  interior  partitions  of  hard 
tile,  roofing  tile,  flooring,  maple,  tile,  marble 
and  linoleum.  Basement  contains  locker 
rooms,  toilets,  club  rooms,  machinery  room, 
storage  and  packing  room.  First  floor  con¬ 
tains  three  class  rooms,  practice  court,  girls’ 
club  rooms.  Second  floor  contains  reading 
room,  stack  room,  professors’  offies,  libra¬ 
rian’s  office. 

Plans,  specifications  and  blank  form  for 
bids  will  be  mailed  by  the  State  Board  of 
Control  when  request  is  accompanied  with 
check  for  $10.00,  five  dollars  of  which  will  be 
refunded  on  return  of  plans  accompanied  with 
bona  fide  bid.  Separate  bids  will  be  taken 
on  wiring,  plumbing  and  heating. 

Bids  to  be  accompanied  by  certified  check 
payable  to  the  iState  Board  of  Control  for  an 
amount  equal  to  one  per  cent.  (1%)  of  the 
bids,  as  guarantee  of  good  faith. 

STATE  BOARD  OF  CONTROL 
By  James  S.  Lakin,  President 
Charleston,  W.  Va. 
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(Continued  from.  Page  120) 
struction  and  extending-  to  the  manufac¬ 
turers  of  all  the  tools  of  production  and 
of  all  consumable  goods. 

“Nor  does  this  policy  call  for  any 
drain  whatever  from  the  public  treasury. 
The  credit  of  the  United  States  is  excel¬ 
lent  and  could  in  no  way  be  impaired  by 
public  loans  for  manifestly  productive 
purposes,  purposes  approved  by  the  over¬ 
whelming  majority  of  the  nation,  includ¬ 
ing  investors.  The  extensions  of  credit 
proposed  are  based  either  upon  absolutely 
sound  security  or  are  intended  for  works 
which  will  pay  for  themselves  many-times 
over  in  the  increased  productive  capacity 
of  the  nation  that  will  result.”.. 


“COMMUNITY  BUILDING  FOR 
INDUSTRIAL  TOWNS” 

The  industrial  center  club  building  is 
not  a  new  idea  either  in  this  country  or 
in  Europe,  but  there  are  strong  present 
day  tendencies  in  such  buildings  which 
are  a  definite  post  war  development.  How 
marked  these  tendencies  have  become  may 
be  observed  by  a  study  of  “Community 
Buildings  for  Industrial  Towns,”  a  pub¬ 
lication  just  issued*  “to  meet  the  needs  of 
a  large  number  of  industrial  organiza¬ 
tions,  individuals  and  communities.” 

This  publication,  the  result  of  studies  of 
the  whole  field  made  during  1921,  is 
largely  a  discussion  of  some  carefully 
chosen  examples  of  such  buildings  from 
the  standpoint  of  architecture,  admini¬ 
stration  and  scope  of  activities.  There 
are  conclusions  to  be  drawn  f  rom  it  which 
cannot  fail  to  interest  the  local  archi¬ 
tect.  Notably,  there  is  a  large  and 
steadily  increasing  demand  for  industrial 
center  buildings :  these  buildings,  even 
when  financed  solely l  by  the  industry, 
must  be  broadly  democratic  in  their  ap¬ 
peal  ;  they  must  be  so  planned  as  to  in¬ 
terest  people  of  all  ages  and  of  both 
sexes. 

Even  the  earliest  forms  of  “welfare 
clubs”  provided  within  industrial  estab¬ 
lishments  are  found  to  have  gradually 
become  democratic  in  their  control,  and 
are  being  remodeled,  enlarged,  or  replaced 
often  by  the  workers  or  by  an  intra- 
works  organization  representing  the  em¬ 
ployers  and  the  employed.  The  latter, 
no  less  than  the  former,  have  “come  to 
realize  more  fully  the  significance  of  re¬ 
creational  activities  which  identify  the 
workers  with  community  life.  The  com¬ 
munity  house,  where  the  worker  in  his 
leisure  hours  meets  the  people  of  the 
neighborhood  who  may  or  may  not  be 
asociated  with  him  in  the  industry,  helps 
to  provide  an  outlet,  for  the  moral  in¬ 
stincts  of  sociability  and1'  companionship.” 


*“Community  Buildings  for  Industrial 
Towns,”  Community  Service,  One  Madi¬ 
son  Avenue,  New  . York,  price,  7 5  cents. 
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Those  responsible  for  the  newest  and 
most  distinctive  developments  in  indus¬ 
trial  center  social  buildings  have  been 
noticeably  alert  in  incorporating  into  them 
j(ust  those  features  which  have  contri-  ■ 
buted  most  to  the  success  of  the  memorial 
community  buildings  of  the  country. 
While  nothing  approximating  a  standard 
of  community  house  architecture  has  dev¬ 
eloped  to  date,  a  study  of  the  World  War 
“memorials  of  democracy”**  the  country 
over  will  show  that  there  is  a  well  defined 
minimum  of  requirements  for  the  build¬ 
ing  of  a  given  type.  These  requirements, 
adapted  to  the  situation  under  discussion, 
are  admirably  set  forth  in  “Community 
Buildings  for  Industrial  Towns”  in  the 
form  of  full  floor  plans  for  three  build¬ 
ings..  ranging  in  price  from  $45,000  to 
$275,000.  (Jallade,  Lindsay  and  War¬ 
ren,  architects,  129  Lexington  Avenue, 
New  York.) 

It  goes  without  saying  that  the  local 
situation  demands  of  the  architect  as  well 
as  of  the  industrial  heads  or  of  the  local 
building  committee,  a  knowledge  of  the 
most  modern  developments  in  social 
buildings.  It  may  be  added,  that  it  de¬ 
mands  as  well  at  least  some  degree  of 
social  mindedness  on  the  part  of 
the  architect  if  those  buildings  in 
the  aggregate  are  going  to  develop 
into  something  really  fine,  into  a 
genuine  contribution  to  the  social  life 
of  America.  If  the  auditorium,  for  in¬ 
stance,  is  successful  as  a  gymnasium,  it 
will  inevitably  develop  an  enthusiasm  for 
indoor  sports  which  will  demand  exclu¬ 
sive  gymnastic  facilities.  Bowling  alleys, 
a  swimming  pool,  a  running  track.  To 
whom  but  to  the  architect  would  it  oc¬ 
cur  that  even  the  choice  of  the  buildjng 
site  should  be  such  as  to  permit  of  addi¬ 
tions  to  the  building  or  future  excavation 
for  a  basement  floor?  Or  that  the  back 
stage  theater  dimensions  must  be  planned 
to  conform  to  modern  “little  theater”  re¬ 
quirements,  if  the  local  dramatic  group 
is  to  expand?  Or  that  the  kitchen  must 
be  so  placed  as  to  be  easily  accessible 
to  large  and  small  rooms  for  the  service 
of  hot  food,  if  hospitality  is  not  to  be 
thwarted  ? 

It  is  because  of  its  more  or  less  techni¬ 
cal  discussion  of  these  points  as  well  as 
of  such  topics  as  acoustics,  filtering  plants, 
and  retaining  walls  for  swimming  pools, 
that  the  architect  as  well  as  the  layman 
interested  in  the  development  of  com¬ 
munity  life  will  find  “Community  Build¬ 
ings  for  Industrial  Towns”  an  invaluable 
source  of  information. 

Martha  Candler. 


**A  series  of  twelve  bulletins  devoted 
to  discussions  of  the  various  phases  of 
the  memorial  building  movement,  are 
available  through  Community  Service 
without  charge. 
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THE  BUILDERS’  GUIDE 

When  you  stop  to  consider  that  the  Guide 
reaches  every  week  and  is  read  by  archi¬ 
tects,  builders,  building  owners,  contrac¬ 
tors  and  sub-bidders  in  every  branch  of 
building  construction,  you  must  perceive  its 
unique  importance  as  a  medium  for  adver¬ 
tising  with  an  appeal  to  that  class  Every 
copy  reaches  a  live  prospect. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth. 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  other 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him¬ 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operate! 


Fifty  years  ago  the  grocer  set  out  a  keg 
of  mackerel  and  a  box  of  kindling  wood, 
and  sat  down  to  wait  for  customers.  Today 
he  carries  street-car  and  newspaper  adver¬ 
tising  and  dresses  his  windows  as  smartly 
as  the' department  store.  If  it  didn’t  pay 
he’d  still  be  sitting  behind  the  stove  wait¬ 
ing  for  customers  with  a  mackerel  keg  out 
front  doing  service  for  a  sign. 


The  only  road  to  advancement  is  to  do 
your  work  so  well  that  you  are  always 
ahead  of  the  demands  of  your  position.  Our 
employers  do  not  decide  whether  we  shall 
stay  where  we  are  or  go  on  and  up;  we 
decide  that  matter  ourselves.  Success  or 
failure  is  not  chosen  for  us:  we  choose 
them  for  ourselves. — H.  W.  Mabie. 


“Camouflage”  doesn’t  pay  in  advertising. 
Don’t  call  your  cannon  a  bit  of  landscape. 
Be  honest  and  gain  the  confidence  of  the 
public. 


PENN  BUILDING  COMPANY 

REGISTERED 

BUILDERS 

OFFICE  SHOP 

1504  VENANGO  STREET  1712  ATLANTIC  STREET 

PHILADELPHIA 

February  Fourteenth 
1  9  2  2 

Louis  S.  DeLone,  President, 

Building  News  Publishing  Co., 

Perry  Building,  Phila.,  Pa. 

Dear  Sir: 

The  general  depression  in  the 
Building  Trades  at  the  present  time,  makes 
the  old  slogan,  "Boost!  don't  knock"  a 
particularly  good  sentiment. 

Bearing  this  idea  in  mind  we  are 
sending,  unsolicited,  our  appreciation  of 
your  "Daily  Building  News"  and  your 
"Builders'  Guide". 

We  have  completed  several  contracts 
in  the  past  year  which  your  publications 
secured.  Several  of  our  sub-contractors 
have  obtained  work  by  consulting  the  reports 
you  send  to  our  office.  We  can  readily 
realize  the  opportunities  that  this  medium 
presents  to  the  materialmen. 

Wishing  you  the  continued  success 
that  your  publications  merit  and  assuring 
you  that  you  can  count  on  our  future  patron¬ 
age  we  remain,  as  a  "satisfied  customer". 

Very  truly  yours, 

PENN  BUILDING  COMPANY,  Reg., 

Per  Raymond  L,  J.  Riling 

RLJR-AN 


“GET  OUR  ESTIMATE” 


ALL  AGREEMENTS  SUBJECT  TO  CONDITIONS  BEYOND  OUR  CONTROL 


Reference  Directory  for  ArcandCtowner^ers 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co.  . . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 152CT  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUJI  DERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhlll  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhlll,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt*  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . ...1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St..  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.. Juniper  and  Cypress  Sts.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co.  . .  .* . 136  N.  12th  St..  Phila. 

Weber,  F„  Co.  . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDAVOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
Herbert,  W.  A.,  &  Son.... 5430  Haverford  Ave.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . ..722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil$. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co. -.1832  N.  9th  St..  Phila. 
Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  U . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co.  . . .1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 


LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Fhila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . . . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 
Pearce  Fireproof  Co. . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  II.,  &  Co - 4th  and  Callowhlll  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St..  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St..  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . .  .1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co.  . . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham.  O.  W.  . ...Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb.  I’.  H.  Co . H5  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 
Magna  Sand  Co.  . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  IT,  Co.,  63rd  and  Woodland  Ave. 

SHEET  ROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

„  u  n  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . ..Builders’  Exchange,  Phlla. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhiil  Sts.,  Phlla. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila 

Roman  Mosaic  &  Tile  Co . .435  Green  St.,  Phila! 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila 

Warren-Knight  Co . 136  N.  12th  St.,  Phlla 

Weber,  F  Co.  . . 1125  Chestnut  St.,  Phila! 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

VENTILATING  SYSTEJIS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts..  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phlla 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

IV ATE R  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla! 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phlla 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phlla. 

W’IRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phlla. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

THE  GENERAL  FIREPROOFING  CO. 

614-  Bulletin  Building 

Phon.t— Spruce  |837  PHILADELPHIA,  PA. 

protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 

Metal  Lath— Steel  Tile— Water  proofings 

INSURANCE  COMPANY 
OF  NORTH  AMERICA 

Self-Sentering  —  Steel  Lumber  —  Damp- 
proofings 

Steel  Tile  construction  saves  concrete,  form  work  and 
dead  load  in  building  construction. 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 

GF  Steel  Tile  has  a  stiffening  device  to  prevent 
collapse  during  construction  and  has  a  flat  lip  to 
prevent  waste  of  mortar  at  the  bottom. 

“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 

AAA  Herringbone  Lath  with  GF  Steel  Tile  permits  the 
use  of  24  Gauge  Lath  at  the  price  of  light  weight  lath. 

BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 

P.  H.  FAIRLAMB  CO.  - 


115  to  121  S.  30th  Street 
Philadelphia 


SEWER  PIPE 


FLUE  LINING 


WALL  COPING 


PAVING  BRICK 


J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

SHALE  AND  FIRE  CLAY  PRODUCTS 


FIRE  BRICK 
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OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally 
Located  Showrooms  to  Inspect 

''RICHARDSON”  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  Laundry  Heaters  Gas  Ranges 
Coal  and  Combination  Ranges 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs, 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


MAIN  OFFICE  - 
KENSINGTON  AND 
LEHIGH  AVES. 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


k/ 

'•  ^  ;L 
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B^pltarlrk  M&mit  €tj. 
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4  A  Manufacturer,  and  Dealer,  in 

SPP^Hi  Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 

Both  Phones 

Warehouse.  432  Manning  Street.  Philadelphia 

Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7=9  MASTER*  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  31 58  Keystone  Phone:  Main  S14S 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

f6  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9!h  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 


Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  I  2th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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IV e  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


HEAVY  DUTY 


Concrete  Carts 

6  cu.  ft.  Capacity 
42  inch  Wheels 


|  Delivered  from  Philadelphia  Stock  | 


Service  Equipment  Company 

Bourse  Building,  Philadelphia,  Pa. 

Lombard  0490  _ 


All  Kinds  of  New  and  Used  Contractors’  and 
Builders’  Equipment 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL-BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON-MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES -GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS- RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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As  The  Editor  Sees  It 


IT  is  always  interesting  and  enlighten¬ 
ing  to  hear  the  other  fellow’s  point 
of  view.  So  many  people  have  suf¬ 
fered  during  the  last  few  years  at  the 
hands  of  landlords  and  their  ascending 
rentals ;  so  many  have  been  waiting  for 
the  lower  building  costs  which  do  not 
come,  that  we  are  well  acquainted  with 
their  tale  of  woe.  Now,  behold !  a 
champion  of  the  so-called  profiteering 
landlord  and  house  builder.  W.  C.  M. 
writes  to  the  Editor  of  the  Bulletin : 

Sir :  In  spite  of  what  the  Socialists 
or  the  dissatisfied  people  may  say,  the 
good  people  who  own  houses  and  build¬ 
ings  should  be  allowed  to  do  what  they 
please  with  their  property — sell  it,  rent 
it  or  give  it  away  if  they  want  to.  And 
they  should  be  allowed  to  get  as  much 
money  as  they  can  for  their  property  and 
also  as  much  rent  as  they  can.  The  good 
people  who  own  houses  and  buildings  are 
not  forcing  anyone  to  buy  or  rent  their 
property,  and  they  are  not  stopping 
houses  or  buildings  from  being  built.  This 
is  being  done  by  the  land  owners  and 
speculators.  They  own  land  and  don’t  use 
it  and  will  not  let  anyone  else  use  :t, 
but  hold  it  idle,  waiting  for  a  big  price 
or  a  big  rent  for  it,  or  because  they  do 
not  want  there  anyone  in  the  same,  busi¬ 
ness,  or  because  the  land  was  in  the  fam¬ 
ily  so  long  they  hate  to  part  with  it,  mak¬ 
ing  it  hard  to  get  the  kind  of  land  wanted 
to  build  houses  and  to  produce  the  good 
things  we  need. 


Now,  the  more  we  tax  land  values  the 
more  we  discourage  people  from  holding 
land  idle,  and  the  cheaper  the  land  gets. 
To  build  houses  and  to  produce  the  good 
things  we  need  and  want  will  give  people 
work,  and  the  more  we  tax  buildings  and 
houses  and  all  the  good  things  we  need, 
the  more  we  discourage  the  good  people 
from  building  houses  and  buildings  and 
from  producing  the  good  things  we  need, 
and  the  dearer  and  scarcer  they  get.  Now, 
let’s  tax  land  values  more  and  all  houses 
and  buildings  and  the  thinge  we  need 
less,  so  houses  and  buildings  and  the  good 
things  will  be  plentiful  and  cheap,  and 
more  people  working  and  the  country 
more  prosperous. 

*  *  * 

In  response  to  a  request  by  the  Presi¬ 
dent  in  connection  with  Senator  King’s 
suggestion  for  calling  a  National  Con¬ 
ference  on  Housing,  the  following  report 
of  the  progress  of  the  work  of  the  De¬ 
partment  of  Commerce  with  relation  to 
the  housing  situation  was  submitted  to 
the  President  by  Secretary  Hoover. 

I  am  greatly  obliged  for  your  letter  of 
February  2nd,  enclosing  the  very  earnest 
letter  from  Senator  King  on  the  subject 
of  a  national  conference  on  housing. 

That  there  is  a  national  shortage  of 
houses  requires  no  repetition.  The  short¬ 
age  probably  amounts  to  nearly  a  million 
homes — and  is,  of  course,  the  result  of 
suspension  of  building  during  the  war. 


Since  that  time  high  costs  of  building 
material  and  labor  (due  also  to  increased 
intermittency  of  employment)  have  pro¬ 
hibited  the  erection  of  little  more  than 
current  necessities  without  recovery  of 
the  lost  ground.  I  presume  a  national 
conference  must  proceed  with  a  view 
either  to  securing  community  action  or 
to  secure  legislation.  We  have,  I  be¬ 
lieve,  largely  exhausted  the  possibility  of 
community  action  already,  as  will  appear 
from  the  following  account: 

Effort  has  already  been  made  by  the 
Department  of  Commerce  which  has,  I 
believe,  at  least  contributed  to  the  re¬ 
sumption  of  construction  during  the  past 
few  months  to  a  scale  larger  than  any 
period  since  the  war  began.  As  the  re¬ 
sult  of. your  request  that  this  Department 
should  interest  itself  in  the  matter  (fol¬ 
lowing  upon  the  report  of  the  Senate 
Committee  on  Housing),  a  sum  of  $50,- 
000  was  appropriated  by'  Congress  for 
the  Housing  Division  in  this  Department. 

Our  first  effort  was  through  co-opera¬ 
tion  with  unofficial  bodies  in  bringing 
about  local  conferences  on  the  housing 
situation  in  the  different  cities  with  a 
view  to  ameliorating  conditions.  These 
conferences  have  beetj  held  in  over  100 
cities.  They  comprised  representatives 
of  Chambers  of  Commerce,  labor  or¬ 
ganizations  building  and  other  trade  asso¬ 
ciations,  bankers,  material  manufacturers 
and  contractors.  Through  these  confer¬ 
ences  and  through  other  forms  of  local 
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initiative  a  very  considerable  amount  of 
good  has  been  accomplished,  although  the 
results  have  varied  a  great  deal  between 
cities.  Positive  plans  have  been  worked 
out  in  many  of  them  and  great  stimula¬ 
tion  to  home  building  has  ensued ;  where 
they  have  gone  upon  the  rocks,  it  has 
been  over  corrupt  conditions  of  the 
building  trades  and  over  wage  questions. 
This  Department  in  addition  to  giving 
every  stimulus  it  properly  could  to  com¬ 
munity  action  has  served  as  a  clearing 
house  for  information  between  these  lo¬ 
cal  efforts.  — 

In  addition  to  local  effort,  we  have 
created  a .  number  of  agencies,  mostly 
voluntary,  for  the  purpose  of  securing 
constructive  solution  to  some  of  the  more 
general  problems  that  cause  the  block¬ 
ade  on  housing.  Variousi  committees 
have  been  established  and  are  engaged  in 
sincere  efforts  in  the  following  fields,  the 
General  Situation  in  the  Construction 
Industry,  Simplification  of  Municipal 
Building  Rules,  Simplification  of  Plumb¬ 
ing  Requirements  and  Practice,  Stan¬ 
dardization  of  Contractors  Specifications, 
Expansion  of  Small  House  Design  Bur¬ 
eaus,  Simplification  of  Clay!  Products, 
Lighting  Fixtures,  Lumber,  Paint  and 
Varnjsh,  and  in  many  other  directions. 
By  all  these  agencies  much  good  has  been 
accomplished  in  a  quiet  and  efficient  man¬ 
ner. 

Among  other  things  developed  by  these 
conferences  was  the  total  absence  of  any 
adequate  comparative  price  data  respect¬ 
ing  building  materials  in  various  locali¬ 
ties.  This  matter  has  been  gradually 
developed  in  the  Department  and  the 
spread  of  these  comparative  prices  to  the 
local  conferences  has  resulted  in  many 
reductions. 

As  an  example  of  problems  of  national 
scope,  it  was  strongly  emphasized  in  the 
investigation  of  the  Senate  Committee 
on  Reconstruction  that  the  disordered 
and  expensive  requirements  of  our  muni¬ 
cipal  building  rules  are  estimated  to  im¬ 
pose  a.  10%  to  20%\  unnecessary  .  cost 
upon  housing.  In  this  matter,  the  com¬ 
mittee  appointed  comprised : 

Ira  H.  Woolson,  Chairman,  Consulting 
Engineer,  National  Board  of  Fire  Un¬ 
derwriters,  New  York  City;  Edwin  H. 
Brown,  Architect,  Minneapolis,,  Minn., 
Chairman,  Committee  on  Small  Houses, 
American  Institute  of  Architects :  Wil¬ 
liam  K.  Hatt,  Professor  of  Civil  Engin¬ 
eering,  Purdue  University,  Director,  Na¬ 
tional  Research  Council ;  Rudolph  P. 
Miller,  Ex-Superintendent  of  Buildings, 
N.  Y.  C,  Chairman,  Building  Officials’ 
Conference;  J.  A.  Newlin,  Forest  Pro¬ 
ducts  Laboratory,  U.  S.  Department  of 
Agriculture;  Ernest  J.  Russell,  Architect, 
St.  Louis,  Mo.  Chairman,  National 
Board  of  A  wards. Ur  JStrtedfctipW'Dl  )is 
putes  in  the  Building  Industry,  'and:  Joseph 


R.  Worcester,  Consulting  Engineer,  Bos¬ 
ton,  Mass. 

This  Committee  is  drafting  a  simplified 
set  of  municipal  building  rules  embracing 
the  best  practice  of  the  art,  and  this 
work  is  well  advanced.  It  has  involved 
a  large  amount  of  co-operation  with 
municipalities,  with  different  trades  and 
professions.  Arising  out  of  this  we  have 
also  appointed  a  committee  who  are  hard 
at  work  upon  plumbing  questions : 

George  C.  Whipple,  Chairman,  Direc¬ 
tor,  School  of  Sanitation,  Harvard  Uni¬ 
versity  ;  William  G.  Groeniger,  President, 
American  Society  of  Sanitary  Engineer¬ 
ing;  William  J.  Spencer,  Secretary-Trea¬ 
surer  of  Building  Trades  Department, 
American  Federation  of  Labor ;  H.  Y. 
Carson,  Research  Engineer,  American 
Cast  Iron  Pipe  Company,  Birmingham, 
Ala. ;  A.  L.  Webster,  Sanitary  Engineer, 
112  East  40th  Street,  New  York  City; 
A.. E..  Hansen,  Sanitary  Engineer,  2  Rec¬ 
tor  Street,  New  York  City;  Thomas  F. 
Haney,  Chairman,  Standardization  Com¬ 
mittee,  National  Association  of  Master 
Plumbers. 

This  committee  is  making  good  pro¬ 
gress,  and  much  experimental  works  is 
being  done  at  the  Bureau  of  Standards 
in  the  direction  of  simplification  of 
plumbing  requirements. 

I  appointed  a  national  committee  in 
the  matter  of  city  zomng  in  response  to 
the  urgent  request  of  many  interested 
national  associations  with  a  view  to  dev¬ 
elopment  of  larger  vision  and  more  uni¬ 
form  legislation  upon  this  subject. 

The  committee  comprises : 

Louis  A.  Moses,  Cleveland,  Ohio,  Rep¬ 
resenting  the  National  Association  of 
Real  Estate  Boards;  J.  Horace  McFar¬ 
land,  Harrisburg,  i  Pa.,  representing  the 
American  Civic  Association;  Nelson  P. 
Lewis,  New  York  City,  representing  the 
National  Municipal  League  and  the  Na¬ 
tional  City  Planning  Conference;  Law¬ 
rence  Veiller,  New  York,  representing  the 
National  Housing  Association ;  Morris 
Knowles,  Pittsburgh,  Pa.,  of  the  United 
States  Chamber  of  Commerce;  Edward 
M.  Bassett,  New  York  City,  Chairman  of 
Zoning  Committee  of  New  York;  Fre¬ 
derick  Law  Olmsted,  Brookline,  Mass., 
President  of  the  Society  of  Landscape 
Architects,  and  John  Ihlder,  Washington, 
D.  C.,  of  the  United  States  Chamber  of 
Commerce. 

At  the  recent  Unemployment  Confer¬ 
ence,  a  sub-committee  was  appointed  on 
construction  industries,  and  to  all  intents 
acted  as  a  national  conference.  This 
committee  brought  in  a  very  valuable  re¬ 
port  and  recommendations.  Members  of 
this  committee  were  representative  of  all 
the  different  national  elements  in  prob¬ 
lem  and  the  committee  recommended  the 
further  development  of  local  conferences 
;aud  again  urged  the  necessity  of  higher 
•moral  standards,  the  reduction  of  costs 


by  materials,  capital  and  labor.  This 
committee  has  been  expanded  into  more 
permanent  form  by  the  appointment  of 
additional  members,  and  is  engaged  in 
promoting  local  action.  This  committee 
comprises : 

Ernest  T.  Trigg,  President,  National 
Federation  of  Construction  Industries; 
Joseph  H.  DeFrees,  President,  United 
States  Chamber  of  Commerce,  Washing¬ 
ton,  D.  C. ;  John  Donlin,  American  Fed¬ 
eration  of  Labor,  Washington,  D.  C. ; 
Alexander  M.  Linnett,  President,  U.  S. 
League  of  Building  and  Loan  Associa¬ 
tions,  Newark,  N.  J. ;  Irving  B.  Hiett, 
President,  National  Real  Estate  Board, 
612  Madison  Avenue,  Toledo,  Ohio;  Wil¬ 
liam  Stabler,  Comptroller,  Metropolitan 
Life  Insurance  Company,  New  York 
City;  John  H.  Kirby,  Houston,  Texas; 
Dr.  J.  T.  Duryea,  New  York  City;  Chas. 
Warner,  Wilmington,  Del. ;  Richard  E. 
Schmidt,  Chicago,  Ill. ;  Gen.  R.  C.  Mar¬ 
shall,  Washington,  D.  C. ;  C.  F.  Lang, 
Cleveland,  Ohio;  Daniel  Crawford,  Jr., 
Philadelphia,  Pa. ;  William  L.  Monroe, 
Pittsburgh,  Pa. 

Generally,  I  have  the  feeling  that  a 
('Continued  on  page  147) 


Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.  Co. 

903  to  949  North  9th  Street 
Philadelphia 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone- Walnut  4166  01111  fiRFI  PHIfl 

Keystone  Phone-Race  3760  NIILHI/LLrillH 


Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids-,  Firms  Figuring-, 
Character  of  Material  and  Equipment  Required:  Advance  Information  in  Every  Phase  of  New  Construction 


Warehouse  and  Storage,  250  North  Tenth 
street,  Philadelphia.  Architects,  Neubauer  & 
Supowitz,  929  Chestnut  street,  Philadelphia. 
Owner,  name  withheld.  Brick,  slow  burning, 
3  stories,  50x89  feet,  slag  roof,  plank  floors, 
steam  heat,  electric  light,  elevator.  Plans 
completed.  Architects  ready  for  bids. 

Recreation  Centres  (3),  Chel'ten  avenue  and 
Anderson  street,  Longshore  and  Disston 
streets,  and  Twenty-first  and  Nedro  .streets, 
Philadelphia.  Architect,  John  P.  B.  Sinkler, 
1211  Chestnut  street,  Philadelphia.  Owners, 
Department  of  Public  Welfare.  Bureau  ox 
Recreation,  505  City  Hall,  Philadelphia.  Ex¬ 
cavating,  demolition,  surfacing,  sodding, 
drainage,  concrete  walls,  iron  fences,  drink¬ 
ing  fountains,  painting,  sewer  connections, 
inlets.  Owners  will  be  ready  for  bids  in  one 
week. 

Recreation  Centre,  Twenty-seventh  and 
Clearfield  streets,  Philadelphia.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street, 
Philadelphia.  Owners,  Department  of  Public 
Welfare,  Bureau  of  Recreation,  595  City  Hall, 
Philadelphia.  Building,  1  story,  brick  and 
steel,  1  story,  asbestos  shingle  roof,  cement 
floors,  iron  work,  carpentry,  mill  work,  hard¬ 
ware,  grading,  terracing,  granolithic  finish, 
terra  cotta  pipe,  sidewalks  (lighting  and 
plumbing  separate  bids).  Owners  will  be 
ready  for  bids  in  one  week. 

Rectory,  Twenty-fourth  and  Wolf  streets, 
Philadelphia.  Architect,  R.  A.  Schuman,  202 
West  State  street,  Trenton,  N.  J.  Owners, 
Holy  Ghost  Greek  Catholic  Church,  Rev.  An¬ 
drew  Synko,  1931  Passyunk  avenue,  Philadel¬ 
phia.  Brick,  2 y2  stories,  18x60  feet,  slate 
roof,  hardwood  floors,  stehm  heat,  electric 
light,  tile  work.  Plans  completed.  Owner 
will  take  bids  March  10th. 

Church,  Twenty-fourth  and  Wolf  streets, 
Philadelphia.  Architect,  R.  A.  Schuman,  202 
West  State  .street,  Trenton,  N.  J.  Owners, 
Holy  Ghost  Greek  Catholic  Church,  Rev.  An¬ 
drew  Synko,  1931  West  Passyunk  avenue, 
Philadelphia.  Stone  and  brick,  1  story  and 
basement,  47x119  feet,  slate  roof,  concrete 
floors,  steam  hdat,  electric  light,  tile  work, 
structural  steel,  metal  lath.  Plans  completed. 
Owner  will  take  bids  March  10th. 

Store  (alts,  and  add.),  2552  Kensington  ave¬ 
nue,  Philadelphia.  Architect,  R.  R.  Neely, 


2136  Pine  street,  Philadelphia.  Owner,  Louis 
Snyder,  on  premises.  Lowering  floors,  new 
front,  brick  rear  add.,  1  story,  10x20  feet, 
plate  glass,  metal  bulks  (heating  and  light¬ 
ing  reserved).  Ready  for  bids  in  a  few 
days. 

Residence,  186  East  Huntingdon  street, 
Philadelphia.  Architect,  R.  R.  Neely,  2136 
Pine  street,  Philadelphia.  Owner,  Louis  Sny¬ 
der,  2552  Kensington  avenue,  Philadelphia. 
Brick,  2  stories,  .20x50  feet,  slag  roof,  hard¬ 
wood  and  pine  floors,  tile  work  (hot  water 
heat,  electric  work  and  plumbing  reserved). 
Ready  for  bids  in  a  few  days. 

Store  (alts,  new  front),  Sixth  and  Market 
streets,  Philadelphia.  Architect,  R.  R.  Neely, 
2126  Pine  street,  Philadelphia.  Owners,  Sny¬ 
der  Brothers,  on  premises.  New  bulks,  37 
feet  on  Market,  42  feet  on  Sixth,  marble,  tile 
work,  hardwood  floors,  copper  bars  and  cor¬ 
nice.  Ready  for  bids  in  a  few  days. 

Residence,  Somerton,  Philadelphia.  Archi¬ 
tect,  Charles  S.  Parker,  5018  Sehuylker  street, 
Philadelphia.  Owner,  Charles  A.  Young,  care 
of  architect.  Hollow  tile  and  frame,  2  sto¬ 
ries,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Ready  for  bids 
in  a  few  days. 

Sunday  School,  East  Montgomery  avenue, 
near  Tulip  street,  Philadelphia.  Architect,  H. 
Childs  Hodgens,  130  South  Fifteenth  street, 
Philadelphia.  Owners,  Atonement  German 
Lutheran  Church,  care  of  Rev.  W.  L.  Stough, 
premises.  Brick,  stone  and  steel.  Prelimin¬ 
ary  plans  in  progress. 

Manufacturing  Building,  Courtland  street,. 
West  of  A  street.  Architect,  Edgar  A. 
Wightman,  Heed  Building,  Philadelphia.  Own¬ 
ers,  Concordia  Silk  Co.,  on  premises.  Brick, 
mill  construction,  3  stories  and  basement, 
48x120  feet,  slag  roof,  pine  floors,  cement 
work,  elevators,  steam  heat,  electric  light, 
sprinkler  system,  radial  stack,  steel  frame. 
Plans  about  completed.  Architect  will  take 
bids  March  1st. 

Supplies  and  Miscellaneous  Work,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Highways,  Prank  H.  Caven,  Direc¬ 
tor,  232  City  Hail,  Philadelphia.  Grading, 
asphalt  paving  and  repaving,  country  road 
improving,  grading  and  improvement  of  Ben- 
salem  avenue  branch  sewers,  asphalt  paving 


mixtures,  furnishing  and  applying  bitumin¬ 
ous  dust  layer,  furnishing  and  delivering 
ready-mixed  concrete.  Owners  taking  bids 
due  March  3rd  at  noon. 

Jefferson  Exchange,  Foulkrod  and  Ledper 
streets,  Frankford,  Philadelphia.  Architect, 
John  T.  Windrim,  Commonwealth  Building, 
Philadelphia.  Owners,  Bell  Telephone  Co., 
Seventeenth  and  Arch  streets.  IBrick,  cut 
stone,  terra  cotta  and  steel,  2  stories,  71x146 
feet  and  33x54  feet,  slag  roof,  concrete  floors, 
waterproofing,  demolition,  steam  heat,  'electric 
light,  tile  and  marble  work,  hollow  metal 
sash,  waterproofing.  Owners  taking  bids  due 
March  9th.  Irwin  &  Leighton,  126  North 
Twelfth  street;  Hughes-Foulkrod  Co.,  Com¬ 
monwealth  Building;  F.  L.  Hover  &  Sons, 
1023  Cherry  street;  John  N.  Gill  &  Co.,  Otis 
Building;  F:  W.  Van  Loon,  Perry  Building, 
and  Cramp  &  Co.,  Denckla  Building,  Philadel¬ 
phia,  are  figuring. 

Shop  (alts,  and  add.),  3241  Germantown 
avenue,  Philadelphia.  Architect,  Stanley  B. 
Vanderslice,  Kenilworth  Apartments,  Phila¬ 
delphia.  Owner,  T.  E.  Millership,  on  prem¬ 
ises.  Brick  and  steel,  2  stories,  70x15  feet, 
slag  roof,  pine  floors,  hot  water  heat,  electric 
light,  plumbing,  hollow  metal  sash,  iron  work, 
painting,  glazing.  Owner  taking  bids  due 
March  2nd.  William  R.  Dougherty,  1610  San- 
som  street,  is  figuring. 

Junior  High  School,  Twenty-fourth  and 
Snyder  avenue,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Board  of  Education,  J. 
D.  Cassell,  Nineteenth  above  Chestnut  street. 

Rubber 


Plant  sprouts  magnificent 
branch.  At  624  Market 
Street  the  Quaker  City 
Rubber  Company  recently 
opened  new  offices  and 
display  many  varieties  of 
the  finished  product — 
theirs  and  ours. 


This  Combined  Transit  and  Leve> — $75.00 

Regular  Price  the  Country  Over — $90.00 

(Accuracy  Guaranteed) 

j  OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 

MISTAKES! 

Sw  This  instrument  will  meet  the  exacting  demands  of  the 

Ins f 

Architect  and  Builder,  and  will  pay  for  itself  in 

a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 

1304-  Arch  Street  (Sth  Floor)  Philadelphia.  Pa. 

BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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THE  BUILDERS’  GUILE 

BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lansdowne.  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

**C  ON  W  AT  CO  MIX ” 

Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Brick,  granite,  cut  stone  and  steel,  3  stories, 
289x182  feet,  composition  roof,  mastic  asphalt 
floors,  oak  floors,  metal  lath,  cold  water  paint¬ 
ing,  metal  weather  strip,  waterproofing,  iron 
work  and  stairs,  Bond,  steel  doors,  rolled  steel 
Sash  and  skylights,  tile  and  terrazzo  floors 
(heating,  electric  work  and  plumbing  sepa¬ 
rate  bids).  Owners  taking  bids  due  March 
9th  at  noon.  Cramp  &  Co.,  Denckla  Building; 
Ketcham  &  McQuade,  1029  Brown  street;  M. 
Melody  &  Son,  1622  Race  Street;  J.  B.  Kelly, 
2313  Walnut  street;  H.  H.  Wehmeyer,  609 
West  Cumberland  street;  Kober  Const.  Co., 
34  South  Seventeenth  street;  Mitchell  Broth¬ 
ers,  2125*  Race  street;  George  Dubbin,  4615 
Springfield  avenue;  Sinclair  &  Grigg,  Medi¬ 
cal  Arts  Building;  McCloskey,-  Inc.,  1620 
Thompson  street;  William  Linker,  735  Cherry 
street;  E.  M.  Harris  &  Co.,  1520  Parrish 
street;  Edward  Atkins,  245  South  Twenty- 
fourth  street;  W-ark  Co.,  231  South  Broad 
street,  and  William  R.  Dougherty,  1610  San- 
som  street,  are  figuring. 

Stores  (3)  and  Residence,  Fifth  and  Find¬ 
ley  avenue.  Architect,  Pe'ter  Kuhn,  3058 
North  Eighth  street.  Owner,  John  Donahue, 
4920  North  Fifth  street.  Brick  and  steel,  2 
stories,  16x45  feet  and  20x45  feet,  slag  roof, 
dak  and  pine  floors,  hot  water  heat,  electric 
lighting.  Owner  taking  bids  due  as  soon  as 
possible.  Henry  P.  Schneider,  3713  Old  York 
road;  D.  W.  O’Doa,  5227  North  Fifth  street, 
and  H.  E.  Sweger,  4436  North  Uber  street, 
are  figuring. 

Stores  and  Apartments,  Broad  and  Nedro 
avenue,  Philadelphia.  Architect,  private 
plans.  Owner,  Joseph  Noerpel,  7126  North 
Broad  street,  Philadelphia.  Brick,  3  stories, 
14x68  feet,  slag  roof,  oak  and  pine  floors, 
metal  lath,  hot  water  heat,  electric  light. 
Owner  taking  bias  due  March  3rd.  Specht 
&  Sperry,  Heed  Building,  are  figuring. 

Warehouse,  Northwest  Corner  Twenty- 
fourth  and  Walnut  streets,  Philadelphia.  Ar¬ 
chitect,  Leroy  B.  Rothschild,  1225  Sansom 
.street,  Philadelphia.  Owner,  Joseph  J.  Green¬ 
berg,  Fifteenth  and  Chestnut  streets,  Phila¬ 
delphia.  Reinforced  concrete  and  steel,  8  sto¬ 
ries.  Preliminary  plans  in  progress. 

Residences  (49)  and  Stores  and  Apartments 
(12),  Beaumont  avenue,  Fifty- eighth  to  Fif¬ 
ty-ninth  street,  and  Fifty-eighth  street,  Phil¬ 
adelphia.  Owner,  John  P.  Fallon,  5851  Wal¬ 
nut  street.  Private  plans.  Brick,  2  stories, 
40x15  feet  and  (12)  16x70  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing,  tile  work.  Owner  taking  sub-bids  due 
March  1st. 

Residences  (2),  Oak  Lane,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  name  with¬ 
held.  Stone,  2 %  stories,  slate  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting, 
plumbing,  tile  work.  Albert  Dunlap,  7223 
Oak  aenvue,  Oak  Lane,  is  taking  sub-bids. 

First  Deck  Offices,  Chestnut  Street  Pier, 
Philadelphia.  Owners,  Bureau  of  Wharves, 
Docks  and  Perries,  Bourse,  Philadelphia.  Elec¬ 
tric  wiring,  water  supply  and  plumbing,  steam 
heating.  Owners  taking  bids  due  March  6th 
at  noon. 

Bath  House,  Sixtieth  and  Locust  streets, 
Philadelphia.  Architects,  Neubauer  &  Supo- 
witz,  929  Chestnut  street,  Philadelphia.  Own¬ 
er,  Philip  G  hiss  man,  6047  Locust  street, 
Philadelphia.  Brick  and  structural  terra 
cotta,  3  stories  and  basement,  72x100  feet, 
slag  roof,  composition  floors,  steam  heat,  elec¬ 
tric  light,  tile  and  marble  work,  rolled  steel 


sash  and  skylights,  (1)  elevator,  roof  ventila¬ 
tors,  ornamental  iron  work.  Architects  and 
owner  taking  sub-bids  due  March  1st. 

Residences  (42),  Fifty-seventh  and  Stewart 
streets,  and  Residences  (4),  1646-52  North 
Fifty-seventh  street,  Philadelphia,  $169,100. 
Architect,  private  plans.  Owners,  Klaus  & 
Baxter,  1201  South  Fifty- eighth  street,  Phila¬ 
delphia.  Brick,  2  stories,  16x33  feet,  18  feet 
5  inches  x  40  feet  and  15x32%  feet,  12x7% 
feet,  hot  water  heat,  electric  light,  slag  roof, 
oak  and  yellow  pine  floors.  Owners  will 
build. 

Residences  (8),  18-32  Rex  avenue,  Philadel¬ 
phia,  $6,000  each.  Architect,  E.  Allen  Wil¬ 
son,  1208  Chestnut  street,  Philadelphia.  Own¬ 
ers,  R.  T.  Mitchell  &  Son,  6322-24  German¬ 
town  avenue,  Philadelphia.  Brick,  2  stories, 
18x38%  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  will  build. 

Manufacturing  Building  (alts,  and  add.), 

1207  Race  street,  $14,000.  Architect,  private 
plans.  Owner,  A.  E.  Martin,  on  premises. 
Brick,  3  stories,  20x100  feet,  slag  roof,  yel¬ 
low  pine  floors,  steam  heat,  electric  light. 
Owner  will  build. 

Residences  (30)  and  Store  and  Residence 
(1),  Crittenden  and  Price  streets,  and  Resi¬ 
dence  (1),  Crittenden  and  Haines  streets, 
$117,900.  Architect,  private  plans.  Owner, 
Ralph  F.  IMoss,  851  North  Sixty-fifth  street, 
Philadelphia.  Brick,  2  stories,  18%x32  feet 
and  16  feet  3  inches  x  32  feet,  slag  roof,  hot 
water  heat,  electric  light.  Owner  will  build. 

Dye  House  (add.),  North  side  Willow 
street,  East  of  Collins  street,  $9,000.  Archi¬ 
tect,  private  plans.  Owners,  General  Process¬ 
ing  Go.,  on  premises.  Brick,  1  story,  50  feet 
8  inches  x  102  feet,  slag  roof,  cement  floors, 
electric  lighting.  Owner  will  build. 

Y.  M.  C.  A.  (alts.),  Northwest  Corner  Thir¬ 
teenth  and  Shunk  streets,  $5,000.  Architect, 
private  plans.  Owners,  Y.  M.  0.  A.,  on  prem¬ 
ises.  General  interior  alterations.  Owners 
will  build. 

Garage,  1900-1902  North  Twelfth  street, 
$15,000.  Owner,  Morris  Orlovitz,  1904  North 
Twelfth  street,  Philadelphia.  Brick,  1  story, 
66x90  feet,  slag  roof,  cement  flours.  Owner 
will  build. 

Residences  (7),  Wister,  North  of  Sixty- 
fifth;  (6)  Wister,  North  of  Crittenden  street, 
$28,500.  Architect,  private  plans.  Owner, 
Harry  H.  Heist,  Eighteenth  and  Pike  streets, 
Philadelphia.  Brick,  2  stories,  20x32  feet, 
and  (6),  16  feet  5  inches  x  32  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat. 
Owner  will  build. 

Residence  and  Garage,  North  side  Magee 
street,  West  of  Oakley  street,  $3,700.  Archi¬ 
tect,  private  plans.  Owner,  L.  H.  Bennett, 
6323  Palmetto  street,  Philadelphia.  Frame-,  2 
stories,  26x35  feet, -shingle  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (4),  East  side  Tulip  street, 
South  of  Benner  street,  $2,500  each.  Archi¬ 
tect,  private  plans.  Owner,  O.  H.  Thompson, 
6608  Marsden  street,  Philadelphia.  Brick,  2 
stories,  16x28  feet,  slag  roof,  oak  -and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garage,  Manning  street,  near  Broad  street, 
Philadelphia.  Architects,  Hoffman-Henon, 
Inc.,  Finance  Building,  Philadelphia.  Own¬ 
ers,  Universal  Service  Motor  Corp.,  1407  Lo¬ 
cust  street,  Philadelphia.  Architects  taking 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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bids  due  March.  9th.  Pieree-Henoii  Co.,  Juni¬ 
per  and  Pine  streets;  Kober  Const.  Co.,  34 
South  Seventeenth  street;  Frank  G.  English, 
1610  North  Carlisle  street,  Philadelphia,  and 
J.  W.  Bader,  Wilmington,  Del.,  are  figuring. 

Store  (alts,  and  add.),  Sixtieth  and  Haver- 
ford  avenue,  Philadelphia.  Architect,  Fred. 
N.  Greisler,  1035  Walnut  street,  Philadelphia. 
Owners,  Brown  Brothers,  on  premises.  Brick, 

1  story  add.,  irregular  size,  slag  and  tin  roof, 
pine  floors,  electric  work,  flush  bulks,  plate 
glass.  Architect  takingvbids  due  March  1st. 
John  J.  Morriss,  5909  Haverford  avenue;  M. 
F.  Lambert,  6228  Haverford  avenue;  Witten 
berg  &  Chipin,  3  North  Nineteenth  street 
B.  &  L.  Const.  Co.,  705  Pierce- street,  and  Ja 
cob  Gorchov,  4116  Girard  avenue,  are  figur¬ 
ing. 

Store  and  Apartments  (alts.),  681-83  North 
Fifteenth  street,  Philadelphia.  Architect, 
Frank  V.  Nickels,  225  South  Sydenham 
street,  Philadelphia.  Owner,  name  withheld. 
General  interior  alterations,  pine  floors,  flush 
bulks  (heating,  electric  work  and  plumbing 
reserved).  Architect  taking  bids  due  March 
3rd.  Pierce-Henon  Co.,  Juniper  and  Pine 
streets;  George  H.  Uhlers ’  Sons,  1909  Mc¬ 
Kean,  street,  and  George  W.  Wagener,  274 
South' Twentieth  street,  are  figuring. 

Show  and  Stock  Boom,  Eleventh  street  be¬ 
low  Glenwood  avenue,  Philadelphia.  Archi¬ 
tect,  William  H.  Wooters,  816  West  Alle¬ 
gheny  avenue,  Philadelphia.  Owner,  Joseph 
T.  Brown,  care  of  architect.  Brick,  slow 
burning,  3  stories,  32x98  feet,  slag  roof,  ma¬ 
ple  floors,  metal  lath,  elevators,  metal  ceil¬ 
ings,  steam  heat,  electric  light.  Architect  tak¬ 
ing  bids  due  March  9th.  H.  .3.  w'arncr  Co., 
3243  Germantown  avenue;  J.  Y.  Loux,  Fif¬ 
teenth  and  Hunting  Park  avenue;  Joseph  E. 
Foster,  806  Walnut  street;  Albert  Dunlap, 
7223  Oak  avenue,  Oak  Lane;  P.  Haibach 
Cont.  Co.,  Twenty-sixth  and  Thompson 
streets,  and  George  Detweiler,  Eleventh  street 
near  Cambria  street,  are  figuring. 

Bank  and  Office  Building,  1607  Walnut  st., 
Philadelphia.  Architect,  Hoffman  &  Henon, 
Inc.,  Finance  Building,  Philadelphia.  Owner, 
Peace  and  Cullen,  Care  of  Architects.  Brick, 
cut  stone  and  steel,  2  stories  and  mezzazine, 
40x117  feet,  slag  roof,  pine  floors,  iron  stairs, 
bond,  fopper  skylights,  tile,  marble  and  ter- 
razo,  demolition,  (plumbing,  elevator,  electric 
work  and  heating  reserved).  Architect  tak¬ 
ing  bids  due  March  9th.  Pierce  Henon  Co., 
Juniper  and  Pine  Streets;  Wm.  Steele  & 
Sons,  1600  Arch  street;  Hughes-Foulkrod  Co., 
Commonwealth  Building;  F.  G.  Stewart,  1619 
Sansom  street,  Philadelphia,  and  J.  A.  Bader, 
Wilmington,  Del.,  figuring. 

Bank,  (alts,  and  add.),  1512-14  Chestnut 
street,  Philadelphia.  Architect,  Horace  Trum- 
bauer,  Land  Title  Building,  Philadelphia. 
Owner,  Corn  Exchange,  Third  and  Chestnut 
streets,  Philadelphia.  'Interior  alterations  and 
additions.  Plans  n  progress.  Too  early  for 
details. 

Bank  Building,  Ridge  &  Midvale  avenues, 
East  Falls,  Philadelphia.  Architect,  Paul 
A.  Davis,  3rd.,  1713  Sansom  street,  Philadel¬ 
phia.  Owners,  East  Falls  Bank  &  Trust  Co., 
4207  Ridge  Ave.  Stone  and  brick,  1  story 
and  mezzanine,  30x119  feet.  Plans  in 
progress. 

Miscellaneous  Work,  City  of  Philadelphia. 
Architects,  Philip  H.  Johnson,  1713  Sansom 
street,  Philadelphia.  Owners,  City  of  Phila¬ 


delphia,  Department  of  Public  Health,  C.  Lin¬ 
coln  Furbush,  M.  D.,  Director,  584  City  Hall. 
Bureau  of  Hospital,  paving  and  repaving  foot¬ 
way  alleys,  etc.  Bureau  of  Hospitals,  cold 
storage  boxes.  Bureau  of  Hospitals,  iron 
fence,  alts,  to  kitchen  building,  to  social 
service  building,  construction,  plumbing,  heat¬ 
ing  and  electric  work.  Home  for  Attendants 
and  Help,  same  line  of  work.  Owners  taking 
•bids  due  March  10th  at  noon.  Plans  for 
fence  and  cold  storage  boxes  may  be  secured 
at  584  City  Hall.  Plans  for  other  work  from 
Architects ’s  office. 

Sales  and  Service  Building,  1155-57  South 
Broad  street.  Architect,  Robert  E,  Pollock, 
1802  Chestnut  street.  Owner,  Jos.  A.  Cun¬ 
ningham,  on  premises.  Bids  due  at  once. 
Frank  G.  English,  1610  N.  Carlisle  street. 
Wants  $ub-bids  on  all  lines  immediately. 

Business  Building,  (alts,  and  add.),  237 
Market  street,  Philadelphia.  Architect,  Ru¬ 
ben  Beard,  2120  North  Lambert  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Architec¬ 
tural  terra  cotta,  5  stories,  18x166  feet,  slag 
roof,  pine  floors,  (2)  elevators,  metal  ceil¬ 
ings,  iron  .work,  flush  bulks,  rolled  steel  sash, 
tile  and  marble  work,  steam  heat,  electric 
lighting.  Plans  in  progress.  Architect  will 
be  ready  for  bids  in  two  weeks. 

Recreation  Centre,  Twenty-sixth  and  Mas¬ 
ter  streets,  Philadelphia.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owner,  Department  of  Public  Welfare,  Bureau 
of  Recreation,  594  City  Hall.  Fill,  demolition, 
coping,  drains,  inlets  gutters,  terracing,  sod¬ 
ding,  granolithic  finish,  concrete  work,  bond. 
Lowest  bidder:  Carter  Paving  Co.,  081  N. 
Eighteenth  street.  Inside  figure,  $2,797;  out¬ 
side,  $4,948. 

Store,  southwest  corner  Forty-first  and  Mar¬ 
ket  streets,  Philadelphia.  $2,500.  Architect, 
private  plans.  Owner,  S.  Yellin,  31:25  Mont¬ 
gomery  Avenue,  Philadelphia.  Brick,  1  story, 
18x65  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  light.  Owner  will  build. 

Residences,  (12),  (10)  East  side  of  Chew 
street,  south  of  Haines  street,  and  (2),  East 
side  of  Chew  street,  south  of  Rittenhouse 
street,  $5,500  each.  Architect,  private  plans. 
Owner,  James  N.  Mitchell,  4  'South  Farragut 
street,  Philadelphia.  Brick,  2  stories,  16%x- 
36  feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  -Owner  will 
build. 

Residence  and  Store,  Northwest  corner  4th 
and  Catharine  streets,  Philadelphia.  $20,000. 
Architect,  private  plans.  Owner,  Jacob  Rott- 
man,  4252  Parkside  Avenue;  Philadelphia. 
Brick,  3  stories,  16x66  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residence,  265  Lindley  Avenue,  and  Re¬ 
sidence  and  Store,  267  Lindley  Avenue,  Phila¬ 
delphia,  $10,600.  Architect,  private  plans. 
Owners,  Bauerle  &  Nace,  4348  North  Eighth 
street,  Philadelphia.  Brick,  2  stories;  15x28 
feet,  12x10  feet,  and  16x42  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Stores,  (2)  South  side  of  Market  street, 
west  of  Forty-first  street,  $2,000  each.  Ar¬ 
chitect,  private  plans.  Owner,  Samuel  Yellin, 
3125  Montgomery  Avenue,  Philadelphia.  Brick, 
1  story,  16x65  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Owner  will  build. 

Store  (alts.),  2540-42  Kensington  Avenue, 
Philadelphia.  Architects,  Tunis'  &  Genther, 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 

The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum — 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 

3 1  Arch  Str.et,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2123  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone.  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 

717  Walnut  St.,  Phila. 


Walnut  1735 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOCUST  3434 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  Diiplay  Rooms :  Builders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


IP  M.  O  the  only  fan  made  where  motor  is  protected 

m;  1^1  3  FROM  DIRT  AND  FUMES— FOUR  LEAF  CLOVER  DESIGN 

and  blowers 

EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Ct 
Home.  The  firm 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square  ,  rffa/BF 

Adelphia  Round  ^ 

Steam  and  Water 

Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 

Service  that  keeps  them 

85%  Magnesia 

Sectional 

Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 

Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 

SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


LIGHTING  FIXTURES 

Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1S2G  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
f  of  their  co-operation. 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell— Columbia  1200  Keystone-Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 

BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


. „„„„„„„„„„  „ . . . „ . . . , 

Reliability 

In  Electrical  Work 

Is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  Installa¬ 
tions  on  the  new  Franfeford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

f  “A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer • 

1723  Sansom  St.,  Philadelphia,  Pa. 

Bell:  Spruce  6410  Keystone:  Race  1263 

Face  Brick 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 

DM  teflon  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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On  the  Ground  When  Wanted- 


OauseM 

TERRA  COTTA  X  ^ 

WALL  COPING 
FLUE  LINING 
SEWER  PIPE 
HOLLOW  TILE 


You  can  rely  absolutely  on 
our  quality,  service,  and 
constantly  fair  prices. 


WILLIAM  H.  CLAUSEN 

27th  and  Diamond  Streets 

Diamond  0608  Park  4981 


Composition 

Flooring 

^  will  outwear  any  other  flooring  ^ 

jp  when  first  grade  materials  are  used  pj 

P  by  expert  workmen.  0 

Our  work  ie  definitely  guaran-  ^ 

P  teed  for  a  period  of  years.  ^ 

Address  of  job  done  by  us  in  ^ 

P  your  locality  furnished  on  appli-  % 

^  cation.  p 

|  MINER ALOID  FLOORING  CO.  | 
524  Drexel  Building 

Philadelphia  | 


Real  Estate  ,  Trust  Building.  Owner,  Max 
Moskowitz,  on  premises.  Brick,  carpentry, 
millwork,  slag  roof,  pine  and  oak  floors,  tile 
and  terrazzo  work,  plastering,  metal  lath, 
painting,  glazing,  iron  work.  Architects  tak¬ 
ing  bids  due  March  3rd.  Thos.  O.  Trafford, 
Chas.  S.  A.  Booth,  4355  Frankfiord  Avenue; 
Nelson  Pedley  Const.  Co.,  1615  Spruce  street; 
Wm.  G.  Uhlers,  iSons,  1900  McKean  street, 
and  Paul  Bros.,  2511  W.  Huntingdon  street, 
figuring. 

Garages  (2),  East  Mt.  Airy  Avenue,  Phil¬ 
adelphia.  Architects,  Tunis  &  Genthcr,  Real 
Estate  Trust  Building.  Owner,  Leon  Katz, 
on  premise's'.  Brick,  1  story,  16x19  feet,  slag 
roof,  cement  floors.  Architects  taking  bids 
due  March  3rd.  Thos.  C.  Trafford,  1613 


Hansom  street;  Chas.  S  .A.  Booth,  4355  Frank- 
ford  ave.;  Nelson  Pedley  Const.  Co.,  1615 
Spruce  street;  Wm.  G.  Filers’  Sons,  1909 
McKean  street,  Paul  Bros.,  2511  W_  Hunting¬ 
don  streets,  figuring. 

Bulks,  Sixth  and  Market  streets,  Philadel¬ 
phia.  Architect,  R.  R.  Neely,  2136  Pine  st., 
Philadelphia.  Owners,  Snyder  Bros.,  on  prem¬ 
ises.  Architect  taking  bids  due  March  4th. 
Penn  Const.  &  Eng.  Co.,  3840  Sipring  Garden 
street;  E.  H.  Keefer  &  Son,  1321  Rodman 
street;  Raymond  Rilling,  Venango  street,  near 
15th  street;  Chas.  P.  Clark,  3635  Germantown 
ave.,  Pierce  Henon  Co.,  Juniper  and  Pine 
streets;  Albert  Moorehead,  67  Laurel  street, 
and  G.  Thos.  Halloway,  5433  Spring  street, 
are  figuring. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Office  Building,  Eleventh  to  Quince  and  Lo¬ 
cust  streets,  $275,000.  Architect,  Willis  Bos- 
worth,  New  York  City.  Engineers,  'Stone  & 
Webster,  Boston,  Mass.  Owners,  Western  Un¬ 
ion  Telegraph  Co.,  Fifteenth  and  Chestnut 
streets.  Brick,  granite,  concrete  and  steel,  4 
stories,  140x126  feet,  arcade,  2  stories,  18x62 
feet,  slag  roof,  cement  and  wood  block  floors, 
hollow  tile,  metal  lath,  elevator  doors,  roof 
ventilators  metal  weather  strips,  dampproof¬ 
ing,  iron  work,  floor  hardener,  bond,  hollow 
metal  doors,  rolled  steel  skylights,  hollow 
metal  sash,  tile  and  terrazzo.  Contract  award¬ 
ed  to  Wark  Co.,  231  'South  Broad  street,  Phil¬ 
adelphia. 

Residence,  Cottman  and  Whitaker  streets, 
Philadelphia.  Architect,  William  H.  Woot- 
ers,  816  West  Allegheny  avenue,  Philadelphia. 
Owner,  Dr.  Asa  H.  Rogers,  911  West  Alle¬ 
gheny  avenue.  Frame  and  stucco,  2%  sto¬ 
ries,  23x38  feet,  shingle  roof,  pine  and  hard¬ 
wood  floors,  cement  work,  tile  work.  Contract 
awarded  to  Jacob  Y.  Loux,  Fifteenth  and 
Hunting  Park  avenue. 

Stores  (10),  Offices  and  Apartments,  Or¬ 
thodox  and  Paul  streets.  Architect,  Edward 
L.  Rothchild,  1420  Chestnut  street,  Philadel¬ 


phia.  Owners,  Drs.  Joseph  A.  and  Edward  H. 
Thompson,  2118  Orthodox  street.  Brick,  3 
stories,  148x69  feet,  slag  roof,  hardwood  and 
pine  floors,  steam  heat,  electric  light,  tile  and 
marble  work,  hollow  metal  sash  and  sky¬ 
lights,  plate  glass,  store  fixtures,  metal  ceil¬ 
ings,  water  heaters,  plumbing.  Contract 
awarded  to  T.  Wilkinson,  3639  North  Ninth 
street,  Philadelphia. 

Building  (alts.),  712-14  San'som  street,  Phil¬ 
adelphia,  $10,000.  Architect,  Fred.  N.  Greis- 
ler,  1035  Walnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  General  interior  altera¬ 
tions.  Contract  awarded  to  B.  &  L.  Const. 
Co.,  70S  Pierce  street,  Philadelphia. 

Shop  (add.),  1825  North  Fifth  street, 

$4,000.  Owner,  William  Jahnke  Estate,  prem¬ 
ises.  Private  plans.  Brick,  1  story,  40x20 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  Connor  &  Lotz,  3621  North  Fifth 
street,  Philadelphia. 

Office  Building  and  Shop,  3318-20-22  Lan¬ 
caster  avenue.  Architect,  private  plans.  Own¬ 
ers,  Philadelphia  Steam  Heating  Co.,  Juniper 
and  Arch  street's,  Philadelphia.  Brick  and 
cut  stone,  2  and  1  stories,  51x123  feet,  rein¬ 
forced  concrete  work,  limestone,  slag  and  tin 
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roof,  cement  floors,  metal  lath  and  ceilings, 
ornamental  iron  work  and  stairs,  bond,  rolled 
steel  sash,  and  skylights,  demolition  (heating, 
light  and  plumbing  reserved).  Contract 
awarded  to  George  H.  Evans,  Inc.,  100  North 
Thirteenth  street,  Philadelphia. 

Office  Building,  Boiler  Room  and  Garage, 
Northwest  Corner  Cedar  and  Tioga  streets^ 
Philadelphia.  Architect,  Frank  A.  Hahn, 
1112  Chestnut  street,  Philadelphia.  Owners, 
Jacob  Stern  &  Sons,  4)28  North  Third  street. 
Brick,  out  stone,  1  story,  62x22  feet,  wing 
34x36  feet,  Carey  roof,  pine  and  cement  floors, 
steam  heat,  electric  light,  metal  ceilings, 
dampproofing,  ornamental  iron  work.  Con¬ 
tract  awarded  to  H.  Seidman,  5009  B  street, 
Philadelphia. 

Sunday  School,  Ontario  and  H  streets, 
Philadelphia,  $40,000.  Architect,  George  E. 
Savage,  Witherspoon  Building,  Philadelphia. 
Owners,  Ontario  Presbyterian  Church,  on 
premises.  Brick  and  stone,  2  stories,  95x48 
feet,  slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  lighting,  iron  work.  Contract  awarded 
to  Thomas  C.  Trafford,  1613  Sansom  street, 
Philadelphia. 

Store  and  Apartments,  Twenty-seventh  and 
Girard  avenue,  Philadelphia.  Architect, 
Ruben  Beard,  2120  North  Lambert  street, 
Philadelphia.  Owner,  Joseph  Katzman,  on 
premises.  Brick,  reinforced  concrete,  3  sto¬ 
ries,  18x77  feet,  slag  roof,  composition  and 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing,  tile  and  marble  work,  metal  lath  and 
ceilings,  ornamental  iron  work.  Contract 
awarded  to  M.  Yellin,  725  North  Franklin 
street,  Philadelphia. 

Garage,  808  Carpenter  street,  Philadelphia, 
$3,000.  Architect,  John  'Sindoni,  1905  South 
Sixteenth  street,  Philadelphia.  Owner,  An¬ 
thony  Arnao,  824  Catherine  street.  Brick,  1 
story,  24x102  feet,  slag  roof,  cement  floors, 
general  alterations.  Contract  awarded  to  R. 
Parisi,  1332  South  Tenth  street,  Philadelphia. 

Boiler  House,  Stack  and  Tank,  Northwest 
Corner  Fifth  and  Annsbury  streets,  $75,000. 
Architect,  private  plans.  Owner,  Oscar  Nebel, 
3860  Coral  street,  Philadelphia.  Brick,  1 
story,  52x59%  feet,  slag  roof,  cement  floors, 
electric  light,  steel  sash,  skylights.  Contract 
awarded  to  Henry  P.  Schneider,  3713  Old 
York  road. 

Residences  (5),  West  side  Sixty- third 
street,  North  of  Woodland  avenue,  and  (1) 
North  side  Chelwynde  avenue,  West  of  Sev¬ 
enty-fifth  street,  $15,850.  Architect,  private 
plans.  Owner,  M.  J.  Nashlick,  1325  South 
Thirty-sixth  street,  Philadelphia.  Brick,  2 
story,  16x32  feet,  15x44  feet,  15x26  feet, 
12x14  feet  and  16x42  feet,  slag  roof,  oak 
floors,  electric  work,  hot  water  heat.  Con¬ 
tract  awarded  to  A.  Slovik,  2718  Ann  street, 
Philadelphia. 

Residence  (2-family),  Northwest  Corner 
Seventh  and  Jackson  streets,  $14,000.  Archi¬ 
tect,  private  plans.  Owner,  L.  Mansky,  1924 
South  Seventh  street,  Philadelphia.  Brick, 
3  stories,  17x76  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  M.  Lasse,  603 
Wolf  street,  Philadelphia. 

Residence,  Southeast  Corner  H  and  Ontario 
streets,  Philadelphia,  $6,600.  Architect,  pri¬ 
vate  plans.  Owner,  John  Hartley,  Northwest 
Corner  H  and  Ontario  streets,  Philadelphia. 
Brick,  2  stories,  20x34  feet,  slag  roof,  oak  and 
yellow  pine  floors.  Contract  awarded  to  Har- 
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old  E.  Miller,  2528  Coral  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  2813 
Wharton  street,  $3,200.  Architect,  private 
plans.  Owner,  J.  Baxinan,  3002  Wharton 
street,  Philadelphia.  Brick,  2  stories,  14x11 
feet,  slag  roof,  electric  light.  Contract 
awarded  to  Jacob  'Schechter,  526  Mifflin 
street,  Philadelphia. 

Workshop,  West  side  Tulip  street,  South  of 
Bleigh  street,  $3,500.  Architect,  private  plans. 
Owner,  W.  S.  Underwood,  7016  Vandyke 
street,  Philadelphia.  Brick,  2  stories,  56x26 
street,  slag  roof,  hot  air  heat,  electric  light, 
cement  floors.  Contract  awarded  to  A.  W. 
J.  Williams,  3011  Linden  avenue,  Philadel¬ 
phia. 

Residence  and  Store  (add.),  5715  Chester 
avenue,  $2,900.  Architect,  private  plans. 
Owner,  G.  H.  Burton,  on  premises.  (Brick,  1 
story,  16x20  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to,  John  T.  Sanders, 
4411  Sansom  street. 

Residences  (6),  4904-06-08-10-12-14  Say- 

brook  avenue,  $2,600  each.  Owner,  Francis 
Smith,  4021  Pine  street,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  M.  W.  Richey,  734  South  Fiftieth  street, 
Philadelphia. 

Residence  and  Store  (alts,  and  add.),  3041 
Hemberger  street,  $2,500.  Owner,  Antonio 
Virdi,  on  premises.  Brick,  2  stories,  14%x29 
feet  and  36  feet  x  irregular,  slag  roof.  Con¬ 
tract  awarded  to  Gatino  Salvato,  3001  Bon- 
sall  street,  Philadelphia. 

Shops  (2),  Southwest  Corner  Thirty-sixth 
and  Gray’s  Ferry  road,  $18,000.  Owners,  The 
Barrett  Co.,  on  premises.  Iron,  1  story,  55x113 
feet  and  60x100  feet.  Contract  awarded  to 
Roy  A.  Robinson,  Parker  and  Umbria  streets. 

Garage  and  Storage,  804-06  South  Twelfth 
street,  Philadelphia,  $9,000.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  Casino,  754-65 
South  Twelfth  street,  Philadelphia.  Brick,  2 
stories,  36x85  feet.  Contract  awarded  to 
Dominick  Iero,  519  Christian  street,  Phila¬ 
delphia. 


Grading  and  Repaving,  Philadelphia,  $84,- 
785.55.  Owners,  Department  of  Public  Works, 
Frank  H.  Caven,  City  Hall.  Kensington  ave¬ 
nue,  from  Ontario  street  to.Frankford  Creek. 
Contract  awarded  to  M,  J.  MeCrudden,  Real 
Estate  Trust  Building. 

Paving,  Philadelphia,  $4,342.95.  Owners, 
Department  of  Public  Works,  Frank  H.  Cav¬ 
en,  Director,  City  Hall.  Vitrified  brick  pav¬ 
ing,  Kenyon  street.  School  Lane  to  Ararat 
street.  Contract  awarded  to  Fish  Rutherford 
Co.,  Real  Estate  Trust  Building. 

New  Deck,  Wyoming  Avenue  Bridge  over 
Taeony  Creek,  $36,910.  Owners,  City  of  Phil¬ 
adelphia,  Department  of  Public  Works,  Frank 
H.  Caven,  Director,  City  Hall,  Philadelphia. 
Contract  awarded  to  Jackson  <&  Co.,  119  South 
Fourth  street,  Philadelphia. 

Curb  and  Footway  Work,  Philadelphia. 
Owners,  City  of  Philadelphia,  Department  of 
Public  Works,  Frank  H.  Caven,  Director,  City 
Hall,  Philadelphia.  First  District,  $32,180; 
contract  awarded  to  J.  Bellano,  5435  West¬ 
minster  avenue,  Philadelphia.  Second  Dis¬ 
trict,  $16,292;  contract  awarded  to  J.  Joseph 
McHugh,  1617  Race  street,  Philadelphia. 
Third  District,  $19,083;  contract  awarded  to 
M.  &  J.  B.  McHugh,  Bridge  and  Penn  streets. 
Fifth  District,  $37,719;  contract  awarded  to 
M.  &  J.  B.  MclHugh,  Bridge  and  Penn  streets. 
Sixth  District,  $6,899;  contract  awarded  to  M. 
&  J.  B.  McHugh,  (Bridge  and  Penn  streets. 

Store  and  Residence,  3034  Kensington  Ave., 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  A.  Wiener,  on  premises.  General  in¬ 
terior  alterations.  Contract  awarded  to 
Frank  &  Keyser,  1522  South  Sixth  street, 
Philadelphia. 

Garage,  Sprague  and  Dorset  streets,  Phila¬ 
delphia,  $12,000.  Architect,  private!  plans. 
Owner,  Edward  Swift,  on  premises.  Brick,  1 
story,  50x100  feet,  slag  roof,  cement  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  L.  W.  Kitselman,  125  E.  Upsal 
street,  Philadelphia. 


Nurses’  Cottage  and  Cottage  No.  4,  Laurel- 
ton,  Pa.  Architect,  George  S.  Idell,  1705 
Chestnut  street.  Owners,  Board  of  Managers, 
Pennsylvania  Village  for  Feeble-Minded 
Women,  Oliver  W.  H.  Glover,  acting  presi¬ 
dent,  Laurelton,  Pa.  Stone  and  steel,  2%  sto¬ 
ries,  and  3%  stories,  slate  roof,  cement  and 
pine  floors.  Revised  plans  in  progress.  Will 
be  ready  for  bids  in  two  weeks. 

Manufacturing  Plant,  Sandts  Eddy,  North¬ 
ampton  Co.,  Pa.  $1,500,000.  Architect,  private 
plans.  Owners,  Bath  Portland  Cement  Co., 
Fred  B.  Franks,  second  vice-president,  Bath, 
Pa.  Concrete  and  steel.  Plans  in  progress. 
Owners  will  take  bids  in  one  month. 

Residence  and  Garage,  Wright sville  Pike, 
York,  Pa.  Architect,  J.  A.  Dempwolf,  Cas¬ 


satt  Building,  York,  Pa.  Owner,  M.  H. 
Haines,  East  Philadelphia  street,  East  York, 
Pa.  Brick,  stucco,  2%  stories,  110x32  feet, 
slate  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  tile  and  marble  work.  Plans  in 
progress. 

Residence  and  Garage,  Lincoln  Drive,  York, 
Pa.  Architects,  Gimmell  &  Billmeyer,  Ross- 
miller  Building,  York,  Pa.  Owner,  J.  S.  Se- 
crist,  York,  Pa.  Stone,  1%.  and  1  stories, 
55x86  feet  and  20x30  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
and  marble  work.  Plans  in  progress. 

Residence,  Lansdale,  Pa.,  $7,000.  Architect, 
M.  B.  Bean,  Lansdale,  Pa.  Owner,  Miss  Ger¬ 
trude  Stringer,  North  Wales,  Pa.  Brick,  as- 
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bestos  roof,  wood  floors,  hot  water  heat,  tile 
work.  Plans  in  progress. 

Residence,  Miffientown,  Pa.  Architects, 
Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  Dr.  G.  E.  Wian,  on  premises. 
Brick,  2  stories,  30x40  feet,  hardwood  floors, 
vapor  heating,  electric  lighting,  tile  work. 
Plans  in  progress.  Owner  will  take  bids.  ' 

Residence  (twin),  Walnut  street,  North 
Wales,  Pa.,  $6,000.  Architect,  M.  B.  Bean, 
Lansdale,  Pa.  Owners,  R.  Griner  &  Bro.,  3416 
North  Maseher  street,  Philadelphia.  Brick, 
32x36  feet,  2  stories,  hot  water  heat,  electric 
light,  plumbing.  Plans  in  progress. 

Residence,  West  Reading,  Pa.  Architect, 
H.  Maurer,  234  North  Fifth  street,  Reading, 
Pa.  Owner,  G.  H.  Rader,  Reading  Abattoir 
Co.,  Reading,  Pa.  Brick,  2 %  stories,  30x46 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  will 
take  bids  in  one  week. 

Apartments  (add.),  Bala,  Pa.  Architect,  R. 
R.  Neely,  2126  Pine  street,  Philadelphia.  Own¬ 
er,  Mrs.  Kendrick,  on  premises.  Stone,  3  sto¬ 
ries,  12x20  feet  and  17x30  feet,  slag  roof, 
hardwood  floors  (heating  and  electric  work 
extensions).  Ready  for  bids  in  a  few  days. 

Building  (alts.)/ Main  street,  Conshohock- 
en,  Pa.  Architect,  M.  B.  Bean,  Lansdale,  Pa. 
Owner,  Spencer  Jones,  Conshohocken,  Pa. 
Frame,  15x12  feet,  tin  roof,  wood  floors,  steam 
heating.  Owner  taking  bids. 

Residence  (alts,  and  add.),  Laurel  Hill, 
Berks  County,  Pa.  Architect,  Alexander 
Smith,  Berks  County  Trust  Building,  Reading, 
Pa.  Owner,  George  Edmundson,  Reading,  Pa. 
Frame,  shingle  roof,  hardwood  floors,  hot  air 
heat,  electric  light,  general  alterations.  Archi¬ 
tect  ready  for  bids  due  March  7th. 

High  School,  Wayne,  Pa.  Architect,  H. 
Courcy  Richards,  608  Chestnut  street,  Phila¬ 
delphia.  Owners,  School  Board  of  Radnor 
Township,  Wayne,  Pa.  Brick,  and  steel,  2  sto¬ 
ries,  66x130  feet,  slag  roof,  maple  floors.  Ar¬ 
chitect  taking  bids  due  March  11th.  Cramp 
&  Co.,  Denckla  Building;  Wark  Co.,  231  South 
Broad  street;  Wills,  Bill  Co.,  1706  Sansom 
street;  H.  H.  Wehmeyer,  509  West  Cumber¬ 
land  street;  Charles  MeCaul  Co.,  1619  Sansom 
street;  J.  B.  Kelly,  2813  Walnut  street;  Wil¬ 
liam  Linker,  735  Cherry  street;  Sinclair  & 
Grigg,  Medmal  Arts  Building;  George  H. 
Evans,  Inc.,  109  North  Thirteenth  street;  Vic¬ 
tor  Gondos,  Franklin  Trust  Building,  Phila¬ 
delphia,  and  Charles  W.  Strayer,  Harrisburg, 
Pa.,  are  figuring. 

Theatre,  Stores,  Offices  and  Apartments, 

Mt.  Carmel,  Pa.,  $200,000.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owners,  Chamberlain  Amuse¬ 
ment  Co.,  'Shamokin,  Pa.  Brick,  steel,  con¬ 
crete  and  terra  cotta,  3  stories,  100x150  feet. 
Architect  taking  bids  due  March  15th  at 
noon.  J.  S.  Rogers  Co.,  Drexel  Building; 
John  R.  Wiggins  Co.,  Eighteenth  and  Cherry 
streets;  P.  H.  Kelly  Cont.  Co.,  1713  Sansom 
street;  H.  E.  Baton,  1713  Sansom  street, 
Philadelphia;  H.  A.  Moore,  Milton,  Pa.;  E. 
R.  Bastress,  Mt.  Carmel,  Pa.;  Morse  &  Lewis, 
Mt.  Cahmel,  Pa.;  Shamokin  Lumber  &  Const. 
Co.,  Shamokin,  Pa.;  East  End  Lumber  & 
Const.  Co.,  Shamokin,  Pa.;  P.  N.  Swank, 
Tamaqua,  Pa.,  and  R.  T.  &  C.  D.  Stewart, 
Easton,  Pa.,  are  figuring. 


Church,  Johnstown,  Pa.  Architects,  Ritcher 
&  Eiler,  Sixth  and  Court  streets,  Reading, 
Pa.  Owners,  Church  of  the  Brethren,  Somer¬ 
set  street,  Johnstown,  Pa.  (Brick,  stone,  1 
story  and  basement,  60x135  feet,  concrete 
foundations,  slate  roof,  maple  floors,  steam 
heat,  electric  light.  Owners  ready  for  bids 
due  March  17th.  Central  Const.  Co.,  Harris¬ 
burg,  Pa.;  Hostetter  &  Dorr,  Somerset,  Pa.; 
Gilpatrick-Davison  Co.,  Hofecker  &  Thiele, 
Berkebile  Brothers  and  William  H.  Smith  & 
Sons,  Johnstown,  Pa.,  are  figuring. 

School  (add.),  Darby,  Pa.  Architect,  F. 
Ferdinand  Durang,  1220  Locust  street,  Phila¬ 
delphia.  Owners,  Roman  Catholic  Church  of 
the  B.  V.  M.,  Rev.  William  A.  Fitzgerald, 
Darby,  Pa.  Brick,  cut  stone  and  steel,  2 % 
stories,  57x11  feet,  slate  roof,  pine  floors, 
demolition  (heating,  electric  work  and  plumb¬ 
ing  reserved),  Bond,  pine  floors.  Architect 
taking  bids  due  March  2nd.  William  R. 
Dougherty,  1610  Sansom  st. ;  A.  R.  Alessi, 
Darby,  Pa.;  Edward;  Fay  &  Son,  2i  S.  Mole 
street;  Conneen  Const.  Co.,  10  South  Eight¬ 
eenth  street;  Stang  &  Mitchell,  Real  Estate 
Trust  Building;  Sutton  &  Stephenson,  1317 
Washington  avenue,  and  Frank  Shuler,  Nor¬ 
ristown,  Pa.,  are  figuring. 

Theatre,  Lansford,  Pa.  Architects,  John 
T.  Simpson,  Inc.,  Essex  Building,  Newark, 
N.  J.  Owners,  Panther  Valley  Amusement 
Co.,  care  of  architect.  Brick,  steel,  1  story, 
50x160  feet,  Johns  Manville  roof,  reinforced 
concrete  and  steel  floors,  electric  light,  tile 
and  marble  work,  rolled  steel  sash,  kalamein 
doors,  ornamental  plaster.  Architect  taking 
bids.  Beard  Const.  Co.,  658  Penn  street, 
Reading,  figuring. 

Residence  (alts.)  to  Apartment  and  Store, 

222  North  Sixth  street,  Reading,  Pa.  Archi¬ 
tect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owner,  J.  M.  Beaver,  123  North 
Sixth  street,  Reading,  Pa.  Mill  work,  parti¬ 
tion  work,  general  interior  work,  tile  and 
marble  work,  new  heating.  Owner  taking 
bids  and  sub-bids.  Beard .  Const.  Co.,  658 
Penn  street,  Reading,  Pa.,  figuring. 

Residences  (2),  Madison  avenue,  York,  Pa. 
Architect,  J.  A.  Dempwolf,  Cassatt  Building, 
York,  Pa.  Owners,  Harbolt  &  Myers,  328 
East  Princess  street,  York,  Pa.  (Brick,  2  sto¬ 
ries,  36x48  feet,  slate  roof,  hardwood  floors, 
steam  heat, .  electric  light,  tile  work.  Archi¬ 
tect  taking  bids  due  March  11th.  G.  W.  Gil¬ 
bert,  Mason  and  Park  avenue;  S,  Gl'adfelter, 
Hess  Brothers  and  I.  Reindollar,  all  of  York, 
Pa.,  are  figuring. 

Residence  and  Store  (add.)  and  Garages 
(2),  Sixteenth  and  Perkiomen  avenue,  Read¬ 
ing,  Pa.  Architect,  Calvin  Young,  226  North 
Sixth  street,  Reading,  Pa.  Owner,  Fred.  Sell, 
on  premises.  Brick,  1  story,  11x15  feet  add., 
garages,  16x12%  feet  each,  tin  roof,  hard¬ 
wood  floors,  electric  light,  concrete  floors, 
plate  glass,  general  alterations.  Owner  will 
sub-let. 

Garage  and  Stock  Lumber  Shed,  Walnut 
and  Thorn  streets,  Reading.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  Central  Lumber  Co.,  care  of  W. 
Kessler,  234  Walnut  street,  Reading,  Pa.  Con¬ 
crete,  cement,  plaster,  2  stories,  100x40  feet, 
Johns  Manville  roof,  concrete  and  wood 
floors,  steam  heat,  electric  light,  metal  lath. 


Plans  in  progress.  Owner  will  sub-let. 

Store  (alts.),  Main  street,  Lansdale,  Pa.  Ar¬ 
chitect,  M.  B.  Bean,  Lansdale,  Pa.  Owner, 
Samuel  Neiburg,  Lansdale,  Pa.  Brick,  stone 
foundations,  composition  roof,  steam  heat, 
marble  work,  iron  girders,  sheetroek  wall 
board.  Architect  taking  sub-bids. 

Residences  (8),  Fifth  street,  Lansdale,  Pa. 
Architect,  M.  B.  Bean,  Lansdale,  Pa.  Own¬ 
ers,  A.  S.  Tyson  &  Son,  Lansdale,  Pa.  Brick, 
2  stories,  16x37  feet,  composition  roof,  pipe- 
less  heating,  electric  lighting.  Owner  taking 
sub-bids. 

Roadway  Paving  Repairs,  Chester,  Pa. 
Owners,  City  of  Chester,  Superintendent  of 
Streets  and  Public  Imp.,  City  Hall,  Chester, 
Pa.  Granite  block,  vitrified  block,  asphalt  and 
bituminous  paving.  Owners  taking  bids  due 
March  7th  at  2  P.  M. 

Residence,  Telford,  Pa.  Architect,  Jerome 
S.  Landes,  Souderton,  Pa.  Owner,  Allen 
Godshall,  Telford,  Pa.  Brick,  2%  stories, 
slate  roof,  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  taking  bids. 

Eastern  Mennonite  Home,  Souderton,  Ph., 
$35,000.  Architect,  Jerome  S.  Landes,  Souder¬ 
ton,  Pa.  Owner,  Mennonite  Church,  care  of 
John  Nice,  Souderton,  Pa.  Brick,  2%  stories, 
various  sizes,  slate  roof,  mineral  and  pine 
floors,  hot  water  heat,  electro  light,  dumb 
waiters,  fire  doors.  Owner  taking  bids. 

Residence  and  Garage,  Souderton,  Pa.,  $10,- 
000.  Architect,  Jerome  S.  Landes,  Souderton, 
Pa.  Owner,  L.  D.  Wildenger,  Souderton,  Pa. 
Hollow  tile  and  stucco,  2%  stories',  28x34  feet 
and  16x20  feet,  asbestos  shingle  roof,  mineral 
and  pine  floors,  hot  water  heat,  electric  light. 
Owner  taking  bids. 

Residence,  Front  street,  Harrisburg,  Pa. 
Architect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  C.  T.  Boss,  1117 
Market  street,  Harrisburg,  Pa.  Tile,  stucco, 
2%  stories,  32x36  feet,  tile  roof,  hardwood 
and  tile  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Residence,  Front  and  Emerald  street,  Har¬ 
risburg,  Pa.  Architect,  Laurie  &  Lappley, 
Ootterel-Ebner  Building,  Harrisburg,  Pa.  Own¬ 
er,  W.  L.  Forry,  37  North  Third  street,  Har¬ 
risburg,  Pa.  Stone,  2  stories,  25x60'  feet,  and 
25x30  feet,  tile  roof,  hardwood  and  composi¬ 
tion  floors,  vapor  heat,  electric  light,  tile 
work  work.  Plans  in  progress. 

Church,  Penbrook,  Pa.  Architect,  Laurie 
&  Lappley,  Ootterel-Ebner  'Building,  Harris¬ 
burg,  Pa.  Owners,  United  Brethren  Church, 
Rev.  Schaeffer,  Penbrook,  Pa.  Stone,  1  story, 
and  basement,  60x90  feet,  slate  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Residence,  Race  Avenue,  Lancaster,  Pa.  Ar¬ 
chitect,  J.  B.  Harmon,  48  N.  Queen  street, 
Lancaster,  Pa.  Owner,  H.  H.  Dorwart,  240 
Elm  st.,  Lancaster,  Pa.  Hollow  tile  and  stucco, 
2%  stories,  38x30  ft.,  shingle  roof,  hardwood 
floors,  hot  air  heat,  electric  light.  Owner 
will  sub-let. 

Residences  (14),  Souderton,  Pa.  Architect, 
Jerome  S.  Landes,  Souderton,  Pa.  Owner, 
Victory  Building  Association,  Souder¬ 
ton,  Pa.  Brick,  2%  stories,  16x42  feet,  as¬ 
bestos  or  slate  roof,  pine  floors,  pipeless  heat, 
electric  light.  Preliminary  plans  in  progress. 

Residence,  Pennsburg,  Pa.  Architect,  Jer¬ 
ome  S.  Landes,  Souderton,  Pa.  Owner,  Wilson 
Wisler,  Trumbauersville,  Pa.  Brick,  2  stories, 
28x38  feet,  asbestos  shingle  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Plans  in  progress.  , 

Factory  Building,  Perkasie,  Pa.,  $30,000. 
Architect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owner,  S.  M.  Schwenk,  Perkasie,  Pa.  Brick 
and  concrete,  2  stories,  50x120  feet,  slag  roof, 
maple  floors,  steam  heat,  electric  light.  Plans 
in  progress. 

Residence,  Harleysville,  Pa.  Architect, 
Jerome  S.  Landes,  Souderton,  Pa.  Owner, 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  cons’ruction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


THE  BUILDERS*  GUIDE 

145 

S.  D.  Landis,  Harleysville,  Pa.  Brick,  2y2 
stories,  slate  roof,  pine  floors,  hot  water  heat, 
electric  light.  Plans  in  progress. 

Private  Garage,  Lansdale,  Pa.  Architect, 
Jerome  S.  Landes,  Souderton,  Pa.  Owner, 
Dr.  H.  O.  Williams,  Lansdale  Pa.  Stone  and 
brick,  1  y2  stories,  22x28  feet,  stone  founda¬ 
tion,  glazed  tile  roof,  cement  floors,  hot  water 
heat,  electric  light.  Plans  in  progress. 

Bungalow  and  Garage,  Souderton,  Pa.  Ar¬ 
chitect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owner,  Oliver  Endy,  Souderton,  Pa.  Brick, 
2  stories,  26x28  feet,  garage,  20x22  feet,  slate 
roof,  pine  floors,  hot  water  heat,  electric  light. 
Plans  in  progress/. 

Consolidated  School  Building,  Montgomery 
ville,  Pa.  Architect,  Jerome  S.  Landes,  Souder¬ 
ton,  Pa.  Owner,  School  District  of  Mont¬ 
gomery  Township,  Montgomeryville,  Pa.  1 
story,  slag  roof,  pine  and  mineral  floors.  Too 
early  for  details. 

Residence,  Glenside,  Pa.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadelphia. 
Owner,  E.  Nelson  Weir,  Glenside,  Pa.  Stone, 
2 y2  stories,  37x27  feet,  shingle  roof,  oak  and 
pine  floors,  tile  work,  bond,'  (heating,  electric 
work  land  plumbing  reserved.)  Architect 
taking  bids  due  March  7th.  A.  Zellfelder,  151 
South  Broad  street;  Specht  &  Sperry,  Heed 
building;  D.  A.  McClelland  Const.  Co.,  Drexel 
Building,  and  Jacob  Y.  Loux,  Fifteenth  and 
Hunting  Park  avenue,  are  figuring. 

Residence,  Penfield,  Del.  Co.,  Pa,  Archi¬ 
tects,  Heacoek  &  Hokanson,  Bailey  Building, 
Philadelphia.  Owner,  Josef  Cisar,  5853  Rod- 
man  street,  Philadelphia.  Frame  and  stucco, 
2 y2  stories,  28x43  feet,  shingle  roof,  hardwood 
and  pine  floors,  hot  air  or  hot  water  heat, 
electric  lighting,  tile  work.  Architects  are 
ready  for  bids. 

Apartments  (add.,)  Bala,  Pa.  Architect, 
R.  R.  Neely,  2136  Pine  street,  Philadelphia. 
Owner,  Mrs.  Kendricks,  on  premises.  Brick, 
2  stories,  12x20  feet,  and  17x30  feet,  slag 
roof,  hardwood  floors.  Architect  taking  bids 
due  as  soon  as  possible.  J.  Jones  Davies, 
652  North  17th  street;  K.  G.  Hickey,  1114  B. 
52nd  street,  and  Andrew  Const.  Co.,  care  of 
Architect,  are  figuring. 

Miscellaneous  Supplies  and  Work,  North- 
side,  Pittsburgh.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Board  of  Inspectors,  Western  Penitenti¬ 
ary,  Northside,  Pittsburgh,  Pa.  John  Fran¬ 
cis,  Superintendent  of  Construction.  Lumber 
for  con'crete  forms  and  scaffolds,  wood  mould¬ 
ings,  20,000  barrels  of  portland  cement,  925,- 
000  more  or  less  of  reinforcing  bars  reinforc¬ 
ing  bar  accessories,  metal  heating  and  vent, 
ducts,  show  metal  boxes  to  form  air  spaces  in 
concrete  walls,  skylights  and  vent,  (erected) 
louvres,  kalamein  covering  of  mouldings,  elec¬ 
tric  materials,  anchorage  only  for  balcony  en¬ 
closures,  pipe  and  fittings.  OWners  taking 
bids  due  March  14th  at  noon. 

Residence,  (alts,  and  add.),  Hatfield,  Pa. 
Architect,  Jerome  IS.  Landes,  Souderton,  Pa. 
Owner,  Vincent  Schlosser,  Hatfield,  Pa.  Frame 
and  stucco,  2 y2  stories,  18xl3>8  feet,  asbestos 
shingle  roof,  pine  floors,  hot  water  heat, 
electric  light.  Owner  taking  bids. 

Grade  School,  Telford,  Pa.  Architect, 
Jerome  S.  Landes,  Souderton,  Pa.  Owner, 
W.  Telford  Board  of  Education,  Telford,  Pa. 
Brick,  2  stories,  4(6x60’  feet,  slate  roof,  pine 
floors1,  electric  light,  fire  doors,  roof  ventila¬ 
tors,  metal  window  guards.  Plans  in  pro¬ 
gress. 

Theatre,  Stores  and  Office,  Quakertown,  Pa. 
$80,000.  Architect,  Jerome  S.  Landes,  Souder¬ 
ton,  Pa.  Owner,  Louis  S.  Keller,  Quaker¬ 
town,  Pa.  Brick,  1  and  2  stories,  60x133 
feet,  slag  roof,  concrete,  terrazzo  and  wood 
floors,  steam  heat,  electric  light,  terrazzo 
work.  (Organ,  seats  and  lighting  fixtures  re¬ 
served.)  Owner  will  take  bids  in  about  three 
weeks. 


Church,  (remodeling),  Perkasie,  Pa.,  $10,- 
000.  Architect,  Jerome  S.  Landes,  Souderton, 
Pa.  Owner,  Trinity  Evangelical  Lutheran 
’Congregation,  Rev.  Norman  Ritter,  Perkasie, 
Pa.  Rolling  partitions,  steel  work,  painting, 
stained  glass,  mineral  floors.  Owner  ready 
for  bids. 

Twin  Residence,  Souderton,  Pa.  Architect, 
Jerome  S.  Landes,  iSouderton,  Pa.  Owner, 
Isaac  Detwiler,  Souderton,  Pa.  Brick,  2% 
stories,  36x48  feet,  stone  foundation,  abestos 
shingle  roof,  pine  floors.,  hot  water  heat,  elec¬ 
tric  light.  Owner  taking  sub-bids. 

Garage  and  Show  Room,  Harrisburg,  Pa.  Ar¬ 
chitect,  F.  "  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owner,  Ralph  Weast,  1954 
Bellevue  Avenue,  Harrisburg,  Pa.  Brick, 
steel,  2  stories,  32x60  feet,  metal  roof,  com¬ 
position  floors,  electric  lighting.  Owner  will 
sub-let. 

Residence,  (alts,  and  add.),  Philadelphia 
Pike,  Lancaster,  Pa.  Architect,  H.  Y.  Shaub, 
Imperial  Building*!,  Lancaster,  Pa.  Owner, 
J.  W.  Eekenrode,  48  N.  Queen  street,  Lan¬ 
caster,  Pa.  Brick,  2  stories,  15x20  feet,  porches, 
slate  roof,  hardwood  floors),,  hot  air  heat, 
electric  light,  tile  work,  general  interior  al¬ 
terations.  Plans  in  progress. 

Apartment,  (alts,  and  add.),  Walnut  st., 
Lancaster,  Pa.  Architect,  J.  B.  Harmon,  48 
Queen  street,  Lancaster,  Pa.  Owner,  Manuel 
J.  Eby,  Lancaster,  Pa.  Brick,  3  stories,  ir¬ 
regular  size,  new  partitions,  hardwood  floors, 
electric  light,  tile  work,  plumbing,  general 
interior  work.  Plans  in  progress. 

Bank,  Lititz,  Pa.  Architect,  0.  M.  Urban, 
Woolworth  Building,  Lancaster,  Pa.  Owner, 
Lititz  Spring  National  Bank,  G.  Grabell, 
President,  Lititz.  Granite,  1  story,  30x62 
feet,  flat  roof,  tile  floors,  hot  water  heat, 
electric  light,  marble  work.  Architect  will 
take  bids  next  week. 

Apartment,  Evergreen  street,  Harrisburg, 
Pa.  Architect,  T.  H.  Hamilton,  11  N.  2nd 
street,  Harrisburg,  Pa.  Owner,  C.  L.  Con¬ 
over,  111  Evergreen  street,  Harrisburg,  Pa. 
Brick,  3  stories’,  30x56  feet,  composition  roof, 
hardwood  floors,  vapor  heat,  electric  light. 
Architect  ready  for  bids  due  March  10th. 

Church,  Mowersville,  Franklin  Oo.,  Pa.  Ar¬ 
chitect,  R.  R.  Markley,  921  Market  street, 
Harrisburg,  Pa.  Owper,  United  Brethren, 
Carl  Munder,  Newlberry,  Pa.  Brick,  1  story, 
45x60  feet,  slate  roof,  yellow  pine  floors, 
steam  heat,  electric  light,  metal  lath.  Owner 
ready  for  bids. 

Garage  and  Sales  Room,  342-48  S.  Cameron 
street,  Harrisburg,  Pa.  Architect,  W.  W. 
Johnston,  7  N.  Front  street,  Harrisburg,  Pa. 
Owner,  Dauphin  Motor  Car  Oo.,  E.  C.  Allen, 
24  South  River  street,  Harrisburg.  Brick 
and  concrete,  1  story,  50x150  feet,  slag  roof, 
concrete  and  hardwood  floors,  steam  heat, 
electric  light.  Architect  and  owner  sub¬ 
letting. 

Residence  and  Garage,  2nd  and  Shamokin 
streets,  Harrisburg,  Pa.  Architect,  Private 
plan  st  .Owner,  Ritchie-(Lawrie,  OotterelEb- 
ner  Building,  Harrisburg,  Pa.  Brick,  and 
stucco,  2 y2  stories,  30x76  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  work.  Owner  will  sub-let. 


Pennsylvania 
Contracts  Awarded 

Office  Building,  Reading,  Pa.  Architects, 
Lockwood-Greene  &  Co.,  60  Federal  street, 
Boston,  Mass.  Owners,  J.  Bancroft  &  Sons 
Co.,  Reading,  Pa.  Concrete,  steel  and  brick, 
3  stories,  400x50  feet,  Barrett  roof,  pine  and 
maple  floors,  electric  light,  metal  lath,  rolled 
steel  sash.  Contract  awarded  to  L.  H.  Foeht 
&  Sons,  Baer  Building,  Reading,  Pa. 

Bank,  Oley,  Pa.  Architect,  Calvin  Young, 


226  North  Sixth  street,  Reading,  Pa.  Own¬ 
ers,  First  National  Bank  of  Oley,  J.  M.  Ber- 
tolet,  Oley,  Pa.  Stone  or  terra  cotta,  1  story 
and  basement,  32x58  feet,  Johns  Manville 
roof,  tile  and  reinforced  concrete  floors,  tile 
and  marble  work.  Contract  awarded  to  L. 
H.  Foeht  &  Sons,  Baer  Building,  Reading,  Pa. 

Residence  and  Garage,  East  Spring  and 
Gettysburg  avenue,  York,  Pa.  Architect,  R. 
A.  Stair,  Jr.,  Guarantee  Trust  Building,  York, 
Pa.  Owner,  Charles  H.  Noos,  348  West  King 
street,  York,  Pa.  Brick,  2 y2  stories,  40x30 
feet,  slate  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Hess  Brothers,  224  South  Hawthorne 
street,  York,  Pa. 

Service  Station,  Lancaster  pike  and  Lee 
avenue,  Bryn  Mawr,  Pa.,  $9,000.  Architects, 
Mcllvain  &  Roberts,  Otis  Building,  Philadel¬ 
phia.  Owner,  E.  H.  Le  Boutillier,  Edgewood, 
Pa.  Brick,  limestone  and  steel,  1  story, 
57x50  feet,  slag  roof,  cement  floor,  metal  lath, 
rolled  steel  sash,  copper  skylights,  bond,  plate 
glass,  iron  work.  'Contract  awarded  to  John 
N.  Gill  &  Co.,  Otis  Building,  Philadelphia. 

Alts,  to  Store  and  New  Store  Building, 
Glenside,  Pa.  $10,000.  Architect,  Seeburger 
&  Rabennold,  1524  Chestnut  street,  Philadel¬ 
phia.  Owner,  Harry  Renninger,  Glenside, 
Pa.  Brick,  and  steel,  2  stories,  16x50  feet, 
slag  roof,  oak  and  pine  floors,  copper  bulks, 
plate  glass.  Contract  awarded  to  A.  Zell¬ 
felder,  151  South  Broad  street,  Philadelphia. 

Residence,  Lansdowne,  Pa.  Architect,  R. 
R.  Neely,  2136  Pine  street,  Philadelphia. 
Owner,  Wallace  Bostick,  care  of  Architect. 
Brick,  frame  and  stucco,  2 y2  stories,  25x42 
feet,  shingle  roof,  pine  floors,  hot  air  heat, 
electric  lighting,  tile  work.  'Contract  awarded 
to  K.  G.  Hickey,  1114  South  Fifty-second 
street,  Philadelphia. 

Residence  (6  Twin)  Lansdale,  Pa.  Archi¬ 
tect,  Jerome  S.  Landes,  Souderton,  Pa.  Own¬ 
er,  Lansdale  Building  and  Improvement  Co., 
Lansdale’,  Pa.  Hollow  tile  and  stucco,  slate 
roof,  pine  floors,  pipeless  heating.  Contract 
awarded  to  Wm.  Lukens/,  North  Wales,  Pa. 

Junior  High  School,  Monesson,  Pa.  West¬ 
moreland  Co.  Architect,  J.  Merwin  Beall  & 
Son,  Monesson,  Pa.  $300,000.  Owners,  Board 
of  Education,  Monessen,  Pa.  Brick  and  steel, 
2  stories,  200x126  feet,  asphalt  roof,  cement, 
maple,  composition,  cork,  tile,  and  linotile 
floors',  metal  lath,  metal  window  guards, 
waterproofing,  terra  cotta,  steel  doors,  hol¬ 
low  metal  skylights,  tile,  marble  and  terraz- 
zo  work,  (heating,  lighting  and  plumbing  re¬ 
served.)  Contract  awarded  to  P.  H.  Kelly 
Const.  Co.,  1713  Sansom  street,  Philadelphia. 

School,  Bitmerville,  Pa.  Architect,  C.  E. 
Urban,  Woolworth  Building;  Lancaster,  Pa. 
Owner,  Lancaster  Township  School  Board, 
Kirk  Johnson,  President,  Lancaster,  Pa.  Brick, 
2  stories,  40x93  feet,  slag  roof,  yellow  pine 
floors,  hot  air  heat,  electric  light,  roof  ven¬ 
tilators.  Contract  awarded  to  Jacob  T.  Sny¬ 
der,  Slorin,  Pa. 

Factory,  West  East  street,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Dudley  Watch  Oo., 
care  of  architect.  Brick,  steel,  2  stories  and 
basement,  40x120  feet,  slag  roof,  pine  floors, 
electric  light,  rolled  steel  \§ush.  Contract 
awarded  to  Herman  Wohlsen,  Woolworth 
Building,  Lancaster. 


New  Jersey 
Construction  News 

Residence,  West  Collingswood,  N.  J.  Ar¬ 
chitect,  Arthur  B.  Gill,  Law  Building,  Cam¬ 
den,  N.  J.  Owner,  George  Shepparo,  care  of 
architect.  Hollow  tile  and  stucco,  2  stories, 
'22x33  feet,  slate  roof,  hot  water  heating,  elec- 
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trie  lighting,  tile  work,  hardwood  floors.  Plans 
in  progress. 

Club  House,  Grand  and  Beatty  streets, 
Trenton,  N.  J.,  $30,000.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owners,  Polish  Gym.  Society,  Sokol 
Club,  care  of  architect.  Brick,  3  stories  and 
basement,  25x95  feet,  concrete  foundations,, 
slag  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  tile  work,  metal  lath,  rolled  steel 
skylights,  fire  doors,  safety  treads,  roof  venti¬ 
lators,  waterproofing,  ornamental  iron  work. 
Plans  in  progress. 

Store  and  Residence,  South  Broad  street, 
Trenton,  N.  J.  .Architect,  R.  A,  Schuman, 
202  West  State  street,  Trenton,  N.  J.  Own¬ 
er,  W.  A.  Smith,  South  Broad  street,  Trenton, 
N.  J.  Brick,  .2  stories,  lS^xSO  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  and  m'arble  work,  copper  work,  metal 
ceilings.  Plans  in  progress. 

Court  House  (alts.),  Camden,  •  N.  J.  Ar¬ 
chitects,  Rankin,  Kellogg  &  Crane,  1012  Wal¬ 
nut  street,  Philadelphia.  Owners,  Camden 
County  Board  of  Freeholder,  James  F.  Wal¬ 
ton,  chairman,  Building  Committee,  Court 
House,  Camden,  N.  J.  Changes  in  offices,  re¬ 
moving  old  roof,  providing  new  promenade 
tile  roof,  repointing  terra  cotta  balustrade, 
and  miscellaneous  repairs.  Owners  taking  bids 
due  March  4th  at  11  A.  M. 

Manufacturing  Building,  Camden,  N.  J.  Ar¬ 
chitects,  Ballinger  &  Co.,  Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  J.  B.  Van 
Server  Co.,  Camden,  N.  J.  Reinforced  con¬ 
crete,  7  stories,  220x60  feet  and  60x100  feet, 
slag  roof,  concrete  floors,  cork  insulation, 
wood  block  paving,  metal  lath,  hollow  tile, 
safety  treads,  waterproofing,  dampproofing, 
structural  steel,  hollow  steel  doors,  rolled 
steel  sash,  marble  and  terrazzo  work.  Archi¬ 
tects  taking  bids  due  March  15th.  P.  H. 
Kelly  Cont.  Co.,  1713  Sansorn  street;  Wark 
Co.,  231  South  Broad  street;  Hughes  Foulk- 
rod  Co.,  Commonwealth  Building;  Barclay 
White  Co.,  1713  Sansorn  street;  White  Const. 
Co.,  Widener  Building;  F.  M.  Harris  &  Co., 
1620  Parrish  street;  Turner  Const.  Co.,  1713 
Sansorn  street;  J.  S.  Rogers  Co.,  Drexel Build¬ 
ing;  Irwin  &  Leighton,  126  North  Twelfth 
street,  and  Cramp  &  Co.,  Denckla  Building, 
Philadelphia,  are  figuring. 

Church  (alts,  and  add.),  Pitman,  N.  J.  Ar¬ 
chitect,  Arthur  B.  Gill,  Law  Building,  Cam¬ 
den,  N.  J.  Owners,  Pitman  Baptist  Church, 
care  of  architect.  Concrete  block,  1  story, 
28x56  feet  and  28x!28  feet,  steam  heat,  elec¬ 
tric  light,  pine  floors.  Architect  taking  ap¬ 
proximate  bids  due  March  9th.  A.  S.  Hoff¬ 
man,  Pitman,  N.  J.,  figuring. 

Residence  and  Garage,  Margate  City,  N.  J. 
Architect,  private  plans.  Owner,  Daniel  Sul¬ 
livan,  Thirteenth  and  Venango  streets,  Phila¬ 
delphia.  Hollow  tile  and  stucco,  2 y2  stories, 
24x48  feet  and  18x28  feet,  asbestos  shingle 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  lighting.  Owner  taking  bids  due  March 
4th.  Lam  Building  Co.,  1001  Wood  street, 
and  H.  G.  Campion,  Otis  Building,  Philadel¬ 
phia,  are  figuring. 

Interior  Storage  Room  for  Gas  Cells,  Lake- 
hurst,  N.  J.  Cont  .No.  4580.  Architect,  pri¬ 
vate  plans.  Owners,  United  States  Govern¬ 
ment,  Bureau  of  Yards  and  Docks,  Washing¬ 
ton,  D.  C.  Hollow  tile,  concrete  fill  on  metal 
lath,  27x500  feet,  13  feet  high,  concrete  floors, 
steam  heat,  electric  lighting,  metal  clad  doors. 
Owners  taking  bids  due  March  8th.  Hughes- 
Foulkrod  Co.,  Commonwealth  Building,  Phila¬ 
delphia,  and  Irwin  &  Leighton,  126  North 
Twelfth  street,  Philadelphia,  are  figuring. 

Residence,  Hanover  and  Camden  streets, 
Trenton,  N.  J.  Architect,  Walter  Hankin,  39 
East  State  street,  Trenton,  N.  J.  Owner,  H. 
W.  Reynolds,  176  West  State  street,  Trenton, 
N.  J.  Brick,  3  stories,  19x72  feet,  slate  and 
tin  roof,  hardwood  floors,  hot  water  heating, 


electric  lighting,  tile  work.  Architect  will 
take  bids. 

Stable  and  Store  Room,  Newark,  N.  J.  Ar¬ 
chitects,  Department  of  Institutions  and 
Agencies,  Division  of  Architecture  and  Con¬ 
struction,  Capitol  Building,  Trenton,  N.  J. 
Owners,  New  Jersey  State  Military  Board, 
Colonel  Balentine,  Newark,  N.  J.  Brick  and 
frame,  2  stories,  20x60  feet,  slag  roof,  con¬ 
crete  and  pine  floors,  electric  light,  roof  ven¬ 
tilators.  Owner  taking  bids. 

Store  and  Apartments,  Atlantic  Avenue,  be¬ 
tween  Windsor  and  Richmond  streets,  Atlan¬ 
tic  City,  N.  J.  Architect,  H.  A.  Stout,  Guar¬ 
antee  Trust  Building,  Atlantic  City,  N.  J. 
Owner,  Chas.  Kline,  Atlantic  City,  N.  J.  Brick, 
steel  and  stone,  3  stories.  Architect  taking 
bids  due  as  soon  as  possible.  Lam  Building 
C'o.,  1001  Wood  street,  Philadelphia,  is  figur¬ 
ing. 

Bank,  (alts.),  Camden,  (N.  J.  Architect 
Henry  A.  Macomb,  MieTchantville,  N.  J.  Own¬ 
er,  Camden  National  Bank,  Camden,  N.  J. 
Brick,  granite  and  terra  cotta,  1  story,  70x16 
feet,  slag  roof,  maple  floors,  roof  ventilators, 
steam  heat,  electric,  lighting,  marble  work, 
iron  work.  Owners  taking  bids.  Barclay 
White  Co.,  1713  Sansorn  street,  Philadelphia, 
are  figuring. 

Store  and  Apartments,  2324  Atlantic  Ave., 
Atlantic  City,  N.  J.  Architect,  Wm.  S.  Hewitt, 
Guarantee  Trust  Building,  Atlantic  City.  N.  J. 
Owner,  Julius  Byron,  on  premises.  Brick,  3 
stories',  21x85  feet,  slag  roof,  pine  floors,  hot 
water  heating,  electric  lighting,  tile  work. 
Architect  taking  bids  due  as  soon  as  possible. 
Lam  Building  Co.,  1001  Wood  street,  Phila¬ 
delphia,  figuring. 


New  Jersey 
Contracts  Awarded 

Meat  Packing  Plant,  Pleasantville,  N.  J., 
$100,000.  Architect,  E.  B.  Comstock,  110  West 
Fortieth  street,  New  York  City.  Owners, 
Taylor  Packing  Co.,  care  of  N.  Taylor,  Ver¬ 
mont  and  Melrose  avenues,  Atlantic  City, 
N.  J.  Reinforced  concrete,  2 y2  stories,  60x145 
feet,  slag  roof,  brick  floors,  cork  insulation, 
electric  lighting.  Contract  awarded  to  Turn¬ 
er  Const.  Co.,  1713  Sansom  street,  Philadel¬ 
phia. 


Miscellaneous 

Construction  News 

Convent,  Wilmington,  Del.  Architect,  Paul 
A.  Monaghan,  1218  Chestnut  street,  Philadel¬ 
phia.  Owners,  Ursuline  Nuns,  Wilmington, 
Del.  Brick,  stone  and  stucco,  3  stories, 
130x62  feet,  slate  roof,  hardwood  floors,  va¬ 
por  heating,  electric  lighting,  tile  and  marble 
work.  Plans  about  completed.  Architect  will 
be  ready  for  bids  in  one  week. 

Motor  Truck  Plant,  Fort  Wayne,  Ind.  En¬ 
gineers,  Day  &  Zimmerman,  611  Chestnut 
street,  Philadelphia.  Owners,  International 
Harvester  iCo.,  Fort  Wayne,  Ind.  Plaster,  tile 
and  steel,  saw-tooth  building,  1  story,  multi¬ 
story  building,  power  plant,  offices.  Plans 
in  progress.  Details  undecided.  Will  take 
bids  in  one  month. 


We’ll  write  your  advertising  without 
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Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Febru¬ 
ary  24,  1922.  Sealed  proposals  will  be  opened 
in  this  office  at  3  P.  M.,.  March  24,  1922,  for 
construction  (except  mechanical  equipment) 
of  four  new  buildings  and  certain  remodeling 
of  seven  present  buildings;  also  separate  pro¬ 
posals  for  mechanical  equipment  of  four  new 
buildings  and  new  heating,  plumbing  and  wir¬ 
ing  systems,  or  extension  of  present  systems 
in  twelve  present  buildings,  and  certain  out¬ 
side  services,  at  the  United  States  Quarantine 
Station,  Hoffman  Island,  New  York.  Draw¬ 
ings  and  specifications  may  be  obtained  from 
the  office  of  the  Supervising  Chief  Engineer, 
Room  713,  Custom  House  Building,  New  York, 
N.  Y.,  or  at  this  office,  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Supervising 
Architects ’s  Office,  Washington,  D.  C.,  Febru¬ 
ary  24,  1922.  Sealed  proposals  will  be  opened 
in  this  office  at  3  P.  M.,  March  24,  1922,  for 
construction  (except  mechanical  equipment) 
of  four  new  buildings  and  certain  remodeling 
of  seven  present  /buildings;  also  separate 
proposals  for  mechanical  equipment  of  four 
new  buildings  and  new  heating,  plumbing  and 
wiring  systems,  or  extension  of  present  sys¬ 
tems  in  twelve  present  buildings,  and  certain 
outside  services1,  at  the  United  States  Quar¬ 
antine  Station,  Hoffman  Island,  New  York. 
Drawings  and  specifications  may  be  obtained 
from  the  office  of  the  Supervising  Chief 
Engineer,  room  713,  'Custom  House  Building, 
New  York,  N.  Y.,  or  at  this  office  in  the  dis¬ 
cretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 


LAW  BUILDING 
at 

WEST  VIRGINIA  UNIVERSITY 
Morgantown,  W.  Va. 

NOTICE  TO  CONTRACTORS 

Sealed  bids  will  be  received  by  the  State 
Board  of  Control  at  its  office  in  Charleston, 
W.  Va.,  until  4.00  P.  M.  Friday,  March  31st, 
for  doing  all  work  and  furnishing  all  mate¬ 
rials  necessary  to  complete  the  building  de¬ 
scribed  below,  according  to  the  plans  and 
specifications  of  Charles  W.  Bates,  Architect, 
Wheeling,  W.  Va. 

The  building  is  to  be  144  feet  x  56  feet, 
two  stories  and  basement,  fireproof  construc¬ 
tion,  exterior  of  face  brick,  and  stone;  inte¬ 
rior  wood  finish  of  oak,  main  corridors  and 
stairway  of  marble,  interior  partitions  of  hard 
tile,  roofing  tile,  flooring,  maple,  tile,  marble 
and  linoleum.  Basement  contains  locker 
rooms,  toilets,  club  rooms,  machinery  room, 
storage  and  packing  room.  First  floor  con¬ 
tains  three  class  rooms,  practice  court,  girls’ 
club  rooms.  Second  floor  contains  reading 
room,  stack  room,  professors’  offies,  libra¬ 
rian’s  office. 

Plans,  specifications  and  blank  form  for 
bids  will  be  mailed  by  the  State  Board  of 
Control  when  request  is  accompanied  with 
check  for  $10.00,  five  dollars  of  which  will  be 
refunded  on  return  of  plans  accompanied  with 
bona  fide  bid.  Separate  bids  will  be  taken 
on  wiring,  plumbing  and  heating. 

Bids  to  be  accompanied  by  certified  check 
payable  to  the  iState  Board  of  Control  for  an 
amount  equal  to  one  per  cent.  (1%)  of  the 
bids,  as  guarantee  of  good  faith. 

STATE  BOARD  OF  CONTROL 
By  James  S.  Lakin,  President 
Charleston,  W.  Va. 
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('Continued  from  page  136) 
national  conference  on  the  housing  prob¬ 
lem  would  be  likely  to  split  upon  prices 
of  materials  and  wages  and,  in  any  event, 
have  no  power  to  affect  either  one.  Such 
questions  can  be  better  settled  by  local 
conferences  such  as  those  already  held. 

I  have  held  generally  that  we  are  or 
should  be  a  country  of  local  community 
action,  and  that  the  province  of  the  fed¬ 
eral  government  was  to  stimulate  and 
assist  local  action  and  to  avoid  every  sug¬ 
gestion  of  nationalizing  these  questions. 
The  blockade  was  due  to  high  levels  of 
materials,  wages,  railway  rates,  and  short¬ 
age  of  home  building  capital.  Prices 
and.  wages  are  slowly  receding,  efficiency 
of  labor  is  increasing,  and  the  volume  of 
building  is  gaining. 

,  There  is  one  problem  that  has  dis¬ 
tinctly  national  character  that  would  cer¬ 
tainly  fall  within  Senator  King’s  vision 
and  upon  which  national  thought  could 
be  advanced  by  conference ;  that  is,  the 
mobilization  of  finance  of  home  building. 
We  have  mobilized  the  commercial  capital 
of  the  country  through  the  Federal  Re¬ 
serve  Banks.  We  have  mobilized  the 
far  mortgage  capital  through  the  Farm 
Loan  Bureau.  We  are  considering  mo¬ 
bilizing  production  capital  for  the  farm¬ 
ers  through  another  organization.  The 
country  badly  needs  a  mdbilization  of 
the  home  building  capital  based  up¬ 
on  our  building  and  loan  associations, 
insurance  companies,  and  savings  banks. 
We  have  a  sound  foundation  upon 
which  to  build1  some  sort  of  struc¬ 
ture  that  would  cheapen  home  building 
capital,  give  it  more  mobility  to  all  re¬ 
gions  and  afford  greater  security.  A 
conference .  to  consider  this  problem 
would  be  of  great  value. 

*  *  * 

WE  recently  heard  some  one  talk¬ 
ing  of  the  present  “Vogue  for 
Pessimism,.”  And  we  must  admit 
that  Pessimism  has  certainly  been  having 
full  swing.  Now,  blindly  to  ignore  ex¬ 
isting  conditions  can  never  cure  those 
conditions,  but  to  be  pessimistic  about 
them  only  makes  matters  worse.  If  the 
young  seeds  planted  in  the  spring  gave 
up  at  every  clump  of  mud  which  im¬ 
peded  their  progress,  we  should  have  no 
crops.  Much  good  seed  has  been  sown 
during  the  past  year  toward  the  solution 
of  the  very  serious  problems  confronting 
not  only  the  constructors,  but  all  indus¬ 
tries.  There  have  been  conferences,  there 
have  been  investigating  committees,  there 
have  been  sugestions  innumerable.  These 
are  the  seeds  which  have  been  planted. 
The  crop  which  is  springing  up  from 
them  will  need  much  care  and  weeding, 
but  with  preseverance  and  courage,  we 
can  gather  a  fine  harvest.  With  pessi¬ 
mism,  never ! 


HOW  TO  ESTIMATE  BRICKWORK 
Practical  Pointers  on  Figuring  Quantities 
and  Labor 

By  William  Carver,  Architect. 

O  thoughtful  person  can  fail  to  be 
impressed  by  the  tendency  among 
the  building  public  to  turn  more 
and  more  from  the  perishable  type  of 
construction  now  generally  used  and  to 
demand  more  enduring  buildings,  which 
save  much  in  upkeep  and  in  fire  insur¬ 
ance  premiums,  are  cooler  in  summer 
and  assure  the  thriftiest  use  of  fuel  in 
winter,  preserve  their  market  value  in¬ 
definitely  and  are  a  better  investment. 
This  movement  is  also  in  line  with  the 
urgent  necessity  for  stringent  conserva¬ 
tion  of  our  forest  products,  as  made  evi¬ 
dent  by  the  Senatorial  investigation  last 
year  and  by  the  present  extensive  agita¬ 
tion  for  reforestation. 

Chief  among  the  better  material  to 
which  the  public  is  turning  is  brick.  This 
is  only  natural,  for  brick  construction 
is  the  standard  by  which  all  other  types 
of  masonry  may  be  measured.  That 
such-and-such  a  material  is  “as  good  as 
brick”  is  a  claim  often  read  in  advertise¬ 
ments.  Its  venerable  history,  its  test  bv 
actual  use  under  every  conceivable  condi¬ 
tion  and  during  periods  up  to  thousands 
of  years,  its  characteristic  beauty  which 
warms  and  mellows  with  the  passing 
years,  are  reason  enough  for  the  general 
public,  in  which,  after  all,  there  is  a 
strong  appreciation  of  better  things,  in¬ 
clining  more  and  more  toward  this  ma¬ 
terial.  Moreover,  brick  now  has  its 
spokesmen  who  are  drawing  the  atten¬ 
tion  of  the  people  to  the  advantages  of 
brick  construction  in  the  advertising  pages 
of  innumerable  magazines  and  news¬ 
papers. 

A  contractor  who.  is  accustomed  to 
turning  out  buildings  on  non-permanent 
construction  and  who  tries  to  dissuade  a 
customer  from  building  a  brick  home  by 
giving  offhand  an  almost,  prohibitive  fig¬ 
ure  for  its  construction,  is  making  a  great 
mistake.  If  he  succeeds  in  his  attempt 
to  build  a  less  enduring  building,  it  will 
be  borne  in  upon  the  purchaser  more  and 
more  as  time  goes  on  that  his  reasons 
for  wanting  a  better  home  were  correct 
and  the  reputation  of  the  builder  will 
suffer.  Satisfied  customers,  in  any  line, 
are  the  basis  of  success.  The  wideawake 
contratcor  is  now  making  himself  familiar 
with  methods  and  details  of  all  types  of 
permanent  construction.  He  is  learning 
that,  after  all,  the  estimating  and  building 
of  masonry  structures  is  no  more  difficult 
than  is  dealing  with  the  construction  with 
which  long  use  has  made  him  most  fami¬ 
liar. 

In  giving  a  rough  estimate  of  the  com¬ 
parative  costs  of  a  house  in  two  or  more 
types  of  construction,  the  contractor 
should  remember  that  the  great  majority 


of  the  work  in  the  house  will  cost  ex¬ 
actly  the  same,  no  matter  whether  the 
house  is  of  brick,  frame  or  any  other 
construction.  The  foundation  walls, 
chimneys,  floors,  partitions,  millwork. 
roof,  wiring,  plumbing,  heating,  tinwork 
and  many  other  items  will  show  the 
same  cost,  the  only  difference  being  in 
the  exterior  enclosing  walls,  and  that  only 
above  the  first  floor  line.  Data  gathered 
by  the  American  Face  Brick  Association 
from  various  sections  of  the  country  over 
a  number  of  years,  indicates  that  the  total 
cost  of  a  brick  house  averages  only  about 
7%  over  the  ordinary  type  of  construc¬ 
tion,  a  difference  of  only  $350  on  a  $5,000 
house.  It  may  be  noted  here,  however, 
that  the  new  brick  Ideal  wall,  developed 
in  recent  months,  reduces  the  cost  of  a 
brick  house  to  such  an  extent  that  it  can 
now  compete  in  price  with  many  forms 
of  construction,  but  for  the  present  we 
will  figure  the  old  type  of  brick  build¬ 
ing. 

The  carpenter  contractor  who  would 
equip  himself  with  information  so  that 
he  can  readily  figure  brick  construction 
should  be  warned,  however,  that  too 
many  small  mason  contractors  use  estima¬ 
ting  methods  that  are  out  of  date  and 
inexact. 

Of  course,  on  a  small  job,  an  error  or 
inexactitude  in  taking  off  quantities  may 
not  be  a  serious  matter,  but  on  larger 
work  or  where  figuring  is  close,  the  con¬ 
tractor  should  have  a  system  so  that  ex¬ 
act  costs  and  definite  profits  can  be  figured 
and  thus  eliminate  uncertainty  as  far  as 
it  is  possible  to  do  so.  To  illustrate, — 
some  mason  contractors  figure  7  to  7^4 
bricks  per  square  foot  of  four  inch  wall 
thickness  of  solid  brick  wall.  Anyone 
who  will  take  the  trouble  of  figuring  out 
the  square  foot  area  nf  a  standard  brick 
(which  is  2%x3%x8  inches)  plus  the 
usual  ^  inch  mortar  joint,  will  see  that 
it  is  impossible  to  get  more  than  6.16 
brick  per  square  foot  pf  area,  especially 
in  view  of  the  fact  that  there  is  practi¬ 
cally  no  waste  when  using  brick.  Every 
bat  and  broken  brick  can  be  used  in  the 
wall.  On  a  large  job,  the  cumulative 
effect  of  this  error  would  be  serious  and 
would  result  in  the  ordering  of  about 
16%  more  brick  than  needed,  not  to  men¬ 
tion  the  figuring  in  of  items  for  handling 
and  laying  the  extra  brick  and  cost  of 
extra  mortar.  There  is  a  similar  unfor¬ 
tunate  practice  often  followed  when 
figuring  openings,  some  contractors  de¬ 
ducting  only  a  certain  proportion  of  the 
area  of  the  wall  figured  as  solid,  the 
theory  being  that  the  extra  amount  of 
brickwork  figured  in  will  pay  for  the 
cost  of  forming  the  opening.  A  better 
way  than  this  is  to  deduct  the  full  area 
of  each  opening,  including  the  space  oc¬ 
cupied  by  the  window  box  for  a  double 
hung  frame,  and  make  a  definite  allow¬ 
ance  for  forming  the  opening.  Similarly, 
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some  contractors  do  not  deduct  openings 
of  less  than  a  certain  area — sometimes 
ten  square  feet,  but  it  is  easily  seen  that 
this  practice  would  result  in  considerable 
inaccuracy  on  a  job  where  a  number  of 
such  openings  occurred.  The  full  thick¬ 
ness  of  the  wall  is  also  frequently  figured 
for  the  full  girth  of  the  building. 

The  modern  way  of  estimating  brick¬ 
work  is  to  figure  the  actual  amount  of 
brick,  mortar,  etc.,  needed  and  base  the 
estimate  upon  a  unit  cost  which  will  cov¬ 
er  the  forming  of  the  openings  and  corn¬ 
ers  shown  on  the  drawings.  Very  few 
buildings  are  constructed  with  plain  walls 
without  any  openings,  and  the  rate  of 
laying  brick  is  always  averaged  from  jobs 
on  which  the  usual  number  of  openings 
occur.  The  best  method  is,  therefore, 
to  first  look  over  the  plans  and  specifica¬ 
tions  to  determine  the  class  of  workman¬ 
ship  desired,  the  bond,  joint  and  kind  of 
mortar  in  which  the  brick  is  to  be  laid, 
whether  or  not  the  usual  number  of  cor¬ 
ners  and  openings  are  shown  and  fix  the 
unit  cost  accordingly.  Special  items  re¬ 
quiring  extra  labor  can  then  be  added  as 
necessary. 

Some  contractors  take  off  quantities  of 
brickwork  by  reducing  all  the  work  where 
footings  go  to  various  brickwork  to  cubic 
feet  and  for  larger  depths,  where  walls 
vary  in  thickness  and  where  the  brick¬ 
work  is  in  irregular  masses,  this  is  prob- 
bably  the  best  method. 

On  smaller  buildings,  such  as  resi¬ 
dences,  where  most  of  the  brickwork  oc¬ 
curs  in  walls  of  two  thicknesses  only 
(apart  from  chimneys  and  porch  piers) 
it  is  generally  more  convenient  to  deter¬ 
mine  the  area  of  the  walls  of  each  thick¬ 
ness  and  either  to  multiply,  these  area 
by  the  number  of  brick  required  per 
square  foot  or  to  read  off  the  quantities 
from  tables  which  are  now  available. 

Another  matter  upon  which  practice 
varies  is  that  of  determining  the  number 
of  face  brick — where  such  are  used — and 
their  increased  cost  over  the  cost  of  the 
common  brick  backing.  Some  contrac¬ 
tors  determine  the  number  of  common 
brick  and  face  brick  separately,  figuring 
the  cost  at  different  unit  prices.  Others 
figure  the  entire  wall  as  a  common  brick 
wall,  adding  the  increased  cost  of  the 
face  brick  and  the  laying  of  the  same  as 
an  extra  item.  The  latter  is  probably  the 
best  method  and  makes  for  simplicity  and 
accuracy  in  figuring.  Where  the  face 
brick  are  bonded  into  the  backing  with 
headers,  these  should,  of  course,  be  al¬ 
lowed  for  in  addition  to  the  brick  in  the 
outer  course. 

In  actually  figuring  a  job  a  form  is 
used  which  is  ruled  to  denote  the  “in” 
items  on  one  side  and  “outs”  on  the  other. 
The  square  foot  areas  of  the  exterior  wall 
8  inches  thick  above  the  first  floor  line 
would,  for  instance,  be  placed  under  the 
“in”  heading,  while  under  the  “out”  head¬ 


ing  would  appear  the  areas  of  the  win¬ 
dow  and  door  openings.  The  brickwork 
displaced  by  stone  trim,  by  the  weight 
boxes  of  double  hung  windows  and  other 
such  items  should  be  allowed  for  and 
material  and  labor  deducted  for  the  same. 
In  the  “in”  column,  however,  is  included 
any  extra  material  and  labor  necessary 
for  particular  items.  This  system,  car¬ 
ried  out  thoroughly  on  a  few  jobs,  will 
enable..,cost  to  be  determined  very  closely, 
especially  if  a  record  is  kept  of  the  actual 
cost  of  each  item  and  checked  over  with 
the  estimate. 

In  figuring  fireplaces  and  chimneys, 
the  quickest  way  is  first  to  figure  them 
as  solid  brickwork,  afterward  deducting 
the  brickwork  displaced  by  flues,  fireplace 
openings  and  ash  pit.  Tables  are  avail¬ 
able  for  figuring  the  material  in  chim¬ 
neys,  also  in  porch  piers,,  the  tables  show¬ 
ing  the  material  needed  per  foot  run. 

In  figuring  the  labor,  it  should  be  re¬ 
membered  that  bricklayers  are  now  quite 
up  to  their  pre-war  production.  In  the 
data  which  follows  the  bricklayer  pro¬ 
duction  is  figured  on  a  very  conservative 
basis,  and  from  all  sections  come  advice 
that  these  production  figures  can  safely 
be  increased. 

_  In  figuring  an  Ideal  wall  job,  no  fur¬ 
ring  or  lathing  need  be  included,  plaster 
being  applied  directly  to  the  brickwork. 

Where  brickwork  is  to  be  cleaned 
down,  an  allowance  for  this  item  should 
be  made,  also  for  mortar  color,  foreman 
where  one  is  employed,  and  on  large  jobs 
the  overhead  or  rental  cost  of  hoisting 
machinery,  engineer’s  time  and  fuel  for 
same. 

Material  and  labor  for  one  square  foot- 
ideal  all-rolok  wall  8  inches  thick :  9.035 
brick  (of  which  6.023  appear  upon  the 
face)  ;  .08  cu.  ft.  mortar,  .061  hrs.  labor¬ 
er’s  time;  .076  hrs.  bricklayer’s  time. 

For  one  square  foot  solid  wall  in  com¬ 
mon  bond:  12.705  brick,  .135  cu  ft.  mor¬ 
tar  ;  .093  hrs.  laborer’s  time ;  .084  hrs. 
bricklayer’s  time,  if  wall  is  laid  in  lime 
or  cement-lime  mortar.  Where  the  mor¬ 
tar  is  cement  mortar  a  little  extra  brick¬ 
layer’s  time  should  be  figured  for  this 
mortar  is  a  little  less  plastic.  .092  hrs. 
bricklayer’s  time  per  sq.  ft.  is  a  fair  al¬ 
lowance  for  cement  mortar. 

Where  the  Ideal  wall  is  used  the  cost 
of  construction  of  a  brick  home  or  other 
building  is  brought  down  so  that  it  can 
compete  on  an  equal  first  cost  basis  with 
any  other  construction. 

By  laying  brick  on  edge  instead  of  flat, 
a  hollow  wall  is  formed  which  has  the 
important  advantage  of  having  no 
through  mortar  joint  and  which  has  a 
very  slight  current  of  air  circulating  in 
the  interior.  Moisture,  even  under  severe 
practical  conditions,  cannot  be  conducted 
the  length  of  a  header  brick  by  capillarv 
attraction  and  the  slight  circulation  of 
air  helps  to  keep  the  header  dry.  It  is 


therefore  practical  to  plaster  directly  on 
the  brick  without  the  use  of  furring. 
The  Ideal  wall  is  the  only  type  of  ma¬ 
sonry  wall  so  far  developed  in  which  fur¬ 
ring  can  be  safely  omitted.  Practice  has 
proved  this  wall,  plastered  directly  on  the 
brick,  to  be  entirely  satisfactory  where- 
ever  used. — Building  Age. 

*  *  * 

$58,000,000  IN  HOUSING  CON¬ 
STRUCTION 

Fifty-eight  million  dollars  has  been 
loaned  by  the  Metropolitan  Life  Insur¬ 
ance  Company  throughout  the  United 
States  to  build  homes  and  apartments. 

The  Chicago  Trust  Company,  handling 
the  loans  for  the  Metropolitan  Company 
in  Illinois,  Wisconsin  and  Northern  In¬ 
diana,  announces  that  in  that  territory 
$3,400,000  of  the  fund  has  been  spread 
sufficiently  to  build  1,040  homes  and 
apartments,  while  new  buildings  are  now 
going  up  at  the  rate  of  30  a  month.  These 
houses  have  been  erected  in  66  cities. 

The  unusual  part  of  the  plan,  accord¬ 
ing  to  the  banking  officials,  is  the  small 
average  of  each  loan,  which  is  said  to 
indicate  that  the  construction  is  done  for 
small  home  builders.  The  Illinois  loans 
average  about  $4,000  each,  which  is 
approximately  half  of  the  value  of  build¬ 
ing  and  lot  in  each  case.  The  builders 
are  given  three  to  fifteen  years  in  which 
to  repay  the  loans. 

The  banking  officials  state  that  the 
Metropolitan  company  does  about  as 
much  clerical  work  in  making  one  of 
these  small  loans,  as  it  would  be  putting 
out  the  entire  $60,000,000  in  a  few 
big  loans,  and  that  the  \  large  loan 
policy  is  ,the  one  usually  -favored  by 
American  companies  with  vast  sums  to 
invest.  This  is  another  reason  why  this 
large'  insurance  company  deserves  great 
credit  for  placing  such  large  sums  into 
home  building  loans. 


Business  is  founded  on  reciprocity  anc* 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 
nowadays  has  a  heart  and  a  soul. 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 


All  advertising  pays — even  that  which  is 
poorly  constructed.  A  bad  ad.  is  better 
than  no  ad.  at  all.  It  is  worth  all  that  it 
costs  in  the  competitive  world  of  the  pres¬ 
ent  day,  merely  to  keep  one’s  name  where 
the  possible  buyer  cannot  help  seeing  it 
To  be  out  of  sight  in  the  commercial  world 
is  to  be  out  of  mind. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . i . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co.  . . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  StJPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H„  &  Co.  .4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . .Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIAL* 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren  Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  II . 1209  Arch  St.,  Phila. 

Warren -Knight  Co." . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J  H„  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

Kane  &  Co . 122(5  N.  Wth  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . .1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
Herbert,  W.  A.,  &  Son.... 5430  Haverford  Ave.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEADERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLO AV  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Plilla. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 


LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works. 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . . . ...1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co - 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St..  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works. 

809  Master  St..  Phila. 
Wayne  Iron  Works. .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  <&  Co . 1835  Ludlow  St..  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H..  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts..  Phila. 
Ketcham,  O.  W . Builders’  Exchange.  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St..  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . .  .46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . ...Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate' Co.  . . . . Bethlehem,  Fa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  J1ETAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 

SHKETKOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 

McFarland -Meade  Co., 

70th  and  Kingsessing  Ave.,  Phil*. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

'TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  II . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Homan  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila 

WALL  BOARD  (Slieetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Sold  by  Jobbers  Everywhere 


JOSEPH  A.VOfiEL  CO. 


WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 

Malleable  seat  castings 
will  not  break. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 


Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  brick 


Vol.  XXXVII,  No.  IO 
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Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs, 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


Italian 
Jtlosaic  €o. 


Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse.  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc..  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER’ STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

P*  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone : 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  D.’ckinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  24  S.  Seventh  St. 

New  York,  ll70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore -American  Bldg. 


Terra  C®tta  Works, Cram  Lynne,  Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS-ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Chas.J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL- BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office — 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHIIA.,  PA. 


HeckJB/^os.  Co, 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms : 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  164-1  N.  American  St.,  Phila. 

Camden,  N.  J  ,  Lansdowne,  Pa. 

Bell  Phone,  Maiket  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-PflOOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 
Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

424  Bulletin  Building,  Philadelphia 
Spruce  7791 


ROBT.  B.  LEDERLE 

Structural  Steel 

Means  competent  Engineering  Service  in  the 
design  and  detail  of  all  materials  you  purchase 

Ornamental  Iron 

Witherspoon  Building,  Philadelphia 

Telephones:  Bell,  Walnut  1274  Keystone,  Race  5879 


Blue,  Brown  and  Black  Line  Printing 

done  at  reasonable  prices.  Quick  service.  Tracings 
called  for  and  promptly  delivered. 

When  buying  Drafting  materials 
and  supplies  look  for  this  trade¬ 
mark,  it  stands  for  highest  quality, 
best  workmanship  and  prompt 
service. 

Mail  Order  Printing  especially  solicited. 

F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone.  Race  7477 


•CONSULT  US  AND  KEEP  DRY” 

AQUABAR 

WATERPROOFING  PRODUCTS 

DAMPFROOFING 
FOR - 

FOUNDATIONS 

No.  3-A  FOUNDATION  COMPOUND 


Where,  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French’ 

“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD — A  Combination  white  paint. 
CROWN  PAINTS— Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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SUBSCRIPTION  RATES 
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A  NATIONAL  agreement  heavily 
penalizing  unions  which  refuse 
to  abide  by  decisions  has  been 
reached  by  the  Associated  General  Con¬ 
tractors  of  America,  the  American  In¬ 
stitute  of  Architects,  the  Engineering 
Council,  the  National  Building  Trades 
and  Employers’  Association,  and  the 
building  trades  department  of  the  Ameri¬ 
can  Federation  of  Labor  through  the  na¬ 
tional  board  of  jurisdictional  awards, 
which  has  just  concluded  its  regular  quar¬ 
terly  meeting  in  Washington. 

A  resolution  adopted  provides  that  lo¬ 
cal  building  trade  councils  of  union  labor . 
shall  suspend  unions  and  refuse  to  recog¬ 
nize  or  support  those  unions  which  re¬ 
fuse  to  abide  by  decisions  of  the  national 
board. 

It  also  provides  that  general  contrac¬ 
tors  and  subcontractors  who  employ  only 
union  labor  shall  incorporate  in  their 
agreements  with  labor  a  provision  that 
will  secure  compliance  with  all  the  deci¬ 
sions  of  the  board,  and  that  they  shall 
refuse  employment  to  members  of  local 
unions  which  do  not  abide  by  such  deci¬ 
sions,  and  further  that  architects  and  en¬ 
gineers  shall  insert  in  all  their  specifica¬ 
tions  and  contracts  a  clause  that  such  de¬ 
cisions  shall  be  followed. 

“This  resolution,”  says  a  statement  is¬ 
sued  'by  the  national  board,  “is  of  far- 
reaching  consequence  to  settle  jurisdic¬ 
tional  disputes,  which  in  the  past  have 
constituted  the  majority  of  the  causes 


for  strikes  and  resulting  delays  and  econ¬ 
omic  losses. 

“It  is  the  most  effective  co-operation 
between  workmen,  employers  and  pro¬ 
fessional  men  interested  in  construction 
looking  toward  the  settlement  of  these 
jurisdictional  disputes  without  resort  to 
strikes. 

“This  action  has  been  taken  as  the  re¬ 
sult  of  the  repdrt  of  a  speical  committee 
of  the  national  board  appointed  to  outline 
the  procedure  to  be  followed  in  clearing 
up  the  situation  created  by  the  refusal 
of  the  United  Brotherhood  of  Carpenters 
and  Joiners  to  conform  to  the  decisions 
of  the  board  in  the  case  of  settling  the 
dispute  between  the  carpenters  and  the 
sheet  metal  workers  which  was  decided 
in  favor  of  the  latter.” 


The  fact  can  be  supported  from 
many  architects’  offices  that  plans  for 
•work  grown  dusty  are  here  and  there 
being  put  into  the  way  of  execution,  says 
American  Contractor.  Of  course  this 
does  not  make  the  architect  sore.  Neither 
does  it  make  anyone  connected  with  the 
construction  industryv.yvarm  under  the 
collar.  About  the  only  fretting  ones  are 
those  who  see  new  construction  at 
lower  cost  coming  into  competition  with 
construction  put  up  for  their  ultimate 
control  under  higher  costs. 

A  close  study  of  contracts  awarded 
reveals  the  fact  that  much  actual  work 
is  going  to  be  put  under  way  during  the 


first  half  of  this  year.  Statisticians  tell 
us  that  the  potential  demand  is  so  large 
by  reason  of  the  slack  years  that  it  will 
take  years  to  build  up  to  the  saturation 
point.  This  is  undoubtedly  true. 

Take  the  one  matter  of  school  building 
and  it  is  found  that  the  whole  nation  is 
sadly  underbuilt.  Construction  to  meet 
the  needs  of  the  American  people  for 
suitable  dwelling  will  reach  enormous 
proportions. 

Looking  farther  ahead  we  see  a  great 
demand  for  railroad  building  piling  up 
year  by  year  in  this  country.  Railroad 
contractors  are  having  stored  up  for 
them  an  immense  amount  of  work. 


The  Lumber  Trade  Journal  in  discuss¬ 
ing  the  building  situation  comments  on 
the  President  of  the  United  States  and 
the  housing  conference  as  follows : 

The  President  of  the  United  States  has 
declined  to  call  a  national  housing  con¬ 
ference  at  this  time,  and  gives  reasons  for 
his  refusal.  They  are  cogent. 

The  President  says  he  doesn’t  know  of 
any  legislative  palliative  for  the  building 
problem  presently  confronting,  and 
doubts  very  much  whether  we  should  try 
jto  create  one.  In  other  words,  it  might 
be  said  that  it  would  be  just  another  re¬ 
sort  to  paternalism  to  help  out  of  a  diffi¬ 
culty  when  we  better  would,  can  and  must 
depend  upon  our  own  native  resourceful¬ 
ness,  both  individual  and  collective. 

President  Harding  is  sure  that  some 
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good  came  from  the  conference  on  un¬ 
employment  and  he  hopes  that  there  will 
be  results  from  the  argriculture  confer¬ 
ence,  but  he  doesn’t  believe  that  this  sort 
of  think  should  be  kept  up  indefinitely  on 
all  sorts  of  subjects.  He  feels  that  build¬ 
ing  conditions  are  peculiar  to  each  com¬ 
munity,  and  that  it  is  well  for  builders, 
bankers,  contractors  and  building  asso¬ 
ciation  officials  to  get  together  in  such 
places.  The  lumbermen  might  have  been 
included ;  for  example,  in  Philadelphia, 
where  they  are  endeavoring  to  co-oper¬ 
ate  with  the  others  to  the  ends  of  in¬ 
creased  building  activities. 

It  is  all  perfectly  understandable.  It’s 
no  use  trying  to  hoodwink  others  or  our¬ 
selves.  It’s  going  to  be  a  steady  but  slow 
growth.  People  who  would  invest  in 
building  are  not  going  in  up  to  their  necks 
at  once  nor  until  there  is  reasonable  as¬ 
surance  of  fair  and  safe  returns  on  the 
investment.  They  can’t  do  any  big  build¬ 
ing  now  under  those  terms  nor  without 
co-operation  from  the  others.  And  that’s 
what’s  what. 

All  the  handicaps  standing  in  the  way, 
including  high  cost  of  labor,  etc.,  are  in 
process  of  being  gradually  remedied,  if 
not  removed.  Prices  and  wages  are 
slowly  receding,  efficiency  of  labor  is  in¬ 
creasing,  and  the  volume  of  building 
gaining.  In  spite  of  bad  weather  some 
building  is  going  on  now,  and  when 
spring  arrives  we  may  look  for  a  real  re¬ 
vival,  but  that  doesn’t  necessarily  mean 
that  the  demand  for  housing  is  going  to 
be  supplied  this  year  or  next,  and  it  is 
doubtful  if  rents  or  the  prices  of  property 
will  ever  go  back  to  the  old  levels.  Some 
cities  were  known  to  be  rather  overbuilt. 
Shifts  of  population  and  war  activities 
caused  a  change  in  the  levels  thereof,  with 
a  consequent  enhancement  of  the  inequal¬ 
ities  and  difficulties,  which  became  under 
war  conditions  automatically  more  acutely 
evident  and  pressing;  so  it  will  not  be 
for  a  long  time,  if  ever,  that  the  old  con¬ 
ditions  will  return.  It  might  mean  that 
the  cost  of  housing  may  never  go  back, 
either,  to  the  old  pre-war  standards,  with 
a  corresponding  effect  on  other  related 
activities. 

The  President’s  ideas  on  the  topic  are 
not  exactly  new,  and  doubtless  he  would 
disclaim  novelty  for  them.  Their  Value 
lies  in  the  distinguished  authority,  of 
their  source.  Others  as  well  as  ourselves 
have  many  times  before  expounded  the 
idea  that  the  public  is  entirely  too  prone 
to  appeal  to  the  paternal  element  in  gov¬ 
ernment  for  help,  when  they  could  get 
results  faster  and  better  by  “fearing  God 
and  taking  their  own  part.”  We  don’t 
for  one  moment  suppose,  either,  that 
Theodore  Roosevelt  thought  he  origin¬ 
ated  the  idea,  although  he  did  put  it  a 
little  bit  better  than  anybody  else  in  the 
title  to  one  of  his  books.  The  thought 
should  inhere  in  any  sturdy  tub  that  in¬ 


tends  to  stand  squarely  on  its  own  proper 
bottom. 

It  would  be  a  fine  thing  if  it  could  be 
brought  home  to  everybody,  and  parti¬ 
cularly  the  little  group  of  serious  politi¬ 
cians  in  the  state  legislature  who  have 
talked  so  much  and  done  so  little. 


ARE  WE  BURNING  UP 
PENNSYLVANIA? 

In  Five  Years  $96,779,559  Worth  of 

Property  Destroyed  by  Fires  Which 
Were  Largely  Preventable — 
Public  Education  in  Schools 
And  Elsewhere  Only 
Effective 
Remedy 

During  the  last  five  years  ending  with 
1920,  fire  losses  in  Pennsylvania  caused 
the  destruction  of  property  valued  at  the 
astonishing  total  of  $96,779,559,  accord¬ 
ing  to  figures  made  public  recently  by 
the  National  Board  of  Fire  Underwriters, 
which  compiled  the  statistics  from  its 
Actuarial  Bureau’s  records.  These  figures 
reveal,  in  a  startling  way,  the  price  being 
paid  by  the  State  for  public  ignorance 
and  carelessness  in  handling  fire  hazards. 

The  causes  are  classified  under  three 
headings,  of  which  twelve  are  designated 
as  “strictly  preventable”  with  a  total  of 
$24,103,254  or  24.9%  of  the  whole;  nine 
are  designated  as  “partly  preventable,” 
the  aggregate  being  $36,926,072  or  38.2% 
of  the  complete  loss,  and  in  addition  there 
are  those  listed  in  the  “unknown”  column, 
which  totals  $35,750,233  or  36.9%.  The 
“unknown”  losses  may  be  considered  as 
largely  preventable  since,  if  determined, 
they  would  have  been  distributed  among 
the  other  causes. 

In  analyzing  the  figures,  it  is  found 
that  while  “Exposure,”  which  means  the 
effect  of  communicated  fires,  was  respon¬ 
sible  for  the  heaviest  loss,  $14,637,282, 
the  principal  specific  cause  of  fire  was 
“electricity,”  with  a  toll  of  $7,885,513. 
This  indicates  how  the  safest  form  of 
power  and  light  is  abused  in  Pennsyl¬ 
vania  as  a  result  of  carelessness.  Next 
in  importance,  as  causes  of  fire,  were 
“matches-smoking,”  $5,986,154,  then 
“stove,  furnaces,  boilers  and  their  pipes,” 
$4,614,728,  and  then  “spontaneous  com- 
busion,”  $3,845,139. 

The  losses  during  the  five  years  were 
as  follows : 

Strictly  Preventable  Causes 
Defective  chimneys  and  flues.  .$3, 633, 352 


Fireworks,  firecrackers,  etc..  .  276,597 

Gas,  Natural  and  Artificial  .  .  .  1,706,293 

Hot  ashes  and  coals,  open  fires  1,011,852 
Ignition  of  hot  grease,  oil,  tar, 

wax,  asphalt,  etc .  1 ,056,696 

Matches-smoking  . .  5,986,154 

Open  lights  .  1,483,465 

Petroleum  and  it  products  .  .  .  2,467,150 

Rubbish  and  litter  .  221,421 

Sparks  on  roofs  . . . . .  .  1,440,597 


Steam  and  hot  water  pipes .  .  .  204,949 

Stoves,  furnaces,  boilers  and 
their  pipes  .  .  , .  . . .  4,614,728 


Total  . .$24,103,254 

Partly  Preventable  Causes 

Electricity  . . $7,885 ,513 

Explosion  . 707,214 

Exposure  .(including  conflagra¬ 
tion . 14,637,282 

Sparks  from  machinery  .  .  .,.  ...  3,203,773 

Incendiarism  .  1,048,974 

Lightning  .  2,772,999 

Miscellaneous  known  causes.  .  1,994,288 
Sparks  from  combustion  .....  830,$^0 

Spontaneous  combustion .  3,845,139 


Total  . .| . . .  .$36,926,072 

Unknown  Causes  (probably 

largely  preventable . $35,750,233 


Total  . $96,779,559 

Pennsylvania  stands  second  among  all 
of  the  states  in  the  amount  of  loss  by 
fire,  and  the  figures  quoted  should  be 
increased  by  about  25%  to  cover  losses 
not  reported  to  the  National  Board  of 
Fire  Underwriters. 
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Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Residence  i£>r  Internes  and  Home  for  At¬ 
tendants  and  Domestic  Help,  Thirty-fourth 
and  Pin©  streets,  Philadelphia.  Architect, 
Philip  H.  Johnson,  1713  Sansom  street,  Phila¬ 
delphia.  Owners,  Department  of  Public 
Health,  C.  Lincoln'  Furbush,  M.  D.,  Director, 
584  City  Hall,  Philadelphia.  Brick,  3  stories, 
147x105  feet,  and  2  stories-,  93x38  feet,  (2) 
wings  88x37  feet,  slag  roof,  granolithic,  lino¬ 
leum  and  pine  floors,  hollow  tile,  metal  lath, 
elevators,  metal  window  guards,  weather 
strips,  waterproofing,  terra  cotta,  iron  work 
and  stairs,  Bond,  hollow  metal  sash,  rolled 
steel  skylights,  tile,  marble  and  terrazzo 
work,  demolition  (heating,  plumbing  and 
electric  work  separate  bids).  Owners  taking 
bids  due  -March  20th.  Hughe-s-Foulkrod  Co., 
Commonwealth  Building;  Mitchell  Brothers, 
2125  'Race  street;  F.  L.  Hoover  &  Bon,  1023 
Cherry  street;  J.  B.  Kelly,  '2313  Walnut 
street,  figuring.  _  _  -  _ 

Office  Building,  Seventeenth  and  Cherry 
streets,  Philadelphia.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owners,  Sun  Oil  Co.,  care  of  J.  N.  Pew, 
Jr.,  Finance  Building,  Philadelphia.  Brick, 
cut  stone,  terra  cotta,  concrete  and  steel,  12 
stories,  84x88x36  feet,  asphalt  built-up  roof, 
maple  and  cement  floors,  metal  lath,  elevators, 
terra  cotta,  waterproofing,  iron  work  and 
stairs,  kalamein  and  metal  doors,  rolled  steel 
skylights,  hollow  metal  sash,  steam  heat,  elec¬ 
tric  lighting.  Owners  taking  approximate 
bid  from  'George  A.  Fuller  Co.,  949  Broadway, 
New  York  City. 

Parochial  School,  Sixty-seventh  and  L-ans- 
downe  avenue,  .Philadelphia,  Architect,  Paul 
Monaghan,  1218  Chestnut  street,  Philadelphia. 
Owners,  -St.  Callista’s  Roman  Catholic  Church, 
care  of  Rev.  D.  J.  Connihan,  premises.  Brick, 
stone  and  steel.  Plans  in  progress.  Archi¬ 
tect  selected. 

Academy  Buildings,  City  Line  and  Haver- 
ford  avenue.,  Overbrook.  Architect,  Paul 
Monaghan,  1218  Chestnut  street.  Owners, 
Madames  of  the  Sacred  Heart,  Nineteenth 
and  Arch  -streets.  Brick  and  stone,  3  -sto¬ 
ries,  280x200  feet,  tile  roof,  steam  heat,  elec¬ 
tric  lighting.  Plans  in  progress.  Too  early 
for  details. 

Building  (alts.),  147  South  Broad  street, 
Philadelphia.  Architects,  Hoffman-Henon, 


Inc.,  Finance  Building,  Philadelphia.  Owner, 
name  withheld.  Granite,  mill  work,  -oak 
floors,  painting,  glazing,  electric  work,  tile 
work,-- leaded  glass,  plastering,  hardware.  Ar¬ 
chitect  taking  bid  from  Pierce  Henon  Co., 
Juniper  and  Pine  streets. 

Building  (alts.),  3634  North  Broad  street. 
Architects,  Tunis  &  Genther,  1423  Locust 
street,  Philadelphia.  Owner,  Dr.  J.  Henry 
Hincheliffe,  3323  North  Broad  street.  Brick, 
carpentry,  mill  work,  canvas  roof,  metal  lath, 
hardware,  painting,  glazing,  hot  water  heat, 
electric  work,  plumbing,  marble  work,  metal 
bulks'.  Architects  taking  bids  due  March 
9th.  T.  C.  Trafford,  1613  Sansom  street; 
H.  H.  Wehmey-er,  509  West  Cumberland 
street,  and  McNeill -Valentine  Oo.,  841  North 
Broad  street,  figuring. 

Business  Building  (alts.),  2109  Walnut 
street,  Philadelphia.  Architect,  H.  Rex  Stack- 
house,  129  South  Fifth  street.  Owner,  name 
withheld.  General  alterations,  hot  water  heat, 
plumbing,  electric  work,  tile  work,  hardwood 
floors,  painting,  papering,  plastering.  Plans 
in  progress. 

Residence,  Sedgwick  and  Chew  streets, 
Germantown,  Philadelphia.  Architect,  H.  Rex 
Stackhouse,  129  South  Fifth  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Stone,  '2%  sto¬ 
ries,  tile  roof,  hardwood  floors,  hot  water  heat¬ 
ing.  Preliminary  plans  in  progress. 

Residences  (37),  Pentridge  street,  West  of 
Fifty-third  -street.  Architect,  William  B. 
Lowenthal,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Charles  E.  Biddle,  Fifty-second 
and  Baltimore  avenue,  Philadelphia.  Brick,  2 
stories',  15x40  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting,  porches. 
Plans  completed.  Owner  will  take  sub-bids. 

Factory  Building,  American  and  Bristol 
streets,  $4,360.  Owners,  M.  Moister  &  Co., 
3931  North  Fifth  street.  Galvanized  iron,  1 
story,  50x180  feet.  Owner  will  build. 

Residence  and  Garage,  Wayne  avenue  near 
Lincoln  Drive,  Philadelphia.  Architect,  Ed¬ 
ward  A.  Roth,  Drexel  Building,  Philadelphia. 
Owner,  A.  D.  Seid-erman,  care  of  architect. 
Stone,  2 %  stories,  30x38  feet,  slate  roof, 
hardwood  floors-,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Residences  (27),  Sixty-sixth  avenue  and 
Opal  street,  Philadelphia,  $1-32,300.  Architect, 


Carl  F.  Otto,  5802  North  Fifth  street,  Phila¬ 
delphia.  Owner,  William  H.  Liebrich,  2840 
Ridge  avenue,  Philadelphia.  Brick,  3  sto¬ 
ries,  18x32%  feet,  slag  roof,  oak  and  yellow 
pine  floors-,  hot  water  heat,  electric  light. 
Owner  will  build. 

Bank  Building  (alts,  and  add.),  Southeast 
Corner  Germantown  and  Chelten  avenues.  Ar¬ 
chitect,  Arthur  H.  Brockie,  254  South  Fif¬ 
teenth  street.  Owners,  Germantown  Trust 
Co.,  on  premises.  Cut  stone,  brick,  steel,  2 
stories,  82x47  feet,  slate  roof,  maple,  cement 
and  cork  floors,  metal  lath,  elevators,  steam 
heat.  Architect  taking  bids  due  March  16th. 
Frank  G.  Stewart,  16-19  Sansom  street;  H.  H. 
Burrell,  206  South  Quince  -street;  H.  E.  Baton, 
1713  Sansom  street;  F.  L.  Hoover  &  Son,  1023 
Cherry  street;  Irwin  &  Leighton.,  126  North 
Twelfth  street;  Ketcham  &  McQuade,  1029 
Brown  street;  William  J.  Gruhler  Co.,  219 
High  street;  A.  R.  Raff  Cont.  Co.,  1635 
Thompson  street;  F.  Elvidge  &  Son,  5522  Ger¬ 
mantown  avenue;  George  S.  Roth  &  Son,  230 
East  Gravers  Lane;  Wolverton  Co.,  222  East 
Willow  Grove  avenue,  and  J.  Sims  Wilson  Co., 
1125  Brown  Streep,  are  figuring. 

Ice  Plant  (add.),  310  South  Delaware  ave¬ 
nue,  $7,000.  Architect,  private  plans.  Own¬ 
ers,  Quaker  City  CohL  Storage  Co.,  301  South 
Water  street,  Philadelphia.  Brick,  1  story, 
27%xl26  feet,  slag,  roof,  cement  floors.  Own¬ 
er  will  -build. 

Residences  (28),  Marshall  and  Bristol  and 
Sixth  and  Bristol,  and  Residences  and  Stores 
(2),  Marshall  and  Bristol,  Sixth  and  Bristol, 

Rubber ~ 


Plant  sprouts  magnificent 
branch.  At  624-  Market 
Street  the  Quaker  City 
Rubber  Company  recently 
opened  new  offices  and 
display  many  varieties  of 
the  finished  product — 


theirs  and  ours. 


This  Combined  Transit  and  Level— $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 
1304-  Arch  Street  (Sth  Floor)  Philadelphia,  Pa. 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE : 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful—  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

C«ntr actor  and  Distributor 

203  Wildwood  Avenue 

East  Lansdowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

with 

Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

•‘CONWATCO  MIX'' 


Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Ball  Phone, Kensington  1218 

Aramingo  &  Girard  Ave-,  Philadelphia 


SERVICE  HEATING  CO. 
ISOO  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


$139,400.  Architect,  private  plans.  Owner, 
Francis  B.  Branagan,  '934  West  Lycoming 
avenue,  Philadelphia.  Brick,  2  stories,  14x27% 
feet  and  11x10  feet  and  16x43  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat. 
Owner  will  'build. 

Residences  (2),  Bryn  Mawr  and  Wynnefield 
avenues,  $15,000.  Architect,  E.  Allen  Wilson, 
1208  Ohestnut  street,  Philadelphia.  Owner, 
John  H.  iMcClatchey,  (Land  Title  Building, 
Philadelphia.  Stone,  3  stories,  35x28  feet, 
slate  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
will  build. 

Residence,  5620  North  Second  street,  Phila¬ 
delphia,  $3,500.  Architect,  private  plans. 
Owner,  Louis  A.  Schoppet,  3113  Edgemont 
street,  Philadelphia.  Brick,  2  stories,  16x49 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (18),  Store  and  Residence  (1), 
Medary  avenue  and  Garnet  street,  Philadel¬ 
phia,  $78,000.  Architect,  private  plans.  Own¬ 
ers,  William  T.  Clark  &  Son,  1622  North 
Broad  street,  Philadelphia.  Brick,  2  stories, 
15x42  feet,  12x11  feet,  15x31  feet,  12x11  feet, 
and  16x51%  feet,  .slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owners  will  build. 

Recreation  Centre,  Twenty-seventh  and 
Clearfield  streets,  Philadelphia.  Owners,  De¬ 
partment  of  Public  Welfare,  Bureau  of  Rec¬ 
reation,  B.  H.  Warburton,  Director,  595  City 
Hall.  Shelter,  fence,  coping,  etc.,  plumbing, 
drainage  and  electric  wTork.  Owners  taking 
bids  due  March  13th  at  noon. 

Residence,  Sharpless  road  and  Mountain 
avenue,  Elkins  Park,  Philadelphia.  Archi¬ 
tect,  W.  Leslie  Blithe,  608  Chestnut  street, 
Philadelphia.  Owner,  E.  Clarence  Miller,  400 
Chestnut  street,  Philadelphia.  Stone,  2%  sto¬ 
ries,  30x48  feet,  wing  20x30  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing,  tile  work.  Plans  in  progress.  Architect 
will  take  bids  in  two  weeks. 

Residences  (18),  first  of  large  operation,  Co¬ 
lumbia  avenue,  between  Fifty-ninth  and  Six¬ 
tieth  streets.  Architect,  Thomas  B.  Lippin- 
cott,  10  South  Eighteenth  street.  Owner, 
John  N.  McGarvey,  Lincoln  Building.  Brick, 
2  stories,  18x32  feet,  slag  and  slate  roof, 
hardwood  floors,  hot  water  heat,  electric 
lighting,  tile  work,  garages  in  basements. 
Ready  for  sub-bids. 

Residences  (14),  Forty-ninth  and  Pine 
streets,  Philadelphia,  $78,000.  Architect,  pri¬ 
vate  plans.  Owner,  Samuel  Schlosberg,  5446 
Locust  street,  Philadelphia.  Brick,  2  stories, 
16x33  feet,  12x22  feet  and  16x56  feet,  slag 
roof,  oak  and  yellow  pine  floors,  electric  work. 
Owner  will  build. 

Rooming  House  (alts.),  1433  North  Six¬ 
teenth  street,  Philadelphia,  $2,000.  Architect, 
private  plans.  Owner,  W.  H.  Good,  1514 
Land  Title  Building,  Philadelphia.  Carpen¬ 
try,  mill  work,  plastering,  painting,  glazing. 
Owner  will  build. 

Residence  (alts.)  to  (3)  Apartments,  Nine¬ 
teenth  and  Erie  avenue,  Philadelphia.  Archi¬ 
tect,  E.  A.  Wightman,  Heed  Building,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick,  3 
stories,  general  alterations.  Plans  in  pro¬ 
gress.  Architect  will  be  ready  for  bids  in 
two  weeks. 

Residences  (37),  Lebanon  avenue,  West  of 
Sixty-sixth  street,  Philadelphia.  Architect, 
E.  Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick,  2 


stories,  16x32  feet,  slag  roof,  hot  water  heat, 
electric  lighting,  hardwood  and  pine  floors. 
Plans  in  progress. 

Residences  (12),  Frankford,  Philadelphia. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  name  withheld. 
Brick,  2  stories,  15x40  feet,  slag  roof,  hot 
water  heating,  electric  lighting,  pine  and 
hardwood  floors.  Plans  in  progress. 

Residences  (6),  Wingohocking  and  Bodine 
streets,  Philadelphia,  $15,500.  Architect,  pri¬ 
vate  plans.  Owner,  John  Brennan,  Lawndale, 
Philadelphia.  Brick,  2  stories,  15%x37  feet 
and  15x26  feet,  12x12  feet  and  14xl27  feet, 
11x13  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (6),  Grange  avenue  and  Law¬ 
rence  street,  $25,800.  Architect,  private 
plans.  Owner,  (George  H.  Herrmann,  430 
Duncannon  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x41%  feet  and  14x29  feet,  11x12  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat.  Owner  will  build. 

Transformer  Building,  State  road,  North  of 
Bleigh  street,  $3,000.  Architect,  private  plans. 
Owners,  Braun  &  Stewart,  Commercial  Trust 
Building,  Philadelphia.  Brick,  1  story,  25x15 
feet,  slag  roof,  cement  floors.  Owner  will 
build. 

Residence,  Overbrook,  Philadelphia.  Archi¬ 
tect,  I.  Demschick,  1701  Chestnut  street,  Phil¬ 
adelphia.  Owner,  IM.  Schwartz,  care  of  ar¬ 
chitect.  Stone  and  plaster,  2%  stories,  40x38 
feet,  Spanish  tile  roof,  hardwood  floors,  steam 
heat,  electric  lighting.  Architect  will  be 
ready  for  bids  in  one  week. 

Garages  (13),  rear  of  3522-24-26  German¬ 
town  avenue.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  Owner,  I.  Cooper,  on 
premises.  Brick,  1  story,  (8)  8x18  feet,  (4) 
8x22  feet,  and  (1)  24x30  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heat,  electric  lighting. 
Owner  taking  bids.  Louis  iSwerdloff,  228 
Suoth  Fifty-ninth  street,  figuring. 

Residences  (2),  East  side  Thirty-third, 
South  of  Susquehanna  avenue,  $31,500.  Ar¬ 
chitect,  J.  E.  Fieldstein,  Otis  Building,  Phila¬ 
delphia.  Owners,  J.  Waldow  and  M.  Levy, 
707  Walnut  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x112  feet,  slate  and  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light,  tile  work,  metal  lath,  steel.  M.  Kirsh- 
ner,  4930  Brown  street,  taking  sub-bids. 

Apartment  House  (alts,  and  add.),  220 
North  Broad  street,  Philadelphia.  Architects, 
MacKenzie  &  Wiley,  Liberty  Building,  Phila¬ 
delphia.  Owner,  William  Garfield,  care  of  ar¬ 
chitects.  Brick,  4  stories,  18x93  feet,  hot  wa¬ 
ter  heat,  etc.  Revised  plans  in  progress. 

Residence  and  Store,  5010  North  Fifth 
street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  M.  Cylinder,  5734  Chest¬ 
nut  street,  Philadelphia.  Also  Residence, 
5008  North  Fifth  street,  $6,000.  Garage,  $300. 
Brick,  2  stories,  16x8  feet,  10x12  feet  and 
16x64  feet,  garage,  1  story,  12x16  feet,  slag 
roof,  oak,  yellow  pine  and  cement  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Store  (alts.),  21  and  23  North  Juniper 
street,  Philadelphia,  $5,000.  Architect,  pri¬ 
vate  plans.  Owners,  John  R.  Thompson  Co., 
21  North  Juniper  street,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Owner  will  build. 

Residences  and  Garages  (28),  Thirteenth 
street,  South  of  Chew  street,  $6,000  each. 
Architect,  Conrad  F.  Neff,  Twelfth  and  Lo¬ 
cust  streets,  Philadelphia.  Owner,  E.  >S.  Rad- 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  e  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 
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ley, '5701  North  Park  avenue,  Philadelphia. 
Brick,  2  stories,  20x44  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Owner  will  'build. 

Residences  (10),  Cedar  avenue,  West  of 
Felton  street,  $6,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  Harry  Bobb,  3032  Agate 
street,  Philadelphia.  Brick,  2  stories,  15x30 
feet  and  12x18  feet,  slag  roof,  oak  and  yellow, 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Hotel,  location  withheld,  Philadelphia, 
$500,000.  Architects,  'Lippincott  &  Young,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Reinforced  concrete,  brick 
and  terra  cotta,  .7  stories,  130x130  feet,  con¬ 
crete  roof  and  floors,  gypsum  block  partitions, 
vacuum  system,  vent,  system,  kitchen  equip¬ 
ment,  ornamental  iron  work,  kalamein  doors, 
tile  and  imitation  stone,  elevators,  vapor 
vacuum  heat,  electric  lighting.  Architects 
will  be  ready  for  bids  'March  15th. 

Residences  (2),  Beakston,  East  of  Dittman 
street,  $8,000.  Architect,  private  plans.  Own¬ 
er,  Herbert  iL.  Ourtis,  1012  Marlborough 
street,  Philadelphia.  Brick,  2  stories,  16x40 
feet,  slag  roof,  pine  floors,  hot  air  heat,  elec¬ 
tric  lighting.  Owner  will  build. 

Residences  (1),  Larchwood  avenue,  between 
Forty-sixth  and  Forty-seventh  streets,  and 
(4)  Pine  street,  between  Forty-sixth  and 
Forty-seventh  streets.  Architect,  John  L. 
Coneys,  Drexel  Building.  Owners,  Dr.  Mc- 
Cleary,  care  of  builder,  and  C.  R.  Siegel,  on 
premises.  Stone,  brick,  hollow  tile  and  stucco, 

3  stories,  29x62  feet,  slate  and  tile  roofs, 
hardwood  floors,  hot  water  and  vapor  heating, 
electric  lighting,  tile  and  marble  work.  Own¬ 
ers  are  taking  sub-bids. 

Warehouse  (alts.),  Twenty-first  and  Ore¬ 
gon  avenue,  Philadelphia.  Owners,  Construct¬ 
ing  Quartermaster,  Intermediate  Department, 
Captain  L.  J.  Dillon,  Utilities  Officer,  on 
premises.  Repairing  wood  floor  in  Division 
A,  Warehouse  M-l.  Owners  taking  bids  due 
March  11th.  George  H.  Evans  Co.,  Inc.,  109 
North  Thirteenth  street,  are  figuring. 

Recreation  Centre,  Twenty-seventh  and 
Clearfield  streets.  Architect,  J.  P.  B.  Sinkler, 
1211  Chestnut  street.  Owners,  Department  of 
Public  Welfare,  Bureau  of  Recreation,  595 
City  Hall,  Philadelphia.  Brick,  1  story,  as¬ 
bestos  shingle  roof,  cement  floors,  iron  work, 
carpentry,  mill  work,  hardware,  grading,  ter¬ 
racing,  granolithic  finish,  terra  cotta  pipe, 
sidewalks  (lighting  and  plumbing  separate 
bids).  Owners  taking  bids  due  March  13th. 
Fred.  Borelli,  6413  Callowhill  street;  Mitchell 
Houseworth,  Inc.,  2512  North  Twenty-seventh 
street;  George  H.  Evans,  Inc.,  109  North 
Thirteenth  street;  James  Shatz,  2503  Ger¬ 
mantown  avenue;  Hurley  Brothers,  Bulletin 
Building;  Mundy  Paving  Co.,  228  South  Alder 
street;  Geo.  Dobbin,  1020  S.  Forty-seventh 
street;  Joseph  Kelly  Cont.  Co.,  Bulletin  Build¬ 
ing;  Holmesburg  Concrete  Co.,  Holmesburg, 
Pa.;  Monaghan  &  Losse,  Inc.,  3016  Chestnut 
street,  and  Robbins  Cont.  Co.,  1137  North 
Front  street,  are  figuring. 

Hotel,  Locust,  Juniper  and  Watts  streets, 
Philadelphia.  Architect,  Leroy  B.  Roths¬ 
child,  1225  Sansom  street,  Philadelphia.  Own¬ 
er,  Roy  A.  Heymann,  Widener  Building,  Phil¬ 
adelphia.  Brick,  steel,  terra  cotta,  concrete 
and  steel,  15  stories,  500  rooms.  Architect 
will  take  bids  due  March  17th.  Irwin  & 
Leighton,  126  North  Twelfth  street;  George 


Kessler  Cont.  Co.,  Drexel  Building;  John  R. 
Wiggins  Co.,  Eighteenth  and  Cherry  streets, 
and  Wark  Co.,  231  South  Broad  street,  will 
figure.  Plans  will  be  ready  about  March  8th. 

Garage,  Nineteenth  and  Berks  streets,  Phil¬ 
adelphia.  Architect,  R.  C.  Winter,  10  South 
Eighteenth  street,  Philadelphia.  Owners, 
Walsh’s  Garage,  Nineteenth  near  Berks 
street,  Philadelphia.  Brick  and  steel  (slow 
burning  construction),  2  stories,  36x187  feet, 
slag  roof,  cement  floors,  elevators,  electric 
light,  metal  sash.  Owner  has  received  bids. 

Drug  Store,  Passyunk  avenue  and  Mifflin 
street.  Architect,  M.  Capobianeo,  778  South 
Seventh^  street,  Philadelphia.  Owner,  H. 
Marretta,  401  North  Simpson  street,  Phila¬ 
delphia.  General  alterations.  Plans  in  pro¬ 
gress. 

Residence,  'Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  John  Graham,  Jr., .  10  iSouth  Eigh¬ 
teenth  street,  Philadelphia.  Owner’s  name 
withheld.  Stone,  2 y2  stories,  36x25  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  lighting.  Architect  taking  bids,  due 
as  soon  as  possible.  E.  "  Allen  Reeves,  Inc., 
Abington,  Pa.,  and  James  Riley  &  Son,  For¬ 
rest  avenue,  Mt.  Airy,  are  figuring. 

Church  (alts.),  Franklin  and  Thompson  sts., 
Philadelphia.  Architects',  Rehfuss  &  North, 
10  South  Eighteenth  street,  Philadelphia. 
Owners,  Temple  Presbyterian  Church,  on 
premises.  Plastering,  carpentry,  millwork, 
electric  work,  metal  lath,  painting.  Architect 
taking  bids,  due  March  11th.  T.  C.  Trafford, 
1613  iSansom  street;  J.  M.  Yardley,  1716  San¬ 
som  street,  and  Turnbull  &  Cornell,  20  South 
Eighteenth  street,  are  figuring. 

Schools  (alts.),  various  locations,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street,  Philadelphia. 
Plastering,  carpentry,  millwork,  metal  ceil¬ 
ings.  Owners  taking  bids,  due  March  9th. 
F.  A.  Havens  Co.,  >946  North  Nineteenth 
street;  Mitchell  Bros.,  2125  Race  street;  E.  C. 
Durell,  1716  North  Twenty-fourth  street,  and 
George  Dobbins,  4615  Springfield  avenue,  are 
figuring. 

Undertaking  Parlor,  Fifty-second  and  Funs- 
ton  streets,  Philadelphia.  Architect,  Bruce  C. 
Wenner,  3805  Baring  street.  Owner,  D.  G. 
Frankenfield  &  Sons,  322  North  Fifty-second 
street.  Architect  taking  bids,  due  March  17th. 
Ketcham  &  McQuade,  1029  Brown  street,  are 
figuring. 

Building  (alts.),  3634  North  Broad  street, 
Philadelphia.  Architects,  Tunis  &  Genther, 
1423  Locust  street,  Philadelphia.  Owner,  Dr. 
J.  Henry  Hinchcliffe,  3323  North  Broad  street. 
Architect  taking  bids1,  due  March  8th.  Thos. 
C.  Trafford,  1613  Sansom  street;  Wm.  G. 
Uhler’s  Sons,  1909  McKean  street;  McNeill 
Valentine  Co.,  841  North  Broad  street;  H.  H. 
Wehmeyer,  509  West  'Cumberland  street; 
Jacob  Y.  Loux,  Fifteenth  and:  Hunting  Park 
avenue,  and  F.  A.  Havens  Co.,  845  North 
Nineteenth  street,  are  figuring. 

Twin  Residences  (2),  Hortter  street,  Ger¬ 
mantown,  Philadelphia.  Architect,  Richard 
R.  Neely,  2136  Pine  street,  Philadelphia. 
Owner,  Raymond  Rilling,  1425  West  Venango 
street.  Brick,  2 y2  stories,  20x45  feet,  slag 
and  tile  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work,  cement  work.  Own¬ 
er  and  architect  will  take  sub-bids  in  one 
week. 

Junior  High  Schools  (2),  Thirteenth  and 
Louden  streets  and  Roxboro,  Philadelphia. 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-F abricat ion-E rection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 


WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131 1-1313  Arch  St.  -  Phila. 
8pruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills. 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FENCE, Wire  or  Iron 

For  The  Country  Estate 

PtLonc  Locust  3434 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS  :  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 


WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11 — Phone  2282  R 


Call  Lomtoard.  1363 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  Di.trict  Manager. 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  ai 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  fl.TINNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 


Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


iortable.  Convenient 

lere  represented  sell 
Specified  Materials  or 
i  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell— Columbia  1200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


“Finished  on  Time  ” 

Face  Brick; 

A  recognized  duty  of  our  estimators  is 
to  figure  on  time  as  well  as  price  and 
general  specifications. 

* 

Paving  Brick 

Results  show  that  over  ninety  per  cent, 
of  our  electrical  installations  are  “Fin¬ 
ished  on  Time.” 

Ornamental  Terra  Cotta 

However,  this  is  only  a  part  of  our 
“Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer* 

1723  Sansom  St.,  Philadelphia,  Pa. 

Bell:  Spruce  6410  Keystone:  Race  5129 

Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

We  would  be  glad  to  place  the  entire 
scope  of  this  service  at  your  command. 

24  S.  7th  Street  Philadelphia,  Pa. 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 

4725  Lancaster  Ave. 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  House* 

JAMES  SHAW  I 

52d  &  Woodland  Ave.  I 

Woodland  0*7*  West  1171  ] 


WeDrill  Wells  and  Get  Water 

Test  Barings  and 
Sonndings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 
Phils.  Pa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone,  Race  6062 


Owners,  Board  of  Education,  J.  D.  Cassell, 
Superintendent  of  Buildings,  Nineteenth 
above  Chestnut  street,  Philadelphia.  Plans  in* 
progress.  Will  take  bids  in  about  two  months. 

Store,  Club  and  Social  Rooms,  306-08  Ger¬ 
mantown  avenue.  Architect,  Wm.  H.  Wooters, 
816  West  Allegheny  avenue.  Owners,  Tioga 
Business  Men’s  Association,  care  of  architect. 
Brick  and  steel,  2  stories,  40x110x125  feet, 
slag  roof,  maple,  neolithic  and  cement  floors, 
electric  light,  plumbing,  metal  lath,  metal 
ceilings,  plate  glass,  flush  bulks,  stairs,  bond 
(heating  reserved).  Architect  will  be  ready 
for  bids  in  a  few  day®. 

Store  and  Two  Family  Dwelling  (alts,  and 
add.),  3632  North  Broad,  street.  Architect, 
Wm.  H.  Wooters,  816  West  Allegheny  avenue, 
Philadelphia.  Owner,  Theo.  Marquetand,  care 


of  architect.  Brick  and  terra  cotta,  1  story, 
15x20  feet,  slag  roof,  maple  floors,  heating 
and  lighting  extensions,  general  alterations. 
Architect  will  take  bids  in  a  few  days. 

Residence  (alts.),  1632  Spruce  street,  Phila¬ 
delphia.  Architect,  P.  V.  Nickels,  225  South 
Sydenham  street.  •  Owner ’s  name  withheld. 
Brick,  carpentry,  mill  work,  plastering,  min¬ 
eral  floors,  painting,  glazing,  electric  light¬ 
ing,  plumbing.  Architect  taking  bids,  due 
March  9th.  Pierce  Henon  Co.,  Juniper  and 
Pine  streets,  are  figuring. 

Residence,  6307  Torresdale  avenue,  Phila¬ 
delphia,  $4,500.  Architect,  private  plans. 
Owner,  Joseph  B.  Gudknecht,  6305  Torresdale 
avenue,  Philadelphia.  Brick,  2  stories,  16  feet 
4  inchesx40  feet,  slag  roof,  hot  water  heat, 
electric  light,  oak  and  yellow  pine  floors. 
Owner  will  build. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Library,  Nineteenth  to  Twentieth,  Park¬ 
way,  Philadelphia,  $1,367,500.  Architect,  Hor¬ 
ace  Trumbauer,  Land  Title  Building,  Phila¬ 
delphia.  Owners,  City  of  Philadelphia,  De¬ 
partment  of  Public  Works,  and  Trustee®  of 
Free  Library,  Thirteenth  and  Locust  streets, 
Philadelphia.  Brick,  cut  stone  and  steel,  2 
stories,  302x209  feet,  slag  and  promenade  tile 
roof,  cement  floors,  roof  ventilators,  water¬ 
proofing,  Bond,  metal  doors,  bronze  metal 
sash,  rolled  steel  skylights.  Contract  awarded 
to  P.  H.  Kelly  Const.  Co.,  1713  Sansom  street, 
Philadelphia. 

Mill  Building,  Southwest  Corner  Delaware 
avenue  and  Dickinson  street,  $175,000.  Ar¬ 
chitect,  Clarence  E.  Wunder,  1415  Locust 
street,  Philadelphia.  Owner,  John  H.  Morice, 
on  premises.  Brick  and  steel,  2  stories,  156x80 
feet,  slag  roof,  cement  and  granite  block 
floors,  hollow  tile,  metal  lath,  waterproofing, 
iron  work,  floor  hardener.  Bond,  rolled  steel 
sash  and  doors,  hollow  metal  skylights,  demo¬ 
lition  (heating,  electric  lighting,  elevators, 
sprinklers  and  plumbing  included  in  price). 
Contract  awarded  to  Wark  Co.,  231  South 
Broad  street,  Philadelphia. 

Residence  and  Garage,  St.  Martins,  Phila¬ 
delphia.  Architects,  Seeburger  &  Rabenold, 
1524  Chestnut  street.  Owner,  Mrs.  Henry 
Bains,  Jr.,  Haverford,  Pa.  Brick,  2 y2  stories, 
102x50  feet,  and  iy2  stories,  44x25  feet,  slate 
roof,  oak  and  pine  floors,  tile  work  (heating, 
lighting  and  plumbing  reserved),  iron  work. 
Contract  awarded  to  Stokes  Brother®,  6723 
Musgrave  street,  Philadelphia. 

Store  Building,  104  Little  Dock  street, 
Philadelphia,  $5,000.  Owner,  J.  L.  Leonard, 
on  premises.  Brick,  2  stories,  20x58  feet, 
slag  roof,  pine  floors,  electric  light.  F.  T. 
Myers  Co.,  1916  Brandywine  street,  awarded 
contract. 

Residence  and  Store  (2),  2955  North  Thir¬ 
ty-second  street,  $17,000.  Architect,  private 
plans.  Owner,  I.  Zion,  3915  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  20x50 
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feet,  17x30  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Marshall  &  Friedman, 
2323  South  Marshall  street. 

Garage,  Northwest  Corner  Thompson  and 
Hutchinson  streets,  Philadelphia,  $20,000.  Ar¬ 
chitect,  I.  W.  Levin,  1001  Chestnut  street, 
Philadelphia.  Owner,  Harry  Klein,  1022  West 
Girard  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  50x66  feet,  slag  roof,  cement  floors, 
steam  heat.  Contract  awarded  to  N.  Ep¬ 
stein,  2221  North  Front  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  802 
South  street,  $4,800.  Architect,  private  plans. 
Owner,  A.  Koolick,  on  premises.  Brick,  sec¬ 
ond  story  add.,  12x10  feet  and  19x10  feet, 
slag  roof,  yellow  pine  floors,  electric  light. 
Contract  awarded  to  Jacob  Bender,  1817 
South  Fourth  street,  Philadelphia. 

Store  (add.  and  alts.),  Northeast  Corner  Al¬ 
legheny  avenue  and  Lee  street,  $3,700.  Archi¬ 
tect,  private  plans.  Owner,  Mrs.  Albert 
Hamilton,  138  East  Allegheny  avenue.  Brick, 
1  story,  15x7  feet  8  inches,  slag  roof,  oak  and 
yellow  pine  floors.  Contract  awarded  to 
Charles  H.  Shuster,  1950  North  Watts  street, 
Philadelphia. 

Shop,  5843  Morton  street,  Philadelphia, 
$3,600.  Architect,  John  E.  Sindoni,  1905  South 
Sixteenth  street,  Philadelphia.  Owner,  Rocco 
Mari,  on  premises.  Stone,  1  story,  17x18  feet 
and  26x22  feet,  composition  and  slag  roof, 
concrete  and  pine  floors,  electric  light,  hollow 
metal  skylights.  Contract  awarded  to  Mau¬ 
rice  C.  Manchey,  5630  Boyer  street,  Philadel¬ 
phia. 

Signal  Towers  (5)  and  Remote  Control 
Houses  (5),  Frankford  Elevated.  Owners, 
Department  of  City  Transit,  1211  Chestnut 
street.  Steel  construction,  wood  roof  and 
sides,  (5)  13x10  feet,  and  (5)  7x7  feet,  grano¬ 
lithic  floors,  painting,  glazing,  hardware, 
Bond,  steel  stairs.  Contract  awarded  to  Mona¬ 
ghan  &  Losse,  Inc.,  3016  Chestnut  street. 

Garage,  7151  Germantown  avenue,  Philadel¬ 
phia.  Architect,  George  S.  Idell,  1705  Chest¬ 
nut  street,  Philadelphia.  Owner,  Mrs.  Rob¬ 
ert  L.  Barr,  on  premises.  Brick,  1  story, 
101x16  feet,  slag  roof,  cement  floors,  electric 
light  (heat  reserved).  Contract  awarded  to 
•J.  M.  Yardley,  1716  Sansom  street,  Philadel¬ 
phia. 

Building,  Nineteenth  and  Chestnut  streets, 
Philadelphia.  Architect,  Leroy  B.  Rothschild, 
1220  Sansom  street,  Philadelphia.  Owner®, 
Robert  Glendinning  &  Co.,  400  Chestnut 
street.  Brick,  2  stories,  99x21  feet,  slag  roof, 
maple  floors,  hollow  tile,  metal  lath  and  ceil- 
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ings1,  dampproofing,  iron  and  steel  work,  elec¬ 
tric  lighting,  steam  heating,  demolition.  Con¬ 
tract  awarded  to  Smith-Hardican  Co.,  1606 
Cherry  street. 

Church,  Marvine  and  Rockland  streets, 
Philadelphia,  $40,000.  Architects,  Lachman 
&  Murphy,  Drexel  Building.  Owners,  Holy 
Trinity  Presbyterian  Church,  on  premises. 
Stone,  and  steel,  57x30  feet  and  40x20  feet, 
slate  roof,  maple  floors,  metal  lath,  iron  work, 
steam  heat,  electric  lighting.  Contract  award¬ 
ed  to  D.  A.  McClelland  Const.  Co.,  Drexel 
Building. 

Home  (alts.),  Northwest  Corner  Seventieth 
and  Woodland  avenue,  $6,200.  Architect,  Paul 
Monaghan,  1218  Chestnut  street,  Philadelphia. 
Owner,  St.  Vincent’s  Home,  on  premises. 
Plumbing,  plastering,  carpentry,  mill  work, 
plastering,  tile  and  terrazzo  work.  Contract 
awarded  to  ‘George  S.  'Roe,  6949  Saybrook 
avenue,  Philadelphia. 

Residence,  East  side  Vandike  street,  Phila¬ 
delphia,  $4,500.  Architect,  private  plans. 
Owner,  Tony  Geimpetro,  7206  Hegerman 
street,  Philadelphia.  Brick,  2  stories,  16x48 
feet,  slag  roof,  oak  and  yellow  pine  floors. 
Contract  awarded  to  M.  Fonaro,  7256  Heger¬ 
man  street,  Philadelphia. 

Store  and  Two-Family  Residence,  608  Fitz- 
water  street,  $4,000.  Architect,  M.  Capo- 
bianco,  778  S.  Seventh  street,  Philadelphia. 
Owner,  Joseph  Di  Giacoma,  1433  South  Broad 
street,  Philadelphia.  Carpentry,  mill  work, 
painting,  glazing,  plastering.  Contract  award¬ 
ed  to  Generoso  Di  'Giacoma,  1433  iSouth  Broad 
street. 

Building  (alts.),  Southeast  Corner  Thir¬ 
teenth  and  Erie  avenue,  $3,000.  Architect, 
private  plans.  Owner,  William  Meyers,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  Charles  T.  Clark,  3635  Ger¬ 
mantown  avenue. 

Residence  and  Store  (alts.),  Southwest  Cor¬ 
ner  Sixteenth  and  Columbia  avenue.  Archi¬ 
tect,  private  plans.  Owner,  H.  E.  Dimmick, 
1611  Columbia  avenue,  Philadelphia.  Bulk 
windows,  plate  glass.  Contract  awarded  to 
Hugh  Hazlett  &  Son,  1701  North  Twentieth 
street. 

Rooming  House,  5224  Barkside  avenue, 
Philadelphia,  $15,000.  Architect,  private 
plans.  Owner,  Dr.  G.  H.  Hoffman,  507  North 
Seventh  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  20x1:2  feet  and  16x28  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  H.  Miron,  504 
North  Seventh  street,  Philadelphia. 

Office  (alts,  and  add.),  Northeast  Corner 
Eleventh  and  Sansom  streets,  $9,000.  Archi¬ 
tect,  H.  Childs  Hodgens,  130  South  Fifteenth 
street,  Philadelphia.  Owners,  Robin  'Brothers, 
1500  Sansom  street,  Philadelphia.  Brick, 
third  story  add.,  36x49  feet,  slag  roof,  steam 
heat.  Contract  awarded  to  F.  A.  Havens  Co., 
845  North  Nineteenth  street,  Philadelphia. 

Residences,  Magee  street,  East  of  Hasbrook 
avenue,  $7,800.  Architect,  private  plans. 
Owners,  .J.  and  E.  Corbett,  6237  Rising  Sun 
Avenue,  Philadelphia.  Brick,  2  stories,  14x46 
feet,  hot  air  heat,  electric  light.  Contract 
awarded  to  W.  G.  Isler,  806  Levick  street, 
Philadelphia. 

Store,  227  Callowhill  street,  Philadelphia, 
$7,000.  Architect,  private  plans.  Owners, 
Oehril  Brothers,  465  North  Third  street,  Phil¬ 
adelphia.  Brick,  1  story,  20x78  feet,  slag 
roof,  yellow  pine  floors,  electric  light.  Con¬ 
tract  awarded  to  Henry  P.  Schneider,  3713 
Old  York  road. 

Almshouse  and  Stable,  Shawmont  avenue, 
Roxboro,  Philadelphia.  Architect,  Herman 
Miller,  1420  Chestnut  street,  Philadelphia. 
Owners,  Overseers  of  the  Poor,  on  premises. 
Stone,  2  stories,  28x89  feet,  slate  or  tile  roof, 
pine  floors,  steam  heat,  electric  lighting,  tile 
work,  iron  work.  Contract  awarded  to  Grif¬ 
fith  Yarnall,  Roxboro,  Philadelphia. 


Club  House  (alts,  and  add.),  25  South  Van 
Pelt  street,  Philadelphia.  Architect,  David 
B.  Bassett,  1520  Locust  street.  Owners,  Big 
Brothers  Association,  on  premises.  Brick,  cut 
stone  and  steel,  1  story,  60x26  feet,  AYarren 
Ehret  roof,  concrete  floors,  waterproofing,  iron 
.work,  copper  skylights,  tile  and  marble  work, 
electric  light,  vapor  heat.  Contract  awarded 
to  Frank  G.  Stewart,  1619  Sansom  street." 

Store  and  Dwelling,  1134  East  Palmer 
street,  Philadelphia,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  C.  McWilliams,  on 
premises.  Brick,  2  stories,  16x30  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  lighting.  Contract  awarded  to  Witten¬ 
berg  &  Chipin,  3  North  Nineteenth  street, 
Philadelphia. 

Residence  and  Store  (add.),  4947  German¬ 
town  avenue,  $2,600.  Architect,  private  plans. 
Owner,  Mrs.  H.  L.  Harvey,  on  premises. 
Brick,  1  story  addition,  3x18  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  Mark 
H.  Davis,  5422  North  Fifth  street,  Philadel¬ 
phia. 

Residences  (12),  Fifty-fifth  and  Thomas 
avenue,  Philadelphia,  $87,200.  Architect, 
Ralph  Moss,  Sixty-fifth  and  Haddington  ave¬ 
nue,  Philadelphia.  Owner,  W.  A.  Doran,  422 
South  Fifty-second  street,  Philadelphia.  Brick, 
2  stories,  16x23  feet,  13x36  feet,  19*4x37 
feet,  1814x37  feet,  and  19  feet  3  inchesx45 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
electric  light,  hot  water  heat,  tile  work.  Con¬ 
tract  awarded  to  J.  D.  Fisher,  5424  Thompson 
street,  Philadelphia. 

Residence  (alts,  and  add.),  6222  Race  street, 
Philadelphia,  $4,400.  Architect,  private  plans. 
Owner,  Lorenzo  Renaldo,  on  premises.  Brick, 
2  stories  and  1  story,  12x1414  feet,  3  feet  9 
inchesx34  feet,  slag  roof,  oak  and  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
John  Mansolino,  6223  Girard  avenue,  Phila¬ 
delphia. 

Garages  (10),  northwest  corner  of  Willard 


Y.  M.  C.  A.  Building,  Williamsport,  Pa.  Ar¬ 
chitects,  Martin  &  Kirkpatrick,  Otis  Build¬ 
ing,  Philadelphia.  Owners,  Y.  M.  C.  A., 
Harry  D.  Brown,  chairman,  Building  Com¬ 
mittee,  Williamsport,  Pa.  Brick,  cut  stone, 
steel  and  granite,  4  stories,  97x106.  feet,  Bar¬ 
rett  roof,  cement  and  composition  floors,  hol¬ 
low  tile,  metal  lath,  safety  treads,  water¬ 
proofing,  iron  work,  demolition,  vacuum  heat, 
electric  light,  tile  and  marble  work,  rolled 
steel  sash,  copper  skylights,  hollow  metal 


and  Joyce  streets,.  Philadelphia.  Architect, 
private  plans..  Owner,  George  M.  Clayton, 
2028  Wishart  street,  Philadelphia.  Brick,  1 
story,  86x18  feet,  slag  roof,  cement  floors, 
electric  light.  Contract  awarded  to  Wm.  Carr, 
3550  Jasper  street,  Philadelphia. 

Storage  Building  (alts.),  Thirty-sixth  and 
Gray’s  Ferry  Road,  $17,000.  Architect,  pri¬ 
vate  plans.  Owners,  the  Barrett  Company,  on 
premises.  Carpentry  and  steel  work.  Con¬ 
tract  awarded  to  Roy  A.  Robinson,  Parker 
and  Umbria  streets,  Philadelphia. 

Weaving  and  Binding  Building  (alts,  and 
add.),  3805  Frankford  avenue,  $9,000.  Archi¬ 
tect,  private  plans.  Owners,  James  Hulton  & 
Son,  3819  Frankford  avenue,  Philadelphia. 
Brick,  2  stories,  26x66  feet,  slag  roof,  yellow 
pine  floors,  electric  light.  Contract  awarded 
to  F.  Crompton  &  Bro.,  4614  Oakford  street. 

Residences  (2),  north  side  of  Wakeling, 
west  of  Horrocks  street,  $7,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Andrew  !S.  Haines, 
1624  Margaret  street, .  Philadelphia.  Brick,  3 
stories,  16  feet  4  inchesx30x24  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  George  R.  Osborne  &  'Son,  5015  Saul  street, 
Philadelphia. 

Storage  Building,  north  side  of  Westmore¬ 
land  street,  east  of  Richmond  street,  $6,000. 
Architect,  private  plans.  Owners,  General 
Smelting  Co.,  Stock  Exchange  Building,  Phil¬ 
adelphia.  Iron  and  brick,  1  story,  40x60  feet, 
asbestos  metal  roofj'  concrete  floors,  electric 
lighting.  Contract  awarded  to  Henry  E. 
Baton,  1713  Sansom  street,  Philadelphia. 

Residence,  south  side  of  Rhawn  street,  east, 
of  Ferndale  street,  $5,000.  Architect,  private 
plans.  Owner,  Harry  Hoffman,  Rhawn  and 
Veree  Road,  Philadelphia.  Brick  and  frame, 
2  stories,  26x27  feet  10  inches,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Louis  Ahlers, 
Jr.,  4433  Salmon  street,  Philadelphia. 


doors,  Bond,  iron  work?  Lowest  bids  sub¬ 
mitted  by  Turner  Const.  Co.,  1713  Sansom 
street,  Philadelphia,  $343,400;  second  lowest, 
Wark  Co.,  231  South  Broad  street,  Philadel¬ 
phia. 

Residence,  Penfield,  Pa.  Architects,  Hea- 
eock  &  Hokanson,  Bailey  Bdilding,  Philadel¬ 
phia.  Owner,  Josef  Cisar,  5853  Rodman  street, 
Philadelphia.  Frame  and  stucco,  2 *4  stories, 
28x45  feet,  shingle  roof,  hardwood  and  pine 
floors,  hot  air  or  water  heat,  electric  lighting, 
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tile.  work.  Architect  taking  bids  due  March 
10th.  MclN  eill- V  alentine  Go.,  841  North 
Broad  street;  F.  B.  Davis  &  ©on,  Inc.,  240 
North  Sixteenth  street;  Staines  Brothers,  By¬ 
wood,  Pa.;  J.  Howard  Roberts,  Lansdowne, 
Pa.;  Robert  Ward,  Penfield,  Pa.,  and  William 
Darragh,  Highland  Park,  Pa.,  are  figuring. 

Fanner’s  House,  Radnor,  Pa.  Architect, 
Henry  L.  Reinhold,  Jr.,  1513  Walnut  street, 
Philadelphia.  Owner,  H.  A.  Berwynd,  Rad¬ 
nor,  Pa.  Stone,  2%  stories,  32x28_  f  eet,  slate 
roof,  oak,  pine  and  composition  floors,  hollow 
tile,  metal  weather  strips',  hot  water  heat, 
electric  light,  tile  work.  Architect  taking  bids 
due  March  14th.  M.  N.  Croll,  Radnor,  Pa.; 
John  Weigel,  Narberth,  Pa.;  Adolph  Korn, 
Clifton  Heights,  Pa.;  J.  Howard  Roberts, 
Lansdowne,  Pa.,  and  Turnbull  &  Cornell,  20 
South  Eighteenth  street,  Philadelphia,  are  fig¬ 
uring. 

High  School,  Gymnasium  and  Auditorium, 

Darby  and  Coopertown  roads,  Haverford,  Pa. 
Architects,  Boyd,  Abel  &  Gugert,  Estey  Build¬ 
ing,  Philadelphia.  Owners,  School  District  of 
Haverford  Township,  Joseph  W.  Huff,  Oak- 
mont,  Pa.  Brick  and  cut  stone,  2  stories  and 
1  story,  177x:72  feet,  (2i)  wings,  83x58  feet, 
slag  roof,  cement  and  maple  floors,  metal  lath 
and  window  guards,  Bond,  tile  work,  iron 
work.  Owners  taking  bids  due  March  13th. 
F.  Y.  Warren,  132  South  Seventeenth  street; 
Monaghan.  &  Losse,  Inc.,  3016  Chestnut  street, 
figuring. 

Residence,  Abington,  Pa.  Architect,  H.  Rex 
Stackhouse,  129  South  Fifth  street,  Philadel¬ 
phia.  Owner,  E.  Raymond  Ambler,  Abington, 
Pa.  Architect  taking  bids.  E.  D.  Lever, 
Abington,  Pa.;  W.  John  Stevens,  Inc.,  Wyn- 
Cote,  Pa.;  E>.  Allen  Reeves,  Inc.,  Abington, 
Pa.,  and  Specht  &  Sperry,  Heed  Building,  are 
figuring. 

Residence,  Roslyn  Park,  Roslyn,  Pa.  Archi¬ 
tect,  private  plans.  Owner,  IL.  Burns,  3328 
North  Front  street,  Philadelphia.  Frame,  2 
stories,  26x28  feet,  shingle  roof,  concrete 
foundations,  North  Carolina  pine  floors,  hot 
air  heat,  electric  light.  Owner  taking  bids. 
Roy  Randall,  Horsham,  Pa.,  is  figuring. 

Residence,  Noble,  Pa.  Architect,  J.  Fletch¬ 
er  Street,  129  South  Fifth  street,  Philadel¬ 
phia.  Owner,  Willard  J.  Rafetto,  Noble,  Pa. 
Architect  taking  bids  due  March  20th.  J.  ' 
Sims  Wilson  Co.,  1125  Brown  street;  William 
J.  Gruhler  Co.,  219  High  street;  E.  Allen 
Reeves,  Imc.,  Abington,  Pa.;  W.  John  Stev¬ 
ens,  Inc.,  Wyncote,  Pa.,  and  Specht  &  Sperry, 
Heed  Building,  Philadelphia,  are  figuring. 

Residence,  Brookway  avenue,  Merion,  Pa. 
Architect,  Horace  Trumbauer,  Land  Title 
Building,  Philadelphia.  Owner,  J.  Clayton 
Strawbridge,  Merion,  Pa.  Architect  taking 
bids  due  March  10th.  Milton  W.  Young, 
Overbrook,  Philadelphia;  E.  J.  Hedden,  Fi¬ 
nance  Building;  'Specht  &  Sperry,  Heed  Build¬ 
ing;  Ketcham  &  McQuade,  1029  Brown  street, 
and  Alfred  James,  5000  Sansom  street,  are  fig¬ 
uring. 

Store  (alts.),  Hamilton  street,  Allentown, 
Pa.  Architect,  Edwin  A.  Roth,  Drexel  Build¬ 
ing,  Philadelphia.  Owner,  Samuel  Roth,  645 
North  Second  street,  Allentown,  Pa.  Gen¬ 
eral  interior  alterations,  flush  bulks,,  etc. 
Plans  in  progress. 

Residence,  Hatboro,  Pa.  Architect,  private 
plans.  Owner,  Penrose  Craven,  Hatboro,  Pa. 
Frame,  2  stories,  24x24  feet,  shingle  roof, 
North  Carolina  pine  floors,  hot  air  heat,  elec¬ 
tric  light.  Owners  taking  bids  due  March  6th. 
Roy  Randall,  Horsham,  Pa.,  is  figuring. 

Residence,  Horsham',  Pa.  Architect,  private 
plans.  Owner,  name  withheld.  Frame  and 
stucco,  1  y2  stories,  24x28  feet,  slate  surfaced 
asphalt  shingle  roof,  concrete  foundations, 
North  Carolina  pine  floors,  pipeless  heating, 
electric  light.  Roy  Randall,  Horsham,  Pa., 
taking  sub-bids. 

Bakery  (add.),  Coplay,  Pa.  Architect,  C. 


N.  Grossart,  603  Hamilton  street,  Allentown, 
Pa.  Owner,  William  J.  Burke  , Coplay,  Pa. 
Brick,  1  story,  24x48  feet,  concrete  and  ma¬ 
ple  floors,  hot  water  heat,  electric  light.  Own¬ 
er  ready  for  sub-bids. 

Residence,  Bethlehem,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  Cleveland  Kemmerer,  Beth¬ 
lehem,  Pa.  Frame,  2%  stories,  25x40  feet, 
shingle  roof,  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  ready  for  sub-bids. 

Double  Houses  (2),  Allentown,  Pa.  Archi¬ 
tect,  E,  H.  Bitting,  Odd  Fellows’  Building, 
Bethlehem,  Pa.  Owner,  Jacob  Schnitzel,  209 
South  Seventeenth  street,  Allentown,  Pa. 
Brick,  2y2  stories,  34x56  feet,  tile  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  ready  for  sub-bids. 

Residence,  Delaware  avenue,  Bethlehem, 
Pa.  Architect,  C.  F.  'Spangenberg,  504  Broad¬ 
way,  Bethlehem,  Pa.  Owner,  A.  H.  Boyer, 
Bethlehem,  Pa.  Brick,  2 y2  stories,  35x38  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  taking 
bids  due  March  15th.  Elmer  Reinhard,  Coop- 
ersburg,  Pa.;  Luken  &  Harned  and  Garber  & 
Oissel,  Bethlehem,  Pa., .  are  figuring. 

School,  Salisbury,  Pa.  Architects,  Jacoby 
&  Everett,  Commonwealth  Building,  Allen¬ 
town,  Pa.  Owners,  School  Board,  W.  Weit- 
knecht,  Bethlehem,  Pa.  Brick,  cast  stone,  2 
stories,  89x51  feet,  built-up  roof,  steam  heat, 
electric  light.  Architect  taking  bids  due 
March  15th.  Gangwere  &  Co.,  A.  N.  B.  Build¬ 
ing;  Ochs  Const.  Co.,  440  Wire  street;  Butz 
&  Olader,  Ainey  Building;  Yeaker  &  Koehler; 
George  H.  Hardner,  Lentz  Building,  Allen¬ 
town,  Pa.;  Garber  &  Cissel,  12  West  Fourth 
street;  F.  F.  Speck,  51  West  Walnut  street; 
R.  S.  Rathbun,  40'9  Vine  street;  Frank  Gro- 
man  &  Sons,  79  West  Broad  street,  Bethle¬ 
hem,  Pa.,  are  figuring. 

Dairy  Barn  and  Equipment,  Muncy,  Ly¬ 
coming  County,  Pa.  Architect,  private  plans. 
Owners,  State  Industrial  House  for  Women, 
Muncy,  Pa.,  P.  M.  Newman,  chairman,  Build¬ 
ing  Committee,  330  Government  Place,  Wil¬ 
liamsport,  Pa.  Reinforced  concrete  and  steel. 
Owners  taking  bids  due  March  22nd  at  noon. 
Plans  may  be  secured  from  Chairman  P.  M. 
Newman.  Bids  received  by  Chairman  New¬ 
man  or  Frank  Smith,  secretary.  Board  of 
Managers,  601  West  End  Trust  Building,  Phil¬ 
adelphia. 

Alumni  Memorial  Administration  Building, 

Bethlehem,  Pa.  Architects,  Theodore  Fisher 
and  James  Burley,  363  Lexington  avenue, 
New  York  City.  Owners,  Lehigh  University, 
Bethlehem,  Pa.  'Stone,  limestone,  brick  and 
steel,  2  y2  stories,  184x92  feet,  asbestos, 
asphalt  and  slate  roof,  cement  and  maple 
floors,  hollow  tile,  metal  lath,  waterproofing, 
iron  work,  tile,  marble  and  terrazzo  work, 
hollow  metal1  sash,  electric  work,  iron  work. 
Architects  taking  bids  due  March  15th.  Ir¬ 
win  &  Leighton,  126  .North  Twelfth  street, 
and  John  R.  Wiggins  Co.,  Eighteenth  and 
Cherry  streets,  Philadelphia,  are  figuring. 

Residence,  Bethlehem,  Pa.  Architect,  C.  M. 
Lovelace,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  Dr.  R.  N.  Wall,  62  East 
Broad  st.,  Bethlehem,  Pa.  Stone,  2  stories, 
58x46  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Apartment  and  Store,  North  Sixteenth 
street,  Allentown,  Pa.  Architect,  C.  N.  Gros¬ 
sart,  603  Hamilton  street,  Allentown,  Pa. 
Owner,  Dr.  H.  Jordon,  Allentown,  Pa.  Brick, 
3  stories,  20x110  feet,  slag  roof,  pine  floors, 
electric  light,  tile  and  terrazzo  work,  plate 
glass,  hollow  metal  skylights,  roof  ventilators. 
Plans  in  progress. 

Residence  (alts.),  South  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
'Building,  Bethlehem,  Pa.  Owners,  Lehigh 
University,  care  of  architect.  (New  heating 


reserved),  hardwood  floors,  electric  light,  tile 
work,  partitions,  plumbing.  Plans  in  pro¬ 
gress. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Harrisburg,  Pa.  Lowest  bids  submitted  on 
following  roads: 

Blair  County,  Route  57,  and  Centre  County, 
Snyder,  Taylor  and  Rush  Townships.  Clark 
Const.  Co.,  Hastings,  Pa.  '$371,367.35. 

Bradford  County,  R-299,  Appli.  1248,  Can¬ 
ton  and  Leroy  Townships.  A.  W.  Hinaman, 
Akron  Ohio.  $260/923.59. 

Butler  and  Venango  Counties,  Routes  218 
and  233,  Mercer  and  Irwin  Townships  and 
Harrisville  Borough..  Buckeye  Const  Co., 
Youngstown,  Ohio.  $457,361.25. 

Clarion  Co.,  R-65,  Ashland  and  Elk  Town¬ 
ships.  Kavanau'gh  and  Deniro  Const.  Co., 
Youngstown,  O.  $211,049.  85. 

Clearfield  County,  Appli.  1787,  Section  1, 
Curwensville  Borough.  Lynn  A.  Brua,  Jr., 
Hollidaysburg,  Pa.  $65/320.85. 

Clearfield  County,  A-17'87,  Section  2,  Pike 
Township.  Burnside  Const.  Co.,  Burnside,  Pa. 
$81,302,21. 

Clearfield  County,  A-1787,  Section  3,  Knox 
Township.  Burd  Const.  Co.,  Cresson,  Pa. 
$146,954.40. 

Clearfield  County,  A-1545,  R-234,  Houtz- 
dale  Borough  and  Woodward  Township. 
Smethport  Const.  Go.,  Union  City,  Pa.  $197,- 
196.80. 

Cumberland  County,  R-34,  Lemoyne  and 
Camp  Hill  Borough.  Souder  'Const.  Co.,  Lan¬ 
caster,  Pa.  171, 215.13. 

Perry  County,  R-195,  Buffalo  Township  and 
Liverpool  Borough.  Ambler-Davis  Co.,  Harri¬ 
son  Building,  Philadelphia.  '355,496.70. 

Montgomery  County,  R-178,  Lower  Twyn- 
ead,  Whitpaid  and  East  Norriton  Townships. 
Everton.  A.  Corson,  Ocean  City,  N.  J.  $203,- 
639.85. 

Snyder  County,  R-194-195,  Penn,  Union  and 
Chapman  Townships.  Comerford  Const.  Co., 
Real  Estate  Trust  Building,  Philadelphia. 
$512,909.15. 

Somerset  County,  R-51,  Summit  and  Elk 
Township  and  Salisbury  Borough.  M.  F.  Mc¬ 
Cabe,  Fairmont,  W.  Va.  $251, 014.08. 

Washington  County,  R-268,  Speers  and  Dun- 
levy  Boroughs  and  Allen  Township.  R.  Gali- 
ardi  &  Sons,  Connellsville,  Pa.  $133,247.70. 

Delaware  County,  R-225,  Radnor  Township. 
Dunlevy  Brothers  *  Co.,  Coatesville,  Pa. 
$134,000. 

Allegheny  and  Westmoreland  Counties, 
R-1'20,  North  Versailles  and  North  Hunting¬ 
don  Townships.  Dunn  &  Ryan  Cont.  Co., 
Pittsburgh.  $92,477.79. 

Bradford  County,  R-1303,  Athens  Township. 
Horn  &  Devling,  Algeton,  Pa.  $80,442.65. 

Bradford  County,  Appli.  1246,  Smithfiel'd 
and  Ulster  Townships.  Horn  &  Devling, 
Galeton,  Pa,  $291,768.40. 

Clarion  County,  A-1828,  R-2'37,  Rf  d  Bank 
Township.  John  Battenfield  Sons  Co.,  Mill- 
vale,  Pa.  $95,107.04. 

Clearfield  County,  A-143'5,  R-234,  Osceola 
Mills  Borough.  Gifford  &  Pritchard,  Phillips- 
burg,  Pa.  $27/304.50. 

Clearfield  County,  A-1776,  Sandy  Township. 
Matthews  Brothers  Const.  Co.,  I'nc.,  Pitts¬ 
burgh,  Pa.  $164,663.85. 

Clearfield  County,  A-2774,  Sandy  Township. 
W.  C.  Guncheon  &  Co.,  'Smethport,  Pa. 
$52,112.50. 

Cumberland  County,  A-1707,  West  Penns- 
boro  Township.  The  Development  &  Const. 
Co.,  Baltimore,  Md.  $204,322.62. 

Jefferson  County,  R-248,  A-1584,  1589,  1581, 
Rose  and  Eldred  Townships  and  Brookville 
Borough.  Matthews  Brothers  Const.  Co., 
Pittsburgh,  Pa.  $138,378.55. 

Jefferson  County,  R-61,  R-1590,  Snyder 

Township.  Austin  Rankin  Coeper,  Idamar, 
Pa.  $80,406.20. 
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A  Quantity  of  Useful  Building  Equipment  and  Hard¬ 
ware  will  be  Sold  at  War  Department  Auction 


Be  Sure  to  Have  Your 
Representative  at 
this  Sale 

A  convenient  way  to  find 
profit  in  this  War  Department 
Sale  is  to  send  one  man  to  rep¬ 
resent  several  firms.  Get  some 
of  your  friends,  who  will  'be 
interested  with  you  in  the  of¬ 
ferings,  to  share  with  you  the 
expense  of  having  a  common 
representative  at  ATLANTA, 
MARCH  23rd. 

Send  for  the  catalog  of  the 
sale.  Instruct  your  man  as  to 
the  purchases  you  would  like 
to  make.  BE  REPRESENTED 
AT  ATLANTA. 


Atlanta,  Georgia,  March  23rd 

The  commodities  offered  at  the  March  23rd  Auction  by  the 
War  Department  at  Atlanta  are  largely  confined  to  garage  sup¬ 
plies,  metal,  machinery,  hardware,  rope  and  cordage,  paints 
and  oils,  etc. 

These  commodities,  many  of  which  are  new,  are  in  quanti¬ 
ties  large  enough  to  interest  industrial  buyers.  The  accom¬ 
panying  list  gives  you  a  brief  outline.  Send  for  complete 
Catalog. 


You  May  Want  Some  of  these  Commodities 

TAMPERS 


Tampers,  iron  .  15 

‘  ‘  concrete,  assorted  ....  84 

TAPE 

Tape,  metallic,  100  feet . 570 

“  “  15  meters .  40 

‘  ‘  measuring  %"  50  meters . .  26 

“  steel,  5  feet  . 2858 

“  line  steel,  50  feet  .  24 

CARPENTER  TOOLS 

Bags,  for  small  stores,  canvas ....  11 

Bits,  screwdriver  5/8" . 172 

‘  ‘  wood  countersunk . 17 

“  carpenter  .  3 

Tools,  carpenter,  kit . 21 

SCREWS 

Screws,  wood  . 20,250  gross 

‘  *  eye,  brass,  wire, 

etc . 110,000 

‘  ‘  miscellaneous,  568,003 
BRUSHES 

Brushes,  paste,  scrub,  varnish,  white¬ 
wash,  large  assortment. 

HOSE 

Hose,  cotton  fire,  rubber- 

lined,  2%"  with  coupling .  32,450  ft. 

Latches,  night  . 869 

Paper,  emery  00 . 61  quires 

“  “  V*  . 32  “ 

PLIERS,  PINCHERS,  ETC. 

Pliers  . 248  prs. 

Pinchers,  B.S.,  10,  12  and  14- 
inch  .  3,090 


Presses,  baling  16x36  to  30x42  9 

Punches,  B.S.,  countersunk, 
square,  round,  center,  etc., 

all  sizes  .  4,821 

Wrenches,  pipe,  socket,  mon¬ 
key,  asst .  2,165 

SAWS 

Saws,  buck,  circular  rip,  com¬ 
pass,  hack,  etc . 4,200 

Scales,  balance,  spring .  70 

‘  ‘  counter  and  platform, 

Fairbanks  . 1,140 

Pickaxes  . ..2,188 

Shovels  . 8,256  mise. 

Spades  . 3,376 

BOLTS,  MISCELLANEOUS 

Bolts,  carriage  . 407,596 

‘  ‘  misc . 163,000 

Wheelbarrows  . 513 

Post  hole  diggers .  456 

Cleaners,  window  rubber .  351 

Chisels,  cold,  hot  bricklayers, 

calking  and  wood .  527 

Bulbs,  flashlight  . 5,762 

Buckets,  enamel,  fibre,  G.  I. 

tin  . 62,157 

Bobs,  plum,  all  sizes  .  228 

Wash  basins  . 19,381 

Couplings,  steam  hose, 

%  to  2%"  .  408 

Irons,  soldering,  copper,  all 

weights  .  600 

Lanterns,  Deitz  .  325 


Surplus  Property  Control  Officer 

Candler  Warehouse 

ATLANTA,  GEORGIA 


_ TEAR  OUT  AND  MAIL _ 

Surplus  Property  Control  Officer 
Candler  Warehouse,  Atlanta,  Ga. 

Please  send  me  the  catalog  of  the  March 
23rd  Auction  Sale. 

Name  . 

Address  . 

City  . 

State  . 
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Perry  and  Juniata  Counties,  R-195,  Susque¬ 
hanna  Township,  and  Liverpool  Township  and 
Borough.  Trinidad  'Asphalt  Paving  Co., 
Clarksville,  Pa.  $324,771.34.  . 

iMcKean  County,  R-210,  Eldred  Township 
and  Borough.  Peter  B.  Colgan,  Eldred,  Pa. 
$150,973.20. 

Northumberland  County,  R-18,  Upper 
Augusta  Township.  Gregory  Paving  Co., 
Lewistown,  Pa.  $27,120.50. 

Venango  County,  Route  65,  Rockland  and 
Cranberry  Townships.  The  Kavanaugh-Den- 
ire  Const.  Co.,  Youngstown,  O.  $316,045.43. 

Store  and  Dance  Hall,  Luzerne,  Pa.  Archi¬ 
tect,  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owner,  C.  Spiegel,  Lu¬ 
zerne,  Pa.  Brick,  steel,  2  stories,  40x80  feet, 
corrugated  roof,  hardwood  floors,  electric 
light,  plate  glass.  Owner  taking  bids.  W.  B. 
Richards,  40  Carlisle  street,  and  O.  J.  Behr¬ 
ens  &  Son,  179  Blackman  street,  Wilkes- 
Barre;  R.  T.  Roselle,  Kingston,  Pa.,  and  Wil¬ 
liam  Whitesell  Westmoore,  Kingston,  Pa.,  are 
figuring. 

Residence  and  Garage,  Reynolds  street, 
Kingston,  Pa.  Architect,  R.  E.  Poggi,  Miners  ’ 
Bank  Building,  Wilkes-Barre,  Pa.  Owner,  J. 
T.  Evans,  Wilkes-Barre,  Pa.  Frame,  shingle, 
2%  and  1  stories,  45x32  feet  and  18x20  feet, 
shingle  roof,  hardwood  and  concrete  floors, 
hot  water  heat,  electric  light,  tile  work.  Ar¬ 
chitect  ready  for  sub-bids. 

Residence  (alts.)  to  Apartment,  Scranton, 
Pa.  Architect,  E.  H.  Davey;  Coal  Exchange 
Building,  Scranton,  Pa.  Owner,  A.  D.  Camp¬ 
bell,  815  Jefferson  avenue,  Scranton,  Pa. 
Stucco,  1  story,  partition  work,  slag  roof, 
pine  floors,  steam  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Bank  (alts.),  Wilkes-Barre,  Pa.  Architects, 
Sturtevant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owners,  Union  Savings  Bank 
&  Trust  'Co.,  Wilkes-Barre,  Pa.  New  front, 
hardwood  floors,  steam  heat,  electric  light, 
tile  and  marble  work,  skylights,  roof  ventila¬ 
tors,  metal  window  guards.  Architect  taking 
bids  due  March.  15th. 

Store  and  Apartments,  York,  Pa.  Architect, 
H.  E.  Yessler,  Rupp  Building,  York,  Pa.  Own¬ 
er,  A.  S.  Hershey,  York,  Pa.  Brick,  3  sto¬ 
ries,  32x90  feet,  tin  roof,  hardwood  floors, 
vapor  heat,  electric  light,  metal  lath,  dumb 
waiter,  rolled  steel  sash  and  skylights,  fire 
doors,  bulks,  structural  steel,  roof  ventilators, 
tile  and  marble  work.  Plans  will  be  ready 
for  bids  April  1st. 

Store  Front,  York,  Pa.  Architect,  H.  E. 
Yessler,  York,  Pa.  'Owners,  Edward  Fox  Es¬ 
tate,  York,  Pa.  Marble  and  tile  work,  plate 
glass,  structural  steel,  copper  work,  hardwood 
floors.  Ready  for  bids. 

Store  and  Apartment,  Pittston,  Pa.  Archi¬ 
tects,  Russoniello  &  Price,  Scranton  Life 
Building,  Scranton.  Owner,  R.  Antonello,  10 
Spring  Valley,  Pittston,  Pa.  Brick,-  2  stories, 
55x37  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  copper  work,  plate  glass, 
metal  ceilings.  Owner  taking  bids.  Elimo 
Brothers,  'Scranton,  Pa.,  figuring. 

Residence,  Delaware  avenue,  Olyphant,  Pa. 
Architects,  Morris  &  McHale,  Mears  Building, 
Scranton,  Pa.  Owner,  M.  F.  Cannon,  101 
South  Valley  avenue,  Olyphant,  Pa.  Frame, 
stucco,  2 y<2  stories,  28x33  feet,  tile  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  March 
20th.  Hagen  Lumber.  Co.,  Hickory  and 
Mattes  streets;  Stender  Brothers,  Providence 
road  and  Albright  avenue,  Scranton,  Pa.,  and 
Peck  Lumber  Co.,  Olyphant,  Pa.,  are  figuring. 

Stores  (3),  Apartments  (6),  Offices  (4), 
Nanticoke,  Pa.  Architects,  Schroeder  & 
Schmidt,  Weitzenkorn  Building,  Wilkes- 
Barre.  Owner,  name  withheld.  Hollow  tile, 
stucco  and  steel,  3  stories,  75x113  feet,  slag- 
roof,  hardwood  floors,  vapo,r  heat,  electric 


light,  tile  work,  metal  lath.  Architect  will 
take  bids  in  two  weeks. 

Garage  and  Sales  Room,  Hill  'Side,  Wilkes- 
Barre,  Pa.  Architects,  'Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre.  Owner, 
William  Gabriel,  Trucksville,  Pa.  Steel,  fire¬ 
proof,  3  stories,  34x150  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light,  metal 
lath.  Owner  taking  bids. 

Store  Building,  Adams  and  Spruce  streets, 
Scranton,  Pa.  Architects,  C.  H.  DaVis  and 
M.  D.  Lewis,  Union  Bank  Building,  Scranton, 
Pa.  -Owners,  Stoehr  &  Fisher,  121  North 
Washington  avenue,  'Scranton.  .  Terra  cotta, 
steel,  reinforced  concrete,  6  Stories,  88x155 
feet,  concrete  roof  and  floors;  electric  light, 
hollow  tile,  metal  lath,  passenger  and  f reight 
elevators,  rolled  steel  sash,  fire  doors,  water 
and  dampproofing,  iron  stairs  and  work.  Ar¬ 
chitect  will  take  bids  March  10th. 

Residence,  Taylor,  Pa.  Architects,  Morris 
&  McHale,  Mear  Building,  Scranton,  Pa. 
Owner,  J.  A.  Powell,  Taylor,  Pa.  Frame, 
stucco,  2  stories,  32x36  feet,  tile  roof,  hard¬ 
wood  floors,  vapor  heat,  electric  light,  tile 
work.  Architect  taking  bids  due  as  soon  as 
possible.  Taylor  Duryear  Lumber  Co.,  Tay¬ 
lor,  Pa.;  Power  &  Stender  and  Stender  Broth¬ 
ers,  'Scranton,  Pa.,  figuring. 

Warehouse,  Wilkes-Barre,  Pa.,  $50,000.  Ar¬ 
chitect,  H.  A.  Maier,  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owners,  Nelson  Brothers, 
38  Baltimore  street,  Wilkes-Barre,  Pa.  Brick, 
mill  construction,  slow  burning,  5  stories, 
40x80  feet,  slag  roof,  pine  floors,  electric 
light,  freight  elevators,  rolled  steel  sash,  fire 
doors,  iron  stairs,  water  and  dampproofing. 
Architect  taking  bids.  Eckenrode  Brothers, 
Wilkes-Barre;  A.  Hildebrand,  91  Wood  street; 
O.  J.  Behrens  &  Son,  179  Blackman  street, 
and  Luther  Roth,  Wilkes-Barre,  Pa.,  and 
Stewart  Const.  Co.,  Easton,  Pa.,  figuring. 

Apartment  and  Store,  Wilkes-Barre,  Pa. 
Architect,  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owner,  Patrick  O’Donnell, 
East  Market  street,  Wilkes-Barre,  Pa.  Brick, 
3  stories,  25x75  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light,  tile  and  marble 
work,  metal  lath,  rolled  steel  skylights,  metal 
c'eilings.  Owner  taking  bids.  J.  E.  James  & 
Sons,  Laning  Building;  J.  M.  Gaynor,  77 
South  Grant  street,  and  Builder  Northstrow, 
Wilkes-Barre,  Pa.,  and  William  Whitesell, 
Westmoore,  Kingston,  Pa.,  figuring. 

Residence  (Bungalow),  Willow  Grove,  Pa. 
Architect,  private  plans.  Owner,  William  C. 
Vdightsberger,  Willow  Grove,  Pa.  Frame,  1 
story,  38x26  feet,  wing  10x12  feet,  cement 
foundations,  shingle  roof,  North  Carolina  pine 
floors,  hot  water  heat,  electric  light.  Owner 
taking  bids  due  March  9th.  Roy  Randall, 
Horsham,  Pa.,  figuring. 

Residence,  Stroudsburg,  Pa.  Architect,  E. 
H.  Davey,  Coal  Exchange  Building,  Scranton, 
Pa.  Owner,  Thomas  I.  Wheeler,  Stroudsburg, 
Pa.  Frame,  2  stories,  32x40  feet,  shingle 
roof,  pine  floors,  electric  light.  Owner  will 
build. 

Residence  (alts.),  West  River  street, 
Wilkes-Barre,  $50,000.  Architect,  R.  E. 
Poggi,  Miners  ’  Bank  Building,  Wilkes-Barre. 
Owner,  name  withheld.  Plate  glass,  new 
doors,  cabinet  work  and  decorating,  hardwood 
floors,  hot  water  heat,  electric  light.  Archi¬ 
tect  ready  for  sub-bids. 

Church,  Wilkes-Barre,  Pa.  Architects, 
Sturdevant  &  Foster.  Coal  Exchange  Build¬ 
ing,  Wilkes-Barre.  Owners,  Westminster 
Presbyterian  Church,  Wilkes-Barre,  Pa. 
Stone,  1  story  and  basement,  slate  roof,  hard¬ 
wood  floors,  electric  light.  Too  early  for  de¬ 
tails. 

Apartment  House,  Wyoming  and  Pierce 
streets,  Kingston,  Pa.  Architect,  R.  E.  Poggi, 
Miners’  Bank  Building,  Wilkes-Barre,  Pa. 
Owner,  J.  B.  Reynolds,  Kingston,  Pa.  Con¬ 


struction  not  decided.  Five  stories,  40x110 
feet.  Sketches  in  progress. 

Residence  and  Garage,  West  River  and 
Ross  streets,  Wilkes-Barre,  Pa.  Architect,  R. 
E.  Poggi,  Miners’  Bank  Building,  Wilkes- 
Barre,  Pa.  Owner,  A.,  H.  Bleckley,  Dorrance- 
ton,  Pa.  Stone,  2 y2  stories,  51x60  feet,  graded 
slate  roof,  hardwood  floors,  electric  light,  tile 
and  marble  work.  Plans  in  progress. 

Stores  and  Loft,  Wilkes-Barre,  Pa.  Archi¬ 
tect,  H.  A.  Maier,  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owners,  Gartner  Building, 
earei  of  architect.  Brick,  3  stories,  50x70 
feet,  slag  roof,  concrete  and  pine  floors,  steam 
heat,  electric  light,  tile  and  marble  work, 
mietal  ceiling.  Plans  in  progress. 

Residence,  Riverside  Drive,  Wilkes-Barre, 
Pa.  Architects,  'Schroeder  &  Schmidt,  Weit¬ 
zenkorn  Building,  Wilkes-Barre.  Owner,  Ja¬ 
cob  Stakulsky,  care  of  architect.  Brick,  2 y2 
stories,  36x42  feet,  slate  roof,  hardwood  floors, 
vapor  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Bath  House,  Griffith  Park,  Wilkes-Barre, 
Pa.  Architects,  Schroeder  &  Schmidt,  Weit¬ 
zenkorn  Building,  Wilkes-Barre.  Owners, 
City  of  Wilkes-Barre,  care  of  C.  C.  Shiber, 
City  Hall,  Wilkes-Barre.  Brick,  1  story  and 
basement,  30x45  feet,  asbestos  shingle  roof, 
concrete  floors,  electric  light.  Plans  in  pro¬ 
gress. 

Cottage,  Harvey’s  Lake,  Pa.  Architects, 
Schroeder  &  Schmidt,  Weitzenkorn  Building, 
Wilkes-Barre.  Owner,  Benjamin  Horn,  Wilkes- 
Barre,  Pa.  Frame  and  shingle,  1%  stories, 
28x45  feet,  shingle  roof,  pine  floors,  electric 
light.  Plans  in  progress. 

School,  Abington  Township,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owners,  'School  Board  of  Abington 
Township,  William  F.  Wooley,  president, 
Noble,  Pa.,  and  Charles  M.  Doll,  secretary, 
Elkins  Park,  Pa.  Brick  and  steel,  8  rooms, 
auditorium  seating  capacity  400,  gymnasium, 
manual  training  room  and  cafeteria.  Plans 
in  progress. 

Twin  Bungalow,  North  Wales,  Pa.,  $6,000. 
Architect,  M.  B.  Bean,  Lansdale,  Pa.  Owner, 
Gorner  Bros.,  3416  Mascher  street,  Philadel¬ 
phia.  Plans  completed.  Ready  for  bids. 

Bungalow,  Lansdale,  Pa.,  $4,000.  Architect, 
M.  B.  Bean,  Lansdale,  Pa.  Owner,  G.  W. 
White,  Lansdale,  Pa.  Preliminary  plans  in 
progress. 

Residences  (3),  Bala,  Pa.  Architect,  Rich¬ 
ard  R.  Neely,  2136  Pine  street,  Philadelphia. 
Owner,  Mrs.  Gladys  E.  Kendrick,  2i>  Consho- 
hocken  Road,  Bala.  Stone  and  frame,  2% 
stories,  26x40  feet,  asbestos  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  completed. 

Hospital,  Chester,  Pa.  Architect,  F.  Ferdi¬ 
nand  Durang,  1220  Locust  street,  Philadel¬ 
phia.  Owners,  St.  James  Hospital,  Chester, 
Pa.  Architects  taking  bid's,  due  March  22  at 
2  P.  M.  J.  Myers  &  Sous,  Witherspoon  Build¬ 
ing;  Wm.  R.  Dougherty,  1610  Sansom  street; 
Turner  Const.  Co.,  1713  Sansom  street;  Stang 
&  Mitchell,  Real  Estate  Trust  Building; 
Cramp  &  Co.,  Denckla  Building;  Robt.  E. 
Lamb  Co.,  843  N.  Nineteenth  street;  Hughes 
Foulkrod  Co.,  Commonwealth  Building,  Phil¬ 
adelphia;  Wm.  Provost,  Jr.,  Chester  Const.  & 
C'ont.  Co.,  and  R.  H.  Scroggins,  all  of  Ches¬ 
ter,  Pa.,  are  figuring. 

High  School,  etc.,  Haverford,  Pa.  Archi¬ 
tects,  Boyd,  Abel  &  Gugert,  Estey  Building, 
Philadelphia.  Owners,  Board  of  Education, 
Haverford,  Pa.  Owners  taking  bids,  due 
March  13th.  W.  D.  Smedley,  Narberth,  Pa.; 
F.  V.  Warren,  32  South  'Seventeenth  street; 
William  Linker,  336  Cherry  street;  M.  Mel¬ 
ody  &  Son,  1322  Race  street;  F.  M.  Harris  & 
Co.,  1520  Parrish  street;  Edw.  Fay  &  Son,  2 
South  Mole  street;  H.  John  Homan  Co.,  1703 
Chestnut  street;  Sinclair  &  Griggs,  Medical 
Arts  Building;  M.  H.  McCloskey,  Inc.,  1520 
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Thompson  street;  W.  H.  Gibbon,  Harrison 
Building;  Kober  Const.  Co.,  34  South  Thir¬ 
teenth  street,  Philadelphia;  Wolfe  &  Co., 
Bryn  Mawr,  Pa.,  and  Vincenzo  Di  Francesco, 
Narberth,  Pa.,  and  Monaghan  &  Losise,  Inc., 
3016  Chestnut  street,  Philadelphia,  are  fig¬ 
uring. 

Supplies,  Harrisburg,  Pa.  Owners,  Penn¬ 
sylvania  State  Highway  Department,  George 
H.  Biles,  Assistant  State  Highway  Commis¬ 
sioner,  Harrisburg,  Pa.  Corrugated  metal  and 
reinforced  concrete  culvert  pipe.  Owners 
taking  bids,  due  March  10th  at  10  A.  M. 


Pennsylvania 
Contracts  Awarded 

Factory,  Hazleton,  Pa.  Architect,  Calvin 
Young,  226  North  Sixth  street,  Reading,  Pa. 
Owners,  Liebovitz  &  Son,  Inc.,  care  of  archi¬ 
tect.  Brick  factory  construction,  2  stories, 
150x75  feet  and  22x36  feet,  Johns  Manville 
roof,  plank  floors,  steam  heat,  electric  light, 
rolled  steel  sash,  fire  doors,  freight  elevators. 
Contract  awarded  to  Central  Const.  Co.,  Har¬ 
risburg,  Pa. 

Residence  (alts.),  Whitemarsh  Township, 
Pa.  Architect,  John  Graham,  Jr.,  10  South 
Eighteenth  street,  Philadelphia.  Owners, 
Philadelphia  'Cricket  Club,  on  premises.  'Stone 
and  frame,  cement  work,  masonry,  mill  work, 
carpentry,  plastering,  painting,  glazing.  Con¬ 
tract  awarded  to  E.  Allen  Reeves,  Inc.,  Abing- 
ton,  Pa. 

Residence  (alts,  and  add.),  Cynwyd,  Pa.  Ar¬ 
chitect,  Thomas  B.  Lippincott,  10  South 
Eighteenth  street.  Owner,  Dr.  Edward  Camp¬ 
bell,  310  Kent  road,  Cynwyd,  Pa.  Enclosed 
porch,  26x20  feet,  slag  roof,  composition  floor, 
electric  light.  Contract  awarded  to  William 
J.  Ryder,  1716  Sansom  street,  Philadelphia. 

Store  and  Residence,  Butler  avenue,  Am¬ 
bler,  Pa.  Architects,  Schermerhorn  &  Phil¬ 
lips,  430  Walnut  street,  Philadelphia.  Owner, 
Mrs.  C.  Marvin  Riley,  Ambler,  Pa.  Tapestry 
brick  and  stucco,  3  stories,  20x70  feet,  slag 
roof,  cement  and  pine  floors,  steam  heat,  elec¬ 
tric  lighting,  terra  cotta,  copper  bulks.  Con¬ 
tract  awarded  to  C.  J.  Kemmerer,  Ambler, 
Pa. 

Garage,  Scranton,  Pa.  Architects,  Russon- 
iello  &  Price,  Scranton  Life  Building,  Scran¬ 
ton.  Owners,  Thomson  &  Roberts,  Scranton, 
Pa.  Hollow  tile,  1  story,  80x160  feet,  con¬ 
crete  floors,  electric  light,  metal  lath,  rolled 
steel  sash  and  skylights,  roof  ventilators.  Con¬ 
tract  awarded  to  Lackawanna  Const.  Co., 
Real  Estate  Exchange,  Scranton. 

Bank,  Danville,  Pa.,  $75,000.  Architect,  Ed¬ 
ward  Langley,  Scranton  Life  Building,  Scran¬ 
ton,  Pa.  Owners,  First  National  Bank,  Mr. 
Pursell,  president,  Danville,  Pa.  Brick,  lime¬ 
stone,  1  story,  40x86  feet,  slag  roof,  marble 
work,  hollow  tile,  electric  light,  tile  and  mar¬ 
ble  work,  roof  ventilators.  Contract  awarded 
to  Shamokin  Lumber  &  Const.  Co.,  Sbamokin, 
Pa. 

Stores  (alts.),  48  South  Main  street,  Wilkes- 
Barre,  Pa.  Architects,  Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre.  Owners, 
Belmont  Stores  ’Co.,  care  of  architects.  Plate 
glass,  marble  and  tile  work,  electric  light, 
metal  ceilings.  Contract  awarded  to  Walborn 
&  Barney,  175  Race  street,  Wilkes-Barre,  Pa. 

Store  Building,  Main  street,  Wilkes-Barre, 
Pa.  Architects,  Knapp  &  Bosworth,  16  South 
Franklin  street,  Wilkes-Barre.  Owner,  Mrs. 
James  F.  Rusling,  care  of  architects.  Brick, 
steel,  3  stories,  40x209  feet,  slag  roof,  cement 
floors,  steam  heat,  electric  light,  tile  and 
marble  work,  rolled  steel  sash.  Contract 
awarded  to  O.  J.  Behrens  &  Son,  179  Black¬ 
man  strept,  Wilkes-Barre. 

Store  and  Warehouse,  South  Penn  avenue, 
Wilkes-Barre,  Pa.  Architects,  McCormick  & 


French,  Second  National  Bank  Building, 
Wilkes-Barre.  Owners,  Eastern  Pennsylvania 
Supply  Co.,  W.  H.  Conyngham,  Wilkes-Barre. 
Brick,  fireproof,  steel,  6  stories,  52x185  feet, 
slag  roof,  plank  floors,  electric  light,  metal 
lath,  freight  elevators,  rolled  steel  sash,  fire 
doors.  Contract  awarded  to  Turner  Const. 
Co.,  Buffalo,  N.  Y. 

Stores  (alts.),  Washington  and  South 
streets,  Wilkes-Barre.  Architect,  R.  M.  Herr, 
Simon  Long  Building,  Wilkes-Barre,  Pa. 
Owners,  Cohen  &  Fein,  201  South  Washington 
street,  Wilkes-Barre.  Brick,  150x150  feet, 
steam  heat,  pine  floors,  tile  work,  copper 
work,  rolled  steel  skylights,  metal  ceilings, 
ornamental  iron  work.  Contract  awarded  to 
O.  J.  Behrens  &  Son,  179  Blackman  street, 
Wilkes-Barre. 

Garage,  Kingston,  Pa.  Architects,  Knapp 
&  Bosworth,  16  South  Franklin  street,  Wilkes- 
Barre.  Owners,  Imperial  Motors  Corporation, 
45  West  Market  street,  Wilkes-Barre.  Brick, 
steel,  2  stories,  200x50  feet,  slag  roof,  cement 
floors,  steam  heat,  electric  light,  rolled  steel 
sash,  fire  doors,  metal  lath,,  elevator,  roof  ven¬ 
tilators.  Contract  awarded  to  John  Curtis  & 
Co.,  1  Hickory  street,  Wilkes-Barre. 


New  Jersey 
Construction  News 

Stores  (2)  and  Apartment,  Phillipsburg, 
N.  J.  Architect,  E.  H.  Bitting,  Odd  Fellows’ 
Building,  Bethlehem,  Pa.  Owner,  name  with¬ 
held.  Brick,  2  stories,  46x50  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Underground  Comfort  Station,  South  Plaza, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle, 
509  Federal  street,  Camden,  N.  J.  Owners, 
Camden  County  Board  of  Freeholders,  Court 
House,  Camden.  Brick,  steel  and  cut  stone, 
irregular  size,  concrete  roof,  cement  floors, 
metal  lath,  waterproofing  and  dampproofing, 
iron  work,  Bond,  marble  and  terrazzo  work, 
steam  heat,  electric  work.  Lowest  bidders: 
William  Linker  Co.,  735  Cherry  street,  Phila¬ 
delphia,  $26,095;  J.  B.  Kelly,  2318  Walnut 
street,  Philadelphia,  $28,976.  Electric  work, 
Bornstein  Co.,  930  Broadway,  Camden,  $650. 
Plumbing,  William  J.  Kelly,  675  Ferry  ave¬ 
nue,  Camden,  N.  J.,  $12,470.  Heating,  Deck- 
man  Plumbing  &  Heating  Co.,  23  Broadway, 
Camden,  $950. 

Juvenile  Detention  House,  422  Norch  Sec¬ 
ond  street,  Camden,  N.  J.  Architects,  Lackey 
&  Hettle,  509  Federal  street,  Camden,  N.  J. 
Owners,  Board  of  Chosen  Freeholders,  Court 
House,  Camden,  N.  J.  Brick  and  steel,  3  sto¬ 
ries,  15x12  feet,  Barrett  roof,  cement  and 
linoleum  floors,  metal  lath,  steam  heat,  elec¬ 
tric  light,  tile,  marble  and  terrazzo  work, 
hollow  metal  sash  and  skylights,  Bond.  Low¬ 
est  bids  submitted  by  J.  M.  Yardley,  1716 
Sansom  street,  Philadelphia,  $16,871;  H.  John 
Homan,  1703  Chestnut  street,  Philadelphia, 
$16,900.  Electric  work,  J.  F.  Buchanan  Co., 
1719  Chestnut  street,  $987.  Plumbing,  Wil¬ 
liam  J.  Kelly,  675  Ferry  avenue,  Camden, 
$6,290.  Heating,  Deckman  Plumbing  &  Heat¬ 
ing  Co.,  28  Broadway,  Camden,  $1,720. 

Bank  (alts,  and  add.),  Trenton,  N.  J.  Ar¬ 
chitect,  William  A.  Kleeman,  Trenton,  N.  J. 
Owners,  First  National  Bank,  Trenton,  N.  J. 
Hollow  tile,  stone,  granite  and  steel,  5  sto¬ 
ries,  mezzanine  and  banking  floor,  4ox80  feet, 
slag  roof,  concrete,  cork  and  pine  floors, 
steam  heat,  electric  light,  marble  work,  metal 
lath,  hollow  metal  sash,  copper  skylights,  fire 
and  hollow  metal  doors,  waterproofing.  Archi¬ 
tect  taking  bids  due  March  11th.  Wills,  Bill 
Co.,  1706  Sansom  street,  Philadelphia;  Am¬ 
sterdam  Building  'Co.,  140  West  Forty-sec¬ 
ond  street,  New  York;  Fred.  Parker,  327  Cal¬ 


houn  street;  S.  W.  Mather  &  Son,  Greenwood 
and  Canal  streets;  Burton  &  Burton,  Ameri¬ 
can  Mechanics’  Bank  Building;  J.  H.  Morris 
Co.,  Broad  and  Hudson  streets;  Karno-Smith 
Co.,  Broad  Street  Bank  Building,  all  of  Tren¬ 
ton,  N.  J.,  are  figuring. 

Bank,  Store  and  Apartments,  Blackwood, 
N.  J.  Architect,  Thomas  Stephen,  Masonic 
Temple,  Camden,  X.  .1.  Owners,  South  Jer¬ 
sey  Bank,  Blackwood,  N.  J.  Brick  and  steel, 

2  and  1  stories,  77x44  feet,  slag  roof,  steam 
heat,  electric  light,  marble  work,  oak  and  pine 
floors,  marble  work,  plate  glass,  ornamental 
iron  work.  Architect  taking  bids  due  March 
15th.  Wills, Bill  Co.,  1706  Sansom  street, 
Philadelphia;  Fred.  Lange,  Audubon,  N.  J.; 
James  W.  Draper,  Camden,  N.  J.;  George  W. 
Shaner  &  Son,  Palmyra,  N.  J.;  John  Shone, 
Blackwood,  N.  J.;  Charles  Seybold  &  Son, 
Clementon,  N.  J.,  and  George  Brandt,  Black¬ 
wood,  N.  J.,  are  figuring. 

School,  Mt.  E'phraim  Pike,  Camden,  N.  J. 
Architect,  John  L.  Coneys,  Drexel  Building, 
Philadelphia.  Owners,  School  Board,  Centre 
Township,  Camden,  N.  J.  Architect  selected. 
Too  early  for  details. . 

Residence,  Mansion  avenue,  Haddonfield, 
N.  J.  Architect,  Ellery  K.  Taylor,  315  'South 
Fifteenth  street,  Philadelphia.  Owner,  Ed¬ 
ward  W.  Marshall,  244  Centre  avenue,  Had¬ 
donfield,  N.  J.  Frame,  2 y2  stories,  35x45  feet, 
garage  and  poultry  house,  18x30  feet,  shingle 
roof,  pine  and  cement  floors,  electric  light, 
tile  work  (hot  air  or  vapor  heat  reserved). 
Plans  in  progress.  Architect  will  take  bids  in 
three  weeks. 

Apartment  House,  Atlantic  and  Dover  ave¬ 
nues,  Chelsea,  N.  J.  Architect,  Samuel  Abram¬ 
son,  2315  Walnut  street,  Philadelphia.  Owner, 
Mrs.  Lieberman,  care  of  architect.  Brick 
and  stucco,  3  stories,  105x150  feet,  Spanish 
tile  roof,  hardwood  floors,  modulated  steam 
heat,  electric  lighting,  tile  work.  Architect 
taking  sub-bids  due  March  10th. 

Residence,  Dean  street,  Trenton,  N.  J.  Ar¬ 
chitect,  R.  G.  Cons-olloy,  Commonwealth  Build¬ 
ing,.  Trenton,  N.  J.  Owner,  F.  W.  Consolloy, 
H21i8  West  State  street,  Trenton,  N.  J.  Hol¬ 
low  tile  and  stucco,  2%  stories,  36x26  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  ready  for 
bids  due  March  10th. 

Residence,  Hanover  street  and  Camden 
street,  Trenton,  N.  J.  Architect,  Walter  Han- 
kin,  39  East  IState  street,  Trenton,  N.  J.  Own¬ 
er,  H..  W.  Reynolds,  -176  West  State  street, 
Trenton,  N.  J.  Brick,  3  stories,  19x72  feet, 
slate  and  tin  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect 
ready  for  bid's. 

Store  and  Office  (add.),  Montgomery  and 
Hanover  streets,  Trenton.  ..Architects,  Fowler 
&  Seaman,  Broad  -Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Fitz  Charles  Dry  Goods 
Co.,  on  premises.  Brick,  5  stories,  25x612  feet, 
slag  roof,  pine  floors,  electric  light,  tile,  mar¬ 
ble  and  terrazzo  work,  metal  lath,  hollow 
metal  sash,  fire  doors.  Architect  will  be 
ready  for  bids  next  week. 

School  (add.)  (Kloekner  School),  Hamilton 
Township,  N.  J.  Architect,  William  Kleman, 
First  National  Bank  Building,  Trenton^  N.  J. 
Owners,  Hamilton  Township  School  Board, 
William  A.  Robinson,  Greenwood  street,  Tren¬ 
ton,  N.  J.  Brick,  2  stories,  slate  roof,  hard¬ 
wood  floors,  hollow  tile,  metal  lath,  marble 
work  (plumbing,  heating  and  ventilating  re¬ 
served).  Architect  will  take  bids  next  week. 

Apartment  and  Store  (add.),  Trenton,  N.  J., 
$8,000.  Architect,  .  RG.  Consolloy,  Common¬ 
wealth  Building,  Trenton,  N.  J.  Owner,  T. 
E.  W-eeden,  243  North  Warren  street,  Tren¬ 
ton,  N.  J.  New  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids.  Harper  Clayton,  American  Mechan¬ 
ics  ’  Bank  Building,  and  J.  IJ.  Morris-  Co., 


164 

THE  BUILDERS’  GUIDE 

Broad  and  Hudson  streets,  Trenton,  N.  J.,  are 
figuring. 

Synagogue,  Maryland  and  Pacific  avenues, 
Atlantic  City,  N.  J.  Architect,  H.  A.  Stout, 
Guarantee  Trust  Building,  Atlantic  City, 
N.  J.  Owners,  Congregation  of  Beth  Kelli- 
lath,  Atlantic  City,  N.  J.  Architect  taking 
revised  bids.  Lam  Building  Co.,  1001  Wood 
street,  Philadelphia,  are  figuring. 

School,  Dining  Hall,  Cottages,  Boiler  House 
and  Pump  House,  Scudder  ;s  Farm,  near  Tren¬ 
ton  Junction,  N.  J.  Architects,  Gilbert  & 
Betelle,  Newark,  N.  J.,  and  Arnold  H.  Moses, 
Temple  Building,  Camden,  N.  J.  Owners,  New 
Jersey  School  for  the  Deaf,  Commissioner  of 
Education,  State  House,  Trenton,  N.  J.  Own¬ 
ers  taking  bids,  due  March  28th,  on  general 
construction.  Plumbing,  heating,  lighting  and 
sewage  plant  separate  bids.  Deposit  $50.00. 

Passenger  Station,  between  Fourteenth  and 
Fifteenth  streets,  Ocean  City,  N.  J.  Archi¬ 
tect,  private  plans.  Owners1,  Philadelphia  & 
Beading  R.  R.,  Reading  Terminal,  Philadel¬ 
phia.  Brick,  stone  and  steel.  Plans  in  pro¬ 
gress. 

Store  and  Apartments,  Massachusetts  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  Oscar 
'Schmidt,  Guarantee  Trust  Building,  Atlantic 
Oity,  iN.  J.  Owner,  Samuel  Schlechter,  At¬ 
lantic  City,  N.  J.  Brick,  3  stories,  25x100  feet, 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work,  rolled 
steel  skylights,  waterproofing.  Architect  tak¬ 
ing  bids,  due  March  13th.  Lam  Building  Co., 
1001  Wood  street,  Philadelphia,  is  figuring. 

Home  for  Girls,  Atlantic  City,  N.  J.,  South 
Pennsylvania  avenue.  Architect,  Frank  A. 
Berry,  Real  Estate  Trust  Building,  Philadel¬ 
phia.  Owners',  Stella  Marvis  Catholic  Daugh¬ 
ters  of  America,,  care  of  Rev.  Dr.  Shennan, 
Tennessee  and  Pacific  avenues,  Atlantic  City, 
N.  J.  Brick,  4  stories,  60x106  feet.  Plans  in 
progress. 


New  Jersey 
Contracts  Awarded 

High  School,  Swedesboro,  N.  J.  Architects, 
Simon  &  iSimon,  249  South  Juniper  street, 
Philadelphia.  Owners,  Swedesboro  School 
Board,  Hugh  McCullough,  president,  Swedes¬ 
boro,  N.  J.  Contracts  awarded  but  not  yet 
signed  to:  'Sinclair  &  Griggs,  Medical  Arts 
Building,  Philadelphia;  electric  work,  United 
Electric  Co.,  1727  Sansom  street,  $4,663;  heat¬ 
ing  and  plumbing  to  D.  J.  Keating,  2042  Rit- 
tenhouse  street,  117,578  and  $9,777. 

Apartment  House,  Ocean  City,  N.  J.,  $75,- 
000.  Architect,  Adin  B.  Lacey,  1012  Walnut 
street,  Philadelphia.  Owner,  J.  Frank  Shel- 
lenberger,  care  of  architect.  Brick  and  terra 
cotta,  3  stories,  75x72  feet,  slate  roof,  pine 
floors,  hollow  tile,  metal  lath,  iron  work,  tile 
work,:  electric  work,  plumbing.  Contract 
awarded  to  J.  S.  Rogers  Co.,  Drexel  Building, 
Philadelphia. 

School  (add.),  Pennington  Road,  Ewing 
Township,  N.  J.  Architect,  R.  A.  Schumann, 
20(2  West  State  street,  Trenton,  N.  J.  Own¬ 
ers,  Ewing  Township  School  Board,  Ewing 
Township,  N.  J.  Brick,  1  story  and  basement, 
4  rooms',  slate  and  slag  roof,  maple  floors.  Con¬ 
tract  awarded  to  C.  Y.  Barlow,  Brook  street, 
Trenton,  N.  J. 

School,  Parkway,  Ewing  Township,  N.  J. 
Architect,  R.  A.  iSchuman,  20)2  West  State 
street,  Trenton,  N.  J.  Owners,  Ewing  Town¬ 
ship  School  Board,  Ewing  Township,  N.  J. 
Brick,  1  story  and  basement,  stone  founda¬ 
tions,  slag  and  slate  roof.  Contract  awarded 
to  Harrison  &  Fisher,  Trenton,  N.  J. 

Business  Building,  Lexington  avenue,  Tren¬ 
ton,  N.  J.,  $7,500.  Architect,  private  plans. 
Owner,  E.  R.  Hu'ddy,  755  Cass  street,  Tren¬ 
ton,  N.  J.  Brick,  2  stories,  40x100  feet,  slate 


roof,  pine  floors,  steam  heat,  electric  light. 
Contract  awarded  to  William  Hicks,  1402 
West  State  street,  Trenton,  N.  J. 

Residences  (2),  Columbuis  avenue,  Trenton, 
N.  J.  Architect,  private  plans.  Owner,  Hen¬ 
rietta  Thum,  Trenton,  N.  J.  Stucco  and 
frame,  2%  stories,  22x54  feet,  slate  roof,  pine 
floors,  electric  lighting.  Contract  awarded  to 
J.  O.  Goettan,  415  Chambers  street,  Trenton. 


Miscellaneous 
Construction  News 

Auditorium,  Winston-iSalem,  N.  C.,  $400,- 
000.  Architect,  Charles  Barton  Keen,  Bailey 
Building,  Philadelphia.  Owner,  Mr.s.  J.  Ed¬ 
ward  Johnston,  Winston-Salem,  N.  J.  Brick, 
concrete,  steel,  hollow  tile,.  1  story,  100x200 
feet,  2,000  capacity,  slag  roof,  electric  light¬ 
ing,  iron  work.  Plans  in  progress. 

Garage,  Binghamton,  N.  Y.  Architects, 
Russoniello  &  Price,  Scranton  Life  Building, 
Scranton.  Owners,  Purity  Beverage  Co., 
Binghamton,  N,  Y.  Hollow  tile  and  stucco, 
2  stories,  34x60  feet,  slag  roof,  concrete  floors, 
steam  heat,  electric  light,  freight  elevators, 
rolled  steel  sash,  fire  doors.  Architect  ready 
for  bids. 

Residence,  Binghamton,  N.  Y.  Architects, 
Russoniello  &  Price,  Scranton  Life  Building, 
Scranton.  Owner,  John  Yarvo,  Binghamton, 
N.  Y.  Hollow  tile,  2 y2  stories,  32x48  feet, 
slate  roof,  hardwood-  floors,  steam  heat,  elec¬ 
tric  light,  tile  work.  Architect  taking  bids; 


Proposals 


LAW  BUILDING 
at 

WEST  VIRGINIA  UNIVERSITY 
Morgantown,  W.  Va. 

NOTICE  TO  CONTRACTORS 

Sealed  bids  will  be  received  by  the  State 
Board  of  Control  at  its  office  in  Charleston, 
W.  Va.,  until  4.00  P.  M.  Friday,  March  31st, 
for  doing  all  work  and  furnishing  all  mate¬ 
rials  necessary  to  complete  the  building  de¬ 
scribed  below,  according  to  the  plans  and 
specifications  of  Charles  W.  Bates,  Architect, 
Wheeling,  W.  Va. 

The  building  is  to  be  144  feet  x  56  feet, 
two  stories  and  basement,  fireproof  construc¬ 
tion,  exterior  of  face  brick,  and  stone;  inte¬ 
rior  wood  finish  of  oak,  main  corridors  and 
stairway  of  marble,  interior  partitions  of  hard 
tile,  roofing  tile,  flooring,  maple,  tile,  marble 
and  linoleum.  Basement  contains  locker 
rooms,  toilets,  club  rooms,  machinery  room, 
storage  and  packing  room.  First  floor  con¬ 
tains  three  class  rooms,  practice  court,  girls’ 
club  rooms.  Second  floor  contains  reading 
room,  stack  room,  professors’  ofifies,  libra¬ 
rian’s  office. 

Plans,  specifications  and  blank  form  for 
bids  will  be  mailed  by  the  State  Board  of 
Control  when  request  is  accompanied  with 
check  for  $10.00,  five  dollars  of  which  will  be 
refunded  on  return  of  plans  accompanied  with 
bona  fide  bid.  Separate  bids  will  be  taken 
on  wiring,  plumbing  and  heating. 

Bids  to  be  accompanied  by  certified  check 
payable  to  the  iState  Board  of  Control  for  an 
amount  equal  to  one  per  cent.  (1%)  of  the 
bids,  as  guarantee  of  good  faith. 

STATE  BOARD  OF  CONTROL 
By  James  S.  Lakin,  President 
Charleston,  W.  Va. 


INVITATION  FOR  PROPOSALS. 


GENERAL  ADVERTISEMENT  ON  THE 

CONSTRUCTION  OF  BUILDINGS  FOR 
NEW  JERSEY  SCHOOL  FOR 
THE  DEAF 

Public  notice  is  hereby  given  that  sealed 
proposals  for  furnishing  labor  and  materials 
to  construct  a  School  and  Dining  Hall  com¬ 
bined — several  cottages',  Boiler  House,  and 
Pump  House  where  shown  on  plot  plan,  on 
ground  known  as  the  Scudder  Farm,  near 
Trenton  Junction,  N.  J.,  for  the  New  Jersey 
School  for  the.  Deaf,  will  be  received  and 
opened  by  the  Architects  at  the  office  of  the 
Commissioner  of  Education,  State  House, 
Trenton,  New  Jersey,  on  March  ,28th,  at 
eleven  (11)  o’clock  A.  M. 

The  work  for  which  proposals  are  hereby 
invited  covers  the  complete  construction  of 
the  School  Building  and  Dining  Hall  com¬ 
bined,  and  several  cottages,  the  Boiler  House 
and  the  Pump  House,  including  water  supply, 
eleteric  work,  heating  and  ventilating,  and- 
drainage,  all  ready  for  movable  equipment. 

Bids  will  be  received  for  the  work  under 
five  separate  contracts  as  follows: 

1.  For  general  construction  of  entire  group 
of  buildings  consisting  of  the  School  and  Din¬ 
ing  Hall  building  combined,  the  cottages,  and 
the  Boiler  House. 

2.  For  plumbing  work  for  the  entire  group 
of  buildings  as  above. 

3.  For  the  electrical  work  for  the  entire 
group  of  buildings  as  above. 

4.  For  the  heating  work  for  the  entire 
group  of  buildings  as  above. 

5.  For  sewage  disposal  plant  with  Pump 
House  complete. 

The  right  is  reserved  to  accept  or  reject 
any  or  all  proposals.  All  bids  must  be  in 
sealed  envelopes  endorsed  “Proposal  for  New 
Jersey  School  for  the  Deaf,”  and  stating  the 
branch  of  work  covered.  No  bid  will  be 
considered  unless  accompanied  by  a  certified 
check  to  the  order  of  the  State  of  New  Jersey, 
in  the  amount  of  five  per  cent,  of  the  bid, 
or  bid  bond  in  like  amount,  binding  the 
bidder  to  execute  a  contract  if  awarded  to 
him.  The  terms  of  proposal  with  surety  re¬ 
quired  are  fixed  by  the  specifications. 

Copies  of  the  drawings  and  specifications 
will  be  on  file  at  the  office  of  the  architects 
for  the  purpose  of  estimating.  A  limited 
number  of  copies  of  the  plans  and  specifica¬ 
tions  will  be  loaned  to  the  prospective  bid¬ 
ders  on  deposit  of  a  certified  check  to  their 
order  in  the  sum  of  $50.  These  plans  may 
be  obtained  by  application  to  Arnold  H. 
Moses,  Architect,  Temple  Building,  Camden, 
New  Jersey.  If  plans  and  specifications  are 
returned  or  before  the  submission  of  estimates 
the  check  will  be  returned,  but  should  the 
plans  and  specifications  be  not  returned,  the 
deposit  may  become  forfeited. 

Guilbert  &  Betelle, 

Arnold  H.  Moses, 

Associated  Architects. 

Dated  March  4,  1922. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Febru¬ 
ary  28,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  March  28,  1922,  for 
the  construction,  including  mechanical  equip¬ 
ment,  of  the  United  States  Post  Office  at  'Sa¬ 
lem,  Va.,  in  accordance  with  drawings  and 
specifications,  which  may  be  obtained  from 
the  Custodian  of  the  site  at  Salem,  Va.,  or  at 
this  office,  in  the  discretion  of  the  Super¬ 
vising  Architect.  Jas.  A.  Wetmore,  Acting 
Supervising  Architect. 


Reference  Directory  for  Arc™dcts6wnersders 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Are.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sta.,  Phila. 

ARTISTS  AND  ARCHITECTS*  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St„  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  .  .4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren -Knight  Co . 136  N.  12th  St,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

S09  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sta.,  Phila. 

Herbert,  W.  A.,  &  Son _ 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.-,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . . . 1304  Arch  St„  Phila. 


LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works. 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 
Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhill  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co...  1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St..  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co.. 

1927  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W.  . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Cyclone  Fence  Co. ....  .Stock  Exchange  Bldg.,  Phila. 
SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co.  . . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave, 
SHKETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

1927  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co. . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SDRETY  BONDS. 

Stokes,  Packard,  Haugliton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  riPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phils 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  PARTITIONS. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

WIRE  WORK. 

Cyclone  Fence  Co . Stock  Exchange  Bldg.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


THE  GENERAL  FIREPROOFING  CO. 

614  Bulletin  Building 
Ph.net— Sprue;  PHILADELPHIA,  PA. 


Metal  Lath— Steel  Tile— Waterproofings 

Self-Sentering  —  Steel  Lumber  —  Damp- 
proofings 

Steel  Tile  construction  saves  concrete,  form  work  and 
dead  load  in  building  construction. 

GF  Steel  Tile  has  a  stiffening  device  to  prevent 
collapse  during  construction  and  has  a  flat  lip  to 
prevent  waste  of  mortar  at  the  bottom. 

AAA  Herringbone  Lath  with  GF  Steel  Tile  permits  the 
use  of  24  Gauge  Lath  at  the  price  of  light  weight  lath* 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


P.  H.  FAIRLAMB  CO. 

SEWER  PIPE  FLUE  LINING 


115  to  121  S.  SOth  Street 
Philadelphia 


WALL  COPING 


J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 


Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 


PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 
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Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Lest  than  One  Y ear 
15  Cents  per  Copy 


//  OWNERS  \V 

X  ARCHITECTS  V 
<  BUILDERS  N 

Are  Invited  to  Visit  our  Centrally 

Located  Showrooms  to  Inspect 

'•RICHARDSON'  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

v  Tank  &  Laundry  Heaters  Gas  Ranges  / 

\  Coal  and  Combination  Ranges  / 

%  Bell  Phone:  Keystone  Phone :  X  *v 

•  >  Locust  5726  Race  3289  / 

Locust  5727  Race  3289  / 

.  '  11  "  ~  ~  . || 

PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9  th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


INTERLOCKING  TREAD  AND  RISER 


PHOTOSTAT  PRINTS 


COPIES  FROM: 

Blue  Prints;  Original  Drawings;  or 
any  Document. 


KEYSTONE  BLUE  PAPER  CO. 

910-912  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


Jftaltan 

plarble  Mamie  €0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTERSSTREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone : 

Poplar  0329  Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OR  Egon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works, Crum  Lynne,  Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GFUTDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

in  RIB - DIAMOND  MFSH — r-%  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


<if  UNION  METAL 

COLUMNS 

Last  a  Lifetime 

SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

4JL  AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 


PEARCE  FIREPROOF  CO. 

Fireproofing  ‘Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON-MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  7013 

Warehouse —  2229-33  N.  American  Street 


166 

THE  BUILDERS’  GUIDE 

GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


/JLECK&teOS.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS- 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St,,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 

Ball  Phone,  Market  1655  Keyitone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER -PROOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

424  Bulletin  Building,  Philadelphia 
Spruce  7791 


Convertible  Wye  Level 

A  very  reliable  instrument  for  Archi¬ 
tects  and  Contractors. 

12-inch  achromatic  telescope,  cross  hairs,  sun¬ 
shade  and  cap.  Clamp  and  tangent  to  vertical  axis, 
horizontal  circle  to  degrees, 
by  vernier  to  5  minutes. 

Other  transits  from  $20 
to  $290 


Serviceable 

Will  hold  adjustments 


Durable 


F.  WEBER  CO. 

Mining,  Engineering,  Surveying  Instruments,  Drafting  Material 

1125  CHESTNUT  ST.,  Philadelphia 

Phones :  Bell,  Poplar  6901.  Keystone,  Race  7477 


"CONSULT  US  AND  KEEP  DRY” 

AQUABAR 

WATERPROOFING  PRODUCTS 

DAMPPROOFING 
FOR - 


FOUNDATIONS 


No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


F  rench’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS— Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES— Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


HEATI 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


ELIMINATION  of  waste  is  of  para¬ 
mount  importance  to  every  indus¬ 
try  in  the  country,  and  of  parti¬ 
cular  importance  to  the  Building  Indus¬ 
try,  which  has  suffered  greatly  in  the 
past  and  still  is  hampered  by  waste  in 
all  its  departments.  The  war  has  taught 
us  how  costly  inefficiency,  lack  of  co¬ 
ordination  and  harmony  can  be- — the  cry 
then  was  “it  must  be  done  no  matter 
what  the  cost,”  and  we  are  now  realizing 
to  the  full  extent  in  taxes  just  what  it 
all  meant. 

The  elimination  of  waste  was  given 
great  prominence  at  the  recent  annual 
convention  of  the  National  Association 
of  Builders’  Exchanges  held  in  Memphis, 
Tenn.,  when  Mr.  E.  W.  Reaugh,  of 
Cleveland,  Ohio,  presented  for  considera¬ 
tion  the  following  statement  and  tenta¬ 
tive  resolution,  the  resolution  being  later 
unanimously  adopted  by  the  convention. 

“The  building  industry  has  passed 
through  several  years  of  preventable 
turmoil  and  strife.  Needless  to  say,  labor 
relations  have  been  the  cause  of  most  of 
the  difficulties.  However,  the  fact  re¬ 
mains  that  other  conditions  exist  which 
are  detrimental  to  the  industry. 

Over  organization  and  over  specializa¬ 
tion  in  the  building  industry  has  been 
a  source  of  inefficiency  and  unnecessary 
expense.  In  Cleveland  there  are  21  trade 
associations,  a  Building  Trades  Employ¬ 
ers’  Association,  a  Builders’  Exchange, 
a  Chapter  of  the  Associated  General  Con¬ 


tractors  and  several  other  organizations 
of  material  dealers  and  financial  inter¬ 
ests. 

We  have  the  National  Association  of 
Builders’  Exchanges,  the  oldest  organiza¬ 
tion  in  the  building  industry ;  the  various 
State  Associations  of  Builders’  Ex¬ 
changes,  and  the  National  Building 
Trades  Employers’  Association.  In  addi¬ 
tion  to  these,  there  are  the  following  Na¬ 
tional  Associations : 

The  Associated  General  Contractors  of 
America, 

The  American  Institute  of  Architects, 

The  Federation  of  Engineering  Socie¬ 
ties, 

The  National  Federation  of  Construc¬ 
tion  Industries, 

The  Congress  of  Construction  Indus¬ 
tries, 

The  American  Railway  Engineering 
Society, 

The  Society  of  Western  Engineering, 

The  Mason  Contractors’  Association  of 
U.  S.  and  Canada, 

A.  F.  of  L.  (Building  Division), 

And  numerous  others. 

Each  of  these  organizations  must  jus¬ 
tify  its  existence  in  the  future  by  per¬ 
forming  a  definite  economic  service.  The 
overlapping  and  waste  in  organization 
should  be  removed.  The  most  serious 
indictment  against  the  building  industry 
at  this  time  is — waste.  We  are  not  only 
wasteful  in  the  conduct  of  our  business, 
but  we  permit  waste  in  organization. 


As  an  Association  of  Builders’  Ex¬ 
changes,  we  have  no  right  to  existence, 
unless  we  perform  a  definite  economic 
service.  If  our  program  of  activities  is 
analagous  to  the  activities  of  other  or¬ 
ganizations,  some  means  should  be  cre¬ 
ated  to  eliminate  the  duplication  of  ef¬ 
fort. 

There  are  some  trade  organizations — 
local  and  national — set  up  to  restrict 
competition.  These  organizations  have  a 
purely  selfish  reason  for  existence. 
Through  collusion  attempts  are  made  to 
harness  the  law  of  supply  and  demand. 
They  fix  prices  and  have  trade  practices 
that  are  unethical  and  in  some  cases  un¬ 
lawful. 

We  are  under  a  cloud  as  an  industry. 
We  have  an  indictment  against  us  of 
over  organization — we  are  wasteful — we 
condone  and  passively  support  those  or¬ 
ganizations  which  have  brought  dishonor 
to  our  industry. 

Let  us  at  this  meeting  go  on  record  to 
the  effect  that  we  will  do  all  in  our  power 
as  individuals,  as  local  Builders’  Ex¬ 
changes  and  as  a  National  Association 
of  Builders’  Exchanges,  to  bring  about 
unification  of  organization. 

The  creation  of  a  National  Confer¬ 
ence  Board  composed  of  the  presidents 
and  secretaries  of  all  National  organiza- . 
tions  in  the  building  industry  could  act 
as  a  Clearing  House  to  prevent  duplica¬ 
tion  of  effort ;  each  organization  would 
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be  allotted  that  work  which  it  can  best 
perform. 

The  Conference  Board  would  be  a  pow¬ 
erful  factor  in  correcting  trade  abuses. 

It  would  through  its  combined  member¬ 
ship  be  representative  of  the  entire  in¬ 
dustry. 

Under  this  plan  each  National  organi¬ 
zation  could  do  better  work  in  its  respec¬ 
tive  field,  and  it  would  have  the  support 
of  all  members  of  the  Conference  Board. 

The  Department  of  Commerce,  be¬ 
cause  of  its  interest  in  construction  prob¬ 
lems  and  in  the  elimination  of  waste, 
should  be  represented  on  this  Confer¬ 
ence  Board. 

In  order  to  crystallize  these  thoughts 
at  this  meeting,  the  following  resolution 
is  offered  for  consideration : 

BE  IT  RESOLVED,  That  the  officers 
and  Board  of  Control  of  the  National 
Association  of  Builders’  Exchanges  be 
instructed  to  take  the  initiative  in  the 
formation  of  a  National  Conference 
Board  composed  of  the  executive  heads 
of  all  National  organizations  in  the 
building  industry. 

Other  important  resolutions  passed  by 
the  convention  are: 

RESOLVED :  That  this  association 
views  with  great  solicitude  the  serious 
discouragement  of  investment  in  private 
construction  through  the  freedom  from 
taxation  of  income  from  investments  in 
bonds  issued  by  the  state  or  by  munici¬ 
palities  existing  under  state  authority ; 
rthat  this  association  believes  that  this 
serious  evil  should  be  remedied  by  the 
passage  of  a  declaratory  amendment  to 
the  existing  income  tax  provision  of  the 
constitution  under  which  authority  could 
be  given  to  congress  to  tax  incomes  de¬ 
rived  from  state  and  municipal  bonds  on 
exactly  the  same  basis  as  incomes  de¬ 
rived  from  other  sources :  that  a  copy  of 
this  resolution  be  forwarded  by  the  sec’y 
of  this  convention  to  the  Senate  and  the 
House  of  Representatives  of  the  U.  S. 

RESOLVED  :  That  the  National  Asso¬ 
ciation  of  Builders’  Exchanges  appreci¬ 
ates  the  need  of  a  reduction  for  govern¬ 
mental  expenses  to  the  lowest  possible 
figure  and  therefore  extends  its  com¬ 
mendation  to  the  President  of  the  United 
States  and  the  Director  of  the  Budget 
Gen.  Chas.  G.  Dawes,  acting  under  his 
supervision,  to  the  Hon.  Martin  B.  Mad¬ 
den,  chairman  of  committee  on  appropri¬ 
ations  of  the  House  of  Representatives, 
and  to  the  Hon.  Francis  E.  Warren, 
chairman  committee  on  appropriations  of 
the  Senate  for  their  arduous  and  up  to 
this  time  successful  efforts  to  reduce  gov¬ 
ernmental  expenditures  and  expressed  the 
hope  that  these  efforts  may  be  continued 
to  the  end  that  the  heavy  burdens  of  tax¬ 
ation  now  placed  yippn  the  industry  of. 
the  country  .may:  be  substantially  re¬ 
duced. 


RESOLVED:  That  the  National  As¬ 
sociation  of  Builders’  Exchanges  is  con¬ 
vinced  that  the  necessity  of  the  country 
for  a  reduction  of  burdens  from  taxes 
arising  out  of  the  war,  forbids  the  pay¬ 
ment  of  a  cash  bonus  to  the  able-bodied 
soldiers  who  served  in  the  World  War; 
that  it  is  not  practicable  to  issue  bonds 
for  this  purpose,  since  this  would  inter¬ 
fere  with  pressing  refunding  needs  and 
would  dower  the  present  value  of  all  in¬ 
debtedness  of  the  United  States;  that 
this  association  favors  the  most  liberal 
expenditure  for  the  relief  of  the  disabled 
soldiers  of  the  World  War  and  for  the 
aid  of  the  widows  and  children  of  those 
who  gave  their  lives  to  the  country. 

THAT  this  Association  directs  that  the 
foregoing  resolution  shall  be  sent  to  the 
President  of  the  Senate  and  the  Speaker 
of  the  House  of  Representatives ;  that  a 
copy  of  it  shall  be  communicated  to  each 
Builders’  Exchange  throughout  the  coun¬ 
try,  with  the  suggestion  that  the  subject 
be  taken  up  at  each  Exchange  and  the 
views  of  each  Exchange  be  communicated 
to  the  senators  and  representatives  from 
the  state  in  which  the  Exchange  is  situ¬ 
ated. 

THAT  individual  members  of  the  Ex¬ 
change  be  advised  that  in  the  opinion  of 
this  Association  their  views  should  be 
communicated  by  letter  to  their  senators 
and  representatives  so  that  they  may  un¬ 
derstand  correctly  the  sentiment  of  the 
business  men  in  the  construction  indus¬ 
try  upon  this  important  subject. 


Simplification  of  building  materials  as 
a  means  of  eliminating  waste  in  industry 
was  discussed  at  a  recent  conference  held 
between  officials  of  the  Department  of 
Commerce  and  representatives  of  archi¬ 
tectural,  engineering  and  building  organi¬ 
zations. 

The  Fabricated  Production  Department 
of  the  Chamber  of  Commerce  of  the 
United  States  is  co-operating  with  the 
Department  of  Commerce  and  the  indus¬ 
try  in  the  movement. 

The  work  of  the  meeting  may  be 
summed  up  in  the  following  resolution 
which  was  adopted: 

“WHEREAS  the  undersigned  com¬ 
mittee  of  Architects,  Contractors  and 
Engineers  are  fully  in  accord  with  Secre¬ 
tary  Hoover’s  program  for  elimination  of 
waste  as  a  major  means  to  the  stimula- 
tirn  of  American  Business,  and 

“WHEREAS  prominent  among  the 
many  factors  which  contribute  to  such 
wpstes  in  building  ais  evidenced  by  the 
hi  Mi  cos  t  of  construction  are  the  multi¬ 
plicity  of  types  and  the  great  variety  of 
dimensions  which  now  abound  in  many 
of  the  component  parts,  which  enter  con¬ 
struction.  and 

“WHEREAS  the  cost  of  construction 
will  undoubtedly  be  thereby  lessened,  the 


industry  stimulated,  and  .interest  of  the 
public  conserved  by  dimensional  simpli¬ 
fication  ; 

“Be  it  resolved  that  this  Committee 
formed  to  discuss  the  subject  of  dimen¬ 
sional  simplification  recommends  to  the 
Department  of  Commerce  that  the  Divi¬ 
sion  of  Simplified  Practice  study  certain 
essentials  parts  of  construction  with  a 
view  to  simplify  the  types  and  lessening 
the  number  of  different  dimensions  of 
those  parts.” 

In  selecting  the  items  of  building  ma¬ 
terials  to  be  given  attention  first,  the  fol¬ 
lowing  were  designated :  millwork,  plumb¬ 
ing,  heating,  interior  wall  construction, 
hardware,  lighting  fixtures,  clay  products, 
ffie  latter  including  brick,  tile  of  all  kinds, 
terra  cotta,  sewer  pipes,  etc. 

In  giving  these  items  attention,  the 
Department  will  formulate  sub-commit¬ 
tees  to  bring  together  the  manufacturers 
and  others  having  to  do  with  each  par¬ 
ticular  commodity  or  service. 

It  is  expected  later  that  conferences 
of  those  manufacturing  each  of  the  com¬ 
modities  and  all  interested  in  these  lines 
('Oontinued  on  page  180) 
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Hospital  Annex,  Sansorn  street,  Philadel¬ 
phia.  Architect,  John  T.  Windrim,  Common¬ 
wealth  Building,  Philadelphia.  Owners,  Jef¬ 
ferson  Hospital,  'Tenth  and  Sansorn  streets, 
Philadelphia.  Stone,  steel,  brick,  limestone 
and  concrete.  Too  early  for  details.  Pre¬ 
liminary  plans  in  progress. 

Church  and  Sunday  School,  Fifth  and  Bus- 
comb  streets,  Philadelphia.  Architect,  George 
E.  Savage,  Witherspoon  Building,  Philadel¬ 
phia.  Owners,  Bindley  (Methodist  Episcopal 
Church,  Bev.  E.  F.  'Carson,  5100  North  Fair- 
hill  street,  Philadelphia.  Stone,  1  story.  Pre-  • 
liminary  plans  being  prepared. 

Bachelor  Apartments,  Southwest  Corner 
Second  and  Venango  streets.  Architect, 
Philip  H.  Johnson,  1713  Sansorn  street,  Phila¬ 
delphia.  Owner,  Edward  C.  Davis,  3336  North 
Broad  street,  Philadelphia.  Brick,  3  stories. 
Plans  in  progress.  Too  early  for  details. 

Moving  Picture  Theatre,  West  Philadelphia, 
location  withheld.  Architect,  Solomon  Kap¬ 
lan,  029  Chestnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  1  story,  54x125 
feet.  Plans  in  progress.  Will  -be  ready  for 
bids  in  about  two  weeks. 

Bank  Building,  Old  York  road  and  Sixty- 
fifth  avenue,  Oak  Bane,  Philadelphia.  Archi¬ 
tects,  MelBan'ahan  &  Benckert,  Bellevue  Court 
Building,  Philadelphia.  Owner,  Joshua  M. 
Holmes,  6748  Old  York  road.  Stone,  1  story. 
Preliminary  sketches  being  prepared. 

Besidence,  1003  North  Sixth  street,  Phila¬ 
delphia.  Architects,  Clark  &  Dudnick,  23 
South  Sixteenth  street,  Philadelphia.  Owner, 
Dr.  M.  Markowitz,  1001  North  Sixth  street, 
Philadelphia.  Brick,  2  stories,  16x42  feet, 
slag  roof,  hardwood  floors,  hot  w'ater  heat, 
electric  lighting,  tile  work.  Architects  will 
be  ready  for  bids  in  one  week. 

Store  and  Apartments  (1)  and  Residences 
(31),  Boyer  street,  'Church  Bane,  Stenton  ave¬ 
nue  and  Devon  street,  Philadelphia.  Archi¬ 
tect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owner,  Isaac  J.  Miller,  811 
Bex  street,  Philadelphia.  Brick,  2  stories, 
16x40  feet  and  16x32  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  lighting. 
Owner  ready  for  sub-bids. 

Six-Family  House,  Orthodox  and  Wyoming 
avenue,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street.  Owner,  F.  W. 


Kennedy,  4622  Adams  street,  Philadelphia. 
Brick,  3  stories,  slag  and  tile  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
m'arble  work.  Owner  is  taking  sub-bids. 

Office  Building,  1312-14-16  Arch  street,  Phil¬ 
adelphia.  Architect,  Beroy  B.  Bothschild, 
1225  Sansorn  street.  Owner,.  J.  C.  Kahn, 
Morris  Building,  Philadelphia.  Reinforced 
concrete  and  steel',  8  or  10  stories.  Plans  in 
progress.  Owner  will  take  bids. 

Besidence,  Fifty- third  and  Woodbine  ave¬ 
nue,  Philadelphia.  Architect,  Thomas  B.  Bip- 
pincott,  10  South  Eighteenth  street.  Owner, 
Isaac  Bevin,  Bulletin  Building,  Philadelphia. 
Hollow  tile  and  stucco,  2%  stories,  46x33  feet, 
Spanish  tile  roof,  composition,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  iron  work.  Architect  taking 
bids  due  March  20th.  William  J.  Ryder,  1716 
Sansorn  street;  Tourison  &  Tourison,  1310 
Arch  street;  Gray  Brothers,  Rosemont,  Pa.; 
Charles  C.  Pace,  Merion,  Pa.,  and  Turnbull 
&  Cornell,  20  South  Eighteenth  street,  Phila¬ 
delphia,  are  figuring. 

Stores  (6)  and  Apartments  (12),  Frank- 
ford,  Philadelphia.  Architect,  E.  Allen  Wil¬ 
son,  1208  'Chestnut  street,  Philadelphia.  Own¬ 
er,  Dr.  William  S.  Nicholl,  Griscom  and  Dyer 
streets,  Philadelphia.  Stone  and  brick,  3  sto¬ 
ries,  16x70  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work,  metal  bulks.  Owner  taking  bids  from 
Austin  Co.,  Bulletin  Building,  Philadelphia. 

Manufactory,  Bising  Sun  avenue,  between 
Knorr  and  Rockland  streets.  Architects,  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets.  Own¬ 
ers,  Ardross  Worsted  Co.,  Bridge  and  Charles 
streets.  Brick  and  steel,  2  stories,  159x83 
feet,  and  1  story,  172x92  feet.  Architects  tak¬ 
ing  revised  bids  due  'March  21st.  Wark  Co., 
231  South  Broad  street;  Irwin  &  Beighton, 
126  North  Twelfth  street;  Turner  Const.  Co., 
1713  Sansorn  street;  Barclay  White  Co.,  1713 
Sansorn  street;  Cramp  '&  ‘Co.,  Denckla  Build¬ 
ing;  H.  E.  Baton,  1713  Sansorn  street;  Bobert 
E.  Bamb  Co.,  843  North  Nineteenth  street; 
F  M.  Harris  &  Cb.,  1520'  Parrish  street; 
Hughes-Foulkrod  Co.,  Commonwealth  Build¬ 
ing,  and  Penn  Const.  &  Eng.  Co.,  3840  Spring 
Garden  street,  are  figuring. 

Store  and  Dwelling  (alts.),  3632  North 
Broad  street,  Philadelphia.  Architect,  Wil¬ 
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liam  H.  Wooters,  816  West  Allegheny  avenue, 
Philadelphia.  'Owner,  Thomas  Marquahand, 
care  of  architect.  New  front,  cut  stone,  steel 
and  terra  cotta,  add.  1  story  and  basement, 
18x16  feet,  slag  roof,  oak  and  pine  floors,  elec¬ 
tric  lighting,  tile  and  marble  work,  Bond 
(heat  reserved).  Architect  taking  bids  due 
March  20th.  Thomas  C.  Tr afford,  1613  San- 
som  street;  Joseph  Cichiny,  10  'South  Eight¬ 
eenth  street;  Chas.  P.  T.  Clark,  3635  German¬ 
town  avenue;  J.  Y.  Loux,  Fifteenth  and  Hunt¬ 
ing  Park  avenuv,  and  John  Shuster,  9150 
North  Watts  street,  figuring. 

Y.  M.  C.  A.  Buildings,  1603-05-07  Catharine 
street  and  756-58  South  Sixteenth  street.  Ar¬ 
chitects,  Morris  &  Erskine,  1716  Cherry  street. 
Owners,  Y.  M.  C.  A.  for  Colored,  on  premises. 
Architects  taking  bids  due  March  21st.  B. 
C.  Ballinger  &  'Co.,  925  Walnut  street;  Bobert 
E.  Bamb  Co.,  843  North  Nineteenth  street; 
J.  F.  Trent,  2019  Master  street;  F.  E.  Wallace, 
1220  Chancellor  street;  H.  E.  Grau  'Co.,  1707 
Sansorn  street;  Wark  Co.,,  23,1  South  Broad 
street,  and  B.  B.  'Thompson,  Inc.,  908  Shacka- 
maxon  street,  are  figuring. 

Porter  Street  Pier,  No.  84,  South  Wharves, 
Delaware  Biver,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Department  of  Wharves, 
Docks  &  Ferries,  Bourse,  Philadelphia.  Brick, 
hollow  tile  and  steel,  1  story,  867x290  feet, 
asphalt  and  slag  roof,  asphalt  block,  cement 
with  mastic  covering  floors,  metal  lath,'  plat¬ 
form  and  truck  elevators,  waterproofing,  terra 
cotta,  iron  work,  Bond,  hollow  metal  doors 
and  skylights,  rolled  steel  sash.  Owners  tak- 
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Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


ing  bids  due  March  24th.  Hughes-Foulkrod 
Co.,  Commonwealth  Building;  Snare  &  Triest, 
1324  Chestnut  street;  John  N.  Gill  Co.,  Otis 
Building,  and  J.  S.  Rogers,  Drexel  Building, 
are  figuring. 

United  States  Public  Health  Service  Hos¬ 
pital,  Twenty-fourth  and  Gray’s  Ferry  road. 
Owners,  United  'States  Government,  care  of 
Dr.  John  J.  Essex,  Material  Officer,  premises. 
Repairs  to  showers,  floors,  walls,  toilets,  com¬ 
position  floors,  plumbing.  Owners  taking  bids 
due  March  2'2nd  at  2  P.  M.  Theriault  Cont. 
Co.,_534  East  Johnson  street,  Philadelphia; 
J.  P.  Sullivan  and  George  E.  Wright,  both  of 
Chicago,  Ill.,  are  figuring. 

Office  (alts.),  6715  Germantown  avenue.  Ar¬ 
chitect,  private  plans.  Owner,  Victor  Paul, 
on  premises.  Brick,  1  story,  (20x22  feet,  slag 
roof,  pine  floors,  electric  light,  rolled  steel 
skylights,  iron  work  (heat  reserved).  Owner 
taking  bids  due  March  16th.  Tourison  & 
Tourison,  1310  Arch  street,  are  figuring. 

Boilers  and  Appurtenances,  County  Prison, 
Holmesburg,  Philadelphia.  Owners,  Board  of 
Inspectors  of  Philadelphia  'County  Prison, 
Tenth  and  Reed  streets.  Architect,  Philip  H. 
Johnson,  1713  Sansom  street,  Philadelphia. 
Owners  taking  bids  due  March  21st  at  2  P.  M. 

Office  Building,  731  Sansom  street,  Phila¬ 
delphia.  Architect,  Arnold  H.  Mueller,  1713 
Sansom  street,'  Philadelphia.  Owner,  Joseph 
Goodman,  on  premises.  Brick,  steel,  limestone 
and  terra  cotta,  3  stories,  57x22  feet,  slag 
roof,  flortyle  and  cement  floors,  hot  water 
heat,  electric  light,  tile  and  terrazzo  work, 
rolled  steel  sasfl,  copper  skylights,  metal  lath, 
iron  work.  Architect  taking  bids  due  March 
18th.  J.  H.  Hinkle,  Twenty-ififth  and  De- 
lancey  streets;  William  Steele  &  Sons  'Co., 
1600  Parkway,  Sinclair  &  Griggs,  Medical 
Arts  Building;  Thomas  C.  Trafford,  1613  San¬ 
som  street;  William  R.  Dougherty,  1610  San¬ 
som  street;  Pierce  Henon  Co.,  Juniper  and 
Pine  streets,  and  Potts  Brothers  &  Coopers, 
129  North  Eleventh  street,  are  figuring. 

Supplies,  Philadelphia.  Owners,  City  of 
Philadelphia,  A.  L.  Acker,  Purchasing  Agent, 
312  City  Hall,  Philadelphia.  Electrical  sup¬ 
plies,  cable,  lumber,  filter  dust,  crushed  stone 
and  sand,  paints  and  varnishes,  etc.  Owners 
taking  bids  due  March  20th  at  noon. 

United  States  Public  Health  Service  Hos¬ 
pital  No.  49,  Philadelphia.  Owners,  United 
States  Government,  George  F.  Brewster,  Sur¬ 
geon  (R.)  in  Charge,  'Custodian,  Office  of  (Cus¬ 
todian,  Philadelphia.  Repairs  to  this  station. 
Owners  taking  bids  due  March  22nd  at  2 
P.  M. 

Miscellaneous  Work,  Philadelphia.  Owners, 
Department  of  Public  Works,  Bureau  of  High¬ 
ways,  Frank  H.  Caven,  Director,  216  City 
Hall,  Philadelphia.  Grading,  asphalt  paving, 
country  road  improving,  asphalt  repaving,  re¬ 
dressed  granite  block  repaving,  curb  and  foot¬ 
way  work,  repairs  to  bridge,  machine  tools. 
Owners  taking  bids  due  March  17tn  at  noon. 

Pier  Superstructure,  Porter  street,  84  South 
Wharves,  Delaware  River,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owners,  Department 
of  Wharves,  Docks  and  Ferries,  Bourse,  Phila¬ 
delphia,  George  F.  Sproule,  Director.  Owners 
taking  bids  due  March  24th  at  noon.  Deposit 
$25.00. 

Store  (alts.),  5603-05  Market  street,  Phila¬ 
delphia.  Architect,  Frank  V.  Nickels,  225 
South  Sydenham  street.  Owner,  name  with¬ 
held.  Brick  work,  iron,  carpentry,  mill  work, 
slag  roof,  painting,  glazing,  electric  work,  tile 


and  marble,  plumbing,  flush  bulks.  Architect 
taking  bids  due  March  16th.  Pierce  Henon 
Co,,  Juniper  and  Pine  streets,  are  figuring. 

Building  (remodeling),  228  North  Delaware 
avenue,  Philadelphia.  Architect,  private 
plans.  Owners,  Delaware  River  Bridge  Joint 
Commission,  William  C.  ISproul,  Chairman; 
Joseph  E.  Costello,  (Secretary,  Widener  Build¬ 
ing,  Philadelphia.  Furnishing  all  plant,  tools, 
labor  and  materials  for  remodeling  building 
to  be  used  for  field  office  purposes.  Owners 
taking  bids  due  March  17th  at  2  P.  M.  De¬ 
posit,  $10.00.  Hurley  Brothers,  Bulletin 
Building,  figuring. 

Double  Quarters  for  Officers  (2)  and  Dou¬ 
ble  Quarters  for  Non-Commissioned  Officers, 

Frankford  Arsenal,  Philadelphia.  Architect, 
private  plans.  Owners,  Office  of  the  Con¬ 
structing  Quartermaster,  Frankford  Arsenal, 
Philadelphia.  Brick,  steel,  frame  and  stone, 
1  story,  29x27  feet  and  20x26  feet,  tin  and 
slate  roof,  pine  floors,  metal  lath,  iron  work, 
steam  heat,  electric  light,  tile  work.  Low¬ 
est  bids’  submitted  by:  W.  W.  Anstine  'Co., 
1218  Filbert  street,  Philadelphia,  $41,600; 
Robert  H.  Dading,  Bellevue  Court  Building, 
$41,900. 

Residences  (3),  North  side  'Courtland  street, 
East  of  Front  street,  $4,500  each.  Architect, 
private  plans.  Owner,  Henry  A.  Barth,  4701 
Rising  Sun  avenue,  Philadelphia.  Brick,  2 
stories,  16x43  feet  and  13x11  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Junior  High  School,  Twenty-fourth  and 
Snyder  avenue.  Architect,  private  plans. 
Owners,  Board  of  Education,  J.  C.  D.  Cassell, 
Nineteenth  above  Chestnut  street.  Lowest 
bids  submitted  by  M.  Melody  &  'Son,  1322 
Race  street,  $566,870;  P.  H.  Kelly  Const.  Co., 
1713  Sansom  street,  $575,000.  Plumbing,  Wal¬ 
ters,  Purks  &  Mellon,  Forty-first  and  Ludlow 
streets,  $48,743.  Heating,  Charles  Mundy, 
Philadelphia,  $81,752.  Electric  Work,  J.  F. 
Buchanan  Co.,  1719  'Chestnut  street,  $24,321. 
Cabinet  Work,  Fred.  Gerry,  1835  Market 
street,  $43,500.  Ventilating,  Charles  Calla¬ 
han,  42  North  Second  street,  3,790. 

Residences  (4),  Sixty-fifth  and  Lebanon 
avenue,  Philadelphia,.  $47,000.  Architect,  pri¬ 
vate  plans.  Owners,  Moss  &  Taylor,  Sixty- 
fifth  and  Haddington  avenue,  Philadelphia. 
Brick,  2  stories,  (1)  22x45  feet,  (3)  20x45 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
central  heating,  electric  lighting,  tile  work, 
metal  lath.  Owner  will  build. 

Residences  (7),  Jackson  street,  South  of 
Granite  street,  $3,250  each.  Architect,  pri¬ 
vate  plans.  Owners,  George  R.  Osborne  & 
Son,  5014  Saul  street,  Philadelphia.  Brick, 

2  stories,  17x30  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Store  Building  (alts.),  535  Market  street, 
Philadelphia.  Architect,  not  yet  selected. 
Owners,  'Champion  Incandescent  Light  Co., 
235  Market  street.  Interior  alterations,  freight 
elevator.  Work  contemplated. 

Residences  (4),  Ditman  street,  North  of 
Magee  street,  Philadelphia,  $2,750  each.  Ar¬ 
chitect,  private  plans.  Owner,  Christopher 
Gercke,  7101  Torresdale  avenue,  Philadelphia. 
Brick,  2  stories,  16x40  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  air  heat,  electric  light. 
Owner  will  build. 

Residences  (15),  South  side  Eleanor  street, 
West  of  D  street,  $3,500  each.  Architect, 
Karl  F.  Otto,  5802  North  Fifth  street,  Phila- 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  i  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 
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delphia.  Owner,  William  B.  Davenport,  1315 
Colwyn  street,  Philadelphia.  Brick,  2  stories, 
15x28  feet  and  12x10  ,feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  and  Stores  (2)  and  Residences 
(5),  3400-3412  Richmond  street,  Philadelphia, 
$23,500.  Architect,  private  plans.  Owner, 
Gustav  Brucker,  3445  Richmond  street,  Phila¬ 
delphia.  Brick,  2  .stories,  16x60  feet  and  15 
feet  9  inches  x  26  feet,  12x13  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  air  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residences  and  Garages  (5),  Pine  street, 
West  of  Forty-sixth  street,  and  Southeast  Cor¬ 
ner  Forty-seventh  and  Osage  avenue,  $20,000 
each.  Architect,  John  L.  Coneys,  Drexel 
Building,  Philadelphia.  Owner,  Clarence  R. 
Siegel,  Forty-seventh  and  Larchwood  avenue, 
Philadelphia.  Brick,  stone  and  stucco,  2% 
stories,  29x53  feet,  slate  and  tile  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  electric 
light,  tile  work,  metal  work.  Owner  will 
build. 

Residences,  (2),  Northeast  corner  Benezet 
and  'Cresheim  Valley,  $13,000.  Architect,  pri¬ 
vate  plans.  Owner,  George  Woodward,  Inc., 
North  American  Building,  Philadelphia. 
Stone,  3  stories,  36x25  feet,  slate  roof,  oak 
and  yellow  pine  floors,  steam  heat,  electric 
light.  Owner  will  build. 

Residences  and  Stores  (2),  Forty-eighth  and 
Woodland  avenue,  $9,000.  Architect,  private 
plans.  Owner,  Hyman  Barkan,  1520  South 
Sixth  street,  Philadelphia.  Brick,  2  stories, 
30%x60  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light,  1  story 
add.,  16  feet  4  inches  x  12  feet  4  inches,  gen¬ 
eral  alterations.  Owner  will  build. 

Residences  (2),  North  side  Ardleigh  street, 
East  of  (Moreland  avenue,  $4,500  each.  Ar¬ 
chitect,  private  plans.  Owner,  Henry  C.  O. 
Reilly,  110  West  Abington  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  16  feet  4  inches  x  48 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (17),  '.Second  and  Ruscomb 
streets,  Philadelphia,  $88,000.  Architect,  pri¬ 
vate  plans.  Owner,  Emil  P.  (Stahl,  5209  North 
Third  street,  Philadelphia.  Brick,  2  stories, 
15x28  feet,  11x12  feet  and  15x40  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat.  Owner  will  build. 

Residences  (15),  L  street,  North  of  Sedgley 
avenue,  Philadelphia,  $3,500  each.  Architect, 
private  plans.  Owner,  George  Edel,  Hillcrest 
and  iStenton  avenues,  Philadelphia.  Brick,  2 
stories,  18x29  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (10),  Glenloch  street,  North  of 
Tyson  street,  $4,000  each.  Architect,  private 
plans.  Owner,  E.  Samuel  Gercke,  3030  Tyson 
street,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  tile  work.  Owner  will  build. 

Residences  (4),  North  side  Fisher  avenue, 
East  of  Rising  .Sun,  $5,000  each.  Architect, 
private  plans.  Owner,  William  G.  Adams,  224 
Mast  Tabor  road,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x36  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  and  Garages  (25),  Ridgewood 
street,  East  of  Fifty-seventh  street,  $4,700 
each.  Architect,  private  plans.  Owners,  Sha¬ 
piro  &  Reed,  5300  Chestnut  street,  Philadel¬ 
phia.  Brick,  steel,  2  stories,  16x32  feet,  slag 


roof,  oak,  pine  and  cement  floors,  hot  water 
heat,  electric  light,  garages  8x16  feet.  Owner 
will  build. 

Garage,  (Southwest  'Corner  Atlantic  and  Pal¬ 
metto  streets,  $6,000.  Architect,  private 
plans.  Owner,  J.  S.  Silver,  5116  North  Carnac 
street,  Philadelphia.  Brick,  1  story,  57x20 
feet,  45x85  feet  and  45x19  feet,  slag  roof, 
hot  water  heat,  electric  light,  cement  floors. 
Owner  will  build. 

Garage,  1528-30-32  West  York  street,  Phila¬ 
delphia,  $7,000.  Architect,  private  plans. 
Owner,  jfreorge  Schwinn,  Thirteenth  and  Bind¬ 
ley  avenue,  Philadelphia.  Brick,  1  story, 
52x88  feet,  slag  roof,  cement  floors,  hot  water 
^ieat,  electric  light.  Owner  will  build. 

Residence,  North  side  Veree  road,  East  of 
Rising  Sun  avenue,  $4,500.  Architect,  pri¬ 
vate  plans.  Owners,  E.  Hopkinson  &  Co., 
3029  North  Eighth  street,  Philadelphia. 
Frame,  2  stories,  20x32  feet,  shingle  roof,  oak 
and  yellow  pine  floors,  electric  light.  Owner 
will  build. 

Hospital  (add.),  239-41  North  Eighteenth 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Dr.  J.  W.  Kenndy,  243 
North  Eighteenth  street,  Philadelphia.  Brick, 
3  stories,  29x14  feet,  slag  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residence,  4467  Edgeinont  street,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  I.  E.  Marceniak,  2724  Bridge  street,  Phila¬ 
delphia.  Brick,  2  stories,  18  feet  4  inches  x 
38  feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residence,  North  side  Noffnagle  street,  East 
of  “E”  street,  $3,000.  Architect,  private 
plans.  Owner,  Walter  M.  Wihoff,  622  Ben¬ 
ton  street,  Philadelphia.  Frame,  3  stories, 
16x40  feet,  shingle  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residence  (alts.),  5789  Hunter  street,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owner,  C.  H.  Hogentogher,  5791  Hunter 
street,  Philadelphia.  General  fire  repairs. 
Owner  will  build. 

Residence  and  Store  (add.  and  alts.),  South¬ 
west  .Corner  Fifty-seventh  and  Arch  streets, 
$2,000.  Architect,  private  plans.  Owner,  Si¬ 
mon  Kaplan,  243  South  Sixty-second  street, 
Philadelphia.  Brick,  1  story,  16x23%  feet, 
slag  roof,  yellow  pine  floors,  electric  light. 
Owner  will  build. 

Lodge  Building,  238-40  North  Fifty-second 
street.  Architect,  Arthur  C.  Behr,  1326  North 
Robinson  street.  Owners,  Oriental  Hall  Asso¬ 
ciation,  Fifty-second  and  Brown  streets. 
Brick,  cut  stone  and  steel,  2  stories,  45x80 
feet,  slag  roof,  cement  floors,  tile  and  mosaic 
work,  Bond,  iron  work,  ornamental  terra 
potta.  Owners  taking  bids.  Warren  Brothers, 
1113  Cherry  street,  and  ISmith-Hardican  Co., 
1606  Cherry  street,  are  figuring. 

■Stores  and  Office  Building,  Seventh  and 
Chestnut  streets,  Philadelphia.  Architects, 
Magaziner  &  Eberhard,  603  Chestnut  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
stone,  steel  and  concrete,  6  stories.  Plans 
about  completed.  Architects  will  take  bids 
in  a  few  days. 

Home  Building,  Forty-fifth  and  Baltimore 
avenue,  Philadelphia.  Architects,  Edwards  & 
Baker,  1012  Walnut  street,  Philadelphia.  Own¬ 
ers,  Home  of  the  Merciful  Saviour  for  Crip¬ 
pled  'Children,  premises.  Stone,  slate  roof. 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Spruce  5951 

ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

CROWN  ADELPHIA 

oal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  'Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11—  Phone  2282  R 


JSk  M  6  THE  ONLY  FAN  MADE  WHERE  MOTOR  IS  PROTECTED 
Jl  FROM  DIRT  AND  FUMES-FOUR  LEAF  CLOVER  DESIGN 

and  blowers 

EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  a: 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

85%  Magnesia 

Hoilw  DuiifHnn  Manic 

Adelphia  Round  IjggpKly 
Steam  and  Water  SSfejipf 

Sectional 

tidiiy  building  News 

Bailers 

Thatcher  Tubular  and 

Pipe  and  Boiler 
Coverings 

Will  Help  You 

Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

Secure  More  Business 

Samples  Will  Convince 

BORDEN  STOVE  CO. 

KEASBEY  &  MATTISON  CO. 

DAILY  BUILDING  NEWS 

1311-1313  Arch  St.  Philadelphia 

Philadelphia  Office,  1927  Market  St. 

Quality  that  makes  friends 

Service  that  keeps  them 

If  it’s  made  of  Asbestos  we’ve  got  it 

Perry  Building  Philadelphia 

Phone  Locust  3434 

Fencing,  Wire  or  Iron,  Built  lor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  HTINNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 


Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


Portable,  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


GUY  CROYLE 

Bell  Telephone 

Office 

Merion  643 

Heath  Road 

Masonry 

Grading 

Excavating 

Building  Stone 

ROAD,  CEMENT, 

,  CONCRETE  AND  SEWER  CONSTRUCTION 

THE  HANEY- WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell—  Columbia  1200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 

BULK  WINDOWS 

ALU  KINDS  OF  SPECIAL  MILL  WORK 


A  Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 

“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sassom  St.,  Philadelphia,  Pa. 

Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 

131 1-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 


will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


MINERALOID  FLOORING  CO. 


4725  Lancaster  Ave. 
Philadelphia 


WcDrill  Wells  and  Get  Water 

Test  Beriogs  and 
Soundings 

Let  Us  Submit  Prices 

Ridpatti  &  Potter  Co. 

22nd  4  Cambria  Sta. 

Phils.  Pa. 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair 
job  or  Block 
New  Houses 

JAMES  SHAW 

52d  &  Woodland  Ave. 


Architects  taking  bids  due  March  23rd.  H. 
E.  Baton,  1713  Sansom  street,  is  figuring. 

Residences  and  Stores  (5),  East  side  Fifth 
street,  North  of  Chew,  $7,000  each.  Archi¬ 
tect,  private  plans.  Owner,  B.  Zirochoff,  2411 
South  Tenth  street,  Philadelphia.  Brick,  2 
stories,  20x22  feet  and  13x22%  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Garages  (11),  734  East  Penn  street,  Phila¬ 
delphia.  Architect,  private  plans.  Owner, 
Harry  Bloom,  on  premises.  Brick,  1  story, 
10x16  feet,  slag  roof,  cement  floor,  central 
heat,  electric  light.  Owner  taking  bids  due 
March  -loth.  Fred.  Elvidge  &  Son,  5522  Ger¬ 
mantown  avenue,  are  figuring. 

Isolation  Ward  Building,  Germantown  ave¬ 
nue  and  Sedgwick  street.  Architect,  Philip 
lH.  Merz,  Pennsylvania  Building,  Philadel¬ 
phia.  Owner,  Lutheran  Orphans’  Home  and 
Asylum,  on  premises.  Brick  and  cut  stone,  1% 
stories,  53x32  feet,  slate  roof,  cement  com¬ 
position  and  pine  floors,  metal  lath,  iron 
work,  bond,  tile  and  marble  work,  steam  heat, 
electric  light.  Architect  taking  bids,  due 
March  24th.  Prank  G.  'Stewart,  1619  Sansom 
street,  is  figuring. 

Bank  and  Office  Building  (add.),  Broad  and 
Chestnut  streets.  Architects,  Furness  Evans 
&  Co.,  315  South  Fifteenth  street,  Philadel¬ 
phia.  Owners^  Girard  'Trust  Co.,  Effingham  B. 
Morris,  President,  on  premises.  Stone,  con¬ 
crete,  steel  and  terra  cotta.  Plans  in  progress. 

Building,  Market  street,  east  of  Sixty-ninth 
street,  Philadelphia.  Architect,  'Le  Roy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owners,  Edw.  M.  Cook  &  Edw.  M.  Cook,  Jr., 
Upper  Darby  P.  O.  Brick,  2  stories,  70x50 
feet,  slag  roof,  pine  floors,  hollow  tile,  metal 
lath,  dampproofing,  iron  work,  steam  heat, 
electric  light,  tile  and  marble  work.  Architect 
taking  bids,  due  March  16th.  Pierce  Henon 
Co.,  Juniper  and  Pine  streets,  are  figuring. 

Residences  (8)  (alts.),  Thirty-fourth  and 
Walnut  streets,  Philadelphia.  Architect,  E. 
Allen  Wilson,  1208  'Chestnut  street,  Philadel¬ 
phia.  Owner’s  name  withheld.  Changing  resi¬ 
dences  to  8  stores  and  40  apartments.  Pre¬ 
liminary  plans  in  progress. 

Store  and  Residence'  (1)  and  Residences 
(26),  Haines  and  Chew  streets.  Architect,  E. 
Allen  Wilson,  1206  Chestnut  street,  Philadel¬ 
phia.  Owner,  Philip  Robin,  2872  East  Mem¬ 
phis  street,  Philadelphia.  Brick,  2  stories,  (1) 
18x40  feet,  (26)  16x32  feet,  slate  roof,  hard-' 
wood  flours,  hot  water  heat,  electric  light. 
Owner  will  be  ready  for  sub-bids  in  two 
weeks. 

Residences  (12),  Chew  and  Haines  streets, 
Germantown,  Philadelphia.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  James  N.  Mitchell,  Forty-sixth 
and  Market  streets,  Philadelphia.  Brick, 


the  Ground  When  W  anted— 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  06C 8  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  49*1 


stone  and  stucco,  2%  stories,  16x46  feet,  slate 
roof,  hardwond  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  is  taking  sub-bids. 

Residences  (6),  Wyhnefield,  Philadelphia. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  A.  Kaplan,  Six¬ 
tieth  and  Pine  streets,  Philadelphia.  Brick,  2 
stories,  18x58  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Garages,  1  story,  20x24  feet.  Owner  will  be 
ready  for  sub-bids  in  one  week. 

Residences  (16)  (alts,  and  add.),  Uber  be¬ 
tween  Ludlow  and  Ranstead  streets.  Archi¬ 
tect,  Spencer  Roberts,  10  South  Eighteenth 
street.  Owner,  David  Koons,  Hotel  [Lorraine, 
Philadelphia.  Brick,  cut  stone,  carpentry, 
millwork,  plastering,  painting,  glazing,  slag 
roof  (heat,  light  and  plumbing  reserved).  Ar¬ 
chitect  taking  bids,  due  March  20th.  T.  C. 
Trafford,  1613  Sansom  street;  Win.  R.  Dough¬ 
erty,  1610  Sansom  street;  Frank  G.  Stewart, 
1619  iSansom  street;  F.  B.  Davis  &  Son,  240 
North  'Sixteenth  street;  Wm.  R.  Graham,  3110 
Market  street,  and  George  C.  Dougherty,  1725 
Ludlow  street,  are  figuring. 

Ice  Storage  Building  and  Office,  Willard  and 
Emerald  streets.  Architect,  private  plans. 
Owners,  American  Ice  Co.,  Sixth  and  Arch 
streets.  Brick  and  steel,  1  story,  62x20  feet 
and  11x7  feet,  Barrett  roof,  cement  and  ma¬ 
ple  floors,  bond,  iron  work.  Owners  taking 
bids,  due  March  18th.  John  N.  'Gill  &  Co., 
Otis  Building;  Monaghan  &  Losse,  Inc.,  3016 
Chestnut  street,  and  P.  Haibach  Cont.  Co., 
Twenty-sixth  and  Thompson  streets,  are  fig¬ 
uring.  Cork  insulation. 

Garage,  Oak  Lane  (Sharpless  avenue).  Ar¬ 
chitect,  private  plans.  Owner,  Alan  S.  Good¬ 
man,  Sharpless  avenue,  Oak  Lane,  Brick  and 
stone,  1  story.  Owner  taking  bids,  due  March 
17th.  Kober  Const.  Co.,  34  ISouth  Seventeenth 
street,  is  figuring. 

Parochial  School,  Wanamaker  street,  be¬ 
tween  Media  and  Lansdowne  avenue.  Archi¬ 
tects,  Mitchell  &  Clark,  associated,  23  South 
Sixteenth  street.  Owners,  !St.  Rose  of  Lima’s 
R.  C.  Church,  on  premises.  Causbey  Eng.  Co., 
Victory  Building,  taking  bids  on  electric 
work,  due  March  16th. 

Residences  (24),  Sydemham  street,  south  of 
Fisher’s  avenue,  $120,000.  Architect,  private 
plans.  Owner,  sSamuel  J.  Kennedy,  3105  E 
street.  Brick,  2  stories,  15x40  feet  and  15x30 
feet,  11%x10  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  watervheat.  Owner  will  build. 

Twin  Residences,  Carpenter  street,  German¬ 
town.  Architect,  private  plans.  Owner,  Rich¬ 
ard  Insinger,  care  of  builder.  Hollow  tile  and 
stone,  2%  stories,  38x40  feet,  Johns  Manville 
roof,  oak  and  pine  floors,  hollow  tile,  hot 
water  heat,  electric  lighting.  'Samuel  Hart- 
ing,  20  East  Johnson  street,  taking  sub-bids, 
due  March  20th. 

Church,  Parsonage  and  Sunday  School  (alts, 
and  add.),  Oak  Lane,  Pa.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  130  South  Fifteenth 
street.  Owners,  St.  Martin’s  P.  E.  'Church, 
Oak  Lane,  Philadelphia.  Stone,  2  stories,  83x 
24  feet  and  30x28  feet,  slate  roof,  maple 
floors,  hot  water  heat,  electric  lighting.  Ar¬ 
chitect  taking  bids,  due  March  20th  at  noon. 
E.  Allen  Reeves,  Abington,  Pa.;  A.  E.  Mar¬ 
tin,  Willow  Grove  avenue,  Chestnut  Hill; 
Frank  E.  Wallace,  1220  Chancellor  street; 
George  B.  Bond,  Thirteenth  street  and  Sixty- 
sixth  avenue,  Oak  Lane,  are  figuring. 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone -Spruce  5293  1J20  Sansom  Street,  Philadelphia  Keystone  Phone— Race  5555 
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Scope  of  Contract  and  Successful  Bidders;  ‘ 
and  Interior  and 


‘Inside”  Information  for  the  Material  Man 
Exterior  Fitter. 


Bank  and  Office  Building,  1607  Walnut 
street,  Philadelphia.  Architects,  Hoffman 
Henon,  Inc.,  Finance  Building.  Owners, 
Peace  &  Oullen,  care  of  architects.  Brick,  cut 
stone  and  steel,  2  stories  and  mezzanine, 
50x117  feet,  slag  roof,  pine  floors,  iron  stairs, 
Bond,  copper  skylights,  tile,  marble  and  ter- 
razzo,  demolition  (plumbing,  elevator,  elec¬ 
tric  work  and  heating  reserved).  Contract 
awarded  to  Pierce  Henon  Co.,  Juniper  and 
Pine  streets. 

Garage,  West  side  Broad  street,  North  of 
Wyoming  avenue,  $22,300.  Architect,  J.  S. 
Fuller,  1537  Chestnut  street,  Philadelphia. 
Owners,  Sol  and  Harry  Faggan,  1118  Chest¬ 
nut  street,  Philadelphia.  Brick,  1  story, 
60x177  feet,  slag  roof,  cement  and  maple 
floors,  steam  heat,  electric  light,  rolled  steel 
sash,  marble  work.  Contract  awarded  to 
Samuel  Nemez,  5913  Vine  street,  Philadelphia. 

Residence,  Grant  avenue,  West  of  Frank- 
ford  avenue,  $16,000.  Architect,  private 
plans.  Owner,  Annie  Shrenk,  1107  Columbia 
avenue,  Philadelphia.  Stone,  2  stories,  28x52 
feet,  slate  roof,  oak  and  yellow  pine  floors, 
hot  air  heat,  electric  light.  Contract  awarded 
to  Rush  Brothers,  1006  Harrison  street,  Phila¬ 
delphia. 

Post  Office  (add.),  3247-49  Kensington  ave¬ 
nue,  $10,000.  Architect,  Peter  Kuhn,  3058 
North  Eighth  street,  Philadelphia.  Owner,  T. 
O.  Mortimer,  Kensington  and  Allegheny  ave¬ 
nues,  Philadelphia.  Brick,  1  story  add.,  19 
feet  4  inches  x  96  feet,  second  story  add., 
19x34  feet,  slag  roof,  yellow  pine  floors,  steam 
heat,  electric  light.  Contract  awarded  to 
John  Mortimer,  3377  Emerald  street,  Phila¬ 
delphia. 

Residence,  743  North  Twenty-fifth  street, 
Philadelphia,  $7,500.  Architect,  private 
plans.  Owner,  Peter  Magee,  745  North  Twen¬ 
ty-sixth  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  15x40  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  Charles  Jones, 
5130  Warren  street,  Philadelphia. 

Residences  (2),  5646-48  North  Fifth  street, 
Philadelphia,  $6,000  total.  Architect,  private 
plans.  Owner,  Michael  L.  Pollock,  4832 
North  Marvine  street,  Philadelphia.  Brick,  2 
stories,  16x28  feet,  13x27  feet,  slag  roof,  oak 
and  yellow  pine  floors,-  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Joseph  Fried¬ 
man,  4831  North  'Twelfth  street,  Philadelphia. 

Residence,  West  side  Wakeling  street, 
North  of  Horrocks  street,  $15,000.  Architect, 
private  plans.  Owner,  F.  W.  Hollingsworth, 
5029  Penn  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  28x36  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  E.  W.  Taylor, 
Oxford  and  Wakeling  streets. 

Garage,  621-623  Reed  street,  Philadelphia, 
$10,000.  Architect,  private  plans.  Owner, 
Eliza  Buckley,  1332  Ritner  street,  Philadel¬ 
phia.  Brick,  3  stories,  40x113  feet,  slag  roof, 
cement  floors,  electric  light,  steam  heat.  Con¬ 
tract  awarded  to  Coffman  &  Heister,  133 
Gouth  Fifty-third  street,  Philadelphia. 


Manufacturing  Building,  918  South  Fifth 
street,  Philadelphia,  $12,000.  Architect,  pri¬ 
vate  plans.  Owner,  Dora  Wolf,  752  South 
Third  street,  Philadelphia.  Brick,  2  stories, 
21x100  feet,  slag  roof,  yellow  pine  floors, 
steam  heat.  Contract  awarded  to  Morris 
Yaeknitz,  1202  North  'Seventh  street,  Phila¬ 
delphia. 

Garage,  Southeast  Corner  D  and  Ontario 
streets,  $8,000.  Architect,  private  plans. 
Owner,  William  Landis,  3428  Jasper  street, 
Philadelphia.  Brick,  1  story,  69x80  feet  and 
82x51  feet,  slag  roof,  cement  floors.  Contract 
awarded  to  G.  L.  &  J.  W.  Callahan,  542  East 
Hawthorne  street. 

Residence  and  Store  (alts,  and  add.),  333 

North  Fifty-second  street,  $6,800.  Architect, 
private  plans.  Owner,  Samuel  Resnick,  on 
premises.  Brick,  2  stories,  20x20  feet,  slag 
roof,  pine  floors,  electric  light.  Contract 
awarded  to  Cochiwell  &  Hagan,  2242  'St. 
James  street. 

Pumping  Station,  Lower  Roxborough,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
City  of  Philadelphia,  Bureau  of  Water,  Frank 
H.  Caven,  Director,  216  City  Hall.  Brick,  1 
story,  61x33  feet,  slag  roof,  concrete  floors, 
Bond.  Contract  awarded  to  Kober  Const. 
Co.,  34  South  Seventeenth  street,  $15jlO0. 

Garage,  2025-27-29  Brown  street,  $5,122. 
Architect,  private  plans.  Owner,  Miss  Jane 
McHugh,  2081  Brown  street,  Philadelphia. 
Brick,  1  story,  44x52  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to 
Farrell-Robb  Const.  Co.,  122  Diamond  street. 

Office  and  Store,  5532  North  Fifth  street, 
Philadelphia,  $5,630.  Architect,  Frisby  'Smith, 
1345  Arch  street,  Philadelphia.  Owner,  John 
Budler,  2940  North  Fifth  street,  Philadelphia. 
Brick,  steel,  2  stories,  13x56  feet,  slag  roof, 
yellow-  pine  floors,  hot  water  heat,  electric 
light,  metal  ceiling,  metal  lath.  Contract 
awarded  to  G.  N.  Tatro,  1345  Arch  street, 
Philadelphia. 

Residence  and  Store,  Northeast  Corner 
Pierce  and  Hulseman.  streets,  $4,500.  Archi¬ 
tect,  private  plans.  Owner,  J.  Macknoice, 
Hulseman  street,  West  of  'Twenty-first  street, 
Philadelphia.  Brick,  2  stories,  17x24  feet  and 
16x20  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  air  heat,  electric  light.  Contract 
awarded  to  Julius  Ostroff,  310  Porter  street, 
Philadelphia. 


Residence  and  Store  (add.),  Southeast  Cor¬ 
ner  Wayne  avenue  and  Carpenter  street, 
$3,600.  Architect,  private  plans.  Owner,  R. 
Kadwill,  on  premises.  Brick,  1  story,  26 xoz, 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  B.  W.  Glover,  3320  Fairmount 
avenue,  Philadelphia. 

Residence,  Passmore  street,  East  of  Oakley 
street,  $5,800.  Architect,  private  plans.  Own¬ 
er,  G.  Sanderson,  Fox  Chase,  Philadelphia. 
Frame  and  stucco,  3  stories,  16x34  feet, 
shingle  roof,  oak  and  yellow  pine  floors,  hot 
air  heat,  electric  light.  Contract  awarded  to 
Clarence  C.  Campbell,  6419  Bingham  street. 

Residence  and  Store  (alts,  and  add.),  South¬ 
west  Corner  Twenty-eighth  and  Dauphin 
streets,  $4,000.  Architect,  private  plans. 
Owner,  Moses  Abowitz,  on  premises.  Brick, 
2  stories,  16x28  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
Charles  Schnitzer,  2513  North  Thirty-first 
street,  Philadelphia. 

Residences  (2),  Sanger  street,  East  of  Has- 
brook  street,  $11,000.  Architect,  private 
plans.  Owner,  Mrs.  Anna  Davelen,  Fauntler 
street,  North  of  Bleigh.  Brick,  2  stories, 
16x42  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con- 


Lumber  for  Sale 
HOG  ISLAND 

We  have  taken  over  from  the 
Government  all  of  the  new  and  unused 
Building  Lumber  now  stored  at  HOG 
ISLAND,  and  will  sell  any  quantity 
from  2,000  ft.  to  1,000,000  ft.  at  low 
prices. 

Mostly  long  leaf  Yellow  Pine  and 
Douglas  Fir. 

YELLOW  PINE  SIZES 
from  2  in.  x  4  in.  to  12  in.  x  12  in., 
10  to  30  ft.  long. 

DOUGLAS  FIR  SIZES 
from  3  in.  x  12  in.  to  16  in.  x  16  in.  ; 

lengths  from  20  to  58  ft. 

For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


YOU  REALLY  CANNOT  AFFORD 

to  be  without  a  reliable  and  up-to-date  Transit  or  Level.  Our 
Model  No.  55 

“Sterling”  Convertible  Builders’  Level 

combines  both  TRANSIT  and  LEVEL  features,  fully  meets  the 
exacting  demands  of  present  day  requirements,  and  should  be  in 
the  equipment  of  every  Architect,  Engineer,  Building  Contractor, 
etc.  DIRECT  FROM  FACTORY  TO  YOU,  this  all-Philadelphia- 
made  Instrument  means  GREATER  SERYICE  and  VALUE  and 
but  ONE  PROFIT.  Illustrated  Pamphlet  G  sent  upon  request. 
Call,  write,  phone  Locust  39-81  or  dial  Race  55-67  for  your  copy. 

SMS*  WARREN-KNIGHT  CO. 

Levels  -  '  factory  and  salesroom  For  Sale 

Tapjs,  &c, 136  N.  12th  Street  PHILADELPHIA  or  Rent 


REMOVAL  SALE 


Ground  and  Buildings  suitable  for 
Builders’  Office,  Yard  and  Shops 


DREHMANN  PAVING  &  CONSTRUCTION  CO. 

S.  W.  Corner  Parrish  and  Taney  Streets,  Philadelphia,  Pa. 
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tract  awarded  to  Neveling  Brothers  &  Carver, 
121  Sylvania  avenue,  Rockledge,  Philadelphia. 

Garage,  5015  Haverford  avenue,  Philadel¬ 
phia,  $6,400.  Architect,  private  plans.  Own¬ 
er,  Mrs.  Elizabeth  Martin,  on  premises.  Brick, 
1  story,  60x64  feet,  .slag  roof,  cement  floors, 
hot  water  heat,  electric  -light.  Contract 
awarded  to  William  E.  Hale,  1636  Ludlow 
street,  Philadelphia. 

Apartment  (alts,  and  add.),  5200  North 
Eleventh  street,  $7,500.  Architect,  private 
plans.  Owner,  Helen  B.  Sehultzbach,  721 
Walnut  street,  Philadelphia.  Brick  and  steel, 
4  stories,  30  feet  4  inches  x  14  feet  3  inches, 
slag  roof,  hot  water  heat,  electric  light,  oak 
and  yellow  pine  floors,  metal  lath,  tile  work. 
Contract  awarded  to  H.  L.  Buxton,  2216 
North  Fifteenth  street,  Philadelphia. 

Garage  and  Receiving  Station,  Gaul  and 
Norris  streets,  $3,000.  Architect,  private 
plans.  Owner,  M.  Kline,  on  premises.  Stone, 
brick,  mill  work,  reinforcing,  steel,  painting, 
glazing,  slag  roof.  Contract  awarded  to  Al¬ 
bert  Dunlap,  7223  Oak  avenue,  Oak  Lane. 

Ice  Plant,  Front  and  Luray  streets,  Phila¬ 
delphia,  $20,000.  Architect,  j.  Emil  Bullock, 
34  South  Seventeenth  street,  Philadelphia. 
Owners,  Northeastern  Ice  Mfg.  Co.,  on  prem¬ 
ises.  Brick  and  steel,  1  story,  115x72  feet 
and  105x43  feet,  slag  roof,  concrete  floors, 
rolled  steel  sash,  refrigerator  doors,  iron  work. 
Contract  awarded  to  E.  R.  Hall,  34  ISouth 
Seventeenth  street. 

Building  (add.),  Butler  street,  East  of  Sep- 
viva  street,  $4,000.  Architect,  Edward 
Schoeppe,  315  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  Belmont  Packing  &  Rubber 
'Co.,  on  premises.  Brick,  second  story  add., 
32x75  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  George  W.  Crossley,  2264 
Bridge  street,  Philadelphia. 

Office,  5503  North  American  street,  Phila¬ 
delphia,  $3,500.  Architect,  private  plans. 
Owner,  George  N.  Pierce,  on  premises.  Brick, 
1  story,  16  feet  10  inches  x  72  feet,  slag  roof, 
yellow  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  Supper  & 
Foster,  5619  North  Second  street,  Philadel¬ 
phia. 

Moving  Picture  Theatre  (alts.),  Tacony  and 
Orthodox  streets,  $4,500.  Architect,  private 
plans.  Owner,  J.  Zbybruroski,  on  premises. 
General  interior  alterations.  Contract  awarded 
to  John  H.  Rachie,  3400  Devereaux  street, 
Philadelphia. 

Building  (add.),  3136  Frankford  avenue, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  J.  G.  Fuller,  1834  East  Airdrie  street, 
Philadelphia.  Brick,  2  stories,  18x30  feet, 
slag  roof,  oak  and  yellow  pine  floors.  Con¬ 
tract  awarded  to  A.  E.  Bainer  &  Co.,  2044 
East  Clementine  street. 

Residence  and  Store  (alts.),  3900-02  North 
Fifth  street,  $'2,350,  Architect,  private  plans. 
Owner,  A.  Schwarzman,  on  premises.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  Louis  •Swerdloff,  228  South  Fifty-ninth 
street,  Philadelphia. 

Shop  (add.),  2129  Cherry  street,  Philadel¬ 
phia,  $2,300.  Architect,  private  plans.  Own¬ 
er,  J.  Irwin,  133  North  Twenty-second  street* 
Philadelphia.  Brick,  1  story,  18x12  feet  and 
3x14  feet,  slag  roof,  oak  and  yelloiw  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 


tract  awarded  to  Edward  Cunningham,  206 
North  Twenty-second  street,  Philadelphia. 

Garage,  West  side  Wise’s  Mill  road,  North 
of  Shawmont  avenue,  $2,000.  Architect,  Emil 
Schmidt,  1520  Spruce  street,  Philadelphia. 
Owner,  Thomas  E.  IMitten,  on  premises.  Hol¬ 
low  tile  and  stucco,  1  story,  22x22 %  feet, 
shisngle  roof,  cement  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Frank  E. 
Wallace,  1220  Chancellor  street. 

Residence  (add.  and  alts.),  Wise’s  Mill 
road,  North  of  Shawmont  avenue,  $4,000.  Ar¬ 
chitect,  Emil  C.  Schmidt,  1520  Spruce  street, 
Philadelphia.  Owner,  Thomas  E.  Mitten,  on 
premises.  Hollow  tile  and.  stucco,  3  stories, 
22x12  feet,  shingle  roof,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to 
Frank  E.  Wallace,  1220  'Chancellor  street, 
Philadelphia. 

Garage  (add.  and  alts.),  1306  Waverly 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  J.  H.  Holley,  Northeast 
Corner  Fifth  and  Arch  streets,  Philadelphia. 
Brick,  1  story,  10x16%  feet,  slag  roof,  elec¬ 
tric  lighting.  Contract  awarded  to  A.  Ray¬ 
mond  Raff  Co.,  1635  Thompson  street. 

Store,  4801  North  Twelfth  street,  Philadel¬ 
phia,  $2,000.  Architect,  private  plans.  Own¬ 
er,  H.  Benner,  on  premises.  Brick,  1  story, 
26x20  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  H.  Brogin,  3822  Brown 
street,  Philadelphia. 

Grading  and  Improvements,  City  of  Phila¬ 
delphia.  Owners,  Department  of  Public 
Works,  Frank  H.  Caven,  Director,  216  City 
Hall,  Philadelphia.  Grading  and  improving 
Bensalem  avenue,  Byberry  road  to  Grant  ave¬ 
nue.  Contract  awarded  to  Connor  &  Ley, 
3621  North  Fifth  street,  $258,502.60. 

Branch  Sewer,  Holme  avenue,  between 
Holme  Circle  and  Willits  road.  'Contract 
awarded  to  Fred.  T.  Buckius,  Jr.,  Kensington 
avenue  and  Deal  street,  $4,999. 

Contry  Road  Improvement,  Levick  street, 
Tacony  street  to  Delaware  avenue.  'Contract 
awarded  to  Curtis  Brothers,  Tacony,  Phila¬ 
delphia,  $6,861. 

Country  Road  Improvement,  Ninth  street, 
Sixty-fifth  to  Sixty-sixth  avenue,  and  Sixty- 
fifth  avenue,  Eighth  to  Ninth  streets.  Con¬ 
tract  awarded  to  United  Paving  Co.,  Real  Es- 
ate  Trust  Building,  Philadelphia,  $5,435.86. 

Parochial  School,  Wanamaker,  between 
Lansdowne  avenue  and  Media  street,  Phila¬ 
delphia,  $120,000.  Architects,  associate, 
Charles  J.  'Mitchell  and  J.  Frank  Clark,  23 
South  Sixteenth  street,  Philadelphia.  Own¬ 
ers,  'St.  Rose  of  Lima’s  Roman  Catholic 
Church,  care  of  Rev.  J.  M.  Bourne,  1535  North 
Fifty-ninth  street,  Philadelphia.  iStone  and 
steel,  3  stories,  128x62  feet,  slate  roof,  pine 
floors,  steam  heat,  electric  lighting,  plumbing. 
Contract  awarded  to  CM.  Melody  &  !Son,  1322 
Race  street,  Philadelphia. 

Residence  (alts.),  4853  Parkside  avenue, 
Wynnefield,  Philadelphia,  $15,000.  Architect, 
private  plans.  Owner,  A.  L.  Jawers,  on 
premises.  General  interior  alterations,  gen-, 
eral  renovation,  hot  water  heat,  electric  light¬ 
ing,  tile,  marble  work,  hardwood  floors,  car¬ 
pentry,  mill  work,  painting,  glazing.  Con¬ 
tract  awarded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 


Printing  Plant,  'Seventh  and  iSansom  streets, 
Philadelphia.  Engineers,  F.  C.  Roberts  &  Co., 
Real  Estate  Trust  Building,  Philadelphia. 
Owners,  Public  Ledger  Co.,  South  Independ¬ 
ence  Square,  Philadelphia.  'Steel,  brick  and 
reinforced  concrete,  3  stories,  210x150  feet, 
slag  roof,  concrete  floors,  steam  heat,  electric 
lighting.  Contract  awarded  to  Doyle  &  Co., 
1519  'Sansom  street,  Philadelphia. 

Residence  (alts.),  1632  Spruce  street,  Phila¬ 
delphia,  $1,500.  Architect,  Frank  V.  Nickels, 
226  South  Sydenham  street,  Philadelphia. 
Owner,  name  withheld.  General  alterations, 
painting,  glazing,  carpentry,  mill  work.  Con¬ 
tract  awarded  to  George  Wagner,  274  South 
Twentieth  street. 

Garage,  704-06  Poplar  street,  Philadelphia, 
$7,000.  Architect,  Herman  Kline,  1618  South 
Fourth  street,  Philadelphia.  Owner,  Max  B. 
Willig,  Lincoln  Building,  Philadelphia.  Brick, 
1  story,  60x100  feet,  silag  roof,  cement  floors, 
steel  sash,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  Fred.  Sbroglia,  1813  South 
Broad  street,  Philadelphia. 

Residence  (add.),  533  West  Hortter  street, 
$2,557.  Architect,  private  plans.  Owner,  Rob¬ 
ert  Crane,  on  premises.  Brick,  1  story,  25x16 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  William  C.  Wright  &  Son,  22  Har¬ 
vey  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  1300 
West  Allegheny  avenue,  $2,600.  Architect, 
private  plans.  Owner,  H.  E.  Maberry,  1301 
Girard  avenue,  Philadelphia.  Brick,  1  story, 
10x8  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  J.  R.  Butler,  1502  Mt.  Ver¬ 
non  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  5901 
Girard  avenue,  $3,000.  Architect,  private 
plans.  Owner,  H.  G.  Seedenberg,  on  premises. 
Brick,  1  story,  6x28  feet,  slag  roof,  pine 
floors,  hot  air  heat.  Contract  awarded  to  J. 
R.  Butler,  1502  Mt.  Vernon  street,  Philadel¬ 
phia. 

Residences  (4),  Eleventh  street,  'South  of 
Sixty-fifth  avenue,  $7,000  each.  Architect, 
private  plans.  Owner,  Lyle  H.  Rickards,  4801 
York  road,  Philadelphia.  Brick,  3  stories, 
20x35  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  Her¬ 
man  British,  5521  North  Seventh  street,  Phil¬ 
adelphia. 

Junior  High  School,  Twenty-f'ourlth  and 
Snyder  avenues,  Philadelphia,  $566,870.  Ar¬ 
chitect,  private  plans,  Owner,  Board  of  Edu¬ 
cation,  J.  D.  Cassell,  Nineteenth  above  Chest¬ 
nut  street.  'Contract  awarded  to  M.  Melody 
&  Son,  1322  Race  street.  Plumbing  to  Walter 
&  Purks1  &  Mellon,  Forty-first  and  Ludlow 
streets,  $48,743.  Heating  to  Chas.  Monday 
&  Son,  1318  Olive  street,  $18,752.  Electric 
work  to  J.  F.  Buchanan  Co.,  1719  Chestnut  st., 
$28,321.  Cabinet  work,  Fred  Gerry,  1835 
Market  street,  $13,500.  Ventilating,  Chas. 
Callahan,  42  N.  2nd  street,  $3,750. 

Residence,  Overtbrook,  Philadelphia.  Archi¬ 
tect,  Wallace  &  Warner,  1012  Walnut  street, 
Philadelphia.  Owners,  R.  1C.  Hassrick,  Land 
Title  Building.  Brick  and  stucco,  2%  stories, 
25x46  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  tile  wbrk.  Con¬ 
tract  awarded  to  Wm.  D.  Smedley,  Narberth, 
Pa. 

Storm  Enclosure,  Wissahdckon  avenue  and 
Upsal  street.  Architect,  Frank  Seeburger, 
1524  Ohestnut  street.  Owner,  name  withheld. 
Carpentry,  millwork,  painting,  glazing.  Con¬ 
tract  awarded  to  Wm.  J.  Gruhler  Co.,  219 
High  street. 

Stores  and  Apartments,  Twenty-seventh 
and  Girard  Avenue,  $22', 500.  Architect,  E. 
L.  Rothschild,  1420  Chestnut  street.  Owner, 
Jos.  Katzman,  on  premises.  Brick  and  rein¬ 
forced  concrete,  3  stories,  18x77  feet,  slag 
roof,  composition  and  hardwood  floors,  metal 
lath  and  ceilings,  iron  work,  tile  and  marble 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices-Denckla  Building  Plant 

Bell  Phone — Walnut  2569  Wissahdckon  Ave.  &  Juniata  St. 

Philadelphia 
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work,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Philip  Haibaeh  Contracting 
Co.,  26th  and  Thompson  streets,. 

Store  and  Hall,  5709-11  Germantown  Ave¬ 
nue,  Philadelphia,  $20,000.  Architect,  private 
plans.  Owner,  J.  Dehon,  Southeast  corner 
Seventeenth  and  Fairmount  Avenue,  Phila¬ 
delphia.  Brick  and  steel,  2  stories,  29x1 16 
feet,  slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light,  metal  lath,  metal  ceiling  tile  work. 
Contract  awarded  to  P.  Haibaeh  Cont.  Co., 
12611  North  Twenty-sixth  street. 

Residences,  (4)  North  side  Disston  street, 
west  of  Walker  street,  $5,000'  each.  Archi¬ 
tect,  J.  H.  Rachey,  3400  Devereaux  street, 
Philadelphia.  Owner,  Hugh  McHenry,  6031 
Torresdale  Avenue,  Philadelphia.  Brick,  2 
stories,  16x47  feet,  state  and  slag  roof,  hot 
water  heat,  electric  light,  oak  and  pine  floors, 
tile  work.  Contract  awarded)  to  John  G. 
Stevenson,  7014  Hegernmn  street,  Philadel¬ 
phia. 

Fire  Repairs,  North  side  of  Market,  east  of 
63rd  street,  $3,000.  Architect,  private  plans. 


Owner,  Adlolph  L.  Tenfel,  6237  Miarket  street, 
Philadelphia.  Carpentry,  millwork,  painting, 
glazing.  Contract  awarded  to  Prank  N.  Per- 
cival,  6220  Market  street,  Philadelphia. 

Building  (add.  and  alts.),  1817  Christian 
street,  $2,850.  Architect,  private  plans.  Own¬ 
er,  R.  L.  Chichester,  1420  Curtin  street,  Phil¬ 
adelphia.  Brick,  3  stories,  10x18  feet,  slag 
roof,  oak  and  yellow  pine  floors,  electric 
lighting.  Contract  awarded  to  EL  D.  Turner, 
Bryn  Mawr,  Pa. 

Residence  (2  family)  and  Store,  (alts.) 
6239  Market  street,  $2,250.  Architect,  pri¬ 
vate  plans.  Owner,  K.  A.  Nouskhajian,  6213 
Osage  Avenue,  Philadelphia.  General  fire 
repairs.  Contract  awarded  to  Penn  Contract¬ 
ing  Co.  149  S.  60th  street. 

Residence  and  Store,  (alts.),  Southwest 
corner  Ninth  and  Hall  streets,  $2', 150.  Ar¬ 
chitect,  Private  Plans.  Owner,  Miss  Catha¬ 
rine  Grumbo,  Northeast  corner  Eleventh  and 
Christian  streets.  General  interior  altera¬ 
tions.  Contract  awarded)  to  Oerasoli  &  Scur- 
ci,  1709  South  Eleventh  street. 


Church,  Parish  House  and  Sunday  School, 

Emaus,  Pa.  Architects,  Ritcher  &  Eiler,  Sixth 
and  Court  streets,  Reading,  Pa.  Owners,  iSt. 
John’s  Lutheran  Church,  Rev.  J.  S.  Savacorl, 
Emaus,  Pa.  iStone  or  brick.  Too  early  for 
details. 

Church  and  Parsonage,  Lebanon,  Pa.  Ar¬ 
chitects,  Ritcher  &  Eiler,  Sixth  and  Court 
streets,  Reading,  Pa.  Owners,  Holy  Trinity 
Lutheran  Church,  Rev.  C.  E.  Keim,  Lebanon, 
Pa.  Stone,  1  story  and  basement  and  2  sto¬ 
ries  and  basement.  Too  early  for  details. 

Residence  (alts.),  901  Schuylkill  street, 
Reading,  Pa.  Architect,  'Calvin  Young,  226 
North  Sixth  street,  Reading,  Pa.  Owner,  W. 
T.  Snyder,  on  premises.  Partitions,  stair 
tower.  Plans  in  progress. 

Residence,  West  Leesport,  Pa.  Architect, 
Calvin  Young,  226  North  Sixth  street,  Read¬ 
ing,  Pa.  Owner,  Dr.  William  J.  Baslerr,  West 
Leesport,  Pa.  Brick,  ‘ 2%  stories,  28x28  feet, 
slate  roof,  pine  floors,  electric  light.  Plans 
in  progress. 

Residence,  Cynwyd,  Pa.  Architect,  H.  Rex 
Stackhouse,  129  South  Fifth  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Stone,  2 y2  sto¬ 
ries,  60x30  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting.  Plans  in 
progress. 

Bank  and  Post  Office- Building,  Ninth  and 

Mein  streets,  Dauby,  Pa.  Architects,  Bunting 
&  Shrigley,  608  Chestnut  street,  Philadelphia. 
Owners,  First  National  Bank,  J.  IS.  Yerlinden, 
President,  Darby,  Pa.  Stone  and  brick,  1 
story,  40x165  feet.  Plans  in  progress. 

Buildings  (2)  (alts,  and  add.),  Chambers- 
burg,  Pa.,  $30,000.  Architects,  Charles  L. 
Bolton  &  Sons,  Witherspoon  Building,  Phila¬ 
delphia.  Owners,  Wilson  College,  Chambers- 
i  urg,  Pa.  Ftcne,  2  stories.  Plans  in  pro¬ 
gress.  Will  be  ready  for  bids  in  two  weeks. 

Residence,  Minersville,  Pa.  Architect,  G. 
C.  Freeman,  24  North  Sixth  street,  Reading, 
Pa.  Owner,  Dr.  Quinn,  Minersville,  Pa.  Terra 
cotta  and  brick,  2  stories,  25x90  feet,  slag 
roof,  hardwood  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  will 
be  ready  for  bids  about  March  18th. 

Residence,  Springfield,  Pa.  Architect,  An¬ 
drew  C.  Borzner,  717  Walnut  street,  Phila¬ 
delphia.  Owner,  John  Kellett,  Sixtieth  and 
Ellsworth  streets,  Philadelphia.  Hollow  atile 
and  stucco,  2 y2  stories,  35x29  feet,  slate  roof, 
hot  water  heat,  electric  lighting.  Plans  about 
completed. 


Residence,  West  Reading,  Pa.,  $15,000.  Ar¬ 
chitect,  H.  Maurer,  234  North  Fifth  street, 
Reading,  Pa.  Owner,  G.  H.  Rader,  Reading 
Abattoir  Co.,  Reading,  Pa.  Brick,  2%  stories, 
30x46  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Architect  taking 
bids  due  March  18th.  D.  H.  Hunter,  824 
North  Eleventh  street;  'Charles  Schlegel,  2250 
Perkiomen  avenue;  William  Spatz,  36  North 
Sixth  street;  William  Sharp,  22  North  Fifth 
street;  Beard  Const.  Co.,  658  Penn  street,  and 
Adam  Spatz,  Reading,  Pa.,  figuring. 

Residence,  Narberth,  Pa.  Architect,  J.  Bed¬ 
ford  Wooley,  1627  Sansom  street.  Owner,  Le¬ 
roy  A.  King,  Narberth,  Pa.  Stone,  2 y2  sto¬ 
ries,  37x25  feet,  shingle  roof,  oak  and  pine 
floors,  metal  lath,  hot  water  heat,  electric 
light,  tile  work,  Bond,  iron  work.  Architect 
taking  bids  due  March  22nd.  William  R. 
Dougherty,  1610  Sansom  street;  Tourison  & 
Tourison,  1310  Arch  street;  E.  Allen  Reeves, 
Abington,  Pa.;  Charles  S.  Jenkins,  James  Mc- 
Mackin.  and  George  Markle,  all  of  Narberth, 
Pa.;  C.  C.  Edelman,  1627  Sansom  street,  Phil¬ 
adelphia,  and  S.  T.  Atherholt,  Narberth,  Pa., 
figuring. 

Farm  House,  Newtown  Square,  Pa.  Archi¬ 
tect,  Clarence  Brazer,  Crozer  Building,  Ches¬ 
ter,  Pa.  Owner,  care  of  architect.  Stone,  2% 
stories,  30x40  feet,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Archi¬ 
tect  will  take  bids  in  3  weeks. 

High  School,  Glen  Nor,  Pa.  Architects, 
Clarence  Brazer  and  R.  Dickint,  Crozer  Build¬ 
ing,  Chester.  Owners,  Glen  Nor  School  Board, 
S.  Wright,  Secretary,  Norwood,  Pa.  Brick,  2 
stories,  132x84  feet,  slate  roof,  hardwood 
floors,  electric  light,  metal  lath  (heating, 
plumbing  and  lighting  reserved),  concrete 
stairs.  Plans  in  progress.  Bids  in  about 
three  weeks. 

Dunwoody  Home  (Power  House  and  Laun¬ 
dry,  Landscape  Grading  and  Sewage  Dis¬ 
posal),  Newtown  Square,  Pa.  Architect,  Clar¬ 
ence  Brazer,  Crozer  Building,  Chester,  Pa. 
Owners,  Dunwoody  Home,  care  of  architect. 
Fireproof  construction,  3  stories,  280x30  feet 
and  26x40  feet,  file  and  hardwood  floors,  Ver¬ 
mont  slate  roof,  steam  heat,  electric  light, 
tile  and  terrazzo  work,  metal  lath,  hollow  tile, 
elevators,  rolled  steel  sash,  fire  doors,  laun¬ 
dry  and  kitchen  equipment,  ornamental  iron 
work.  Architect  will  be  ready  for  bids  in 
one  month. 

Group  of  Farm  Buildings,  Providence  road, 


Chester,  Pa.  Architect,  Clarence  Brazer,  Cro¬ 
zer  Building,  Chester,  Pa.  Owner,  Kingsley 
Montgomery,  care  of  architect.  Terra  cotta, 
tile  and  stucco,  2^  stories,  26x58  feet,  wing 
20x40  feet,  shingle  roof,  hardwood  and  con¬ 
crete  floors,  vapor  steam  heat,  electric  light, 
tile  work.  Chester  Const.  &  Cont.  Co,,  Chester, 
Pa.,  taking  sub-bids,  due  as  soon  as  possible. 

Twin  Residence,  Oak  Lane,  Pa.  Architects, 
Young  &  Winter,  11  South  Sixteenth  street, 
Philadelphia.  Owner,  name  withheld.  Brick 
and  stucco,  2y2  stories,  28x50  feet,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
lighting.  Architects  taking  sub-bids. 

Residence  (8)  pairs,  Ardmore,  Pa.  Archi¬ 
tect,  private  plans.  Owner,  name  withheld. 
Brick  or  hollow  tile,  2 y2  stories,  25x36  feet, 
slate  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Charles  C. 
Pace,  Merion,  Pa.',  taking  sub-bids  as  soon 
as  possible. 

Residence,  Forrest  avenue  and  School  Lane, 
Drexel  Hill,  Pa.  Architect,  private  plans. 
Owner,  William  J.  Irwin,  Fuller  Building,. 
Philadelphia.  Stone  and  frame,  2  stories, 
26x26  feet,  asbestos  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work, 
cement  work.  M.  L.  Conneen,  10  South  Eight¬ 
eenth  street,  Philadelphia,  taking  sub-bids. 

Stores  and  Apartments,  Bala  and  Montgom¬ 
ery  avenues,  Cynwyd,  Pa.  Architect,  Harry 

G.  McMurtrie,  1012  Walnut  street,  Philadel¬ 
phia.  Owner,  John  R.  K.  Scott,  Lincoln  Build¬ 
ing,  Philadelphia.  Brick,  cut  stone,  3  stories 
and  basement,  139x70  feet,  49x36  feet  and 
57x40  feet,  oak  and  pine  floors,  slag  roof,  hol¬ 
low  tile,  metal  lath,  waterproofing,  terra 
cotta,  iron  work,  Bond,  tin  lined  and  kala- 
mein  doors,  hollow  metal  sash  and  skylights 
(tile  work,  plumbing,  heating  and  electric 
work  reserved).  Architect  taking  bids  due 
March  17th.  A.  L.  Fretz  &  Son,  Heed  Build¬ 
ing,  taking  sub-bids. 

School,  Lost  Creek,  Pa.  Architect,  G.  C. 
Freeman  24  North  Sixth  street,  Reading,  Pa. 
Owner,  Rev.  W.  T.  Kelley,  Lost  Creek,  Pa. 
Frame  and  steel,  1  story,  8  rooms,  shingle 
roof,  pine  floors,  electric  lighting,  skylights, 
roof  ventilators.  Architect  taking  sub-bids. 

Residence,  Cynwyd,  Pa.  Architect,  H.  G. 
McMurtrie,  1012  Walnut  street,  Philadelphia. 
Owner,  Horace  P.  Liversidge,  Bala,  Pa.  Stone, 
2 y2  stories,  52x27  feet,  wing  18x27  feet,  tile 
or  slate  roof,  oak  and  pine  floors,  stone  foun¬ 
dations,  plumbing,  heating,  electric  work,  tile 
and  marble  work,  Bond,  iron  work.  Archi¬ 
tect  taking  bids  due  as  soon  as  possible. 
Charles  C.  Pace,  Merion,  Pa.;  P.  J.  Lawler, 
Upper  Darby  P.  O.,  Pa. ;  Charles  Gilpin,  Har¬ 
rison  Building:  Henderson  &  James,  105  S. 
Fifty-second  street,  and  A.  L.  Fretz  &  Son, 
Heed  Building,  are  figuring. 

Residence,  Wynnewood,  Pa.  Architect, 
Thomas  B.  Lippineott,  11  South  'Sixteenth 
street.  Owner,  Mrs.  J.  C.  Brown,  care  of  ar¬ 
chitect.  Frame,  2 y2  stories,  34x41  feet,  shin¬ 
gle  roof,  oak  and  pine  floors,  electric  light, 
tile  and  marble  work,  Bond,  iron  work.  Archi¬ 
tect  taking  bids  due  March  17th.  William  J. 
Ryder,  1716  Sansom  street;  Don  Peters,  315 
Pelham  road;  Tourison  &  Tourison,  1310  Arch 
street;  Charles  C.  Pace,  Merion,  Pa.,  and 
Turnbull  &  Cornell,  20  South  Eighteenth 
street,  are  figuring. 

Mill  Building,  Pottstown,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second. street,  Royersford, 
Pa.  Owners,  Eleta  Knitting  Mills,  Inc.,  A.  A. 
Murray,  manager,  Main  street,  Royersford, 
Pa.  Brick,  3  stories,  36x82  feet,  composition 
roof,  concrete  and  maple  floors,  (1)  elevator, 
floor  hardener,  fire  doors,  fire  tower  (heating, 
electric  work  and  plumbing  reserved).  Archi¬ 
tect  taking  bids  due  as  soon  as  possible.  F. 

H.  Kaiser  &  Co.,  Pottstown,  Pa.;  F.  Hutt, 
Pottstown,  Pa.;  W.  A.  Becker,  Royersford, 
Pa.;  Beling  &  Bush  Co.,  Drexel  Building,  are 
figuring. 
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Silk  Throwing  Plant,  Bethlehem,  Pa.  Ar¬ 
chitects,  William  Steele  &  Sons  Co.,  1600 
Arch  street,  Philadelphia.  Owners,  R.  K.  La- 
ros  Silk  Co.,  R.  K.  Laros,  President,  Bethle¬ 
hem,  Pa.  Brick  and  steel,  3  stories,  60x240 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  light,  rolled  steel  sash  and  skylights,  fire 
doors,  elevators,  waterproofing.  Plans  in  pro¬ 
gress. 

Residence,  Brookline,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owner,  Charles  Lindgren,  Morion, 
Pa.  Stone,  hollow  tile  and  stucco,  2 y2  stories, 
26x61  feet,  slate  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  lighting.  Pre¬ 
liminary  plans  in  progress. 

School,  St.  Clair,  Pa.,  $75,000.  Architect, 
Prank  X.  Reilly,  Pottsville,  Pa.  Owners,  St. 
Clair  School  District,  St.  Clair,  Pa.  Brick,  2 
stories,  80x115  feet,  slag  roof,  wood  and  as¬ 
phalt  floors,  metal  lath,  rolled  steel  sash,  roof 
ventilators,  skylights,  metal  weather  strips, 
Bond,  iron  stairs  (heating,  electric  work  and 
plumbing  reserved).  Owners  taking  bids  due 
March  22nd. 

Apartment,  Evergreen  street,  Harrisburg, 
Pa.  Architect,  T.  H.  Hamilton,  11  North  Sec¬ 
ond  street,  Harrisburg,  Pa.  Owner,  C.  L. 
Conover,  111  Evergreen  street,  Harrisburg, 
Pa.  Brick,  3  stories,  40x56  feet,  composition 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  work.  Architect  taking  bids,  due 
March  21st.  N.  S.  Badorf,  1881  Berryhill 
street,  and  J.  W.  Pomraning,  Kunkel  Build¬ 
ing,  Harrisburg,  Pa.,  are  figuring. 

Residences  (3),  [Lancaster,  Pa.  Architect, 
F.  J.  Everts,  124  East  King  street,  Lancaster, 
Pa.  Owner,  J.  C.  Coyle,  Lancaster,  Pa.  Frame, 
3  stories,  13x32  feet,  shingle  roof,  hardwood 
floors,  hot  air  heat,  electric  light,  tile  work. 
Architect  taking  bids,  due  as  soon  as  possi¬ 
ble.  B.  F.  Bachman,  Woolworth  Building;  L. 
Y.  Wright,  9  South  Duke  street;  Andrew  Bow¬ 
man,  Lancaster,  and  John  G.  Aierstuck  &  Son, 
428  West  Lemon  street,  Lancaster,  Pa.,  are 
figuring. 

Apartment  (alts,  and  add.),  Walnut  street, 
Lancaster,  Pa.  Architect,  J.  B.  Harmon,  48 
N.  Queen  street,  Lancaster,  Pa.  Owner, 
Manuel  J.  Eby,  Lancaster,  Pa.  Brick,  3  stories, 
irregular  size,  hardwood  floors,  electric  light, 
tile  work.  Owner  taking  bids,  due  as  soon  as 
possible.  H.  Wohlsen,  Woolworth  Building; 
F.  Bouchman  and  R.- Cloud,  all  of  Lancaster, 
figuring. 

Residence  (alts.),  156  North  Queen  street, 
Lancaster,  Pa.  Architect,  J.  B.  Harmon,  48 
North  Queen  street,  Lancaster,  Pa.  Owner, 
P.  Trainter  &  J.  Manos,  on  premises.  Cabinet 
work,  vitrolite  glass,  plate  glass.  Owner  tak¬ 
ing  bids.  B.  F.  Bachman,  Woolworth  Build¬ 
ing,  and  V.  J.  Hienmenz,  26  Green  street,  Lan¬ 
caster,  Pa.,  are  figuring. 

Residence,  Ephrata,  Pa.  Architect,  M.  R. 
Evans,  10y2  East  Orange  street,  Lancaster, 
Pa.  Owner,  Levi  Eilnier,  38  North  Main 
street,  Ephrata,  Pa.  Brick,  2 y2  stories,  24x 
34  feet,  tile  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  ready 
for  sub-bids. 

Apartments  (6),  Carlisle,  Pa.  Architect,  R. 
E.  iStarr,  'Spooner  Building,  Harrisburg,  Pa. 
Owner,  R.  R.  Todd,  'South  and  Pitt  streets, 
Carlisle,  Pa.  Brick,  2  stories,  50x50  feet,  slate 
roof,  pine  floors,  Warren  Webster  roof,  elec¬ 
tric  light,  tile  work,  iron  stairs.  Owner  ready 
for  bids. 

Rank,  Enola,  Pa.,  $25,000.  Architects,  Law- 
rie  &  Lappley,  Second  and  Locust  streets, 
Harrisburg,  Pa.  Owners,  Enole  State  Bank, 
Dr.  Holmes,  Enola,  Pa.  Brick,  2  stories,  35x 
70  feet,  slag  roof,  tile  floors,  vapor  heat, 
electric  light,  hollow  tile,  metal  lath,  roof 
ventilators,  metal  window  guards,  bank  fix¬ 
tures,  vault  equipment,  ornamental  iron  work. 
Architects  will  be  ready  for  bids  March  18th. 

Bank,  Lititz,  Pa.  Architect,  C.  M.  Urban, 
Woolworth  Building,  Lancaster,  Pa.  Owners, 


Lititz  National  Bank,  G.  Grabell,  President, 
Lititz,  Pa.  Granite,  1  story,  30x62  feet,  flat 
roof,  tile  floors,  hot  water  heat,  electric  light, 
marble  work,  skylights.  Architect  will  take 
bids. 

School,  Walnut  street,  Lancaster,  Pa.  Ar¬ 
chitect,  CL  E.  Unban,  Woolworth  Building, 
Lancaster,  Pa.  Owners,  Sacred  Heart  R.  C. 
Church,  Rev.  J.  M.  Steffy,  Lancaster,  Pa. 
Brick,  2  stories,  52x93  feet,  slate  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work, 
metal  lath.  Owners  ready  for  bids. 

Residences  (2),  Columbia  Pike,  Lancaster, 
Pa.  Architect,  M.  R.  Evans,  10 y2  East  Orange 
street,  Lancaster,  Pa.  Owner,  W.  C.  Brecht, 
20  North  Queen  street,  Lancaster,  Pa.  Brick, 
2 y2  stories,  22x28  feet,  slate  roof,  hardwood 
floors,  hot  air  heat,  electric  light.  Owner  will 
take  bids  this  week. 

Residence,  Buchanan  avenue.,  Lancaster, 
Pa.  Architect,  H.  Y.  Shaub,  Imperial.  Build¬ 
ing,  Lancaster,  Pa.  Owner,  L.  K.  Knight, 
Imperial  Building,  Lancaster,  Pa.  Brick, 
stucco,'  cinder  concrete  block,  2 y2  stories,  33x 
45  feet,  slate  roof,  stone  foundations,  hard¬ 
wood  floors.  Owner  ready  for  bids. 

Residence,  Lancaster,  Pa.  Architect,  J.  B. 
Harmon,  47  North  Queen  street,  Lancaster, 
Pa.  Owner,  H.  J.  Hiemenz,  43  North  Prince 
street,  Lancaster,  Pa.  Brick,  2 y2  stories,  26x 
30  feet,  slate  roof,  hardwood  floors,  hot  air 
•heat,  electric  light.  Architect  and  owner  will 
take  bids. 

Residences  (4  pairs),  Brookline,  Pa.  Archi¬ 
tect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owner’s  name  withheld.  Brick, 
frame  and  stucco,  2  stories,  32x40  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
lighting.  Plans  in  progress. 

Hotel,  (alts.),  Sunbury,  Pa.  Architect,  F. 
G.  Fahnestock,  Patriot  Building,  Harrisburg, 
Pa.  Owner,  Neff  &  Ness,  Sunbury,  Pa.  Brick, 
general  alterations.  Too  early  for  details. 

Residence,  Riverside  Drive,  Harrisburg,  Pa- 
Architects,  Lawrie  &  Lappley,  Cotterel-Ebner 
Building,  Harrisburg,  Pa.  Owner,  Dr.  G.  H. 
Ashley,  Parkway  Apartments,  Harrisburg, 
Pa.  Brick,  stucco,  2  stories',  35x35  feet, 
shingle  roof,  hardlwood  floors,  vapor  heat,  elec¬ 
tric  light,  tile1  work.  Plans  in  progress. 

Residence,  Third  street,  Harrisburg,  Pa. 
Architect,  R.  E.  Starr,  Spooner  Building, 
Harrisburg,  Pa.  Owner,  I.  Marcus,  264  Herr 
street,  Harrisburg,  Pa.  Brick,  3  stories, 
20x157  feet,  slag  roof,  pine  floors,  steam  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Warehouse,  Lancaster,  Pa.  Architect,  E. 
CL  Uiban,  Woolworth  Building,  Lancaster, 
Pa.  Owner,  Marshall -Smith  Co.,  Inc.,  Lan¬ 
caster,  Pa.  Brick,  steel,  2  stories,  32x100 
feet,  slag  roof,  concrete  and  wood  floors,  steam 
heat,  electric  light,  iron  stairs.  Plans  in 
progress. 

Residence,  Front  and  Emerald  streets,  Har¬ 
risburg,  Pa..  Architects,  Lawrie  &  Lappley, 
Cotterel-Ebner  Building,  Harrisburg.  Owner, 
W.  L.  Ferry,  37  N.  3rd  street,  Harrisburg, 
Pa.  Stone,  2  stories,  26x60  feet  and  25x30 
feet,  tile  roof,  hardwood  and  composition 
floors,  vapor  heat,  electric  light,  tile  work. 
Architect  will  be  ready  for  bids  this  week. 

Residence,  Front-  street,  Harrisburg,  Pa- 
Architect,  'O.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  Dr.  Ohas.  Rebueh, 
412  North  Third  street,  Harrisburg,  Pa.  Brick, 
2 y2  stories,  35x60  feet,  slate  roof,  hardwood 
floors,  steam  heat  electric  light,  tile  and 
marble  work.  Architect  will  take  bids  this 
week. 

Residence,  Front  street,  Harrisburg,  Pa. 
Architect,  'C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  Judge  Hargest,  222 
Market  street,  Harrisburg,  Pa.  Brick,  2% 
stories,  31x80  feet  and  18x25  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  and  marble  work.  Architect  ready  for 
bids  due  March  23rd. 


Pennsylvania 
Contracts  Awarded 

Parochial  School,  Phoenixville,  Pa.  Archi¬ 
tects,  Hoffman  Henon,  Inc.,  Finance-  Build¬ 
ing,  Philadelphia.  Owners,  St.  Ann’s  R.  C. 
Church,  care  of  Rev.  J.  J.  Wilso,  Phoenixville. 
Brick,  cut  stone  and  steel,  2  stories  and  base¬ 
ment,  56x102  feet,  slate  roof,  cement  and 
pine  floors,  waterproofing,  iron  work,  Bond, 
kalamein  doors  (heating,  electric  lighting  and 
plumbing  reserved).  Contract  awarded  to 
John  MdShain;  1610  North  street,  Philadel¬ 
phia. 

Dormitory  (alts.),  West  Chester,  Pa.  Ar¬ 
chitect,  Walter  F.  Price,  129  South  Fifth 
street,  Philadelphia.  Owners,  Pennsylvania 
State  Normal  School,  West  Chester,  Pa.  New 
toilet  rooms,  composition  floors,  carpentry, 
plumbing.  Contract  awarded  to  Floyd  Bald¬ 
win,  West  Chester,  Pa.  Plumbing  awarded 
to  George  Palmer,  West  Chester,  Pa. 

Residences  (2),  38  and  39,  Cynwyd,  Pa.  Ar¬ 
chitects,  Seeburger  &  Rabenold,  1524  Chest¬ 
nut  street.  Owner,  name  withheld.  Frame 
and  stucco,  2 y2  stories,  39x25  feet,  16x16  feet, 
and  39x22  feet,  and  9x19  feet,  slate  roof,  oak 
and  pine  floors,  tile  and  iron  work.  Contract 
awarded  to  J.  Howard  Roberts,  Lansdowne, 
Pa. 

Apartments  (add.),  Bala,  Pa.  Architect,  R. 
R.  Neely,  2136  Pine  street,  Philadelphia.  Own¬ 
er,  Mrs.  Gladys  E.  Kendrick,  32  Conshohocken 
road,  Bala.  Brick,  3  stories,  12x20  feet  and 
17x30  feet,  slag  roof,  hardwood  floors  (heat: 
ing  and  electric  work  extensions).  Contract 
awarded  to  K.  G.  Hickey,  1114  South  Fifty- 
second  street,  Philadelphia. 

Sales  Warehouse,  West  Linden  street,  Scran¬ 
ton,  Pa.  Architects,  John  J.  Howley  and  Ar¬ 
thur  P.  Coon,  Associated,  Scranton,  Pa.  Own¬ 
ers,  Fairmont  Creamery  Co.,  30  Lackawanna 
avenue,  'Scranton,  Pa.  Concrete,  brick,  fire¬ 
proof,  2  stories,  60x70  feet  and  40x70  feet, 
slag  roof,  concrete  floors,  steam  heat,  electric 
light,  freight  elevator,  wood  blocks,  iron 
stairs.  Contract  awarded  to  Ludwig  T.  S'tipp, 
Scranton,  Pa. 

Office  Building  (add.),  Glenside,  Pa.  Archi¬ 
tect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owner,  William  T.  B.  Roberts, 
Glenside,  Pa.  Stone,  2  stories,  tile  roof,  steam 
heat,  electric  light,  copper  work,  tile  work, 
plumbing.  Contract  awarded  to  M.  E.  Hauser, 
Glenside,  Pa. 

Store  and  Office,  Edgemont  and  Sproul 
streets,  Chester,  Pa*  Architect,  Clarence 
Brazer,  Crozer  Building,  Chester,  Pa.  Owner, 
William  I.  Schaffer,  care  of  architect.  Brick, 
2  stories,  30x35  feet,  slate  and  tin  roof,  pine 
floors,  steam  heat,  electric  light,  plate  glass. 
Contract  awarded  to  William  Provost,  Jr., 
1216  Walnut  street,  Chester. 

Residence,  Roslyn,  Pa.  Architect,  Robert 
C.  Winter,  11  South  Sixteenth  street.  Owner, 
Thomas  P.  Houpt,  Roslyn,  Pa.  Frame,  2% 
stories,  25x30  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awmrded  to  Hillthorpe  Const.  Co.,  Ros¬ 
lyn,  Pa. 

Church,  Emaus,  Pa.  Architects,  Ritcher  & 
Eiler,  Sixth  and  Court  streets,  Reading,  Pa. 
Owners,  St.  John’s  Reformed  Church,  Rev.  D. 
E.  Schaeffer,  Emaus,  Pa.  'Stone,  1  story  and 
gallery,  42x86  feet,  concrete  foundations,  slate 
roof,  maple  floors,  vapor  heating,  electric 
light,  metal  lath,  skylights.  Contract  awarded 
to  A.  P.  Houser,  Emaus,  Pa. 

Warehouse  (add.),  North  George  street, 
York,  Pa.  Architects,  Gimmell  &  BiUmeyer, 
Rossmiller  Building,  York,  Pa.  Owner,  L.  M. 
Hartman,  Philadelphia  and  Drake  streets, 
York,  Pa.  Brick,  2  stories,  50x130  feet,  slag 
roof,  maple  floors,  electric  lighting,  heating 
extension.  Contract  awarded  to  Smith-Hodg- 
son  Co.,  York,  Pa. 


THE  BUrLDEHS*  UXJIDE 

179 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Depart¬ 
ment,  Capitol  Building,  Harrrisburg,  Pa. 

Clearfield  County,  Appli.  1787,  Curwensville 
Borough,  $65,820.85.  Contract  awarded  to 
Lynn  A.  Brua,  Jr.,  Hollidaysburg,  Pa. 

Clearfield  County,  Appli.  1787,  Knox  Town¬ 
ship,  $146,954.40.  Contract  awarded  to  Burd- 
Const.  Co.,  Cresson,  Pa. 

Clearfield  County,  Appli.  1435,  Osceola  Mills 
Borough,  $27,304.50.  Contract  awarded  to 
Gifford  &  Pritchard,  Phillipsburg,  Pa. 

Clearfield  County,  Appli.  1774,  Sandy  Town¬ 
ship,  $52,112.50.  'Contract  awarded  to  W.  C. 
Guncheon  &  Co.,  Smethport,  Pa. 

Bradford  'County,  A-1303,  Athens  Town¬ 
ship.  Contract  awarded  to  Horn  &  Devling, 
Galeton,  Pa.  $80,329.85. 

Bradford  County,  A-1246,  Smithfield  and 
Ulster  Townships.  Contract  awarded  to  Horn 
&  Devling,  Galeton,  Pa.  $291,758.40. 

Road  Work,  Pennsylvania.  Owners,'  De¬ 
partment  of  Highways,  Capitol  Building,  Har¬ 
risburg,  Pa. 

Bradford  County,  R-279,  A-1248,  Canton 
and  Leroy  Townships.  Contract  awarded  to 
A.  W.  Hinaman,  Akron,  Ohio.  $260,923.59. 

Clearfield  'County,  A-1787,  Pike  Township, 
$81,392,21.  Contract  awarded  to  Burnside 
Const.  Co.,  Burnside,  Pa. 

Clearfield  County,  A-1776,  Sandy  Township, 
$164,663.85.  Contract  awarded  to  Matthews 
Brothers  Const.  Co.,  Pittsburgh,  Pa. 

Jefferson  County,  R-248,  Rose  and  Eldred 
Townships  and  Brookville  Borough,  $138,- 
378.55.  'Contract  awarded  to  Matthews  Broth¬ 
ers  Const.  Co.,  Pittsburgh,  Pa. 

McKean  County,  R-10,  Eldred  Township 
and  Borough,  $150,973.20.  Contract  awarded 
to  Peter  B.  Colgan,  Eldred,  Pa. 

Stables,  Twelfth  and  Chestnut  streets, 
Chester,  Pa.  $7,000.  Owners,  Wm.  Friehofer 
Baking  Co.,  20th  and  Indiana  Avenues,  Phila¬ 
delphia.  Brick,  slow  burning,  2  stories,  30x- 
87  feet,  slag  roof,  pine  floors,  electric  light, 
iron  work.  Contract  awarded  to  ■  P.  Haibach 
Cont.  Co.  26th  and  Thompson  streets,  Phila. 

Store,  (alts,  and  add.),  118  North  Queen 
street,  Lancaster,  Pa.  Architect,  M.  R. 
Evans,  10%  E.  Orange  street,  Lancaster,  Pa. 
Owner,  B.  F.  Barr,  on  premises.  Brick,  1 
story,  30x47  feet,  slag  roof,  electric  light, 
tile  work,  pine  floors.  Contract  awarded  to 
Herman  Wahlsen,  Woolworth  Building,  Lan¬ 
caster,  Pa. 


New  Jersey 
Construction  News 

Residence,  Morris  Heights,  Trenton,  N.  J. 
Architects,  Fowler  &  Seaman,  Broad  Street 
Bank  Building,  Trenton,  N.  J.  Owner,  Rob¬ 
ert  G.  Leavitt,  care  of  architects.  Brick.  Too 
early  for  details. 

School,  Fairton,  Cumberland  County,  N.  J. 
Architect,  H.  A.  Hill,  Broad  Street  Bank 
Building,  Trenton,  N.  J.  Owners,  Fairfield 
Township,  care  of  Paul  Trenchard,  Fairton, 
N.  J.  Brick,  1  story  and  basement,  (5)  rooms, 
slate  roof,  pine  floors,  steam  heat,  electric 
light,  hollow  tile,  metal  lath.  Plans  in  pro¬ 
gress. 

State  Hospital  (add.),  Trenton,  N.  J.,  $225,- 
000.  Architects,  Department  of  Institutions 
and  Agencies,  Division  of  Architecture  and 
Construction,  Capitol  Building,  Trenton,  N.  J. 
Owners,  State  of  New  Jersey,  care'  of  Warden 
Natchley,  on  premises.  (Steel,  fireproof,  1  and 
2  stories,  irregular  size,  slate  roof,  composi¬ 
tion  and  hardwood  floors,  hollow  tile,  metal 
lath,  two  freight  elevators,  electric  light,  tile 
and  marble  work,  rolled  steel  sash  and  sky¬ 
lights,  kalamein  doors,  roof  ventilators.  Plans 
in  progress.  Ready  for  bids  in  about  two 
weeks. 


Junior  High  School,  Collingswood,  N.  J.  Ar¬ 
chitect,  Paul  A.  Davis,  3rd,  1713  Sansom 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Collingswood,  N.  J.  Preliminary  plans 
in  progress.  Too  early  for  details. 

Hall  and  (5)  Stores,  Vineland,  N.  J.  Archi¬ 
tect,  George  E.  'Savage,  Witherspoon  Building, 
Philadelphia.  Owners,  Masonic  Temple  Asso¬ 
ciation,  Vineland,  'N,  J.  Stone,  3  stories. 
Plans  about  completed. 

Passengers  Station,  Chelsea,  N.  J.  Archi¬ 
tect,  private  plans.  Owners,  Pennsylvania 
Railroad?  Company,  Maintenance  of  Way, 
Broad  street  Station,  Philadelphia.  Brick, 
.-'one  and  steel.  Plans  in  progress. 

School,  Dining  Hall,  Several  Cottages,  Boil¬ 
er  House  and  Pump  House,  Scudders  Farm, 
near  Trenton  Junction,  N.  .  J.  Architects, 
Gilbert  &  Betelle,  New-ark,  N.  J.,  and  A.  H. 
Moses,  Camden,  N.  J.  Owners,  School  for  the 
Deaf,  Commissioner  of  Education,  State 
House,  Trenton,  N.  J.  Brick,  cut  stone  and 
steel,  1  story^  170x51  feet,  (2)  wings,  80x50 
feet  and  51x59  feet,  Cottages,  1%  stories, 
93x32  feet,  wing  33x44  feet,  Boiler  House,  1 
story,  48x42  feet,  Pump  House,  1  story,  30x15 
•feet,  slate  and  slag  roof,  cement  and  pine 
floors,  metal  lath,  safety  treads,  metal  win¬ 
dow  guards,  water  and  dampproofing,  kala¬ 
mein  doors,  rolled  steel  sash  and  skylights, 
tile,  marble  and  terrazzo  work,  steam  heat, 
electric  light.  Owners  taking  bids  due  March 
28th.  Wills,  Bill  Co.,  1706  Sansom  street, 
and  William  Linker  Co.,  735  Cherry  street, 
Philadelphia,  figuring. 

Residence,  Haddonfield,  N.  J.  Architect, 
J.  Fletcher  Street,  129  South  Fifth  street, 
Philadelphia.  Owner,  J.  W.  Munger,  Broad¬ 
way,  Camden,  N.  J.  Owner,  care  of  William 
B.  Smith,  1941  Master  street,  Philadelphia, 
taking  revised  bids  due  March  16th.  H.  G. 
Campion,  Otis  Building,  Philadelphia,  is  fig¬ 
uring. 

Residence,  Merchantville,  N.  J.  Architects, 
Morris  &  Erskine,  1716  Cherry  street,  Phila¬ 
delphia.  Owner,  Alfred  M.  Elwell,  Merchant- 
ville,  N.  J.  Hollow  tile,  brick  and  stucco,  2% 
stories,  40x40  feet,  single  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Architects  taking  bids  due  March  18th.  J. 
W.  Draper,  J.  F.  Bachmann  and  Lewis  T. 
West  ,all  of  Camden,  N.  J.,  and  P.  T.  James, 
Merchantville,  N.  J.,  are  figuring. 

Residence,  Dean  street,  Trenton,  N.  J.  Ar¬ 
chitect,  R.  G.  Consolloy,  Commonwealth  Build¬ 
ing,  Trenton,  N.  J.  'Owner,  F.  W.  Consolloy, 
1218  West  State  street,  Trenton,  N.  J.  Hol¬ 
low  tile  and  stucco,  2%  stories,  36x26  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  taking 
bids  due  March  18th.  Edward  La  Rue,  53 
South  Hermitage  avenue;  W.  Hicks,  1402 
West  'State  street,  and  Harris  &  Fisher,  all 
of  Trenton,  N.  J.,  are  figuring. 

Store  and  Office  (add.),  Montgomery  and 
Hanover  streets,  Trenton.  Architects,  Fowler 
&  Seaman,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Fitz  Charles  Dry  Goods 
Co.,  on  premises.  Brick,  5  stories,  25x62  feet, 
slag  roof,  pine  floors,  electric  light,  tile,  mar¬ 
ble  and  terrazzo  work,  metal  lath,  hollow 
metal  skylights,  fire  doors.  Architect  ready 
for  bids  due  March  22nd.  J.  H.  Morris  & 
Son,  Broad  and  Hudson  streets;  S.  W.  Mather 
&  Son,  Greenwood  and  Canal  streets;  Burton 
&  Burton,  American  Mechanics’  Bank  Btiild- 
ing;  Jackson  Brothers;  Thomas  Day,  Bruns¬ 
wick  and  Southard,  and  Harris  &  Fisher,  all 
of  Trenton,  N.  J.,  are  figuring. 

Residence,  Haddonfield,  N.  J.,  $12,000.  Ar¬ 
chitect,  L.  M.  Dorsey,  Haddonfield,  N.  J. 
Owner,  Dr.  Percy  Houseman,  Haddonfield, 
N.  J.  Brick,  2%  stories,  36x28  feet,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light.  Architect  taking  bids  due  March  20th. 
J.  W.  Draper,  436  Haddon  avenue,  Camden, 
N.  J.,  figuring. 


Stores  (2),  Trenton,  N.  J.  Architect,  R.  G. 
Consolloy,  Commonwealth  Building,  Trenton, 
N.  J.  Owner,  N.  A.  K.UBugbee,  206  East 
Hanover  street,  Trenton,  N.  J.  Brick,  1  story, 
30x50  feet,  slag  robf,  tile  floors,  hollow  tile, 
hot  water  heat,  electric  light,  plate  glass,  sky¬ 
lights,  store  fixtures;  Owner  will  build. 

School  (add.),  Maple  Shade,  Hamilton 
Township,  N.  J.  Architect,  William  Kleman, 
First  National  Bank  Building,  Trenton,  N.  J. 
Owners,  Board  of  Education,  W.  A.  Robinson, 
Greenwood  street,  Trenton.  Brick,  2  stories, 
6  rooms,  40x90  feet,  slag  roof,  hollow  tile, 
metal  lath.  Lowest  bids  submitted  by:  Bur¬ 
ton  &  Burton,  American  Mechanics’  Bank 
Building,  Trenton,  $50,599.  Heating  and 
plumbing,  William  G.  Royer,  510  Stuyvesant 
street,  Trenton,  $12,810.  Electrical  work, 
Jackson  Electric  Co.,  Trenton,  N.  J.,  $2,395.40. 

Cell  Building,  Lakehurst,  N.  J.  Owners, 
United  States  Government,  Bureau  of  Yards 
and  Docks,  Washington,  D.  C.  Lowest  bid¬ 
der:  Charles  Gilpin,  Harrison  Building,  Phila¬ 
delphia,  $19,295. 


New  Jersey 
Contracts  Awarded 

Store  and  Apartments,  Atlantic  avenue,  be¬ 
tween  Windsor  and  Richmond  streets,  Atlan¬ 
tic  City,  N.  J.  Architect,  H.  A.  Stout,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owner, 
Charles  Kline,  Atlantic  City,  N.  J.  Brick, 
stone  and  steel,  3  stories  and  basement,  37x70 
feet,  slag  roof,  oak  and  pine  floors,  metal  lath, 
plate  glass,  steam  heat,  electric  light,  tile 
and  marble  work.  Contract  awarded  to  Lam 
Building  Co.,  1001  Wood  street,  Philadelphia. 

Comfort  Station,  Montgomery  avenue,  Tren¬ 
ton,  N.  J.,  $30,000.  Architect,  H.  A.  Hill, 
Broad  Street  Bank  Building,  Trenton,  N.  J. 
Owners,  City  of  Trenton,  care  of  Mr.  Fell, 
City  Hall,  Trenton,  N.  J.  Indiana  limestone, 
concrete  and  brick,  1  story,  14x60  feet,  slag 
roof,  tile  floors,  electric  light,  tile  and  marble 
work.  Contract  awarded  to  J.  H.  Morris  & 
Co.,  Broad  and  Hudson  streets,  Trenton,  N.  J. 

Factory,  Muirheid  'avenue,  Trenton,  N.  J., 
$9,000.  Architect,  private  plans.  Owners, 
Star  Porcelain  Co.,  Muirheid  avenue,  Tren¬ 
ton,  N  J..  Concrete,  brick,  2  stories,  70x101 
feet,  slag  roof,  concrete  and  mill  construc¬ 
tion  floors,  electric  light,  rolled  steel  sash, 
metal  lath.  Contract  awarded  to  Karno- 
Smith  Co.,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J. 

Residence,  Trenton,  N.  J.-  Architect,  Wal¬ 
ter  Hankin,  39  East  State  street,  Trenton, 
N.  J.  Owner,  John  McCann,  care  of  archi¬ 
tect.  Frame,  2%  stories,  21x33  feet,  shingle 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Contract  awarded  to  Charles 
Randall,  43  North  Hermitage  avenue,  Tren¬ 
ton,  N.  J. 

Residences  (2),  145-47  Barnt  street,  Tren¬ 
ton,  N.  J.,  $7,300.  Architect,  private  plans. 
Owner,  Mike  Hratko,  Trenton,  N.  J.  Brick,  2 
stories,  28x30  feet,  slate  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
N.  Kudro,  Trenton,  N.  J. 

Residence,  Greenwood  avenue,  Trenton, 
N.  J.,  $5,000.  Architect,  private  plans.  Own¬ 
er,  Miller  Margum,  Trenton,  N.  J.  Frame 
and  shingle,  2%  stories,  22x28  feet,  slate 
roof,  pine  floors,  electric  lighting.  Contract 
awarded  to  William  Ivins,  Trenton,  N.  J. 

Stable  and  Repair  Shop',  'Camden,  N.  J., 
$10,000.  Architect,  private  plans.  Owners, 
Friehofer  Baking  Co.,  20th  and  Indiana  Ave. 
Brick,  slow  burning,  2  stories,  41x56  feet, 
and  1  story,  40x48  feet,  slag  roof,  oak  and 
pine  floors,  electric  light,  rolled  steel  sash, 
iron  work.  Contract  awarded  to  P.  Hai¬ 
bach  Cont.  Co.,  26th  and  Thompson  streets. 
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Proposals 


INVITATION  FOE,  PROPOSALS. 

GENERAL  ADVERTISEMENT  ON  THE 

CONSTRUCTION  OF  BUILDINGS  FOR 
NEW  JERSEY  SCHOOL  FOR 
THE  DEAF 

Public  notice  is  hereby  given  that  sealed 
proposals  for  furnishing  labor  and  materials 
to  construct  a  School  and  Dining  Hall  com¬ 
bined — several  cottages',  Boiler  House,  and 
Pump  House  where  shown  on  plot  plan,  on 
ground  known  as  the  Scudder  Farm,  near 
Trenton  Junction,  N.  J.,  for  the  New  Jersey 
School  for  the  Deaf,  will  be  received  and 
opened  by  the  Architects  at  the  office  of  the 
Commissioner  of  Education,  State  House, 
Trenton,  New  Jersey,  on  March  28th,  at 
eleven  (11)  o’clock  A.  M. 

The  work  for  which  proposals  are  hereby 
invited  covers  the  complete  construction  of 
the  (School  Building  and  Dining  Hall  com* 
bined,  and  several  cottages,  the  Boiler  House 
and  the  Pump  House,  including  water  supply, 
eletcric  work,  heating  and  ventilating,  and 
drainage,  all  ready  for  movable  equipment. 

Bids  will  be  received  for  the  work  under 
five  separate  contracts  as  follows: 

1.  For  general  construction  of  entire  group 
of  buildings  consisting  of  the  School  and  Din¬ 
ing  Hall  building  combined,  the  cottages,  and- 
the  Boiler  House. 

2.  For  plumbing  work  for  the  entire  group 
of  buildings  as  above. 

3.  For  the  electrical  work  for  the  entire 
group  of  buildings  as  above. 

4.  For  the  heating  work  for  the  entire 
group  of  buildings  as  above. 

5.  For  sewage  disposal  plant  with  Pump 
Bouse  complete. 

The  right  is  reserved  to  accept  or  reject 
any  or  all  proposals.  All  bids  must  be  in 
sealed  envelopes  endorsed  ‘  ‘Proposal  for  New 
Jersey  School  for  the  Deaf,”  and  stating  the 
branch  of  work  covered.  No  bid  will  be 
considered  unless  accompanied  by  a  certified 
check  to  the  order  of  the  State  of  New  Jersey, 
in  the  amount  of  five  per  cent,  of  the  bid, 
or  bid  bond  in  like  amount,  binding  the 
bidder  to  execute  a  contract  if  awarded  to 
him.  The  terms  of  proposal  with  surety  re¬ 
quired  are  fixed  by  the  specifications. 

Copies  of  the  drawings  and  specifications 
will  be  on  file  at  the  office  of  the  architects 
for  the  purpose  of  estimating.  A  limited 
number  of  copies  of  the  plans,  and  specifica¬ 
tions  will  be  loaned  to  the  prospective  bid¬ 
ders  on  deposit  of  a  certified  check  to  their 
order  in  the  sum  of  $50.  These  plans  may 
be  obtained  by  application  to  Arnold  H. 
Moses,  Architect,  Temple  Building,  Camden, 
New  Jersey.  If  plans  and  specifications  are 
returned  or  before  the  submission  of  estimates 
the  check  will  be  returned,  but  should  the 
plans  and  specifications  be  not  returned,  the 
deposit  may  become  forfeited. 

Guilbert  &  Betelle, 

Arnold  H.  Moses, 

Associated  Architects. 

Dated  March  4,  1922. 


Delaware 

Construction  News 

Apartment  and  Store,  Wilmington,  Del.  Ar¬ 
chitect,  E.  C.  May,  Dupont  Building,  Wil¬ 
mington,  Del.  Owner,  name  withheld.  Brick, 
terra  cotta,  3  stories,  85x25  feet,  tile  roof, 
hardwood  floors,  hot  water  heat,  electric- light, 


hollow  tile,  metal  lath,  tile,  marble  and  ter- 
razzo  work,  roof  ventilators,  plate  glass, 
metal  weather  strips,  copper  work,  metal 
bulks,  terra  cotta,  ornamental  iron  work. 
Plans  in  progress. 

Bank  (alts.),  Third  and  Market  streets, 
Wilmington,  Del.  Architect,  E.  C.  (May,  Du¬ 
pont  Building,  Wilmington,  Del.  Owners, 
Farmers’  Bank,  care  of  architect.  Metal 
trim,  revolving  doors,  marble  work.  Plans  in 
progress. 

Apartment  and  Store  (alts,  and  add.),  Wil¬ 
mington,  Del.  Architect,  J.  McKibbin,  Indus¬ 
trial  Trust  Building,  Wilmington.  Owner, 
Nathan  Barsky,  904  West  street,  Wilmington. 
Brick,  1  story,  composition  roof,  pine  floors, 
plate  glass,  cement  work,  mill  work,  interior 
alterations,  iron  work.  Architect  ready  for 
revised  bids  due  March  20t'h.  Charles  H. 
Brice,  2801  Franklin  street,  Wilmington,  Del.; 
J.  E.  Healy  &  Son,  707  Tatnall  street;  J.  A. 
Bader  &  Co.,  Lackey  Building;  Charles  J; 
Dougherty,  2515  West  Eighteenth  street;  A. 
S.  Reed  &  Bro.  Co.,  702  Orange  street,  all  of 
Wilmington,  Del.,  are  figuring. 


Delaware 

Contracts  Awarded 

Residence,  Boulevard  and  Concord  avenue, 
Wilmington,  Del.  Architect,  E.  C.  May,  Du¬ 
pont  Building,  Wilmington,  Del.  Owner,  name 
withheld.  Brick  and  stucco,  2%  stories,  25x41 
feet  and  25x16  feet,  stone  foundations,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  Ed¬ 
ward  L.  Johnson,  1316  Clayton  street,  Wil¬ 
mington. 

Residence,  Grant  avenue,  Wilmington,  Del. 
Architect,  E.  C.  May,  Dupont  Building,  Wil¬ 
mington,  Del.  Owner,  name  withheld.  Brick 
and  stucco,  2  stories,  315x120'  feet,  shingle  roof, 
hardwood  floors,  vapor  heat,  electric  light,  tile 
and  marble  work.  Contract  awarded  to  Ed¬ 
ward  L.  Johnson,  1316  Clayton  street,  Wil¬ 
mington,  Del. 

Factory,  715  East  Fifth  street,  Wilming¬ 
ton,  Del.,  $19,000.  Architect,  private  plans. 
Owners,  Martin  Leather  Co.,  on  premises. 
Brick,  2  stories,  36x48  feet,  slag  roof,  con¬ 
crete  and  wood  floors,  steam  heat,  electric 
light,  fire  doors.  Contract  awarded  to  S.  H. 
McCoy,  2213  Washington  street,  Wilmington. 

Incinerator  Plant,  Liberty  street,  Wilming¬ 
ton,  Del.,  $75,000.  Architect,  private  plans. 
Owners,  City  of  Wilmington  Board  of  Health, 
Wilmington,  Del.  Brick,  fireproof,  2  stories, 
58x36  feet,  slag  roof,  concrete  and  wood 
floors,  electric  light,  fire  doors.  Contract 
awarded  to  Davis  Garbage  Furnace  Co.,  Lan¬ 
caster,  Pa. 


Miscellaneous 
Construction  News 

Stores  and  Apartment,  Binghamton,  N.  Y. 
Architects,  Russoniello  &  Price,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  Oorlass 
Brothers,  on  premises.  Frame  and  stucco,  2 
stories,  48x72  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light,  plate  glass,  sky¬ 
lights,  roof  ventilators,  metal  ceilings.  Plans 
in  progress. 

Residence,  Winston-Salem,  N.  C.  Architect, 
Charles  Barton  Keen,  Bailey  Building,  Phila¬ 
delphia.  Owner,  C.  A.  Kent,  Winston-Salem, 
N.  O.  Brick  and  hollow  tile,  2*4  stories,  42x 
50  feet,  garage  in  basement,  slate  or  tile 
roof,  oak  floors,  vapor  heat,  electric  light, 
tile  work.  Architect  taking  bids,  due  March 
21,st.  Fogle  Bros.,  Winston-Salem,  N.  C. ;  W. 
H.  Fetter,  Winston-Salem,  N.  C.;  Robt.  M. 


Hunter,  Charlotte,  N.  €.;  C.  J.  Michaels, 
Greensboro,  N.  C.;  J.  L.  Crouse,  Greensboro, 
N.  C.;  J.  Sims  Wilson-  Co.,  1125  Brown  street, 
and  McNeill  Valentine  Co.,  141  North  Broad 
street,  Philadelphia,  are  figuring. 

Law  School,  Wheeling,  W.  Va.  Architect, 
Charles  W.  Bates,  Wheeling,  W.  Va.  Owners, 
University  of  West  Virginia,  Sheeting,  W. 
Va.  Stone,  3  stories,  80x270  feet,  slate  roof, 
oak  and  pine  floors.  Architect  taking  bids, 
due  March  27th.  Penn  Const.  &  Eng.  Co., 
3840  Spring  Garden  street,  Philadelphia,  fig¬ 
uring. 

Church  (add.),  Seventh  and  Randolph 
streets,  N.  W;y  Washington,  D.  C.  Architects, 
Charles  L.  Bolton  &  Sons,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  Petiworth  Baptist 
Church,  Rev.  Paul  Langhorne,  619  Quincy 
avenue,  N.  W.,  Washington,  D.  C.  Brick,  1 
story  and  basement,  42x90  feet.  Plans  com¬ 
pleted.  Architects  ready  for  bids. 

Residence,  Towson,  Md.  Architect,  Charles 
Barton  Keen,  Bailey  Building,  Philadelphia. 
Owner,  John  Doebler,  Baltimore,  Md.  Frame, 
clapboard,  2 y2  stories,  22x30  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  or  vapor 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids  due  March  21st.  Louis  R.  Andrew 
and  O.  C.  Hood,  Riderwood,  Md.;  Louis  C. 
Wood,  Do  vans,  Md.;  G.  Walter  Tovell,  Eutah 
and  McCulloh  streets',  and  Hicks,  Tase  &  Nor¬ 
ris,  Inc.,  106  West  Madison  street,  Baltimore, 
Md.,  figuring. 

Department  Store,  Richmond,  Va.  Archi¬ 
tect,  Starrett  &  Van  Vleek,  80  W.  40th  st., 
N.  Y.  City.  Owner,  Miller  and  Rhoads,  Inc., 
on  premises.  Brick  and  steel  and  terra  cotta, 
6  stories,  195x166  feet,  Barrett  roof,  cement, 
oak  and  maple  floors,  hollow  tile,  metal  lath, 
safety  treads,  water  and  dampproofing,  iron 
work  and  stairs,  fire  doors,  copper  skylights, 
tile,  marble  and  terrazzo  work.  Architects 
taking  bids  due  March  20th.  F.  W.  Mark 
Const.  Co.,  Commercial  Trust  Building,  Phila¬ 
delphia,  are  figuring. 


(Continued  from  page  168) 
will  be  called  from  time  to  time,  and  it 
is  hoped  that  within  a  reasonable  time 
the  work  will  have  an  important  effect  in 
stimulating  building  and  reducing  build¬ 
ing  costs. 

The  following  was  the  representation 
present  at  the  meeting;  F.  L.  Acker- 
main,  American  Institute  of  Architects, 
New  York;  Dr.  P.  G.  Agnew,  American 
Engineering  Standards  Committee,  New 
York ;  Carl  F.  Greishaber,  Delano  & 
Aldrich,  New  York;  W.  H.  Ham,  Bridge¬ 
port  Housing  Co.,  Bridgeport,  Conn. ; 
W.  S.  Hays,  National  Federation  of  Con¬ 
struction  Industries,  Philadelphia ;  Noble 
F.  Hoggson,  Hoggson  Brothers,  New 
York;  SulliVan  W.  Jones,  American  In¬ 
stitute  of  Architects.  New  York;  E.  W. 
MlcCullough,  Chamber  of  Commerce  of 
U.  S.,  Washington ;  Walter  E.  Trusdeli, 
Consulting  Construction  Engineer,  New 
York;  Stephen  F.  Voorhees,  American 
Institute  of  Architects,  New  York; 
Waddy  B.  Wood,  Architect,  Washington. 

Representatives  of  the  Department  of 
Commerce:  Dr.  John  M.  Gries,  Chief, 
Building  and  Housing  Division;  James 
S.  Taylor,  Administrative  Assistant ;  Win. 
A.  Durgin,  Chief,  Division  of  Simplified 
Practice;  Ray  M.  Hudson,  Technical 
Assistant. 


Reference  Directory  for  Arc^SctSJSe“ers 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Bine  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St„  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 


BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24tb  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. £29  N.  3rd  St.,  Phila. 

Contract  Waterproofing  C.o . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  11 . . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Wldener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F..  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son - 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phity. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . .1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St., 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 

IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . ...435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhill  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J.,  &  Co . 1835  Ludlow  St..  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H„  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co.  . . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


Phila.  Magna  Sand  Co. 


REFRIGERATORS. 

Borden  Stove  Co _ _ 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . .  .46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phila. 

. 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave. 
SHEETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St„  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Slieetroek) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  by  Jobbers  Everywhere 

JOSEPH  A.  VOGEL  CO. 

WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


NEW  YORK 
BOSTON 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 

Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


SAN  FRANCISCO 
FT.  WORTH 


SEWER  PIPE 


FLUE  LINING  WALL  COPING 


J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  BRICK 
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Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally 
Located  Showrooms  to  Inspect 

"RICHARDSON”  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  Laundry  Heaters  Has  Ranges 
Coal  and  Combination  Ranges 

Bell  Phone:  ICerstone  Phone : 

Locust  5726  Race  3289 
Locust  5727  Race  3289 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Us'ng  the 

Tie  Rod  System 


TIE  ROD 


INTERLOCKING  TREAD  AND 


PHOTOSTAT  PRINTS  DRAWING  MATERIALS  BLUE  PRINTS 

KEYSTONE  BLUE  PAPER  CO. 


910-912  FILBERT  STREET,  PHILA. 


KEYSTONE: 

RACE  7119 


Both  Phone* 


Italian 

^JlarMe  Jllosaxc  €T<r. 

Manufacturers  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 


Kensington  6652 


Park  2231 


Bell  Phone:  Market  31S8 


Keystone  Phone :  Main  S 1 4  5 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 

Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

P-  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  0th  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone : 

Park  3047 


TILE  BATH  ACCESSORIES  THAT 
WILL  MATCH  YOUR  TILE 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


Tile,  Marble,  Slate 

Tile  Accessories 

Medicine  Closets 


Are  We  on  YOUR  Bidding  List? 
If  not 

Call  OREgon  6649  J 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimate! Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
SSth  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

COLD  WATER  PAINTiNG- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  g'ive  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

m  North  Eighth  Street,  PHILADELPHIA 
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We  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  troubl'e. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED-BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

4M8-50  N.  SECOND  STREET,  FRILA.,  PA. 


/leckDros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

ECONOMY 


SERVICE 


offer  the  utmost  in 

durability 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 

Office  and  Display  Rooms : 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J..  Lansdowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-PROOF  ? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Materials  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

424  Bulletin  Building.  Philadelphia 
Spruce  7791 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


IRON] 
WIRE 


TRANSIT  am  LEVELS 

NEW  AND  SECOND-HAND 

Our  exceptionally  good 
facilities  make  it  pos¬ 
sible  for  us  to  do  the 
finest  grade  of  repair  work 

F.  WEBER  CO. 

1125  CHESTNUT  ST. 
Philadelphia 


“CONSULT  US  AND  KEEP  DRY” 

aquAbar 

WATERPROOFING  PRODUCTS 

DAMPPROOFING 
FOR - 

FOUNDATIONS 

No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS— Ready  Mixed,  semi-liquid,  paste. 
COLORS— in  oil  Japan,  distemper,  dry. 

VARNISHES— Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


,  ELIMINATING  THE  CONTRAC¬ 
TOR* 

BY  J.  H.  SCOBELL 

Craig-Curtiss  Co.,  Cleveland,  Ohio 

THE  Fallacy  of  Attempting  Partly 
to  Eliminate  the  Contractor”  is  a 
subject  that  we  have  discussed  in 
an  informal  way  at  one  or  two  of  our 
local  luncheons.  It  seems  that  in  Cleve¬ 
land  there  has  been  a  tendency  on  the 
part  of  the  owner  to  place  more  of  the 
so-called  sub-trade  contracts  direct  and 
the  practice  has  grown  considerably  in 
the  past  two  years.  I  am  sorry  that  I 
haven’t  had  a  chance  to  find  what  has 
been  the  practice  in  other  cities  and 
whether  that  growth  is  similar  to  what 
we  find  in  Cleveland  or  not. 

In  Cleveland  we  have  always  had,  as 
far  back  as  my  memory  serves,  many 
cases  of  the  owner  placing  the  plumbing 
and  heating  trades  direct.  During  the 
last  two  years  we  have  had  some  in¬ 
stances  where  all  of  the  sub-trade  work 
except  masonry,  concrete  and  carpentry 
have  been  placed  direct  by  the  owner 
through  the  architect.  As  we  all  know 
that  doesn’t  relieve  the  contractor  of  any 
great  responsibility  except  the  making  of 
the  contract,  and,  perhaps,  the  furnishing 
of  the  cash  to  pay  the  subcontractor. 


*Address  before  the  Building  Division, 
Annual  Meeting,  A.  G.  C.,  Cleveland,  O. 


C ost- With-Fixed-ff ee  Contracts. 

As  an  evidence  of  just  how  far  the 
practice  has  extended  in  Cleveland,  I  may 
say  that  we  have  handled  in  the  last  two 
years  approximately  twelve  contracts  of 
fair  size.  Of  those  twelve,  eight  of  them 
were  cost-with-fixed  fee  contracts.  Of 
the  twelve,  in  only  three  cases  have  we 
handled  all  of  the  sub-trade  work.  In 
the  eight  cost-with-fixed-fee  contracts,  we 
figured  that  the  cost  of  the  completed  job 
was  approximately  six  million  dollars. 
Our  part  of  that  was  under  four  million 
dollars,  so  that  what  happens  is  that  our 
fixed  fee  is  based  on  only  a  portion  of 
the  work  for  which  we  actually  are  re¬ 
quired  to  be  responsible. 

The  fact  that  a  contractor,  in  handling 
only  part  of  the  work,  has  his  fee  limited 
by  the  amount  of  work  estimated  is  one 
feature.  Another  is  that  it  doesn’t  help 
the  industry  any  to  have  that  condition 
grow.  It  is  a  reflection  on  the  general 
.contractors  of  this  city,  and  I  think  on 
the  whole  industry,  to  have  him  relieved 
from  responsibility  that  he  has  had  in  the 
past  and  that  he  virtually  must  be  respon¬ 
sible  for,  whether  they  are  written  in  his 
contract  or  not. 

Why  Sub-Trades  Deal  With  Owners 

I  am  just  going  to  say  what  I  think  are 
the  causes  and  the  effects.  The  cause,  as 
I  see  it,  is  the  preference  of  some  of  the 
mechanical  trade  contractors  to  deal 
direct  with  the  owner  or  architect  instead 
of  through  the  general  contractor.  I 


might  say  that,  to  my  knowledge,  one  of 
the  mechanical  trade  associations  in 
Cleveland  has  gone  on  record  as  requir¬ 
ing  their  members  always,  when  possible, 
to  make  their  contracts  direct  with  the 
owner;  and  we  have  had  some  instances, 
at  least  one  or  two  where  it  came  to  our 
attention,  that  the  owner  was  furnished 
by  a  sub-contractor  with  a  lower  bid  than 
were  the  general  contractors.  That  prac¬ 
tice  can  very  easily  be  extended  if  we  do 
nothing  to  stop  it. 

Another  cause  is  that  some  of  the  sub¬ 
contractors  look  out  and  furnish  their 
own  systems  for  use  by  the  architect.  I 
suppose  another  cause  is  that  some  con¬ 
tractors  have  in  the  past  made  substitu¬ 
tions  in  violation  of  the  standard  re¬ 
quired  by  the  architect.  The  big  cause, 
however,  is  the  apathy  of  the  general 
cotractors,  or  the  keen  competition 
which  permits  of  the  practice. 

Effect  on  the  Contractor 

The  effect  of  this  is  to  relieve  the  con¬ 
tractor  of  practically  no  responsibility 
that  he  otherwise  would  have  had,  ex¬ 
cept  the  payment  of  the  money  and  the 
saving  to  the  owner  of  part  of  the  con¬ 
tractor’s  legitimate  fee.  The  practice 
tends  to  discount  the  value  and  the  im¬ 
portance  of  the  services  of  the  general 
contractor  and  likewise  the  industry. 

As  to  the  cure,  I  don’t  know.  We  have 
let  it  go  by  default;  it  is  gathering- 
ground,  and  I  don’t  see  how  we  are  going 
(Continued  on  Page  196) 


DRAWING 

MATERIALS 


Charles  H.  Robbins,  Jr. 


1  209  Arch  Street, 

BELL  PHONE,  SPRUCE  1256 


Philadelphia 

KEYS-CNE  PHOi'lt:,  RACE  35*9 
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PRINTS 
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Residence,  Seventieth  and  Paschall  avenue, 
Philadelphia,  $35,000.  Architect,  E.  Allen 
Wilson,  120'8  Chestnut  street,  Philadelphia. 
Owner,  Daniel  Mc'Nichol,  care  of  architect. 
Stone,  brick  and  stucco,  3  stories,  slate  roof, 
hot  water  heating,  electric  lighting,  tile  and 
marble  work,  hardwood  floors.  Architect  tak¬ 
ing  bids  due  iMarc'h  27th  at  noon.  George  S. 
Roe,  6949  Saybrook  avenue;  Leroy  K.  Smith, 
Forty-first  and  Chester  avenue;  Julius  'Nelson, 
Sharon  Hill,  Pa. ;  J.  D.  Fisher,  5424  Thompson 
street;  Frank  R.  Shriver,  Fifty-first  and  Cath¬ 
erine  streets,  and  C.  Morris  Swartley,  6135 
Ridge  avenue,  are  figuring. 

Retaining  Ranks,  West  .side  of  Penrose 
Ferry  Bridge,  Schuylkill  River,  Philadelphia. 
Owners,  Department  of  Wharves,  Docks  and 
Ferries,  George  F.  iSproule,  Director,  Bourse, 
Philadelphia.  Construction  of  retaining  banks 
appurtenant  to  city  bulkhead.  Owners  tak¬ 
ing  bids  due  March  29th  at  noon. 

Store  and  Apartments  (alts.),  538  West 
Cumberland  street.  Architect,  private  plans. 
Owners,  Mrs.  Elizabeth  Murray,  on  premises. 
Plastering,  carpentry,  hot  water  heat,  electric 
light,  metal  bulks,  plate  glass.  Owner  taking 
bids  ’due  March  28rd.  H.  H.  Wehmeyer,  509 
West  Cumberland  street,  is  figuring. 

Factory,  G  and  Wyoming  avenue.  Archi¬ 
tect,  A.  H.  Meuller,  1713  Sansom  street,  Phila¬ 
delphia.  Owners,  Wyoming  Silk  Products  Co., 
220  Northeast  Boulevard,  Philadelphia.  Brick 
and  steel,  1  story,  50x150  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light,  rolled  steel 
sash,  iron  work.  Owner  taking  bids  due 
March  22nd.  H.  H.  Wehmeyer,  509  West 
Cumberland  street,  is  figuring.' 

Elevator  Enclosures,  Drexel  Building,  Phila¬ 
delphia.  Architect,  Harris  &  Richards,  Drexel 
Building,  Philadelphia.  Owners,  Drexel  Build¬ 
ing,  on  premises.  Metal  lath,  marble  work, 
painting,  plastering,  metal  work,  glazing,  con¬ 
crete  and  cement  work,  electric  work  (doors 
separate  bids).  Architects  taking  bids  due 
March  28th.  H.  H.  Burrell,  206  South  Quince 
street;  F.  W.  Van  Loon,  Perry  Building;  F. 
A.  Havens  Co.,  845  North  Nineteenth  street; 
H.  E.  Baton,  1713  Sansom  street,  and  Robert 
E.  Lamb  Co.,  843  North  Nineteenth  street, 
Philadelphia,  are  figuring. 

Store  Building,  1229  Market  street,  Phila¬ 
delphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owners,  Gold¬ 
berg  Brothers,  care  of  architect.  Architects 
taking  bids  due  March  27th  at  1  P.  M.  Wa,rk 
Co.,  231  iSouth  Broad  street;  Lam  Building 
Co.,  1001  Wood  street;  Kober  Const.  Co.;  34 
South  Seventeenth  street;  Smith-Hardican 
Co.,  1606  Cherry  street;  William  R.  Dough¬ 
erty,  1610  Sansom  street;  John  'Schnabel,  Inc., 
Denckla  Building,  and  Ketcham  &  McQuade, 
1029  Brown  street,  are  figuring. 

Library  (interior  completion),  Parkway, 
Nineteenth  to  Twentieth.  Architect,  Horace 
Trumbauer,  Land  Title  Building.  Owners, 
Department  of  Public  Works  and  Free  Li¬ 
brary,  Philadelphia.  Plans  in  progress. 

Warehouse  (add.),  Delaware  avenue,  be¬ 
tween  Pine  and  Lombard  streets.  Architects, 
Hoffman  Henon,  Inc.,  Finance  Building.  Own¬ 
er,  Pennsylvania  Warehousing  &  Safe  Deposit 
Co.,  George  H.  Earle,  president,  113  South 
Third  'street.  Concrete,  steel,  brick,  8  sto¬ 
ries,  78x120  fed..  -Tb'-'.s  roni.ilotvd.  A-rchi 
teets  will  take  bi'Js  i*tf  ;  *,  •  •  . 

School,  'Shenancloafi,  Pa.’  Architect',  Eniile  * 
G.  Perrot,  Boyertown  Building,  Philadelphia. 


Owners,  Roman  Catholic  Church  of  the  An¬ 
nunciation,  care  of  Rev.  John  B.  Dever,  Shen¬ 
andoah,  Pa.  Stone  and  frame,  3  stories  and 
basement,  60x140  feet,  asbestos  shingle  roof, 
pine  floors  (heating  and  electric  work  re¬ 
served).  Plans  completed.  Owner  is  taking 
bids. 

Residence  (interior  alts.),  753  South  Eighth 
street,  Philadelphia.  Architect,  M.  Capobi- 
anca,  778  South  Seventh  street,  Philadelphia. 
Owner,  Louis  La  Croce)  on  premises.  Gen¬ 
eral  interior  alterations.  Plans  in  progress. 

Store  and  Residence  (alts,  and  add.), 
Holmesburg,  Philadelphia.  Architect,  M. 
Capobianca,  778  South  Seventh  street.  Owner, 
Joseph  B.  Sabio,  Hdlmesburg,  Philadelphia. 
Brick,  2  stories,  16}4x50  feet,  slag  roof,  pine 
floors.  Plans  in  progress. 

Residence  (alts,  and  add.),  1033  Randolph 
street.  Architect,  M.  Capobianca,  778  'South 
Seventh  street.  Owner,  Ginnarino  Castriope, 
on  premises.  General  alterations  and  addi¬ 
tions.  Plans  in  progress. 

Residence  (alts,  and  add.),  Overbrook,  Phila¬ 
delphia.  Architect,  C.  A.  Ziegler,  1309  Lo¬ 
cust  street.  Owner,  Frederick  Rakestraw, 
Overbrook,  Philadelphia.  General  alterations 
and  additions.  Plans  in  progress.  Architect 
will  take  bids  in  two  weeks. 

Playgrounds  (3),  Chew,  Twenty-first  and 
Conlin  streets;  Twenty-first,  Beechwood,  Con- 
lin  and  Nedro  streets;  Disston,  Gillespie, 
Glenlock  and  Longshore  stfeets.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Recreation,  B.  H.  Warburton,  Direc¬ 
tor  of  Public  Works,  595  City  Hall.  Con¬ 
struction,  improvement  and  development. 
Owners  taking  bids  due  March  24th  at  noon. 

Store  and  Apartments,  5017  North  Fifth 
street.  Architect,  Ruben  Beard,  2120  North 
Lambert  street,  Philadelphia.  Owner,  name 
withheld.  Brick  and  steel,  2  stories,  20x100 
feet,  slag  roof,  oak  and  pine  floors,  metal 
lath  and  ceilings,  iron  work,  copper  skylights, 
hot  water  heat,  electric  light,  tile  and  marble 
work.  Architect  will  be  ready  for  bids  in 
one  week. 

Store  ajid  Residence  (alts.),  1506  Spring 
Garden  street.  Architects,  Durham  Brothers, 
1609  Sansom  street,  Philadelphia.  Owner,  H. 
L.  Bechtel,  3282  Ridge  avenue,  Philadelphia. 
Brick  front,  carpentry,  mill  work,  plastering, 
metal  bulks,  plate  glass.  Owner  is  taking 
bids. 

Residence  (alts.)  and  Garage,  Southwest 
Corner  Fortieth  and  Baring  streets.  Archi¬ 
tect,  Durham  Brothers,  1609  Sansom  street, 
Philadelphia.  Owner,  John  H.  Basford,  Oro- 
zer  Building,  Philadelphia.  Brick,  oak  floors, 
plastering,  hot  water  heat,  electric  light,  tile 
work,  garage,  brick,  1  story,  18x35  feet,  slag 
roof,  cement  floors.  Owner  taking  sub-bids. 

Office  Building,  Seventh  and  Chestnut 
streets,  Philadelphia,  Architects,  Magaziner 
&  Eberhard,  608  Chestnut  street.  Owners, 
Washington  Square  Realty  Co.,  care  of  ar¬ 
chitects.  Brick,  granite  and  steel,  6  stories 
and  basement,  135x50  feet,  slag  roof,  cement 
and  maple  floors,  metal  lath,  elevators,  wa¬ 
terproofing,  terra  cotta,  iron  work  and  stairs, 
Bond,  copper  skylights,  fire  doors,  tile,  marble 
and  ’terrazzo.  Architects  taking  bids  due 
March-  28th  at  noon.  William  R.  Dougherty, 
1610*  ;Sajispm  street;  H.  John  Homan,  Inc., 
1708'  Chestnut  street;  Hughes  Foulkrod  Co., 
Commonwealth  Building;  William  Linker  Co., 


735  Cherry  street;  F.  E.  Wallace,  1220  Chan¬ 
cellor  street;  Wark  Co.,  231  South  Broad 
street;  Kober  Const.  Co.,  34'  South  Seven¬ 
teenth  street;  Nelson  Pedley  Const.  Co.,  1615 
Spruce  street;  P.  H.  Kelly  Const.  Co.,  1713 
Sansom  street;  John  N.  Gill  Co.,  Otis  Build¬ 
ing;  Pierce  Henon  Co.,  Juniper  and  Pine 
streets,  and  Charles  McCaul  Co.,  1610  Sansom 
street,  are  figuring. 

Church  and  Rectory,  Twenty-fourth  and 
Wolf  streets,  Philadelphia,  $85,000.  Archi¬ 
tect,  R.  A.  Schumann,  202  West  State  street, 
Trenton,  N.  J.  Owners,  Holy  Ghost  Greek 
Catholic  Church,  care  of  Rev.  Andrew  Zymko, 
1931  West  Passyunk  avenue,  Philadelphia. 
Stone  and  brick,  1  story  and  basement, 
47x119  feet,  and  brick,  2 y2  stories,  18x60 
feet,  slate  roof,  hardwood  and  concrete  floors, 
steam  heat,  electric  lighting,  tile  work,  struc-  ' 
tural  steel.  Architect  and  owner  taking  bids 
due  early  in  April.  Date  not-  yet  decided. 
Wills  Bill  Co.,  1706  'Sansom  street;  Nicolas  \ 
Nardi,  1726  Sansom  street;  George  H.  Evans,  \ 
Inc.,  109  North  Thirteenth  street;  George  A.  \ 
Glenn  Co.,  Tenth  and  Columbia  avenue;  Frank 
Mark  Cont.  Co.,  2820  North  Twenty-first 


Fine  Ming  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone-Walnut  4165  091]  ftllFI  PHIA 

Keystone  Phone- Race  3760  NIH-HULLrillH 
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street;  Bowden  Const.  Co.,  1713  'Sansom 
street;  Nelson  Pedley  Cont.'  Co.,  Inc.,  1615 
Spruce  street;  Thomas  C.  Tra fiord,  1613  San¬ 
som  street;  F.  L.  Hoover  &  Son,  1023  Cherry 
street;  F.  E.  Wallace,  1220  Chancellor  street, 
and  William  R.  Dougherty,  1610  Sansom 
street,  Philadelphia,  are  figuring. 

Parsonage,  Olney  avenue,  near  Third  street, 
Olney,  Philadelphia.  Architects,  Morris  & 
Erskine,  1716  Cherry  street,  Philadelphia. 
Owners,  'St.  James’  (Methodist  Episcopal 
Church,  on  premises.  IStone  and  steel,  2 %  sto¬ 
ries,  57x23  feet,  slate  roof,  oak  and  pine 
floors,  metal  lath  (heating,  lighting  and 
plumbing  reserved).  Architects  taking  bids 
due  March  23rd.  William  L.  Bushnell,  322 
West  Tabor  road;  R.  C.  Ballinger  Co.,  925 
Walnut  street;  H.  E.  Grau  Co.,  1707  Sansom 
street ;  F.  L.  Hoover  &  Son,  1023  Cherry 
street,  and  William  J.  Gruhler  Co.,  219  High 
street,  are  figuring. 

Church,  East  Sharpnack  street,  German¬ 
town,  Philadelphia.  Architect,  private  plans. 
Owners,  Grace  Baptist  Church,  care  of  Rev. 
J.  Hughes,  on  premises.  Stone,  2  stories, 
54x80  feet,  slate  roof,  pine  floors,  steam  heat, 
electric  light,  iron  wrork.  Owner  taking  bids 
due  March  31st.  E.  Allen  Reeves,  Inc., 
Abington,  Pa.,  and  Henry  P.  Schneider,  3713 
Old  York  road,  are  figuring. 

Building,  604-06-08  Bainbridge  street,  Phil¬ 
adelphia.  Architect,  M.  Capobianca,  778 
(South  Seventh  street,  Philadelphia.  Owner, 
name  withheld.  Architect  taking  bid's.  John 
Roman,  414  East  Bringhurst  street;  Frank 
Lucci,  1608  Ellsworth  street;  Philip  Pinto, 
1319  Tasker  st.,  Phila.;  Jos.  Mac'Crane,  837 
Walnut  street,  Collingdale;  Samuel  H.  Levin, 
1631  South  Fifth  street;  S.  C.  Seurci,N  709 
South  Seventh  street,  and  Nicolas  Nardi,  1726 
Sansom  street,  Philadelphia,  are  figuring. 

Store  and  Apartments,  Oxford  Pike,  Wake- 
ling  and  Saul  streets.  Architects,  Lachman 
&  Murphy,  Drexel  Building.  Owner,  George 
T.  Sale,  Liberty  Building.  Brick,  cut  stone, 
and  .steel,  3  stories  and  basement,  56x49x47 
feet,  slate  and  slag  roof,  oak  and  pine  floors, 
metal  lath,  electric  light,  tile  work,  iron 
work.  Architects  taking  bids.  Ketcham  & 
McQuade,  1029  Brown  street,  are  figuring. 

Stores  and  Apartments  (4),  Garrett  road, 
opposite  Sixty-ninth  Street  Terminal.  Archi¬ 
tect,  Frank  V.  Nickels,  225  South  Sydenham 
street.  Owner,  name  withheld.  Brick  and 
cut  stone,  2  stories,  45x71%  feet,  'slag  roof, 
pinp  floors,  hollow  tile,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  iron  work.  Architect  tak¬ 
ing  bids  due  March  23rd  at  noon.  Pierce 
HenoirCo.,  Juniper  and  Pine  streets;  F.  B. 
Davis  &  Son,  240  North  Sixteenth  street;  E. 
J.  Kreitzburg,  1345  Arch  street,  and  Kober 


Const.  Co.,  34  South  'Seventeenth  street,  are 
figuring. 

Water  Bureau  Headquarters,  Twenty-eighth 
and  Cambria  streets.  Architect,  private 
plans.  Owners,  Department  of  Public  Works, 
Bureau  of  Water,  Director  Frank  H.  Caven, 
216  City  Hall,  Philadelphia.  Brick  and  steel, 
1  story,  280x100  feet,  gypsum  tile  roof,  wood 
block  and  concrete  floors,  roof  ventilators, 
rolled  steel  sash  and  ventilators  and  doors, 
Bond,  iron  work.  Owners  taking  bids  due 
March  28th.  Inquire  at  Room  796.  George 
Dobbin,  1020  South  Forty-seventh  street;  H. 

E.  Baton,  1713  Sansom  street;  Bowden  Const. 
Co.,  1713  iSansom  street;  George  H.  Evans, 
Inc.,  109  North  'Thirteenth  street;  (Robbins 
Cont.  Co.,  1137  North  Front  street;  Mitchell 
Brothers,  2,125  Race  street;  H.  John  Homan, 
1703  Chestnut  street,  and  John  N.  Gill  &  Co., 
Otis  Building,  are  figuring. 

Store  and  Warehouse,  312  South  Fourth 
street,  Philadelphia.  Architect,  I.  W.  Levin, 
Victory  Building,  Philadelphia.  Owner,  name 
withheld.  Brick,  3  .stories,  22x185  feet,  -  slag 
roof,  cement,  pine  and  maple  floors,  electric 
elevator,  metal  ceilings,  waterproofing,  hollow 
metal  skylights,  steam  heat,  electric  light, 
plumbing,  structural  steel,  cold  water  paint¬ 
ing,  fireproofing.  Architect  and  Louis  Cohen, 
417  Christian  street,  taking  sub-bids  due  as 
soon  as  possible. 

Store  and  Residence  (alts,  and  add.),  1607- 
09  Ridge  avenue.  Architect,  Andrew  C.  Borz- 
ner,  717  Walnut  street,  Philadelphia.  Own¬ 
er,  Robert  Becker,  care  of  architect.  Brick 
and  cut  stone  front,  slag  roof,  composition 
floors,  metal  lath,  plastering,  hot  water  heat, 
electric  light,  plumbing,  tile  and  terrazzo 
work,  iron  work,  carpentry,  mill  work.  Archi¬ 
tect  taking  bids  due  March  24th.  John  Schna¬ 
bel,  Inc.,  IDenekla  Building;  F.  B.  Davis  & 
Son,  240  North  Sixteenth  street;  E.  E.  Hollen- 
baek,  Inc.,  1804  Brandywine  street;  George 

H.  Lockhart,  1524  Chestnut  street;  J.  H. 
Hinkle,  Twenty- fifth  and  Delancey  streets; 

F.  A.  Havens  Co.,  845  North  Nineteenth 
street,  and  George  C.  Clayton,  1817  North 
Twentieth  street,  are  figuring. 

Residence  (alts,  and  add.),  Chestnut  Hill, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  John  Hopkins,  care  of  builder.  Stone,  2 
stories,  19x32  feet,  .slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting.  Smiths 
Hardiean  Co.,  1606  Cherry  street,  taking  sub- 
bids  due  March  23rd. 

Residence  and  Garage,  3220  Penn  street, 
Germantown.  Architect,  private  plans.  Own¬ 
er,  V.  E.  Russ,  on  premises.  Stone  and  brick, 
2%  stories,  22x30  feet,  and  1%  stories,  8x10 
feet,  slate  roof,  oak,  pine  and  cement  floors. 
Owner  taking  bids  due  as  soon  as  possible. 

I.  A.  Dunkelberger,  71  East  Herman  street, 


This  Combined  Transit  and  Level — $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 
1304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


and  J.  Y.  Loux,  Fifteenth  and  Hunting  Park 
avenue,  are  figuring. 

Miscellaneous  Work  and  Supplies,  City  of 
Philadelphia.  Owners,  Department  of  Public 
Works,  Bureau  of  Water,  216  City  'Hall.  Pipe 
and  fittings  for  high  pressure  system,  laying 
24-inch  cast  i?on  pipe,  boiler  setting  material, 
ash  handling  apparatus,  water  softening 
plants,  forced  draft  dais,  reduction  gears,  lay¬ 
ing  sidewalk  on  Allegheny  avenue.  Owners 
taking  bids  due  March  28th.  Inquire  at 
Room  796. 

Car  Inspection  Shop,  Bridge  Street  Yard, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Department  of  City  Transit,  William  S. 
Twining,  Director,  1211  Chestnut  street,  Phil¬ 
adelphia.  Owners  taking  bid's  due  April  6th. 
Deposit  '$10.00. 

Residences  (10),  Jackson  and  Faust  streets, 
Philadelphia,  $30,400.  Architect,  Harold  Ham¬ 
mond,  1542  Sellers  street,  Philadelphia.  Own¬ 
ers,  Louis  Merget  &  Brother,  5928  Hegerman 
street,  Philadelphia..  Brick,  2  stories,  14x27 
feet,  10%xll  feet,  14x39  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  air  heat.  Owner 
will  build. 

Store  and  Apartments  (4),  Thirteenth  and 
Tioga  streets.  Architect,  Edward  Sehoeppe, 
315  South  Fifteenth  street.  Owner,  John  A. 
Sibe,  1304  South  Fifteenth  street.  Brick,  3 
stories,  26x50  feet  and  13x40  feet,  slag  roof, 
hardwood  floors,  electric  lighting.  Owner  tak¬ 
ing  sub-bids. 

Residences  (26),  (10)  West  side  Lincoln 
Drive,  (16),  East  side  Lincoln  Drive,  South 
of  Mt.  Airy  avenue,  $9,000  each.  Architect, 
E.  Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owner,  John  H.  McClatchey,  Land 
Title  Building,  Philadelphia.  Brick,  stone,  3 
stories,  18%x36  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  will  build. 

Residences,  East  side  Lincoln  Drive,  South 
of  Mt.  Airy  avenue,  $18,000.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Rhiladel- 

Dodge  Service 


NEVER!!! 


— but  we  recently 
completed  the  Dodge 
Sales  and  Service 
Building  at  Camden, 


N.  J. 


BUILDING  LUMBER 

KEYSTONE  PHONE :  BELL  PHONE : 

Park  2252  Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  —  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

‘^CONJVATCO  MIX" 

Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  Sc  Girard  Ave-,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


phia.  Owner,  John  H.  McClatchey,  Land 
Title  Building,  Philadelphia.  Stone  and  brick, 
3  stories,  20x36  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garage,  1421  Courtland  street,  Philadel¬ 
phia,  $15,000.  Architect,  private  plans.  Own¬ 
er,  'S.  H.  Marvel,  1416  Hunting  Park  avenue, 
Philadelphia.  Brick,  1  story,  irregular  size, 
slag  roof,  cement  floors,  steam  heat,'  electric 
light,  steel  sash.  Owner  will  build. 

Garage,  3251-53  Germantown  avenue,  Phil¬ 
adelphia,  $13,500.  Architect,,  private  plans. 
Owner,  Jacob  Kret,  on  premises.  Brick,  steel, 
1  story,  irregular  size,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  steel  sash.  Owner 
will  build. 

Residences  and  Garages  (20),  Fifteenth 
street,  South  of  Somerville  avenue,  $4,080 
each.  Architect,  private  plans.  Owner,  Harry 
C.  Weller,  1338  Ruscomb  street,  Philadelphia. 
Brick,  2  stories,  15x32  feet,  12x10  fleet,  hot 
water  heat.  Owner  will  build. 

Residences  (38),  Atwood  and  Malvern  and 
Atwood  and  Diamond  streets,  $174,000.  Ar¬ 
chitect,  private  plans.  Owner,  Herman  Beck- 
ershoff,  5156  Haverford  avenue,  Philadelphia. 
Brick,  2  stories,  18x3fl  feet,  17x31  feet, 
1214X514  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residences  (3),  Carpenter  and  Sherman 
streets,  $23,500.  Architect,  private  plans. 
Owner,  Robert  Killough,  Wayne  avenue  and 
Duval  street,  Philadelphia.  Brick,  3  stories, 
19:!4xl8xl7  feet  and  22x18x17  feet,  slag  roof, 
hardwood  and  pine  floors,  hot  water  heat. 
Owner  will  build. 

Residences  (6),  3113-3123  Benner  street, 
and  (6)  6146-56  Gillespie  street,  Philadelphia, 
$42,000.  Architect,  private  plans.  Owner, 
William  K.  De  Victor,  Real  Estate  Trust 
Building,  Philadelphia.  Brick,  2  stories, 
15x45  feet  and  15x33  feet,  12x12  feet,  hot 
water  heat,  electric  light,  slag  roof,  maple 
floors.  Owner  will  build. 

Office  (alts,  and  add.),  1516  .Summer  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  William  E.  Hale,  1636  Ludlow  street, 
Philadelphia.  Brick,  steel,  3  stories,  11x14 
feet,  slag  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  and  marble  work. 
Owner  will  build. 

Residence  and  Store  (alts,  and  add.),  152 

South  Sixtieth  street,  Philadelphia,  $5,000. 
Architect,  private  plans.  Owner,  M.  Arzo- 
manian,  on  premises.  Brick,  1  and  2  stories, 
15x17  feet  and  3x18  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Building  (alts,  and  add.),  Southwest  Cor¬ 
ner  Thirteenth  and  Spring  Garden  streets, 
$4,000.  Architect,  private  plans.  Owner,  A. 
Schmerling,  Twelfth  and  Spring  Garden 
streets,  Philadelphia.  Brick,  1  story,  34x20 
feet,  slag  roof,  yellow  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Garage  and  Storage  Building,  Eleventh  and 
Indiana  avenue,  $5,000.  Architect,  private 
plans.  Owner,  Eugene  M.  Mallo,  940  West 
Huntingdon  street,  Philadelphia.  Brick,  1 
story,  16%x45  feet,  slag  roof,  cement  floors, 
electric  light.  Owner  will  build. 

Shop^  18  East  Gorgas  street,  Philadelphia, 
$4,500.’  Architect,  private  plans.  Owner, 
Andrew  Knoff,  on  premises.  Brick,  2  stories, 
32x19  feet,  slag  roof,  yellow  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Emergency  House  (alts.),  Fifteenth  street, 


North  of  Huntingdon  street,  $4,000.  Architect, 
private  plans.  Owner,  P.  R.  T.  Co.,  810 
Dauphin  street,  Philadelphia.  General  altera¬ 
tions.  Owner  w-ill  build. 

Store  and  Rooming  House  (add.  and  alts.), 
1016-18  Locust  street,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  Naum  Pericles,  on  prem¬ 
ises.  Brick,  1  story,  19%xll  feet,  3x12  feet, 
slag  roof,  yellow  pine  floors,  electric  light. 
Owner  will  build. 

Residences  (7),  Markle  and  Mitchell 
streets,  Philadelphia,  $3,500  each.  Architeet, 
private  plans.  Owners,  Louis  G.  &  Henry  C. 
Missimer,  124  Kalos  street,  Philadelphia. 
Brick,  2  stories,  15x40  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Owners  will  build. 

Residences  (21),  Fisher’s  avenue  and:  Fair- 
hill  street,  $84,500.  Architect,  private  plans. 
Owner,  Carl  A.  Mayer,  140  West  Clarkson 
avenue,  Philadelphia.  Brick,  2  stories,  15x36 
feet,  12x12  feet  and  16x40  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residneces  (34),  Store  and  Residence  (1), 

901-69  East  Price  street,  $149,400.  Architect, 
private  plans.  Owner,  James  N.  Mitchell,  4 
South  Farragut  Terrace,  Philadelphia.  Brick, 
2  stories,  16%x34  feet  and  18x30  feet,  slag 
roof,  oak  and  pine  floors,  electric  light,  hot 
water  heat.  Owner  will  build. 

Field  Office  (alts.),  228  North  Delaware 
avenue,  Philadelphia.  Architect,  private 
plans.  Owners,  Delaware  River  Bridge  Joint 
Commission,  Widener  Building.  Lowest  bid¬ 
ders:  Friel  MoLeister  Co.,  Inc.,  2165  East 
Norris  .street,  $8,440;  Warren  Brothers,  1113 
Cherry  street,  $8,650. 

Garage,  Lemon,  Watts  and  Ridge  Avenue, 
Philadelphia.  Architect,  H.  T.  Wheldon,  .10 
South  Eighteenth  street.  Owner,  Louis  J. 
olb,  care  of  H.  T.  Saunder,  38  S.  16th  street. 
Brick,  1  story,  2>60xl51xl24  feet,  slag  roof, 
cement  floors,  steam  heat,  electric  light,  roll¬ 
ed  steel  sash,  hollow  metal  skylights,  terra 
cotta.  Owner  taking  bids  due  March  24th. 
Oonneen  Const.  Go.,  10  S.  18th  street,  and 
Monaghan  and  Losse,  Inc.,  3016  Chestnut 
street,  are  figuring. 

Farm  Buildings  and  Cottages,  (Extensions 
and  AddP,  'City  Farms,  Byberry,  Philadel¬ 
phia.-  Architect,  Philip  H.  Johnson,  1713 
Sansom  street.  Owner,  Department  of  Pub¬ 
lic  Health,  Bureau  of  Hospitals,  C.  L.  F^ir- 
bush,  M.  D.,  584  City  Hall.  Construction, 
erection,  equipment,  heating,  plumbing  and 
electric  work.  Owner  taking  bids  due  April 
10th  at  noon. 

Belfield  Recreation  Centre,  Oonlin,  21st, 
Nedro  and  Beechwood  streets.  Work  No.  445. 
Owners,  Department  of  Public  Welfare,  Bur¬ 
eau  of  Recreation,  505  City  Hall,  Philadel¬ 
phia,  Grading,  fill,  sodding,  curbing,  side¬ 
walks,  concrete  work,  baseball  cage,  painting, 
drinking  fountains,  convenience,  iron  fence 
and.  gates,  terra  cotta  pipe.  Owners  taking 
bidsi  due  March  24th.  Geo.  H.  Evans,  Inc,, 
109  North  Thirteenth  street;  Carter  Paving 
Co.,  641  North  Eighteenth  street;  Kelley 
Const.  Go.,  Bulletin  Building;  Mitchell  House- 
worth,  Inc.,  2512  North  Twenty-seventh  sit. ; 
Geo.  Dobbin,  1020  South  Forty-seventh  st, ; 
Empire  Eng.  Co.,  22L8  Chestnut  street;  Wlayne 
Iron  Co.,  Commercial  Trust  Building;  Fred 
Burrelli,  6413  Oallowhill  street;  Geo.  B. 
Cliopp,  3717  Filbert  street;  Jas.  Shatz,  2503 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  b  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Germantown  avenue;  Raymond;  Const.  Go., 
5609.  Germantown  Avenue;  Holmesburg  Con¬ 
crete  Co.,  Holmesburg,  Pa.,  and  Mundy  Pav- 
ino-  Co.  228  South  Alder  street,  are,  figuring. 

Residence  Building  for  Internes  and  Home 
for  Attendants  and  Domestic  Help,  Thirty- 
fourth  and  Pine  streets.  Architect,  P.  H. 
Johnson,  1713  Sansom  street.  Owners,  De¬ 
partment  of  Public  Health,  584  City  Hall, 
Philadelphia.  Brick,  3  stories,  14x105  feet, 
and  1 2  stories,  93x38  feet,  and  (2)  wings, 
88x37  feet,  slag  roof,  granolithic,  linoleum 
and  pine  floors,  hollow  tile,  metal  lath,  ele¬ 
vators,  metal  window  guards,  weather  strips, 
waterproofing,  terra  cotta,  iron  work  and 
stairs,  bond,  hollow  metal  sash,  rolled  steel 
skylights,  tile,  marble  and  terrazzo  work, 
demolition  (heating,  plumbing  and  electric 
work  separate  bids).  Lowest  bids  on  build¬ 
ing  for  internes,  Mitchell  Houseworth,  Inc., 
2512  North  Twenty-seventh  street,  282,357; 
T.  J.  &  J.  R.  Whelan,  Seventeenth  and  Sum¬ 
mer  streets,  $283, ,692.  Hheating,  Charles  E. 
Monday  &  Co.,  1318  Olive  street,  $20,163. 
Electric,  Electric  Cont.  Co.,  Inc.,  Ill  West 
Eighth  street,  Wilmington,  Del.,  $10,765. 
Plumbing,  N.  Connolly,  14.04  North  Eight¬ 
eenth  street,  $12,971.  Bids  on  home  for  at¬ 
tendants:  T.  J.  &  J.  R.  Whelan,  Seventeenth 
and  Summer  streets,  $154,977;  F.  W.  Mark 
Cont.  Co.,  Commercial  Trust  Building,  $155,- 
000.  Plumbing,  N.  Connolly,  1404  North 
Eighteenth  street,  $8,838.  Heating,  Charles 
Monday  &  Co.,  1318  Olive  street,  $12,300. 
Electric,  United  Elect.  &  Const.  Co.,  1727  San¬ 
som  street,  $4,397. 

Office  Building  (alts.),  603-05  Chestnut 
street.  Architects,  Bissell  &  Sinkler,  Otis 
Building,  Philadelphia.  Owners,  United  Se¬ 
curity  Life  Insurance  &  'Trust  Co.,  605  Chest¬ 
nut  street.  Preliminary  plans  in  progress. 
Too  early  for  details. 

•Store  and  Dwelling,  Germantown  avenue 
and  Oxford  street.  Architect,  Peter  F.  Getz, 
1634  North  Sixth  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Tapestry  brick,  3  sto¬ 
ries,  37x72  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work  (store  fixtures  reserved),  metal  bulks, 
plate  glass.  Revised  plans  in  progress.  Will 
take  bids  in  a  month. 

Residence,  South  side  Gilham  street,  West 
of  J  street,  $4,500.  Architect,  private  plans. 
Owner,  Edward  Shuttleworth,  2517  East  Nor¬ 
ris  street,  Philadelphia.  Brick,  3  stories, 
17x38  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (10),  5824-42  Fairhill  street, 
Philadelphia,  $5,000  each.  Architect,  private 
plans.  Owner,  Walter  S.  Bauer,  5802  North 
Fifth  street,  Philadelphia.  Brick,  2  stories-, 
16x34  feet,  slag  roof,  oak  and  yellow  pine 
floofs,  hot  water  heat:  Owner  will  build. 

Residences  (2),  928-30  Herbert  street,  and 
(4)  4701-03-07-00  Ramona  street,  Philadel¬ 
phia,  $7,500  each.  Architect,  private  plans. 
Owner,  J.  D.  Fotheringham,  1000  Arrott 
street,  Philadelphia.  Brick,  2  stories,  16x47 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
electric  light,  hot  water  heat.  Owner  will 
build. 

Residences  (13),  Dyer  street,  East  of  Saul 
street,  $4,400  each.  Architect,  private  plans. 
Owner,  Charles  G.  Erney,  4665  Paul  street; 
Philadelphia.  Brick,  2  stories,  15x30  feet, 
10x10  feet,  slag  roof,  oak  and  pine,  floors, 


hot  water  heat,  electric  -light.  .Owner  will 
build. 

Residences  (14),  Dyer  street,  East  of  Oak- 
lane  street,  $5,000  each,  and  (32),  North  and 
South  side  Ruscomb  street,  East  of  Mascher 
street,  $3,500  each.  Architect,  private,  plans. 
Owner,  Charles  G.  Erny,  4665  Paul  street, 
Philadelphia.  Brick,  2  stories,  15x25  feet, 
10x10  feet  and  16x30  feet,  10x12  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence,  Sixth  street,  North  of  Chelten 
avenue,  Oak  Lane,  Philadelphia.  Architect, 
J.  W.  Thompson,  703  'South  Sixtieth  street. 
Owner,  H,  L.  Peak,  235  North  Thirty-fifth 
street.  Brick,  2%  stories,  30x19  -feet,  wing 
26x18  feet,  slag  roof,  oak  and  pine  floors, 
metal  lath,  hot  water  heat,  electric  light,  tile 
work,  waterproofing,  iron  work.  Architect 
taking  bids  due  March  27th.  E.  H.  Keefer 
&  Son,  1821  Rodman  street;  William  J.  Gruhl- 
er,  219  High  street;  J.  IS.  Cornell,  Morris 
Building;  J.  Howard  Roberts,  Lansdowne, 
Pa.;  Thomas  C.  Trafford,  1613  Sansom  street; 
Speciht  &  Sperry,  Heed  Building;  Samuel 
Harting,  20  East  Johnson  street;  Charles 
Mc'Oaul  Co.,  1619  Sansom  street,  and  W.  O. 
Springer,  2004  Naudain  street,  are  figuring. 

Manufacturing  Plant,  Twenty-first  and 
Hunting  Park  avenue.  Architect,  Frank  E. 
Hanh,  1112  Chestnut  street,  Philadelphia. 
Owners,  Hensel  Colladay  Co.,  Twelfth  and 
Wood  streets.  Architects  taking  bids  due 
March  28th.  J.  S.  Rogers  Co.,  Drexel  Build¬ 
ing;  Cramp  &  Co.,  Denckla  Building;  Hughes- 
Foulkrod  Co.,  Commonwealth  Building;  Irwin 
&  Leighton,  126  North  Twelfth  street;  Kober 
Const.  Co.,  34  South  'Seventeenth  street;  Tur¬ 
ner  'Const.  Co.,  1713  Sansom  street;  Wark 
Co.,  231  South  Broad  street;  William  R. 
Dougherty,  1610  Sansom  street;  Pierce  Henon 
Oo.,  Juniper  and  Pine  streets;  McNeill  Val¬ 
entine  Co.,  841  North  Broad  street;  H.  E. 
Baton,  1713  Sansom  street;  Potts  Brothers 
&  Cooperson,  129  North  Eleventh  street;  F. 
W.  Warren,  132  iSouth  Seventeenth  street,  and 
Levering  &  Garrigues,  North  American  Build¬ 
ing,  are  figuring. 

Disston  Recreation  Centre,  Disston,  Gilles¬ 
pie,  Greenlock  and  Longshore  streets,  Phila¬ 
delphia,  Work  No.  452.  Owners,  Department 
of  Public  Welfare,  Bureau  of  Recreation,  595 
City  Hall,  Philadelphia.  Grading,  fill,  sod¬ 
ding,  curbing,  sidewalks,  concrete  work,  base¬ 
ball  cage,  painting,  drinking  fountains,  con¬ 
venience,  iron  fence  and  gate,  terra  cotta 
pipe.  Owners  taking  bids  due  March  24th  at 
noon.  -Carter  Paving  Co.,  641  North  Eight¬ 
eenth  street;  Kelly  Construction  Co.,  Bulletin 
Building;  Mitchell  Houseworth  'Co.,  2512 

North  Twenty-seventh  street;  Empire  Eng. 
Co.,  2218  Chestnut  street;  Wayne  Iron  Co., 
Commercial  Trust  Building;  L.  B.  Thompson, 
908  Shaekamaxon  street;  Fred.  Burrelli,  6413 
Callowhill  street.  Fidelity  Deposit  Co.;  Curtis 
Brothers,  Tacony;  James  Shatz,  2503  German¬ 
town  avenue;  Holmesburg  Concrete  Co., 
Holmesburg,  Pa.,  and  Mundy  Paving  Co.,  228 
South  Alder  street,  are  figuring. 

School  and  Chapel,  Fifty-fourth  and  Dia¬ 
mond  streets,  Philadelphia.  Architect,  Peter 
F.  Getz,  1634  North  Sixth  street.  Owners, 
St.  Barnabas  ’  Roman  Catholic  Church,  care 
of  Rev.  Joseph  L.  Wolfe,  premises.  Stone 
and  cut  stone.  Plans  in  progress.  Too  early 
for  details. 

Belfield  Playground,  Chew,  Twenty-first  and 


Woodoleum 

Flooring 

You  sre  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
■iccept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design -Shop  Details  -Fabrication-Erection 


Reliable  and  Responsible  Always 


C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Bell  Phone -Spruce  5293  1520  S&nsom  Street,  Philadelphia  Keystone  Phone-Race  5555 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  414# 


Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FE! 


Fencii 

The 
homes— 
are  Ten 
catalog. 

JidVist 


Offices 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 


WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11  Phone  2282  R 


NATIONAL  SERVICE  HEATERS 
For  Supplying  HOT  MTATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  BENDING  CO. 


Catalog  on  request 

CALL 

I  nmh ar/1  1 


L.  L.  PRATT  T.  M.  PLATT 

PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Manager. 


For  a  Beautiful,  Co 
Home.  The  firm: 
recognized  Standard  a 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square  iefitkuBC 

Adelphia  Round 

Steam  and  Water 

Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 

Service  that  keeps  them 

85%  Magnesia 

Sectional 

Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  M«rket  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 

Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 

ICE  for  the  Home 

PHONE  LOCUST  3434 
Wire  or  Iron,  Built  for  Any  Purpose 

actical  fence  for  city  homes  and  industrial  community 
es  lasting  satisfactory  service.  Other  Cyclone  Products 
Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Lock  for  the  Red  Z>ag  Mark,  of  Quality 

YCLONE  FENCE  COMPANY 

Display  Rooms:  18  South  7th  Street,  Philadelphia 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
it  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R  O  O  F  I  KT  O 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


UGHTING  FIXTURES 

Distinctive  Designs 

Direct  from  Designers  and 
Manufacturers  to  Builders 
and  Property  Owners 

ANODION  METAL  CO. 

Manufacturers 

1526  Walnut  Street,  Phila. 

Bell  Phone,  Spruce  7467 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILL  WORK 

17th  Street  and  Glen  wood  Avenue 
Philadelphia 


Bell-  Columbia  1200 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Electrical 

Installations 

to  be  satisfactory  must  be  made  by  a 

Face  Brick: 
Paving  Brick 

reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineert 

1723  Saasom  St.,  Philadelphia,  Pa. 

Ball:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 

DM  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERAIOID  FLOORING  CO. 

4725  Lancaster  Ave. 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  House* 

JAMES  SHAW  | 

52d  &  Woodland  Ave. 

Woodland  West  1177  1 


WeDrili  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 
Phils.  Pa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


Conlin  streets,  Work  No.  450.  '  Owners,  De¬ 
partment  of  Public  Welfare,  Bureau  of  Rec¬ 
reation,  595  City  Hall.  Concrete  work,  fill, 
grading,  sodding,  drainage,  iron  fence,  iron 
and  steel  work,  terra  cotta  pipe.  Building, 
1  story,  47x27  feet,  terra  cotta  tile  and  stucco, 
concrete  floors,  metal  lath,  shingle  roof,  wa¬ 
terproofing.  Owners  taking  bids  due  March 
24th.  George  H.  Evans,  Inc.,  109  North  Thir¬ 
teenth  street;.  Carter  Paving  Co.,  641  North 
Eighteenth  street;  Kelly  Const.  Co.,  Bulletin 
Building;  Mitchell  Houseworth  Co.,  2512 
North  Twenty-seventh  street;  William  Link¬ 
er  Co^  735  Cherry  street;  George  Dobbin, 
1020  South  Forty-seventh  street;  Empire  Eng. 
Co.,  2218  Chestnut  street;  Wayne  Iron  Co., 


Commercial  Trust  Building;  George  B.  Clopp, 
3717  Filbert  street;  James  Shatz,  2503  Ger¬ 
mantown  avenue;  Raymond  Const.  Co.,  5609 
Germantown  avenue;  Holmesburg  Concrete 
Co.,  Holmesburg,  Pa.;  Mundy  Pavig  Co.,  228 
South  Alder  street;  Natioal  Const.  Co.,  2218 
Chestnut  street,  are  figuring. 

Morgue,  Second  and  Luzerne  streets,  Phila¬ 
delphia.  Architect/John  P.  B.  Sinkler,  1211 
Chestnut  street.  Owners,  Department  of  Pub¬ 
lic  Health,  Bureau  of  Hospitals,  C.  L.  Fur- 
bush,  M.  D.,  'City  Hall.  Construction,  erec¬ 
tion,  equipment,  including  heating,  plumbing 
and  electric  work.  Owners  taking  bids  due 
April  10th. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residence  (alts,  and  add.),  1008  iSouth  For¬ 
ty-sixth  street,  Philadelphia.  Architect,  Nor¬ 
man  Hulme,  1524  Chestnut  street.  Owner, 
Thomas  S.  Slattery,  on  premises.  Brick  and 
iron,  carpentry,  mill  work,  slate  roof,  oak 
floors,  plastering,  hardware,  painting,  electric 
work,  tile  work.  Contract  awarded  to  Mona¬ 
ghan  &  Losse,  Inc.,  3016  Chestnut  street. 

Bridge,  Spring  Garden  street,  Philadelphia. 
Owners,  Department  of  Public  Works,  Bureau 
of  Grades  and  Crossings,  City  Hall.  Repairs 
to  brick,  paving  and  iron  work.  Lowest  bid¬ 
ders:  Brown  King  Const.  Co.,  Commercial 
Trust  Building;  J.  Kelly  Cont.  Co.,  Bulletin 
Building,  Philadelphia. 

Residence,  ,  Northwest  Corner  Sixty-fifth 
avenue  and  Sixth  street,  Philadelphia,  $12,000. 
Architect,  private  plans.  Owner,  C.  E.  Dreh- 
man,  2622  Parrish  street,  Philadelphia.  Stone, 
3  stories,  45x28  feet,  20x13  feet,  slate  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Drehman 
Paving  &  Const.  Co.,  2622  Parrish  street. 

Residence,  West  side  Front  street,  North 
of  Luray  street,  $4,000.  Architect,  private 
plans.  Owner,  Herman  Weiland,  44  Ashdale 
street,  Philadelphia.  Brick,  2  stories,  16x47 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  G.  Y.  Simon,  4908  North  Fourth  street, 
Philadelphia. 

Store  (alts.),  1044  Market  street,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Own¬ 
er,  James  ISpear  Estate,  325  Chestnut  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  Thomas  S.  Keefer  & 
Son,  1321  Rodman  street. 

Store  and  Residence  (add.),  Northeast  Cor¬ 
ner  Sixtieth  and  Haverford,  $3,600.  Architect, 
private  plans.  Owners,  Brown  Brothers,  on 
premises.  Brick,  1  story,  36x18  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Merion  Const.  Co.,  2315  Walnut  street. 

Church,  Sunday  School  and  Gymnasium, 
Tenth  and  Ruseomb  streets,  Philadelphia.  Ar¬ 
chitects,  Ritcher  &  Eiler,  Reading,  Pa.  Own¬ 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bel!  Phone — W alnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


ers,  Olivet  Reformed  Congregation,  care  of 
Rev.  Morris  Samson,  5030  North  Twelfth 
street.  Stone  and  steel,  1  and  2  stories, 
104x88  feet,  slate  and  Carey  built  up  roof,  ce¬ 
ment  and  maple  floors,  metal  lath,  water  and 
dampproofing,  iron  work,  floor  hardener,  hol¬ 
low  metal  sash,  steam  heating,  electric  light, 
rolled  steel  skylights.  Contract  awarded  to 
D.  A.  McClelland  Co.,  Drexel  Building,  Phila¬ 
delphia. 

Carpet  Mill,  Kinsey  and  Hedge  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Alva  Carpet  &  Rug  Co.,  on  premises. 
Brick  and  steel,  3  stories  and  basement, 
50x150  feet,  slag  roof,  cement  and  pine  floors, 
steam  heat,  electric  light,  rolled  steel  sash 
and  skylights,  elevators.  Contract  awarded 
to  William  Steele  &  Sons  Co.,  1600  Arch 
street. 

Hosiery  Mill,  Louden  and  Mascher  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Cambria  Silk  Hosiery  Co.,  A  and  Cam¬ 
bria  streets.  Brick  and  steel,  2  stories  and 
basement,  119x53  feet  and  53x184  feet,  slag 
roof,  cement  floors,  elevators,  waterproofing, 
rolled  steel  sash  and  skylights,  steam  heat, 
electric  lighting.  Contract  awarded  to  Wil¬ 
liam  Steele  &  Sons  Co.,  1600  Arch  street. 

Show  and  Stock  Room,  Eleventh  street  be¬ 
low  Glenwood  avenue.  Architect,  William 
H.  Wooters,  816  West  Allegheny  avenue.  Own¬ 
er,  Joseph  T.  Brown,  care  of  architect.  Brick, 
slow  burning,  3  stories,  32x98  feet,  slag  roof, 
maple  floors,  metal  lath,  elevators,  metal  ceil¬ 
ings,  steam  heating,  electric  lighting.  Con¬ 
tract  awarded  to  J.  Y.  Loux,  Fifteenth  and 
Hunting  Park  avenue. 

Nurses’  Dining  Room  (alts.),  Old  York 
road,  Philadelphia.  Architects,  Magaziner  & 
Eberhard,  603  Chestnut  street.  Owners,  Jew¬ 
ish  Hospital,  Old  York  road,  Philadelphia. 
Cement  work,  carpentry,  mill  work,  painting, 
plumbing,  changing  electric  work,  tile  work. 
Contract  awarded  to  William  R.  Dougherty, 
1610  Sansom  street,  Philadelphia. 

Community  Garage  and  Store,  Franklin 
street,  Oak  Lane,  Philadelphia.  Owner,  John 
L.  Baughman,  Oak  Lane,  Philadelphia.  Stone 
and  brick,  1  story,  20x85  feet,  slag  roof,  ce¬ 
ment  and  pine  floors,  electric  lighting.  Con¬ 
tract  awarded  to  Tony  Oliverieri,  1578  Adams 
street,  Frankford,  Philadelphia. 

Jefferson  Exchange,  Foulkrod  and  Leiper 
streets,  Frankford.  Architect,  John  T.  Wind- 
rim,  Commonwealth  Building,  Philadelphia. 
Owners,  Bell  Telephone  Co.,  Seventeenth  and 
Arch  streets.  Brick,  cut  stone,  terra  cotta 
and  steel,  2  stories,  71x146  feet  and  33x54 
feet,  slag  roof,  concrete  floors,  waterproof¬ 
ing,  demolition,  steam  heat,  electric  light,  tile 
and  marble  work,  hollow  metal  sash,  water- 
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proofing.  Contract  awarded  to  Irwin  & 
Leighton,  126  North  Twelfth  street. 

Store  (alts.),  110-12  North  Second  street, 
Philadelphia,  $16,000.  Architect,  J,  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  Samuel  Berkowitz,  Hancock  and  Susque¬ 
hanna  avenue.  Brick  and  steel  -  (slow  burn¬ 
ing),  4  stories  and  basement,  25x100  feet, 
slag  roof,  pine  floors,  metal  lath  and  ceilings, 
(1)  elevator,  steam  heat,  electric  light,  rolled 
steel  sash  and  skylights,  kalamein  doors, 
metal. bulks,  iron  work.  Contract  awarded  to 
Joseph  Cichiny,  10  South  Eighteenth  street, 
Philadelphia. 

Store  Building  (alts.),  1524  Locust  street, 
$8,900.  Architect,  I.  Demschiek,  1701  Chest¬ 
nut  street,  Philadelphia.  Owner,  Leroy  Hem¬ 
ingway,  1524  Locust  street.  Electric  work, 
cut  stone,  plumbing,  steel  work,  slag  roof, 
painting,  glazing,  carpentry,  mill  work.  Con¬ 
tract  awarded  to  Harry  Platt,  1701  Chestnut 
street. 

Residence  (alts.),  533  West  Hortter  street. 
Architects,  Stuckert  Co.,  Crozer  Building. 
Owner,  Robert  Crane,  on  premises.  Brick, 
cut  stone,  mill  work,  sheet  metal  work,  ter- 
razzo  or  composition  floors  (heating,  lighting 
and  glazing  reserved).  Contract  awarded  to 
William  C.  Wright,  22  Harvey  street,  Phila¬ 
delphia. 

Residences  (40),  Fifty-fourth  and  Euclid 
avenue,  $141,400.  Architect,  private  plans. 
Owners,  Ramsey,  Williams  &  Wright,  6042 
Cobbs  Creek  Boulevard.  Brick,  2  stories, 
18x32  feet  and  20x38  feet,  slag  roof,  hot  wa¬ 
ter  heat.  Contract  awarded  to  Harry  T.  Wil¬ 
liams,  731  South  Sixtieth  street,  Philadelphia. 

Residences  and  Stores  (3)  and  Residence 
(1),  Fifth  and  Lindley  avenue,  $23,000.  Ar¬ 
chitect,  private  plans.  Owner,  John  Dono¬ 
hue,  4920  North  Fifth  street,  Philadelphia. 
Brick,  2  stories,  14%x48  feet,  12x12  feet, 
20x29  feet  and  16x60  feet.  Contract  awarded 
to  D.  W.  O’Dea,  5227  North  Fifth  street, 
Philadelphia. 

Garage,  3526-30  North  Front  street,  Phila¬ 
delphia,  $9,000.  Architect,  private  plans. 
Owner,  George  Joss,  3400  North  Front  street, 
Philadelphia.  Brick  and  steel,  1  story,  67x106 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  light.  Contract  awarded  to  Henry  Hof- 
maier,  2247  North  Fifth  street,  Philadelphia. 

Residence  and  Store,  1626  East  Passyunk 
avenue,  Philadelphia,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  M.  Shear,  1624  East 
Passyunk  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  17x60  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  Con¬ 
tract  awarded  to  H.  Harad,  162.1  Point  Breeze 
avenue,  Philadelphia. 

Residence,  North  side  Sanger  street,  West 
of  Second  street,  $7,625.  Architect,  private 
plans.  Owner,  Rudolph  Limeburner,  1852 
Leithgow  street,  Philadelphia.  Frame,  1  story, 
28x28  feet,  shingle  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Fesmire  Brothers,  Hunting¬ 
don  Valley,  Pa. 

Store  and  Residence,  South  side  Woodland 
avenue,  East  of  Seventieth  street,  $8,000.  Ar¬ 
chitect,  private  plans.  Owner,  Hannah  Le¬ 
vin,  2018  South  Sixth  street,  Philadelphia. 
Brick,  2  stories,  32x33  feet,  9x33  feet,  hot 
water’  heating.  Also  garage,  1  story,  40x18 
feet,  $2,000.  Contract  awarded  to  Levin 
Brothers,  2018  South  Sixth  street,  Philadel¬ 
phia. 

Residence,  North  side  Hermitage  street, 


East  of  Ridge  avenue,  $7,500.  Architect,  pri¬ 
vate  plans.  Owner,  Lee  Wetherill,  4534 
Manayunk  avenue,  Philadelphia.  Stone  and 
frame,  2  stories,  26x32  feet,  shingle  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Henry  Specht, 
Jr.,  Willow  Grove,  Pa. 

Stable,  145-47  Noble  street,  Philadelphia, 
$7,000.  Architect,  private  plans.  Owner,  O. 
.Levin,  131  Noble  street,  Philadelphia.  Brick, 
2  stories,  32x62  feet,  slag  roof,  electric  light. 
Contract  awarded  to  S.  H.  Levin,  1631  South 
Fifth  street,  Philadelphia. 

Apartment  (alts.),  1701  Oxford  street,  Phil¬ 
adelphia,  $4,000.  Architect,  private  plans. 
Owners,  Elliott  Realty  Co.,  734  Market  street, 
Philadelphia.  Carpentry,  mill  work,  painting, 
glazing.  Contract  awarded  to  William  P. 
Woodley,  6004  Hazelhurst  street. 

Garage,  1349  North  Front  street,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Own¬ 
er,  S.  H.  Brown,  1420  Chestnut  street,  Phila¬ 
delphia.  Brick,  1  story,  20x100  feet,  slag 
roof,  cement  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to'  Hayes  Menden¬ 
hall  &  Son,  Drexel  Building. 

Building  (alts,  and  add.),  108  North  Nine¬ 
teenth  street,  Philadelphia,  $5,000.  Architect, 
private  plans.  Owners,  Warner,  Sterner  & 
Seipps,  619  Land  Title.  Building,  Philadelphia. 
Brick,  1  story,  18x15  feet  and  6x8  feet,  slag 
roof,  oak  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Charles  J.  W.  Platt,  1015 
Arch  street,  Philadelphia. 

Apartment  (alts,  and  add.),  Northeast  Cor¬ 
ner  Ridge  avenue  and  Gerhart  street,  $5,000. 
Architect,  private  plans.  Owner,  William  J. 
Lovett,  534  Dupont  street,  Philadelphia.  Brick 
and  steel,  1  story,  19x18  feet,  slag  roof,  com* 
position  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  C.  C,  Eddleman,  1627 
Sansom  street,  Philadelphia. 

Residence  and  Store,  5828  Torresdale  ave¬ 
nue,  Philadelphia,  $4,600.  Architect,  private 
plans.  Owner,  A.  H.  Welsh,  5826  Torresdale 
avenue,  Philadelphia.  Brick,  2  stories,  16x20 
feet,  13x20  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Lewis  Dietrich,  3016  Comly 
street,  Philadelphia. 

Shop,  6151  Girard  avenue,  Philadelphia, 
$3,200.  Architect,  private  plans.  Owner,  Al¬ 
fred  Steinmetz,  on  premises.  Brick,  1  story, 
25x56  feet,  slag  roof,  yellow  pine  floors,  elec¬ 


tric  lighting.  Contract  awarded  to  Seeds  & 
Steinmetz,  117  South  Alder  street,  Philadel¬ 
phia.  . 

Building  (alts.),  Tabor  road,  East  of  Sec¬ 
ond  street,  $3,000.  Architect,  private  plans. 
Owners,  W.  H.  Whitaker  &  Sons,  on  prem¬ 
ises.  General  interior  fire  repairs.  Contract 
awarded  to  Frank  G.  English,  1608  North  Car¬ 
lisle  street. 

Warehouse  (add.),  145  Produce  street,  Phil¬ 
adelphia,  $2,970.  Architect,  private  plans. 
Owner,  H.  R.  Kirfaber,  on  premises.  Brick, 
4  stories,  14x40  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  A.  P.  Fraim,  319 
Market  street,  Philadelphia. 

Storage  and  Shop,  336  North  Third  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Benjamin  Slatka,  on  premises.  Brick, 
yellow  pine  floors,  slag  roof.  Contract  awarded 
to  Leon  M.  Wajdyk,  516  McClellan  street. 


Lumber  for  Sale 
HOG  ISLAND 

We  have  taken  over  from  the 
Government  all  of  the  new  and  unused 
Building  Lumber  now  stored  at  HOG 
ISLAND,  and  will  sell  any  quantity 
from  2,000  ft.  to  1,000,000  ft.  at  low 
prices. 

Mostly  long  leaf  Yellow  Pine  and 
Douglas  Fir. 

YELLOW  PINE  SIZES 
from  2  in.  x  4  in.  to  12  in.  x  12  in., 
10  to  30  ft.  long. 

DOUGLAS  FIR  SIZES 
from  3  in.  x  12  in.  to  16  in.  x  16  in.  ; 

lengths  from  20  to  58  ft. 

For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


.  . . . On  the  Ground  When  W anted^^^mKmmmmmmmmmm 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  0608  27tll  and  Diamond  Sts.,  Phila.  KeFstone-Park  49*1 


©  IT  A  I  Q  A  I  ¥7  Ground  and  Buildings  suitable  for 

IvIlilVlU  V  Builders’  Office,  Yard  and  Shops 

DREHMANN  PAVING  &  CONSTRUCTION  CO. 

S.  W.  Corner  Parrish  and  Taney  Streets,  Philadelphia,  Pa. 
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Building  (fire  repairs),  119  North.  Sixth 
street,  $3,000.  Architect,  private  plans.  Own¬ 
ers,  George  F.  Creutzberg  &  Son,  on  premises. 
General  restoration,  new  floors,  painting,  plas¬ 
tering.  Contract  awarded  to  Lam  Building 
Co.,  1001  Wood  street,  Philadelphia. 

Residence  and  Store  (alts.),  1624  East  Pass- 
yunk  avenue,  $2,500.  Architect,  private  plans. 
Owner,  M.  Shear,  on  premises.  General  inte¬ 
rior  alterations.  Contract  awarded  to  H. 
Harad,  1621  Point  Breeze  avenue,  Philadel¬ 
phia. 

Shop  and  Storage  Building  (add.),  2733 
North  Sixth  street,  $2,325.  Architect,  private 
plans.  Owners,  Crescent  Tea  Co.,  2731  North 
Sixth  street,  Philadelphia.  Brick,  1  story, 
2iy2xl8  feet,  17y2xl6  feet,  5x10*4  feet,  slag 
roof,  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to-  W.  Guenst, 
600  West  Lehigh  avenue,  Philadelphia. 

Store  and  Dwelling  (add.),  3045  West  Dau¬ 
phin  street,  $2,300.  Architect,  private  plans. 
Owner,  Samuel  Naehm,  on  premises.  Brick, 

1  story,  18x7  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  Joseph  Spector,  2321  North 
Thirty-first  street. 

Residence  and  Store  (alts,  and  add.),  4663 
Paul  street,  $2,500.  Architect,  private  plans. 
Owner,  George  W.  Toland,  on  premises.  Brick, 

2  stories,  20^x12  feet,  614x11  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to 
George  W.  Crossley,  2264  Bridge  street,  Phil¬ 
adelphia. 

Shop  (add.),  245  North  Eleventh  street, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  T.  R.  Humphreys,  on  premises.  Brick, 
2  stories,  20x38  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
John  A.  Codori,  1235  Arch  street,  Philadel¬ 
phia. 

Garage,  6710  Lincoln  Drive,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  R. 
K.  Johnson,  on  premises.  Stone,  1  story, 
21x25  feet,  slate  roof,  cement  floors.  Contract 
awarded  to  William  J.  Gruhler  Co.,  219  High 
street,  Philadelphia. 

Residence,  Magee  street,  West  of  Oakley 
street,  Philadelphia,  $5,500.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  P.  Benzing,  716  Al¬ 
legheny  avenue,  Philadelphia.  Frame  and 
stone,  2  stories,  29  feet  10  inches  x  34  feet, 
shingle  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  William  Schmitt,  4939  North  Fairhill  street, 
Philadelphia. 

Garage  (add.),  213-15  Fitzwater  street, 

Philadelphia,  $5,250.  Architect,  private  plans. 
Owner,  S.  Goodman,  on  premises.  Brick,  1 
story,  18x135  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light.  Contract  awarded 
to  I.  Gold,  2028  South  Fifth  street,  Philadel¬ 
phia. 

Shop,  Northeast  Corner  Fairhill  and  Dia¬ 
mond  streets,  $6,177.  Architect,  private  plans. 
Owner,  Harry  Koenig,  J r.,  2550  North  Twelfth 
street,  Philadelphia.  Brick,  2  stories,  29x38x36 
feet,  slag  roof,  cement  floors,  electric  lighting. 
Contract  awarded  to  William  H.  Vanderpool, 
2420  North  Alder  street. 

Garage,  Southwest  Corner  Allegheny  ave¬ 
nue  and  Third  street,  Philadelphia,  $5,000.  Ar¬ 
chitect,  private  plans.  Owners,  Mason,  Scholes 
&  Co.,’  410  Allegheny  avenue,  Philadelphia. 
Brick,  1  story,  40x100  feet  and  7x12  feet, 
slag  roof,  cement  floors,  steam  heat,  electric 
light,  steel  sash.  Contract  awarded  to  F.  A. 
Havens  Co.,  845  North  Nineteenth  street, 
Philadelphia. 

Garage,  1931-33  North  Woodstock  street, 
Philadelphia,  $4,250.  Architect,  private  plans. 
Owner,  A.  S.  Carver,  1305  Diamond  street, 
Philadelphia.  Brick  and  steel,  1  story,  36x100 
feet,  slag  roof,  cement  floors.  Contract 
awarded  to  B.  W.  Glover,  3320  Fairmount 
avenue. 

Residence  and  Store  (alts.),  4749  North 
Eleventh  street,  Philadelphia,  $4,000.  Archi¬ 
tect,  private  plans.  Owner,  Hyman  Felton, 


on  premises.  Brick,  2  stories,  12x6  feet  and 
16x8  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Wittenberg  &  Chipin,  3 
North  Nineteenth  street. 

Residence  (add.),  2663  East  Norris  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Peter  Monaghan,  on  premises.  Brick, 
1  story,  12x12  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
Andrew  Donaldson,  108  North  Gorgas  street. 

Mill  Building  (add.),  417  East  Somerset 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  Young,  1417  Spruce 
street,  Philadelphia.  Corrugated  iron,  1  story, 
33x54  feet,  cement  floors.  Contract  awarded 
to  William  L.  Noe  Co.,  Second  and  Oxford 
streets,  Philadelphia. 

Residence  and  Store,  southeast  corner  of 
Fifty-seventh  and  Ridgewood  avenue,  $4,700. 
Architect,  private  plans.  Owners,  Shapiro  & 
Reed,  5300  Chestnut  street,  Philadelphia. 
Brick,  2  stories,  16x32  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  .light. 
Contract  awarded  to  Janj.es  P.  Campbell,  535 
Parker  street,  Collindale,  Pa. 

Factory,  Roosevelt  Boulevard,  east  of  Sec¬ 
ond  street,  Philadelphia,  $90,000.  Architect, 
private  plans.  Owners,  McCallum  Hosiery  Co., 
Northampton,  Mass.  Brick,  steel,  3  stories, 
85x174  feet,  slag  roof,  maple  floors,  steam 
heat,  electric  light,  steel  sash,  skylights,  fire 
doors.  Contract  awarded  to  W.  W.  Lindsay 
&  Co.,  Harrison  Building,  Philadelphia. 

Nice  Plant,  southwest  corner  of  Palmetto  and 
Hellerman  streets,  Philadelphia,  $6,0000.  Ar¬ 
chitect,  private  plans.  Owners,  Fred  Oakley 
&  E.  A.  iSchmeidler,  38  Unruh  street,  Phila¬ 
delphia.  Brick,  1  story,  irregular  size,  slag 
roof,  cement  floors,  electric  light.  Contract 
awarded  to  Fesmire  Bros.,  Huntingdon  Val¬ 
ley,  Pa. 

Garage,  south  side  of  Schiller  street,  east 
of  Eighth  street,  Philadelphia,  $3,500.  Archi¬ 
tect,  private  plans.  Owner,  Helen  M.  Chap¬ 
man,  1802  North  Seventh  street,  Philadel¬ 
phia.  Brick,  1  story,  20x99  feet,  16x88  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  W.  <S.  Chapman,  1805  West  Venango  street, 
Philadelphia. 

Store  (alts.),  southeast  corner  of  Thirteenth 
and  Chestnut  streets,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  DeLong,  on  prem¬ 
ises.  Metal  lath,  painting,  glazing,  plastering, 
carpentry,  millwork,  metal  bulks.  Contract 
awarded  to  A.  Zellfelder,  151  South  Broad 
street,  Philadelphia. 

Business  Building  (add.),  northeast  corner 
of  Eighteenth  and  Susquehanna  avenue,  $2,- 
000.  Architect,  private  plans.  Owner,  Minna 
Stein,  2103  North  Eighteenth  street,  Philadel¬ 
phia.  Brick,  3  stories,  16x14  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  W. 
S.  Heister,  2531  North  Cleveland  street. 

Store  and  Apartments,  Frankf ord  avenue 
and  Gillingham  street.  Architect,  Laehman 
&  Murphy,  Drexel  Building.  Owner,  Frank 
G.  Shuler,  4536  Frankford  avenue.  Contract 
awarded  to  John  Fotheringham,  Castor  road 
and  Arrott  street. 

Apartment  House,  1304  North  Sixtieth 
street,  $8,000.  Architect,  Fred.  D.  Dagit, 
3759  North  Bouvier  street.  Owners,  Fin- 
naren  &  Haley,  Sixtieth  and  Thompson 
streets.  Brick,  2  stories,  16x75  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  Edward  V.  Hol¬ 
land,  1037  South  Fifty-fourth  street. 


Pennsylvania 
Construction  News 

Residence  and  Garage,  Oyerbrook,  Pa.  Ar¬ 
chitect,  I.  Demschick,  1701  Chestnut  street, 
Philadelphia.  Owner,  Morris  Schwartz,  care 


of  architect.  Stone  and  steel,  2%  stories, 
82x38  feet,  and  1%  stories,  18x19  feet,  slag 
roof,  canvas  and  Spanish  tile  roof,  oak,  pine 
and  cement  floors,  metal  lath  and  weather 
strips,  dampproofing,  iron  work,  Bond,  tile 
and  marble  work  (vapor  heat,  electric  light 
and  plumbing  reserved).  Architect  taking 
bids  due  March  24th.  J.  M.  Yardley,  1716 
Sansom  street;  William  J.  Ryder,  1716  San- 
som  street;  F.  G.  Stewart,  1619  Sansom 
street;  E.  E.  Hollenback,  Inc.,  1804  Brandy¬ 
wine  street,  and  Turnbull  &  Cornell,  20  South 
Eighteenth  street,  are  figuring. 

Garage,  Coal  street  and  Stein’s  Alley, 
Pottsville,  Pa.  Architects,  Harris  &  Richards, 
Drexel  Building,  Philadelphia.  Owner,  John 
G.  Royal,  Pottsville,  Pa.  Brick  and  steel,  1 
story,  45x35  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  hollow  metal  sky¬ 
lights,  terra  cotta.  Architects  taking  bids 
due  March  27th.  W.  J.  Messersmith,  Potts¬ 
ville,  Pa.;  Clarkson  Base,  O.  J.  Aregood  and 
Gordon  Nagle,  all  of  Pottsville,  Pa.;  F.  A. 
Havens  Co.,  845  North  Nineteenth  street,  and 
F.  W.  Van  Loon,  Perry  Building,  Philadel¬ 
phia,  are  figuring. 

High  School,  Twelfth  street,  Easton,  Pa. 
Architects,  Miehler  &  Shnyder,  Easton,  Pa. 
Consulting  architect,  H.  Courcy  Richards,  608 
Chestnut  street,  Philadelphia.  Owners,  Board 
of  Education,  R.  E.  Piefer,  secretary,  West 
Second  street,  Easton.  Reinforced  concrete, 
brick  and  steel,  3  stories  and  basement, 
250x200  feet,  slag  roof,  maple  floors,  metal 
lath,  safety  treads,  roof  ventilators,  tile,  mar¬ 
ble  and  terrazzo  work,  iron  stairs  and  work. 
Plans  in  progress. 

Junior  High  School,  South  Side,  Easton,  Pa. 
Architects,  Miehler  &  Shnyder,  Easton,  Pa. 
Consulting  architect,  H.  Courcy  Richards,  608 
Chestnut  street,  Philadelphia.  Stone,  2  sto¬ 
ries  and  basement,  250x65  feet,  slag  roof,  ma¬ 
ple  floors,  tile,  marble  and  terrazzo  work, 
rolled  steel  skylights,  roof  ventilators,  iron 
work.  Plans  in  progress. 

Residence,  Highland  Park,  Delaware 
County,  Pa.  Architect,  Arthur  B.  Gill,  Law 
Building,  Camden,  N.  J.  Owner,  William 
Sheen,  care  of  architect.  Hollow  tile,  2  sto¬ 
ries,  28x44  feet,  asphalt  shingle  roof,  pine 
floors,  hot  water  heat,  electric  light.  Plans 
in  progress. 

Residence,  Brookline,  Delaware  County,  Pa. 
Architect,  Arthur  B.  Gill,  Law  Building, 
Camden,  N.  J.  Owner,  H.  Bond,  care  of  ar¬ 
chitect.  Stone,  2  stories,  25x42  feet,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Residence,  Ambler,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  R.  C.  Collins,  Ambler,  Pa.  Stone  and 
frame,  2 y2  stories,  39x25  feet,  shingle  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Residence,  Manoa  Heights,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  John  Guthrie,  220  North 
Sixty-second  street,  Philadelphia.  Frame  and 
stucco,  2 y2  stories,  35x33  feet,  shingle  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Plans  completed. 

Bungalow,  Florida  Park,  Newtown  Square, 
Pa.  Architect,  Durham  Brothers,  1609  Sansom 
street.  Owner,  Fred.  Lowall,  care  of  archi¬ 
tects.  'Stone,  1 y2  stories,  32x45  feet,  asbestos 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  lighting.  Plans  in  progress. 

Residence,  Glenside,  Pa.  Architect,  Dur¬ 
ham  Brothers,  1609  Sansom  street,  Philadel¬ 
phia.  Owner,  W.  C.  Hardy,  Keith  Building, 
Philadelphia.  Frame,  2 y2  stories,  28x30  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  lighting.  Plans  completed. 
Ready  for  bids. 

Junior  High  School,  Allentown,  Pa.,  $900,- 
000.  Architect,  H.  Courcy  Richards,  608 
Chestnut  street,  Philadelphia.  Owners,  Wil- 
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son  Arbogast  Junior  High  School,  Edgar  H. 
W.  Helfrich,  president;  David  H.  Jacks,  chair¬ 
man  Building  'Committee.  Architect  selected. 
Details  undecided. 

Twin  Residence,  Elkins  Park,  Pa.  Archi¬ 
tect,  private  plans.  Owner,  Joseph  Coomaban, 
care  of  builder.  Brick,  2  stories,  30x30  feet, 
$lag  roof,  oak  and  pine  floors,  hot  air  heat, 
electric  lighting.  E.  Allen  Reeves,  Inc., 
Abington,  Pa.,  taking  sub-bids  due  as  soon 
as  possible. 

Chapel  and  Parochial  School,  Bethlehem, 
Pa.  Architect,  'George  I.  Lovatt,  416  Walnut 
street,  Philadelphia.  Owners,  St.  Ursula’s  Ro¬ 
man  Catholic  Church,  care  of  Rev.  J.  R. 
Green,  835  Broadway,  Bethlehem,  Pa.  Brick, 
1  and  2  stories.  Plans  in  progress.  Archi¬ 
tect  will  take  bids  in  about  two  weeks. 

Residences  (2),  Ardmore,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  J.  Moran,  Ardmore,  Pa. 
Frame  and  stucco,  2 %  stories,  32X24  feet, 
shingle  roof,  pine  floors,  hot  air  heat,  electric 
lighting.  Plans  about  completed.  Ready  for 
bids  in  one  week. 

Club  House,  Ardmore,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owners,  Ardmore  Tennis  Club,  Walter 
E.  Durham,  chairman,  Ardmore,  Pa.  Frame 
and  clapboard,  1%  stories,  24x40  feet,  shingle 
roof,  maple  floors,  electric  lighting.  Architect 
will  be  ready  for  bids  in  a  few  days. 

Residences  (2),  Phoenixville,  Pa.  Archi¬ 
tect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owner,  George  W.  Elenk,  210 
Main  street,  Phoenixville,  Pa.  Brick,  stone, 
2 %  stories,  33x40  feet,  asbestos  shingle  roof, 
hardwood  floors  (heating,  plumbing,  lighting 
reserved),  terra  cotta.  Plans  in  progress. 
Owner  will  take  bids. 

Mill  Building  (add.),  Royersford,  Pa.  Ar¬ 
chitect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owners,  E.  Ernmens  &  Co., 
First  avenue,  Royersford,  Pa.  Brick,  stone,  4 
stories,  50x3-8  feet,  slate  roof,  yellow  pine 
floors  (heating,  plumbing,  lighting  reserved), 
fireproofing.  Plans  in  progress.  Owner  will 
take  bids. 

Knitting  Mill,  Pottstown,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  -Owner,  R.  A.  Reiff,  6120  North  Han¬ 
over  street,  Pottstown,  Pa.  Frame,  stone,  1 
story,  50x100  feet,  composition  roof,  yellow 
pine  floors,  steam  heat  (heating,  lighting  and 
plumbing  reserved),  ventilators.  Plans  in  pro¬ 
gress.  Owner  will  take  bids. 

Residence,  Sutton  road,  Ardmore,  Pa.  Ar¬ 
chitect,  Walter  E.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  Sol  Speer,  Ardmore,  Pa. 
Hollow  tile,  frame  and  stucco,  2  stories,  44x25 
feet,  shingle  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  lighting,  tile  work.  Archi¬ 
tect  taking  bids  due  as.  soon  as  possible.  Stew¬ 
art  Hutchinson,  Ardmore,  Pa.;  Harbeson  & 
Jensen,  Brookline,  Pa.,  and  D.  Ridgway 
Evans,  Pen-field,  Pa.,  are  figuring. 

Dairy  Building  (add.),  Ninth  and  Hyatt 
streets,  Chester,  Pa.  Engineer,  R.  J.  Law¬ 
rence,  Roxboro,  Philadelphia.  Owners,  Ches¬ 
ter  Dairy  Supply  Co.,  on  premises.  Brick,  sec¬ 
ond  story  addition,  150x45  feet,  raising  roof, 
maple  floors,  rolled  steel  sash  and  doors.  Own¬ 
ers  taking  bids  due  March  '24th.  F.  W.  Van 
L-oon,  Perry  Building,  figuring. 

Residences  (12),  Somert-on,  Pa.  Architects, 
N-eubauer  &  Supowitz,  929  Chestnut  street, 
Philadelphia.  Owner,  name  withheld.  Hollow 
tile,  frame  and  stucco,  2  stories,  30x30  feet, 
hot’  water  heat,  electric  lighting,  hardwood 
and  pine  floors.  Plans  in  progress. 

Office  Building,  Southwest  Corner  Seventh 
and  Chestnut  streets.  Architects,  Magaziner 
&  Eberhard,  603  Chestnut  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Architect  ready 
for  bids.  H.  John  Homan,  1703  Chestnut 
(Street,  will  figure. 

Publishing  Building,  Easton,  Pa.  Architect, 
A.  D.  Chidsey,  34%  Northampton  street,  Eas¬ 


ton,  Pa.  Owners,  Easton  Express,  care  of 
architect.  Reinforced  concrete,  brick,  terra 
cotta,  3  stories,  60x150  feet,  concrete  foun¬ 
dations,  slag  roof,  concrete,  tile  and  composi¬ 
tion  floors,  steam  heat,  electric  light,  tile, 
marb-le  and  terrazzo  work,  metal  lath.  Ar¬ 
chitect  will  take  bids  this  week. 

Garage,  Bethlehem,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  H.  A.  Foering,  8'28  West 
Broad  street,  Bethlehem,  Pa.  Steel,  concrete 
-and  brick,  3  stories,  60x100  feet,  slag  roof, 
concrete  floors,  ste-am  heat,  electric  light, 
metal  lath,  freight  elevators.  Architect  tak¬ 
ing  revised  bids  due  March  27th.  F.  F. 
Speck,  49  West  Broad  street;  F.  B.  Glass- 
mire,  Bethlehem  Trust  Building;  Brillhart 
Brothers,  Bethlehem  Trust  Building;  Garber 
&  -Oiss-el,  12  West  Fourth  street;  Charles  F. 
Schwartz,  H.  E.  'Stoudt,  424  Avenue  C; 
George  W.  Heller,  719  North  New  street;  R. 
S.  Rathbun,  409  Vine  street;  F.  J.  Groman, 
79  West  Broad  street,  Bethlehem,  -are  figur¬ 
ing. 

Residence  and  Garage,  Easton,  Pa.  Archi¬ 
tect,  William  M.  Miehler,  Drake  Building, 
Easton,  Pa.  Owner,  J.  S.  Chipman,  Easton, 
Pa.  Brick,  stone,  tile,  2%  stories,  80x90  feet, 
slate  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  tile  and  marble  work.  Architect 
taking  bid-s  due  March  23rd.  Bechtel  & 
Bechtel,  Northampton  National  Bank  Build¬ 
ing;  F.  J.  Lerch,  Pine  and  West  streets;  W. 
H.  iSnyder  and  R.  T.  &  C.  D.  Stewart  Cont. 
Co.,  Jones  Building,  Easton,  Pa.,  figuring. 

Municipal  Building,  Upper  Darby  Town¬ 
ship,  Pa.  Architect,  Willis  A.  Hall,  Sixty- 
ninth  Street  Post  Office  Building,  Upper 
Darby.  Owners,  Upper  Darby  Township. 
Brick,,  cut  stone  and  steel,  2  stories,  75x88 
feet,  slag  roof,  cement,  pine  and  composition 
floors,  metal  lath,  safety  tread®,  roof  ventila¬ 
tors,  terra  cotta,  marble  work,  kalamein 
doors,,  floor  hardener,  iron  work  (heating, 
lighting  and  plumbing  reserved).  Architect 
taking  bids  -due  April  1st.  Bowden  Const. 
Co.,  1713  San-som  street,  are  figuring. 

Residence,  Merion,  Pa.  Architect,  C.  P. 
Berger,  1424  South  Penn  Square.  Owner,  Dr. 
George  Betz,  1533  Green  street,  Philadelphia. 
Architect  taking  bids  due  March  24th.  John 
E.  Eearney,  34  'South,  Seventeenth  street,  is 
figuring. 

Bungalow,  Springfield,  Pa.  Architect,  J. 
Fletcher  Street,  129  South  Fifth  street.  Own¬ 
er,  Miss  E.  M.  Dougherty,  5001  Cedar  ave¬ 
nue-.  Owner  taking  bids  due  March  21st. 
John  W.  Eohl,  1401  North  Corlies  street,  i-s 
figuring. 

Store  and  Apartment,  Allentown,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owner,  J.  M.  Bach¬ 
man,  Seventeenth  and  Union  streets,  Allen¬ 
town,  Pa.  Brick,  3  stories,  32x76  feet,  slag 
roof,  hardwood  floors-,  -steam  heat,  electric 
light,  tile  work,  plate  glass,  copper  front. 
Plans  in  progress. 

Residence,  Summit  Lawn,  Allentown,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owner,  Captain 
George  Ormrod,  38  (South  Ninth  street,  Al¬ 
lentown,  Pa.  Brick,  stone,  1%  stories,  35x45 
feet,  slate-  roof,  hardwood  floors,  steam  heat, 
electric  light.  Contract  awarded  to  A.  EJ 
Nicholas,  Allentown,  Pa. 


Memorial  Club  Building,  Allentown,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  Sons  of 
Veterans,  Charles  Adamis,  chairman,  Allen¬ 
town,  Pa.  Brick,  stone,  tile,  5  stories  and 
basement,  70x160  feet,  built-up  roof,  hard¬ 
wood  floors,  fan  and  steam  heat,  electric 
light,  tile  work,  hollow  tile,  metal  lath,  ele¬ 
vator,  roof  ventilators,  fireproof,  slate  and 
wood  stairs,  ornamental  iron  work.  Plans  in' 
progress. 

Administration  Building  (add.),  31  Penn 


street,  Allentown,  Pa.  Architects,  Jacoby  & 
Everett,  Commonwealth  Building,  Allentown, 
Pa.  Owners,  School  District,  City  of  Allen¬ 
town,  David  Jacks,  chairman,  Allentown,  Pa. 
Brick,  fireproof,  3  stories-,  52x64  feet,  slag 
roof,  hardwood  floors,  electric  light,  elevators. 
Plans  in  progress. 

Bakery  (add.),  Coplay,  Pa.  Architect,  C. 
N.  Grossart,  603  Hamilton  .street,  Allentown, 
Pa.  Owner,  William  J.  Burke,  Co-play,  Pa. 
Brick,  1  story,  24x48  feet,  concrete  and  ma¬ 
ple  floors,  hot  water  heat,  electric  light.  Ar¬ 
chitect  taking  bids  due-  March  2-5th.  Joseph 
Marks,  Leroy  Zellner,  Co-play,  Pa.;  A.  W. 
Hirst,  Northampton,  and  Butz  &  ‘Clader,  Al¬ 
lentown,  Pa.,  are  figuring. 

Apartment  and  Store,  North  Sixteenth 
street,  Allentown,  Pa.  Architect,  C.  IN.  Gros¬ 
sart,  603  Hamilton  street,  Allentown,  Pa. 
Owner,  Dr.  H.  Jordan,  Allentown,  Pa.  Brick, 
3  -stories,  20x110  feet.  Architect  ready  for 
bids  due  April  1st. 


Pennsylvania 
Contracts  Awarded 

High  School,  Gymnasium  and  Auditorium, 

Darby  and  Coopertown  roads,  Haverford,  Pa. 
Architects,  Boyd,  Abel  &  Gugert,  Estey 
Building,  Philadelphia.  Owners,  School  Dis¬ 
trict  of  Haverford  Township,  Joseph  W. 
Huff,  Oakmont,  Pa.  Brick,  cut  stone,  2  sto¬ 
ries  -and  1  story,  177x72  feet,  (2)  wings,  83X58 
feet,  slag  roof,  cement  and  maple  floors,  metal 
lath  and  window  guards,  bond,  tile  work, 
iron  work.  Contract  awarded  to  Bowden 
Con-s-t.  Co.,  1713  Sansom  street,  $193,418.  Heat¬ 
ing  and  ventilating  to  Bower  Brothers,  1629 
Ludlow  street,  $29,192,  deduct  $1,050.  Plumb¬ 
ing  to  D.  J.  Eeating,  2042  Rittenhouse  street, 
$13,475,  deduct  $275.  Electric  work  to  Bryn 
Mawr  Elect.  Co.,  Bryn  Mawr,  Pa.,  $4,989,  de¬ 
duct  $489. 

School,  Oaks,  Upper  Providence  Township, 
Pa.  Architects,  Schermerhorn  &  Phillips,  430 
Walnut  street.  Owners,  School  District  of 
Upper  Providence  Township,  Pa.  Brick,  cut 
stone  and  iron,  1  story  and  basement,  80x72 
feet,  slag  and  slate  roof,  pine  floors,  hollow 
tile,  tile  work  (heating  and  lighting  re¬ 
served).  'Contract  awarded  to  H.  E.  'Scball- 
cross,  Gratersford,  Pa. 

High  School,  Wayne,  Pa.  Architect,  H. 
Courcy  Richards,  608^  Chestnut  street,  Phila¬ 
delphia.  Owners,  School  Board  of  Radnor 
Township,  Wayne,  Pa.  Brick  and  steel,  2  sto¬ 
ries,  66x130  feet,  slag  roof,  maple  floors.  Con¬ 
tract  awarded  to  F.  V.  Warren,  132  South 
Seventeenth  street,  $116,127,  175  days.  Plumb¬ 
ing  to  Walters,  Purks  &>Mellon,  Forty-first  and 
Ludlow  streets,  $6,523.  Heating,  Wayne 
Plumbing  &  Heating  Co.,  Wayne,  Pa.,  $8,207. 
Electric  work  to  George  Woodward,  Jr.,  1723 
Sansom  street,  $3,25-5. 

Bungalow,  Willow  Grove,  Pa.  Architect, 
private  plans.  Owner,  William  C.  Voigts- 
berger,  Willow  Grove,  Pa.  Frame,  1  story, 
26x33  feet,  concrete  foundations,  shingle  roof, 
North  Carolina  pine  floors  (plumbing  -and  hot 
water  heating  reserved),  electric  lighting. 
Contract  awarded  to  Roy  Randall,  Horsham, 
Pa. 

Residence,  Merion,  Pa.  Architect,  Horace 
rumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owner,  J.  Clayton  -Strawbridge,  Mer- 
ioh,  Pa.  Stone,  2%  stories,  90x34  feet  and 
16x20  feet,  shingle  roof,  oak  and  pine  floors, 
metal  lath,  steam  he-at,  electric  light,  tile  and 
marble  work,  bond.  Contract  awarded  to 
Milton  W.  Young,  Overbrook,  Philadelphia. 

Residence,  Haverford,  Pa.  Architects, 
Thomas,  Martin  &  Eirkpatriek,  130  South 
Fifteenth  street.  Owners,  Mrs.  McClure 
Fahnestock,  Haverford,  Pa.  Stone,  2%  sto¬ 
ries,  37x34  feet,  shingle  roof,  oak-  -and  pine 
floors,  hot  water  heat,  electric  lighting.  Con- 
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tract  , awarded  to  Herbert  (3-.  Campion,  Otis 
Building,  Philadelphia. 

School  (add..),  Darby,  Pa.,  $30,000.  Archi¬ 
tect,  P.  Ferdinand  Durang,  1220  Locust  street. 
Owners,  Roman  Catholic  Church  of  the  B.  V. 
M.,  Darby,  Pa.  Brick,  cut  stone  and  steel,  2 y2 
stories,  57x11  feet,  slate  roof,  pine  floors, 
demolition,  bond,  pine  floors  (heating,  electric 
work  and  plumbing  reserved).  Contract 
awarded  to  Edward  Fay  &  Son,  2  South  Mole 
street. 

Residence,  Ardmore,  Pa.  Architect,  Walter 

K.  Durham,  3'23  Walnut  street,  Philadelphia. 
Owner,  William  Morris,  Ardmore,  Pa.  Frame, 

2 y2  stories,  28x27  feet,  shingle  roof,  electric 
lighting.  Contract  awarded  to  Stewart 
Hutchinson,  Ardmore,  Pa. 

Church,  Brookline,  Pa.  Architect,  H.  W. 
Castor,  Stephen  Girard  Building,  Philadel¬ 
phia.  Owners,  Brookline  Methodist  Episcopal 
Church,  Brookline,  Pa.  Stone,  33x45  feet, 
slate  roof,  pine  floors,  steam  heat,  electric 
lighting  (plastering  and  painting  reserved). 
Contract  awarded  to  Penn  Const.  &  Eng.  Co., 
3840  Spring  Garden  street,  Philadelphia. 

Memorial  Walls,  Entrance  and  Gates,  Ceme¬ 
tery,  Birdsboro,  Pa.  Landscape  engineer, 
Leonard  Morse,  1524  Chestnut  street,  Phila¬ 
delphia.  Owners,  St.  Michael’s  Protestant 
Episcopal  Cemetery,  Birdsboro,  Pa.  Contract 
awarded  to  D.  A.  McClelland  Const.  Co., 
Drexel  Building. 

Residence,  Ardmore,  Pa.  Architect,  Henry 

L.  Reinliold,  Jr.,  1513  Walnut  street.  Owner, 
J.  V.  Slaughter,  Ardmore,  Pa.  .Hollow  tile  and 
stucco.  Contract  awarded  to  Adolph  Korn  & 
Co.,  Clifton  Heights,  Pa. 

Residence  (alts.)  to  Apartments,  Lans- 
downe,  Pa.  Architect,  Philip  S.  Tyre,  1509 
Arch  street,  Philadelphia.  Owner,  Jesse  E. 
Huntley,  107  Owens  avenue,  Lansdowne,  Pa. 
General  alterations,  slate  roof,  oak  and  pine 
floors,  central  heating,  electric  lighting,  tile 
work,  changing  to  three  apartments.  Con¬ 
tract  awarded  to  Mitchell  Brothers,  2125  Race 
street,  Philadelphia. 

Bulkhead,  Platform,  Beater  Room  Building 
and  Room  No.  1,  Front  and  Market  streets, 
Chester,  Pa.  Architect,  private  plans.  Own¬ 
ers,  Chester  Paper  Co.,  on  premises.  Brick 
and  steel,  1  story,  85x43  feet,  gypsum  slag 
covered  roof,  concrete  floors,  waterproofing, 
rolled  steel  sash  and  skylights.  Contract 
awarded  to  Robert  E.  Lamb  Co.,  843  North 
Nineteenth  street. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg,  Pa. 

Clarion  County,  R-65,  Ashland  and  Elk 
Townships,  $211,149.85.  Contract  awarded  to 
Kavanaugh  &  De  Niro,  Youngstown,  Ohio. 

Washington  County,  R-268,  Speers  &  Dun- 
levy  Boroughs  and  Allen  Township.  Contract 
awarded  to  R.  Galiardi  &  Sons,  Connellsville, 
Pa.,  $133,247. 

Northumberland  County,  R-18,  Upper 
Augusta  Township,  $27,120.50.  Contract 
awarded  to  Gregory  Paving  Co.,  Lewistown, 
Pa. 

Venango  County,  R-65,  Rockland  and  Cran¬ 
berry  Townships,  $316,345.43.  Contract  award¬ 
ed  to  Kavanaugh  &  De  Niro,  Youngstown, 
Ohio. 

The  contract  on  Clearfield  County,  Curwens- 
ville  Borough,  has  been  transferred  from 
Lynn  A.  Brua,  JrJ.,  to  George  E.  Thompson, 
Clearfield,  Pa. 

Blair-Centre  Counties,  R-57,  Snyder,  Tay¬ 
lor  and  Rush  Townships.  Contract,  awarded 
to  Clark  Const.  Co.,  Hastings,  Pa.,  $371,367.35. 

Butler- Venango  Counties,  R-318,  233,  Aler- 
Cer  and  Irwin  Townships  and  Harrisonville 
Borough.  Contract  awarded  to  Buckeye 
Const.  Co.,  Youngstown,  O.,  $457,361.25. 

Cumberland  County,  A-1707,  West  Penns- 
boro  Township,  $204,322.62.  Contract  award¬ 
ed  to  the  Development  &  Const.  Co.,  Balti¬ 
more,  Md. 


Jefferson  County,  Route  61,  Appli.  1590, 
Snyder  Township,  $89,496.20.  Contract  award¬ 
ed  to  Austin  Rankin  Cooper,  Idamar,  Pa. 
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Library,  Vincenttown,  N.  J.  Architects, 
Stewardson  &  Page,  315  South  Fifteenth 
street.  Owners,  Sally  Stretch  Keen  Memorial 
Library,  Vincentown,  N.  J.  Brick  and  cut 
stone,  -4  story,  45x26  feet,  slate  roof,  pine 
floors,  metal  lath,  tile  work,  Bond,  iron  work, 
pipeless  heater.  Architects  taking  new  bids. 
William  R.  Dougherty,  1610  Sansom  street, 
will  figure. 

Office  and  Residence  (alts,  and  add.),  2901 

Westfield  street,  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Dr.  Fred.  Jones,  care  of  archi¬ 
tects.  Timber,  3  stories,  20x60  feet,  lasbestos 
shingle  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  and  marble  work.  Archi¬ 
tect  will  take  bids  next  week. 

Store  and  Residence  (alts.),  2621  Westfield 
avenue,  Camden,  N.  J.  Architects,  Lackey  & 
Heftle,  5  Hudson  avenue,  Camden,  N.  J. 
Owner,  J.  M.  Eiehman,  on  premises.  General 
interior  alterations.  Plans  in  progress. 

Sales  and  Service  Building,  Federal  and 
Newton  avenue,  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  'Studebaker  Sales  &  Service 
Co.,  care  of  architects.  Fireproof,  1  story, 
150x175x160  feet,  slag  roof,  concrete  floors, 
electric  lighting.  Plans  in  progress. 

Sanitary  Bottling  Plant,  Gloucester,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Gloucester  Sani¬ 
tary  Milk  Co.,  care  of  architects.  Fireproof, 
2  stories,  40x50  feet,  slag  roof,  concrete  floors, 
electric  light.  Plans  in  progress. 

Apartment,  location  withheld.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  name  withheld.  Brick,  fire¬ 
proof,  3  stories,  200x200  feet,  slag  roof,  com¬ 
position  floors,  vapor  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Service  Station  and  Garage,  Main  Road, 
Hammonton,  N.  J.  Architects,  Lackey  &  Het¬ 
tle,  5  Hudson  avenue,  Camden,  N.  J.  Owners, 
Hammonton  Auto  Station,  Hammonton,  N.  J. 
Tile,  plaster,  1  story,  26x30  feet,  tile  roof, 
concrete  floors,  electric  lighting.  Plans  in 
progress. 

Residence,  Haddonfield,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Upton  Jefferies,  care  of  ar¬ 
chitect.  Cinder  block,  tile,  2  stories,  24x60 
feet,  asbestos  shingle  roof,  hardwood  floors, 
vapor  heat,  electric  light.  Plans  in  progress. 

Hospital,  Atlantic  City,  N.  J.  Architect,  H. 
A.  Stout,  and  H.  Vaughn  Mathis,  associated, 
Guarantee  Trust  Building,  Atlantic  City,  N.  J. 
Owners,  City  of  Atlantic  City,  City  Hall, 
Atlantic  City,  N.  J.  Architects  selected. 

School,  904  Pacific  avenue,  Atlantic  City, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City,  N.  J.  Owners, 
Beth  Israel  Synagogue,  care  of  architect. 
Brick,  2  stories,  40x50  feet,  slag  roof,  pine 
floors,  electric  light,  roof  ventilators.  Plans 
in  progress. 

Abattoir  and  Store,  Kentucky  and  Drexel 
avenues,  Atlantic  City,  N.  J.  Architect,  H. 
A.  Stout,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  City  of  Atlantic  City,  care  of 
Mayer  Bader,  Atlantic  City,  N.  J.  Brick,  1 
story,  112x212  feet,  slag  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Plans  in 
progress. 

Memorial  Buildings,  Portland  and  Ventnor 
avenues,  Ventnor,  N.  J.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Deane  Memorial  Home,  care 
of  architect.  Hollow  tile,  stucco,  2%  stories, 


50x60  feet  each,  hardwood  floors,  electric 
light,  tile  work.  Plans  in  progress. 

School  (add.),  IdlewOod,  N.  J.,  $38,000.  Ar¬ 
chitect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  Board  of 
Education,  H.  B.'Lee,  May’s  Landing,  Egg 
Harbor  Township.  Brick,  2  stories,  40x70 
feet,  pine  floors,  electric  light.  Plans  in 
progress. 

Bank  (alts.),  Victoria  avenue,  Atlantic 
City,  N.  J.  Architect,  V.  B.  Smith,  Guaran¬ 
tee  Trust  Building,  Atlantic  City.  Owners, 
Ventnor  Trust  Company,  care  of  architect. 
New'  front,  cut  stone,  terrazzo  floors,  tile  and 
marble  work,  electric  light,  vault.  Architect 
will  take  bids  April  1st. 

Garage,  North  Virginia  avenue,  Atlantic 
City,  N.  J.  Architect,  Bertram  Ireland,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owner, 
Harry  Best,  Virginia  Garage,  Atlantic  City. 
Brick,  steel,  1  story,  55x150  feet,  slag  roof, 
concrete  floors,  hot  water  heat,  electric  light, 
rolled  steel  sash.  Owner  ready  for  bids. 

Residence,  Trenton,  N.  J.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Owner, 
Joseph  Brearley,  403  Market  street,  Trenton, 
N.  J.  Brick  and  frame,  2 y2  stories,  25x45 
feet,  slate  roof,  hardwood  floors,  vacuum 
heating,  electric  lighting,  tile  and  marble 
work.  Architect  will  be  ready  for  bids  about 
March  20th. 

Residence  (alts,  and  add.)  and  Garage,  Ivy 

Court,  Trenton.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owner,  care  of 
architect.  Brick,  18x20  feet,  slate  roof,  con¬ 
crete  floors,  electric  lighting,  sun  parlor.  Ar¬ 
chitect  ready  for  bids. 

Residence,  Belmont  Circle,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owner,  Mr.  C.  R.  Waller,  493 
Chambers  street,  Trenton,  N.  J.  Brick,  3  sto¬ 
ries,  26x46  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work.  Architect  ready  for  bids. 

Stores  and  Apartments  (2),  Greenwood  and 
Olden  avenues,  Trenton.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Owner, 
Ambrose  N.  Coleman,  Somerville,  N.  J.  Brick, 
2 y2  stories,  30x60  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
terrazzo  work,  metal  lath,  metal  bulks.  Archi¬ 
tect  ready  for  bids. 

Residence,  Margate  City,  N.  J.  Architect, 
H.  A.  Stout,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner.  L.  L.  Jones,  1019  At¬ 
lantic  avenue,  Atlantic  City,  N.  J.  Brick, 
stucco,  2 V2  stories,  88x40  feet,  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light. 
Architect  will  take  bids. 

Cottage,  Pleasantville,  N.  J.,  $15,000.  Ar¬ 
chitect,  J.  R.  Ogden,  143  South  South  Caro¬ 
lina  avenue,  Atlantic  City.  Owner,  Russell 
Thatcher,  care  of  architect.  Hollow  tile  and 
stucco,  2’ stories,  35x30  feet,  hardwood  floors, 
hot  water  heat,  electric  light.  Architect  will 
take  bids  in  two  weeks. 

Residence,  Pleasantville,  N.  J.  Architect, 
C.  H.  Adams,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  Alphonso  Seiner,  14 
South  Maryland  avenue,  Atlantic  City. 
Frame,  2  .dories,  24x47  feet,  asphalt  shingle 
roof,  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  ready  for  bids. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Nelson  C.  Denney,  care  of  ar¬ 
chitects.  Cinder  block,  2 y2  stories,  37x29 
feet,  shingle  roof,  pine  floors,  hot  water  heat, 
electric  light.  Architect  will  take  bids  next 
week. 

Apartments  (22),  New  Jersey  and  Oriental 
avenues,  Atlantic  City.  Architect,  J.  R.  Og¬ 
den,  143  South  Carolina  avenue,  Atlantic  City. 
Owner,  Max  Dolinky,  1308  Pacific  avenue,  At¬ 
lantic  City.  Brick,  3  stories  and  basement, 
67x96  feet,  slag  roof,  steam  heat,  electric 
light,  tile  and  marble  work.  Owner  taking 
sub-bids. 
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Cleaning  Plant  (add.),  340  North.  Carolina 
avenue,  Atlantic  City.  Architect,  Bertram  ( 
Ireland,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Bogaton  Dyer  &  Cleaner  Co., 
on  premises.  Brick,  steel,  .1  story,  17x100 
feet,  slag  roof,  cement  floors,  electric  light. 
Owner  ready  for  sub-bids. 

Store  (alts,  and  add.),  26  Federal  street, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle, 

5  Hudson  avenue,  Trenton,  N.  J.  Owners, 
Lonsdale  Company,  care  of  architects.  Brick, 

2  stories,  40x100  feet,  slag  roof,  pine  floors, 
vapor  heat,  electric  light.  Architect  taking 
sub-bids. 

Store,  Twenty-fourth  and  Federal  streets, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle, 

5  Hudson  avenue,  Camden,  N.  J.  Owner,  M. 

J.  Jubanyik,  40  North  Third  street,  Camden, 
N.  J.  Brick,  1  story,  30x60  feet,  slag  roof, 
concrete  floors,  steam  heat,  electric  light. 
Owner  will  build. 

School,  Dining  Hall,  Cottages,  Boiler  House 
and  Pump  House,  Scudders  Farm,  Trenton 
Junction,  N.  J.  Architects,  Guilbert  &  Be- 
telle,  Newark,  N.  J.,  and  A.  H.  Moses,  Tem¬ 
ple  Building,  Camden,  N.  J.  Owners,  School 
for  Deaf,  Committee  of  Education,  Capitol 
Building.  Trenton,  N.  J.  Brick,  cut  stone, 
steel,  1  story,  170x51  feet,  2  wings,  80x50  feet 
and  51x59  feet,  cottages,  1%  stories,  93x32 
feet,  wing  33x44  feet,  boiler  house,  1  story, 
48x42  feet,  pump  house,  1  story,  30x15  feet, 
slate  and  slag  roof,  cement  and  pine  floors, 
metal  lath,  safety  treads,  metal  window 
guards,  water  and  dampproofing,  kalamein 
doors,  rolled  steel  sash,  skylights,  tile,  marble 
and  terrazzo  work,  steam  heat,  electric  light. 
Owners  taking  bids  due  March  28th  at  11 
A.  M.  Wills-Bill  &  Co.,  1706  Sansom  street; 
William  Linker  Co.,  736  Cherry  street;  Sin¬ 
clair  &  Grigg,  Medical  Arts  Building;  Frank¬ 
lin  M.  Harris  &  Co.,  1520  Parrish  street,  all 
of  Philadelphia;  Carroll  &  Pullen,  Princeton, 
N.  J.;  Thomas  M.  Day  &  Son,  1109  Greenwood 
avenue;  J.  H.  Morris  &  Co.,  Broad  and  Hud¬ 
son  streets;  Karno  Smith  Co.,  Broad  Street 
Bank  Building;  N.  A.  K.  Bugbee,  206  East 
Hanover  street,  all  of  Trenton;  D.  W.  McGee 
Const.  Co.,  Newark,  N.  J.;  Arnolt-Moore,  Inc., 
45  Clinton  street,  Newark,  N.  J.;  George  De- 
Kimpe  Const.  Co.,  141  Summit  avenue,  West 
Hoboken,  N.  J.;  The  Carleton  Co.,  Broadway 
and  Forty-second  street;  George  Dose  Eng. 
Co.,  43  West  Twenty-seventh  street,  both  of 
New  York,  are  figuring. 

Bank  (alts.),  Collingswood,  N.  J.  Archi¬ 
tect,  Philip  H.  Merz,  Pennsylvania  Building, 
Philadelphia.  Owners,  Collingswood  National 
Bank,  Collingswood,  N.  J.  Limestone  front, 
structural  steel,  carpentry,  mill  work,  slag 
roof,  metal  lath,  iron  work,  tile  and  marble 
work.  Architect  taking  bids  due  March  23rd. 
Frank  G.  Stewart,  1619  Sansom  street;  Mc¬ 
Neill  Valentine  Co.,  841  North  Broad  street; 
Ketcham  &  McQuade,  1029  Brown  street, 
Philadelphia;  R.  A.  Scarborough,  Oollings- 
wood,  N.  J.,  and  Isador  Green  &  Son,  Cam¬ 
den,  N.  J.,  are  figuring. 

Residence,  Merchantville,  N.  J.  Architect, 
Arnold  H.  Moses,  Temple  Building,  Camden, 
N.  J.  Owner,  R.  H.  Swain,  care  of  architect. 
Terra  cotta  and  stucco,  2  stories,  26x40  feet, 
slate  roof,  hardwood  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Architect 
taking  bids  due  March  29th.  George  Bach¬ 
man,  19  North  Thirtieth  street,  and  H.  A. 
Fern,  Camden,  N.  J.;  George  W.  Shaner  & 
Son,  Palmyra,  N.  J.;  Martin  James,  Mer¬ 
chantville,  N.  J.,  and  William  Congezer,  Had- 
don  Heights,  N.  J.,  are  figuring. 

Twin  Residences,  Bridgeton,  N.  J.  Archi¬ 
tect,  Walter  Custer,  Law  Building,  Camden, 
N.  J.  Owner,  Luther  Meyers,  care  of  archi¬ 
tect.  Frame,  2  stories,  36x38  feet,  shingle 
roof,  pine  floors,  hot  water  heat,  electric, 
light.  Architect  taking  bids  due  as  soon  as 


possible.  Mark  Williams,  Carl  &  Carl,  H. 
Hankins  and  George  Meyer  &  Brother,  all  of 
Bridgeton,  N.  J.,  are  figuring. 

Caddy  House  and  Garage,  Tavistock,  Had- 
donfield,  N.  J.  Architect,  Charles  R.  Peddle, 
136  South  Fourth  street,  Philadelphia.  Own¬ 
er,  Tavistock  Country  Club,  near  Haddonfield, 
N.  J.  Frame,  1  story,  irregular  size.  Archi¬ 
tect  taking  bids.  Heavner  &  Guthridge,  Nor¬ 
ristown,  Pa.;  Charles  Wright,  Riverton,  N.  J., 
and  H.  G.  Hinchman,  Camden,  N.  J.,  are  fig¬ 
uring. 

Apartment  Building,  Northwest  Corner 
Oakland  and  Atlantic  avenue,  Atlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Harry 
Weinmann,  233  South  Connecticut  avenue, 
Atlantic  City,  N.  J.  Brick  and  steel,  3  stories. 
Architect  taking  bids.  Lam  Building  Co., 
1001  Wood  street,  Philadelphia,  is  figuring. 

Residence,  Sea  Isle  City,  N.  J.  Architect,  M. 
Capobianca,  778  'South  Seventh  street.  Owner, 
Mr.  Gentile,  725  Kater  street,  Philadelphia. 
Frame,  2%  stories,  20x40  feet,  slag  rohf,  elec¬ 
tric  light.  Owner  taking  sub-bids. 

Residence,  West  Collingswood,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  Frank  Shephard,  care  of  archi¬ 
tect.  Ffiame,  2  stories,  20x44  feet,  asphalt 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light.  Architect  taking  sub-bids. 

Stores  (4),  Federal  street,  Camden,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Bleakley  Broth¬ 
ers,' care  of  architects.  Cinder  block  and  plas¬ 
ter,  1  story,  50x85  feet,  slag  roof,  pine  floors, 
pipeless  heat,  electric  light.  Architects  tak¬ 
ing  sub-bids. 

Detention  House,  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Camden  County  Board  of 
Freeholders,  Charles  F.  Wise,  chairman,  Cam¬ 
den  County  Courthouse,  Camden,  N.  J.  Brick, 
stone,  3  stories,  16x16  feet,  vapor  heat,  elec¬ 
tric  light,  tile  work,  fireproofing,  metal  lath, 
reinforced  concrete  floors.  Revised  plans  in 
progress.  Will  be  ready  for  bids  next  week. 

Church,  East  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Westminster  Presbyterian 
Church,  D.  C.  Frazer  Hadley,  chairman  Build¬ 
ing  Committee,  Camden,  N.  J.  Sketches  in 
progress. 

School,  Gloucester,  N.  J.  Architects,  Lackey 
&  Hettle,  5  Hudson  avenue,  Camden,  N.  J. 
Owners,  School  Board,  W.  G.  Bradway,  presi¬ 
dent,  Gloucester,  N.  J.  Fireproof,  2  stories, 
24  rooms,  slag  roof,  maple  and  concrete  floors 
(plumbing,  heating  and  electric  work  reserv¬ 
ed),  rolled  steel  sash  and  skylights,  roof  ven¬ 
tilators,  water  and  dampproofing,  iron  stairs. 
Sketches  in  progress. 

High  School,  Toms  River,  N.  J.  Architect, 
E.  F.  Cook,  Asbury  Park,  N.  J.  Owners, 
Board  of  Education,  Toms  River,  N.  J.  Stone, 
brick,  steel  and  concrete.  Architect  selected. 
Plans  in  progress. 

Exposition  Buildings  (2),  Trenton,  N.  .3. 
Architect, /  William  A.  Niemann,  First  Na¬ 
tional  Bank  Building,  Trenton,  N.  J.  Owners, 
Interstate  Fair  Association,  care  of  architect. 
Steel,  tile  and  stucco,  2  stories.  Too  early 
for  details. 

Residence  and  Garage,  Whittier  and  Bel¬ 
mont  Circle,  Trenton.  Architect,  J.  O.  Hunt, 
Hunt  Building,  Trenton,  N.  J.  Owner,  W.  C. 
Billman,  1320  West  State  street,  Trenton, 
N.  J.  Stone  and  stucco,  2%  stories,  82x34 
feet,  garage,  1  story,  20x20  feet,  slate  roof, 
hardwood  and  cement  floors,  vapor  heat,  elec¬ 
tric  light,  tile  and  mafble  work.  Plans  in 
progress.  , 

Garage  Trenton,  N.  J.  Architect,  R.  A. 
Schumann,  202  West  State  street,  Trenton, 
N.  J.  Owner,  William  Weinmann,  West  Han¬ 
over  and  Barnes  streets,  Trenton,  N.  J.  Brick, 


steel,  fireproof,  2  stories,  66x120  feet,  slag 
roof,  concrete  floors,  steam  heat,  electric 
light,  metal  lath,  freight  elevator,  rolled  steel 
sash  and  skylights,  roof  ventilators,  fire  doors, 
floor  hardener,  concrete  stairs.  Plans  in  pro¬ 
gress. 

School  Building,  Runnemede,  N.  J.,  and 
School  Addition,  Lawnside,  N.  J.  Architect, 
John  L.  Coneys,  Drexel  Building,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Township 
of  Centre,  Camden  County,  Harry  Maloney, 
District  Clerk,  Mt.  Ephraim,  N.  J.  Brick,  2 
stories,  59%x3'8%  feet,  slag  roof,  2-room  ad¬ 
dition  to  Lawnside  School  (plumbing,  heat¬ 
ing  and  electric  work  separate  bids).  Owners 
taking  bids  due  April  8th  at  8.30  P.  M.  at 
Bellmawr  School.  Deposit  on  building  plans, 
$15.00.  Deposit  on  other  plans,  $5.00. 

Residence,  Merchantville,  N.  J.  Architect, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Edward  B.  Humphray,  care  of 
architects.  Tile,'  plaster,  2 %  stories,  60x35 
feet,  Spanish  tile  roof,  hardwood  floors,  elec¬ 
tric  light,  tile  and  marble  work.  Plans  in 
progress.  . 

High  School,  Bridgeton,  N.  J.  Architects, 
Ritter  &  iShay,  North  American  Building;, 
Philadelphia.  Owners,  Board  of  Education, 
Mr.  McGowan,  secretary,  Bridgeton,  N.  J. 
Stone  and  brick,  2  stories.  Plans  in  pro¬ 
gress. 

Office  Building,  Phillipsburg,  N.  J.  Archi¬ 
tect,  A.  D.  Chidsey,  Jr.,  34%  Northampton 
street,  Easton,  Pa.  Owners,  Warren  Foun¬ 
dry  &  Machine  Co.,  Phillipsburg,  N.  J.  Con¬ 
crete,  brick,  2  stories  and  basement,  80x60 
feet,  slag  roof,  maple  floors,  steam  heat,  elec¬ 
tric  light,  tile  work,  skylight®.  Plans  in 
progress. 

Masonic  Building,  Vineland,  N.  J.  Archi¬ 
tect,  George  E.  Savage,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  Masonic  Temple, 
Vineland,  N.  J.  Brick  and  cut  stone,  3  sto¬ 
ries,  98x51  feet,  slag  roof,  maple  floors,  metal 
lath,  steam  heat,  electric  light,  tile  work, 
iron  work.  Architect  taking  bids  due  March 
28th.  W.  P.  Cameron  Eng.  Co.  Witherspoon 
Building;  E.  H.  Keefer  &  Son,  1321  Rodman 
street,  Philadelphia;  James  Pasquali,  Vine- 
land,  N.  J.;  Goslin  Lumber  Co.,  Wildwood, 
N.  J.,  and  Charles  N.  Scheible,  Vineland, 
N.  J.,  are  figuring. 

Residence,  Ventnor  avenue,  Atlantic  City. 
Architects,  Rubin  &  Ve  Shancey,  care  of  own¬ 
er.  Owner,  Philip  I.  Schaeffer,  Stock  Ex¬ 
change  Building,  Philadelphia.  Owner  tak¬ 
ing  bids  due  as  soon  as  possible.  Lam  Build¬ 
ing  Co.,  1001  Wood  street,  are  figuring. 

Store  and  Apartments,  between  Trenton 
and  Harrisburg  avenues  on  Atlantic  avenue, 
Atlantic  City.  Architect,  E.  N.  Wootton,  At¬ 
lantic  City,  N.  J.  Owner,  J.  J.  Jones,  1 
North  Brighton  avenue,  Atlantic  City.  Ar¬ 
chitect  taking  bids  due  as  soon  as  possible. 
Lam  Building  Co.,  1001  Wood  street,  Phila¬ 
delphia,  are  figuring. 

War  Memorial,  Pacific,  between  States  and 
Maryland  avenues,  Atlantic  City.  Architect, 
S.  Hudson  Vaughn,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City.  Owners,  Board  of  Com¬ 
missioners,  City  Hall,  Atlantic  City,  N.  J. 
Brick,  cut  stone  and  steel,  2  stories,  100x55 
feet,  JIM  roof,  concrete  and  maple  floors,  hol¬ 
low  tile,  metal  lath,  waterproofing,  iron  work 
and  stairs,  kalamein  doors,  rolled  steel  sash, 
tile,  marble  and  terrazzo  work  (steam  heat, 
electric  light  and  plumbing  separate  bids). 
Architect  taking  bids  due  April  6th.  John  R. 
Wiggins  Co.,  Eighteenth  and  Cherry  streets, 
Philadelphia.  Philip  G.  Hannum,  Wilbert 
Beaumont,  Samuel  H.  Headley  and  M.  B. 
Markland,  Atlantic  City,  N.  J.;  Charles  Y. 
Barlow,  renton,  N.  J.,  and  F.  V.  Warren  Co., 
132  South  iSevenfeenth  street,  Philadelphia, 
are  figuring. 
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School  (add.),  Maple  Shade,  Hamilton 
Township,  N.  J.  Architect,  William  Klemann, 
First  National  Bank  Building,  Trenton,  N.  J. 
Owners,  Board  of  Education,  W.  Robinson, 
secretary,  Greenwood  School,  Greenwood 
street,  Trenton,  N.  ,T.  Brick,  2  stories,  40x90 
feet,  slag  roof,  hardwood  floors,  hollow  tile, 
metal  lath,  tile  work,  skylights,  fire  doors, 
iron  stairs  (heating,  plumbing  and  electric 
work  reserved).  Contract  awarded  to  Burton 
&  Burton,  American  Mechanics  ’  Bank  Build¬ 
ing,  Trenton,  N.  J.,  $50,599.  Plumbing  to 
William  G.  Royer  Co.,  510  Stuyvesant  street, 
Trenton,  $12,810.  Electrical  work  to  Jack- 
son  Electric  Co.,  Trenton,  $2,395.40. 


INVITATION  FOR  PROPOSALS. 

GENERAL  ADVERTISEMENT  ON  THE 

CONSTRUCTION  OF  BUILDINGS  FOR 
NEW  JERSEY  SCHOOL  FOR 
THE  DEAF 

Public  notice  is  hereby  given  that  sealed 
proposals  for  furnishing  labor  and  materials 
to  construct  a  School  and  Dining  Hall  com¬ 
bined — several  cottages,  Boiler  House,  and 
Pump  House  where  shown  on  plot  plan,  on 
ground  known  as  the  Scudder  Farm,  near 
Trenton  Junction,  N.  J.,  for  the  New  Jersey 
School  for  the  Deaf,  will  be  received  and 
opened  by  the  Architects  at  the  office  of  the 
Commissioner  of  Education,  State  House, 
Trenton,  New  Jersey,  on  March  28th,  at 
eleven  (11)  o’clock  A.  M. 

The  work  for  which  proposals  arc  hereby 
invited  covers  the  complete  construction  of 
the  School  Building  and  Dining  Hall  com¬ 
bined,  and  several  cottages,  the  Boiler  House 
and  the  Pump  House,  including  water  supply, 
eletcric  work,  heating  and  ventilating,  and 
drainage,  all  ready  for  movable  equipment. 

Bids  will  be  received  for  the  work  under 
five  separate  contracts  as  follows: 

1.  For  general  construction  of  entire  group 
of  buildings  consisting  of  the  School  and  Din¬ 
ing  Hall  building  combined,  the  cottages,  and 
the  Boiler  House. 

2.  For  plumbing  work  for  the  entire  group 
of  buildings  as  above. 

3.  For  the  electrical  work  for  the  entire 
group  of  buildings  as  above. 

4.  For  the  heating  work  for  the  entire 
group  of  buildings  as  above. 

5.  For  sewage  disposal  plant  with  Pump 
House  complete. 

The  right  is  reserved  to  accept  or  reject 
any  or  all  proposals.  All  bids  must  be  in 
sealed  envelopes  endorsed  "Proposal  for  New 
Jersey  School  for  the  Deaf,”  and  stating  the 
branch  of  work  covered.  No  bid  will  be 
considered  unless  accompanied  by  a  certified 
check  to  the  order  of  the  State  of  New  Jersey, 
in  the  amount  of  five  per  cent,  of  the  bid, 
or  bid  bond  in  like  amount,  binding  the 
bidder  to  execute  a  contract  if  awarded  to 
him.  The  terms  of  proposal  with  surety  re¬ 
quired  are  fixed  by  the  specifications. 

Copies  of  the  drawings  and  specifications 
will  be  on  file  at  the  office  of  the  architects 
for  the  purpose  of  estimating.  A  limited 
number  of  copies  of  the  plans  and  specifica¬ 


Manufacturing  Building,  Camden,  N.  J.  Ar¬ 
chitects,  Ballinger  &  Co.,  Twelfth  and  Chest¬ 
nut  sis.,  Phila.  Owners,  J.  B.  Van  S'civer  Co., 
Camden,  N.  J.  Reinforced  concrete,  7  sto¬ 
ries,  220x60  feet  and  60x100  feet,  slag  roof, 
concrete  floors,  cork  insulation,  wood  block 
paving,  metal  lath,  hollow  tile,  safety  treads, 
waterproofing,  dampproofing,  structural  steel, 
hollow  steel  doors,  rolled  steel  sash,  marble 
and  terrazzo  work.  Contract  awarded  to  Bar¬ 
clay  White  Co.,  1713  Sansom  street,  Philadel¬ 
phia. 


(Continued  from  Page  183) 
to  cure  it  except  by  co-ordinated  effort  of 
cmr  local  and  our  national  associations. 
It  either  is  a  menace  or  it  isn’t.  I  think 
it  is,  and  my  associates  think  it  is,  and  I 
think  it  can  only  be  done  by  a  system  of 


tions  will  be  loaned  to  the  prospective  bid¬ 
ders  on  deposit  of  a  certified  check  to  their 
order  in  the  sum  of  $50.  These  plans  may 
be  obtained  by  application  to  Arnold  H. 
Moses,  Architect,  Temple  Building,  Camden, 
New  Jersey.  If  plans  and  specifications  are 
returned  or  before  the  submission  of  estimates 
the  check  will  be  returned,  but  should  the 
plans  and  specifications  be  not  returned,  the 
deposit  may  become  forfeited. 

Guilbert  &  Betelle, 

Arnold  H.  Moses, 

Associated  Architects. 

Dated  March  4,  1922. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  'Office,  Washington,  D.  C.,  March 
14,  1922.  Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  March  29,  1922,  for  fur¬ 
nishing  and  delivering  laundry  machinery,  all 
carrier  charges  paid,  to  the  respective  super¬ 
intendents  of  construction,  United  States  Vet¬ 
eran’s  Hospital,  Ft.  Logan  H.  Roots,,  Ark.; 
United  States  Veterans’  Hospital,  Ft.  Walla 
Walla,,  Wash.,  and  United  States  Veterans’ 
Hospital,  Oteen,  N.  C.  Specifications  may  be 
obtained  at  this  office  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wetmore,  Act¬ 
ing  Supervising  Architect. 


DEPARTMENT  OF  PUBLIC  WORKS 
BUREAU  OF  WATER 

Sealed  proposals  will  be  received  and 
opened  at  Room  21'6,  City  Hall,  until  12 
o’clock  noon  on  Tuesday,  March  28th,  1922, 
for  the  following: 

Contract  No.  571 — Pipe  and  Fittings  for  High 
Pressure  System. 

Contract  No.  573 — Laying  24"  Cast  Iron 

Water  Pipe. 

Contract  No.  574 — Boiler  Setting  Material. 
Contract  No.  575 — Ash  Handling  Apparatus. 
Contract  No.  576 — Water  Softening  Plants. 
Contract  No.  577 — Forced  Draft  Fans. 
Contract  No.  578 — Reduction  Gears. 

Contract  No.  579 — 'Laying  Sidewalk  on  Alle¬ 
gheny  Avenue. 

Contract  No.  580 — Headquarters  Building  at 
28th  and  Cambria  Streets. 
For  full  information  and  particulars  apply 
to  Room  796,  City  Hall. 

FRANK  H.  CAVEN, 

Director. 


education.  We’ve  got  to  show  that  we 
can  do  the  work  better.  We’ve  got  to 
show  owners  that  what  they  are  attempt¬ 
ing  to  do  in  the  contracting  fields  isn’t 
done  in  his  ,own  business.  A  capable 
executive  never  fails  to  delegate  authority 
where  he  delegates  accountability,  and 
that  is  exactly  what  is  being  done  when 
we  divide  up  the  authority  on  a  building 
contract. 

“Mountains  are  moved  by  faith, 
because  faith  is  the  basis  of  public  opin¬ 
ion,  and  public  opinion  moves  the  world.” 
It  is  only  through  that  kind  of  educational 
work  that  we  can  hope  to  change  this  con¬ 
dition. — Constructor. 


PROPOSAL. 

Notice  of  reception  of  bids  for  the  erection 
and  construction  of  a  Soldiers’  Memorial 
Building  to  be  erected  by  the  City  of  Atlantic 
City  on  the  southside  of  Pacific  Avenue,  be¬ 
tween  States  and  Maryland  Avenues,  in  said 
city. 

Sealed  proposals  will  be  received  by  the 
Board  of  Commissioners  of  the  City  of  At¬ 
lantic  Cffy  at  the  Commission.  Chambers,  City 
Hall,  in  said  City,  at  a  Regular  Meeting  of 
said  Board  to  be  held  on  the  fith  day  of 
April,  1922. 

Plans  and  specifications  may  be  obtained 
upon  application  to  S.  Hudson  Vaughn,  Archi¬ 
tect,  Guarantee  Trust  Building,  Atlantic  City, 
New  Jersey,  upon  payment  of  deposit. 

■Separate  bids  will  be  received  on  four  (4) 
sections  or  groups  of  the  work  as  follows: 


General  Construction  Work.  ....  .Group  No.  1 

Plumbing  and  Gas  Piping . Group  No.  2 

Electric  Wiring  . Group  No.  3 

Heating  and  Ventilating . Group  No.  4 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  made  payable  to  the  order  of  Al¬ 
bert  Beyer,  City  Treasurer,  as  follows: 

Group  No.  1 . $2,500.00 

Group  No.  2 . 800.00 

Group  No.  3 .  500.00 

Group  No.  4 .  800.00 

Checks  are  to  be  held  as  security  for  the 


execution  of  the  contract  and  bonds  by  the 
successful  bidder.  Checks  of  unsuccessful  bid¬ 
ders  will  be  returned  after  the  successful  bid¬ 
der  has  entered  into  contract  with  the  bond. 
Should  the  successful  bidder  fail  to  execute 
the  contract  and  bond  as  required,  the  de¬ 
posit  check  will  be  forfeited  to  the  City. 

Each  bidder  will  be  required,  in  addition 
to  the  certified  check,  to  furnish  with  his  bid, 
a  Surety  Company  bidder’s  bond  guarantee¬ 
ing  that  the  successful  bidder  will  enter  into 
the  contracts  and  bonds  required  by  the  City. 

All  bidders  must  be  thoroughly  acquainted 
with  the  specifications,  the  general  conditions 
and  other  information  contained  in  the  plans, 
specifications  and  general  conditions  as  out¬ 
lined  by  the  Architect  aforesaid,  and  must 
fully  comply  therewith,  irrespective  of  any¬ 
thing  that  may  appear  or  fail  to  appear  in 
this  advertisement. 

No  bids  will  be  received  excepting  on  the 
form  of  proposal  prepared  by  the  Architect 
aforesaid. 

LOUIS  A.  STEINBRICKEB, 
Director  of  Department  of  Streets  and  Public 

Improvements. 


PROPOSALS 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpatb  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Cbas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop.... . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co.  . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  ..lumper  and  C.vnress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren  Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart- A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIRE  BRICK. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

Herbert,  W.  A.,  &  Son - 5430  Haverford  Ave.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keysr one  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE.  , 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHTING  FIXTURES. 

Anodion  Metal  Co . 1526  Walnut  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co _ 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co.  . . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co.  . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co.. 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A  S  . 24  S.  7th  St..  Phila 

Chapman  Slate  Co.  . . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W.  . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHKETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  KIngsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  KIngsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co..i2nd  and  Butler  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetroek) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co... 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  8t.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B„ 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St,,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


SEWER  PIPE 


FLUE  LINING  WALL  COPING 


J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS 


FIRE  BRICK 


Vol.  XXXVII,  No.  13 
March  29,  1922 


Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


PHOTOSTAT  PRINTS 


DRAWING  MATERIALS 


BLUE  PRINTS 


KEYSTONE  BLUE  PAPER  CO. 

910-912  FILBERT  STREET,  PHILA. 


Both  Phonos 


alt  an 
Marble  Jflosaic  $a. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Oates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone;  Market  3158  Keystone  Phone;  Main  5145 

ROMAN  MOSAIC  &  TILE  CO..  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

“  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

Genera!  Teamsters  and  Contractors 

1222-34  North  9ih  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone: 

Poplar  0329  Park  3047 


REMOVAL  NOTICE 


On  and  After 

APRIL  1st 

We  will  be  Located  at 

269  S.  11th  St. 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works, Crum  Lynne,  Pa. 


WHITEWASHING 

PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
-  lowest  possi¬ 

ble  cost.  Better  see  us  today.  “Let 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 
PHILADELPHIA. 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AYE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


HEAVY  DUTY 


Concrete  Carts 


6  cu.  ft.  Capacity 
42  inch  Wheels 

|  Delivered  from  Philadelphia  Stock  | 

Service  Equipment  Company 

Bourse  Building,  Philadelphia,  Pa. 

Lombard  0490  _ 

All  Kinds  of  New  and  Used  Contractors’  and 
Builders’  Equipment 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED -STEEL  AND 
CAST  IRON 
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As  The  Editor  Sees  It 


ARE  PRICES  RIGHT  ? 
Conditions  Discussed  With  Hoover* 

BY  FREDERICK  L.  CRANFORD 

Frederick  L.  Cranford,  Inc.,  Brooklyn, 
N.  Y. 

FTER  making  that  trip  out  through 
the  West,  General  Marshall  ar¬ 
ranged  for  us  to  meet  at  lunch 
in  Wahsington  in  the  middle  of  Novem¬ 
ber  and  discuss  with  Mr.  Hoover  some  of 
the  things  that  we  have  found  on  the  trip, 
and  I  would  like  to  tell  you  a  little  of 
the  talk  that  we  had  with  him. 

First,  we  stated  that  it  was  our  belief 
that  it  was  now  desirable  to  make  up  a 
program  of  necessary  economic  construc¬ 
tion  improvements,  that  the  go^prnment 
and  people  of  the  United  States  were 
carrying  a  very  great  burden  imposed  on 
us  by  the  war  and  that  the  only  way  to 
meet  that  burden  was  to  increase  the  eco¬ 
nomic  facilities  of  the  United  States  to 
help  us  carry  it.  We  suggested  that  a 
national  program  of  hydro-electric  dev¬ 
elopment,  irrigation,  reclamation  and  rail¬ 
road  terminal  development  and  refine¬ 
ment  should  be  immediately  undertaken. 

Materials  the  Main  Problem 
We  had  to  report  that  all  over  the 
United  States,  with  two  exceptions,  la¬ 
bor  efficiency  had  come  back  to  its  pre¬ 
war  output;  that  we  had  asked  all  over 
the  United  States  and  were  very  pleased 
to  make  another  report,  that  with  regard 
to  public  work  particularly  we  had  gone 


through  quite  silently  and  without  much 
publicity  a  very  great  change,  that  the 
conditions  of  dishonesty  and  incompet¬ 
ency  which  existed  25  years  ago  on  pub¬ 
lic  work  all  over  the  United  States  had 
vastly  changed,  that  today  our  public 
work  was  conducted  competently  and  the 
work  was  well  done  and  honestly  done ! 
that  we  didn’t  want  to  talk  about  the 
material  situation  and  the  conditions 
which  involved  the  material  manufacturer 
and  distributor  in  difficulties  or  to  pre¬ 
judge  the  situation,  but  we  were  able  to 
say  (and  we  believed  correctly)  that  98 
per  cent,  of  the  builders  and  contractors 
of  the  United  States  were  doubtful,  in 
fact,  were  quite  sure  that  the  material 
prices  which  they  were  paying  for  build¬ 
ing  materials  of  all  kinds  were  too  high, 
that  the  prices  were  not  arrived  at  by 
economic  conditions  but  that  they  were 
unduly  influenced  by  their  co-operation 
among  themselves ;  that  we  didn’t  like  to 
make  predictions,  hut  we  were  also  afraid 
that  the  construction,  labor  and  material 
manufacturers  and  distributors  were  go¬ 
ing  to  take  advantage  of  the  first  wave 
of  constructive  activity  to  enforce  a  re¬ 
turn  to  the  conditions  and  prices  which 
obtained  in  1919  and  1920. 

It  was  my  feeling  at  the  end  of  that 
talk  that  the  question  of  material  manu¬ 
facture  and  distribution  was  one  of  the 
most  difficult  problems  that  we  have  in 
the  whole  United  States  to  face  and  get 
the  best  of ;  that,  whether  it  is  correct  cr 


not,  our  statement  of  the  conditions  as 
we  found  them  with  regard  to  materials 
is  the  current  public  opinion  of  the  United 
States  and  that  public  opinion  (that  the 
cost  of  and  distribution  of  building  ma¬ 
terials  are  fixed,  not  by  economic  forces, 
but  by  avarice)  is  the  main  difficulty  that 
we  have  to  face  in  getting  construction 
started. 

Self  Regulation  Best 

The  administration  at  Washington  has 
on  many  occasions  made  the  statement 
that  business  men  owe  it  to  themselves 
to  correct  the  difficulties  and  the  irregul¬ 
arities  which  exist  in  their  own  line  of 
work  ;  that  the  alternative  to  that  is  legis¬ 
lation,  regulatory  legislation.  We  have 
had  25  years  of  experience  of  regulatory 
legislation.  Every  State  and  the  Nation 
has  attempted  to  regulate,  for  instance, 
our  public  utilities  and  our  railroads  by 
repressive  legislation.  That  legislation  I 
think  we  can  talk  of  very  frankly.  It  has 
produced  no  constructive  result. 

We  have  reached  a  period  in  which 
industry  has  largely  stopped  for  lack  of 
public  confidence.  In  our  particular  in¬ 
dustry,  construction,  therefore,  it  would 
seem  to  me  as  if  our  obligation  was  to 
try  and  iron  out  the  difficulties  that  we 
find  now  delay  beginning  the  construction 
necessary  to  the  nation’s  economic  dev¬ 
elopment. 

It  doesn’t  make  any  difference  whether 
the  facts  support  the  criticism  that  is  be¬ 
ing  made  of  the  manufacturers  of  build- 
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ing,  materials.  The  fact  is  that  public 
opinion  believes  those  materials  to  be  im¬ 
properly  priced  and  the  cost  of  construc¬ 
tion  unwarranted ;  and  therefore  it  de¬ 
volves  on  us,  I  think,  to  take  as  large  a 
part  in  trying  to  correct  that  situation  as 
lies  within  our  power. 

Material  Organizations  Suspected 

With  that  idea  in  view,  shortly  after 
returning  from  the  western  trip,  we  tried 
to  study  out  some  of  the  principles  that 
were  involved  in  those  difficulties  and  we 
found  this:  That  nearly  every  one  of 
our  manufacturers  of  construction  mater¬ 
ial  have  a  national  organization.  That 
national  organization  was  organized  for 
their  selfish  interest  and  not  in  the  inter¬ 
est  of  construction ;  it  was  not  established 
with  the  idea  of  attempting  to  stabilize 
construction  except  as  it  might  stabilize 
their  own  individual  work. 

It  seemed  to  us  that  they  had  made  one 
vital  error  in  that  in  their  national  meet¬ 
ings  they  had  held  those  meetings  behind 
closed  doors,  for  what  is  done  behind  a 
screen  usually  raises  a  doubt,  in  the  mind 
of  the  man  who  has  to  buy  that  material, 
as  to  influences  which  affected  action. 

Responsibility  on  Constructors 

Now,  take  any  construction  material. 
Who  do  the  people  turn  to  for  advice 
as  to  when  construction  material  is  at  a 
right  figure?  They  turn  to  the  men  who 
have  a  knowledge  of  the  previous  history 
of  prices  in  that  material.  And  who  are 
those  men?  You  gentlemen  are  those 
men.  The  16,000  or  18,000  builders  and 
contractors  in  the  United  States  are  the 
agents  of  the  public,  which  the  public 
uses  to  carry  on  its  construction  work ; 
and  necessarily,  therefore,  they  turn  to 
you  to  ask  the  question,  “Is  the  price 
right?”  And  if  I  gather  your  answer  to 
that  question  correctly  on  our  trip,  I 
would  say  that  your  answer  has  been, 
“The  price  is  not  right ;”  and  it  is  because 
you  have  answered  that  question  in  that 
way  that  we  have  jiust  gone  through  a 
period  in  which  construction  in  most  of 
its  branches  has  been  stagnant. 

I  have  heard  it  said  by  not  one  but  a 
thousand  people,  and  by  people  in  posi¬ 
tions  of  great  authority  and  responsibility 
— that  we  are  not  facing  a  period  of  in¬ 
activity  and  idleness;  that  that  period  is 
not  dangerous  by  reason  of  the  activity 
of  radicals,  I.  W.  W.’s  anarchists  and 
extreme  Socialistics ;  but  that  the  situa¬ 
tion  is  dangerous  by  reason  of  the  public 
opinion  that  prices  have  been  improperly 
maintained,  that  there  has  been  price  fix¬ 
ing  and  that  the  spirit  of  selfishness  has 
nermeated  and  invaded  nearly  all  of  our 
lines  of  business  and  has  produced 
throughout  our  people  a  desire  to  some¬ 
how  beat, fhat  situation;  that  this  winter 
in  Washington  ybii  will  witness  a  tremen¬ 
dous  growth  in  repressive  and  regulatory 
legislation. 


How  to  Restore  Normalcy  f 

The  President  himself  has  time  and 
again  stated  that  that  is  not  the  result 
that  he  wants ;  that  he  wants  to  see  busi¬ 
ness  itself  straighten  out  its  difficulties; 
that  if  we  don’t  bring  back  competition, 
if  we  don’t  bring  back  normal  meth¬ 
ods  of  procedure  in  our  business,  we 
face  a  very  serious  and  a  dangerous  situa¬ 
tion.  I’d  like  to  read  just  the  last  para¬ 
graph  of  the  letter  of  Mr.  Hoover  to 
this  convention :  : 

“I  do  not  believe  that  there  is  any  ser¬ 
vice  that  could  be  performed  in  our  whole 
business  fabric  today  that  would  be  of 
,yuch  value  as  really  definite  action  on  the 
part  of  your  Association.” 

Opportunity  for  the  A.  G.  C. 

I  hardly  know  how  to  go  on  with  the 
subject,  it’s  a  pretty  big  one.  This  I 
do  want  to  impress  upon  you :  That  you 
should  get  in  touch  with  your  friends  in 
the  distribution  and  manufacture  of 
building  materials.  There  can  be  no 
doubt  that  they’ve  got  to  get  your  con¬ 
fidence,  that  they’ve  got  to  show  you 
that  the  prices  they  ask  for  their  mater¬ 
ials  are  warranted  by  the  conditions  under 
which  they  work;  and,  if  they  can  show 
you  that  fact,  you  will  be  in  a  position 
to  change  the  public  opinion  of  the  Uni¬ 
ted  States  on  construction  prices. 

I  was  talking  to  one  gentleman  here 
last  night  who  was  speaking  of  a  manu¬ 
facturer  of  a  building  material  who  has 
made  vast  profits  in  the  last  few  years, 
who  takes  the  attitude  that  that  particular 
material  has  a  big  market  and  now  is  his 
great  opportunity,  so  why  should  he  hesi¬ 
tate  to  take  advantage  of  that  oppor¬ 
tunity  ? 

There  is  only  one  reason  why  he  should 
hesitate.  If  he  has  a  proper  regard  for 
the  Government  under  which  we  live,  if 
he  has  a  desire  to  see  some  of  the  prin¬ 
ciples  that  underlie  our  Government 
maintained  and  strengthened,  he  wants 
to  reverse  his  position.  If,  on  the  con¬ 
trary,  the  principle  of  American  business 
is  to  get  while  you  can  and  the  devil  take 
the  hindmost,  we  face  a  very  serious 
situation. 

I  believe  that  we  individually  and 
joint  can  do  a  very  great  service  by  de¬ 
manding  to  know  that  the  prices  of  build¬ 
ing  materials  are  right  and  insisting  that 
not  great  profits  but  reasonable  profits 
are  essential  to  our  national  prosperity  at 
this  time. — Constructor. 


BUILDING  CONSTRUCTION  AND 
ESTIMATING 
Hick’s  Builders’  Guide 
This  standard  book  has  just  been  re¬ 
vised  and  brought  thoroughly  up-to-date 
,by  the  addition  of  much  new  material. 
It  authoritatively  covers  masonry,  hollow 
'tile,  estimating,  roof  framing,  etc.  Re¬ 


commended  by  experienced  men  as  the 
best  modern  text  book  for  apprentices 
and  journeymen.  Full  of  practical  “short 
cuts.”  A  section  of  the  book  is  devoted 
to  tables  which  save  considerable  time 
that  otherwise  would  be  spent  in  lengthy 
figuring. 

Contents  by  Chapters:  1.  Layout  of 
Sit.  2.  Excavating,  Sheet  Piling  and 
Pumping.  3  Shoring  and  Underpinning. 
4.  Stone  Masonry.  5.  Water-proofing 
Foundation  Walls.  6.  Concrete  Con¬ 
struction  and  Forms  for  Concrete  Foot¬ 
ings  and  Foundation  Walls.  7.  Brick- 
.work.  8.  Hollow  Tile,  Construction  and 
Costs.  9.  How  to  Do  Stucco  Work  on 
Metal  Lath,  Brick  and  Wood  Lath.  10. 
How  to  Lay  Out  and  Build  Fireplaces. 

11.  Chimney  Design  and  Construction. 

12.  House  Framing.  13.  Roof  Framing. 

14.  Mitering  Planceers,  Mouldings,  etc. 

15.  Carpentry  and  Construction  Kinks. 

16.  Metal  Ceilings  and  Walls.  17.  Esti¬ 
mating  Quantities  of  Materials.  18. 
Estimating  Labor  on  Carpentry.  19. 
Estimating  Brickwork.  20.  Short  Cuts 
in  Estimating  Forms,  etc.  21.  Miscellan¬ 
eous  Tables.  360  Pages,  4 H>x7  inches, 
300  Figs.  Flexible  Fabrikoid,  $3.00. 
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Residence  (add.  and  alt.),  611  West  Moya- 
mensing  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Joseph  Swerdloff,  on  premises. 
Brick,  2  stories,  11x25  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Stable,  Northwest  Corner  Fifteenth  and 
Haines  streets,  $3,000.  Architect,  private 
plans.  Owners,  The  Northwood  Cemetery  Co., 
on  premises.  Brick,  2  story,  37x28  feet,  slag 
roof,  electric  light.  Owner  will  build. 

Supplies  and  Construction,  Fairmount  Park, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Commissioners  of  Fairmount  Park,  Alan 
Carson,  civil  engineer,  127  City  Hall,  Phila¬ 
delphia.  Road  oils,  river  wall  and  public  con¬ 
cert  building.  Owners  taking  bids  due  April 
4th  at  3.15  P.  M. 

Supplies  and  Work,  Bureau  of  Water,  Phil¬ 
adelphia.  Owners,  Department  of  Public 
Works,  Bureau  of  Water,  Frank  H.  Caven, 
Director,  216  City  Hall,  Philadelphia.  Fur¬ 
nishing  6-inch,  8-inch  and  12-inch  cast  iron 
pipe,  laying  pipe  and  laying  12-ineh  cast 
iron  water  pipe  in  state  road.  Owners  tak¬ 
ing  bids  due  April  4th  at  noon.  Inquire 
Room  No.  796. 

School,  Wanamaker,  between  Media  street 
and  Lansdowne  avenue.  Associate  architects, 
Charles  J.  Mitchell  and  J.  Frank  Clark,  23 
South  Sixteenth  street.  Owners,  St.  Rose  of 
Lima’s  Roman  Catholic  Church,  Rev.  J.  M. 
Bourne.  Architects- taking  bids  due  on  heat¬ 
ing,  plumbing  and  electric  work,  due  as  soon 
as  possible. 

Moving  Picture  Theatre,  Southwest  Corner 
Fortieth  and  Filbert  streets,  $150,000.  Archi¬ 
tect,  Charles  E.  Oelschlager,  1615  Walnut 
street,  Philadelphia.  Owner,  Joseph  F.  Wil¬ 
lard,  326  North  Fortieth  street.  Brick,  cut 
stone,  concrete,  steel  and  terra  cotta,  62x119 
feet.  Plans  in  progress. 

.  Manufacturing  Building,  Camden,  N.  J.  Ar¬ 
chitects,  Ballinger  Go.,  Twelfth  and  Chestnut 
streets.  Owners,  Warren  Webster  Co.,  Cam¬ 
den,  N.  J.  Reinforced  concrete  and  steel.  Pre¬ 
liminary  plans  in  progress. 

Warehouse  and  Service  Station,  Sixteenth 
and  Indiana  avenue,  Philadelphia.  Plant  en¬ 
gineer,  W.  D.  Price,  Chicago,  Ill.  Owners,  In¬ 
ternational  Harvester  Co.  of  America,  216 
North  Twenty-third  street.  Brick,  concrete 


and  steel,  5  stories  and  basement,  130x100 
feet,  and  1  story,  100x64x140  feet,  slag  and 
gypsum  tile  roof,  concrete  floors,  hollow  tile, 
metal  lath,  safety  treads,  roof  ventilators,  wa¬ 
terproofing  and  dampproofing,  hollow  metal 
sash  and  doors,  rolled  steel  sash,  plumbing, 
electric  work  (heating,  rolled  steel  sash,  roll¬ 
ing  steel  doors  and  elevators  reserved).  Own¬ 
ers  taking  bids  due  April  5th  at  1  P.  M. 
Turner  Const.  Co.,  1713  Sansom  street; 
Ketcham  &  MeQuade,  1029  Brown  street;  Ir¬ 
win  &  Leighton,  126  North  Twelfth  street; 
Cramp  &  Co.,  Denckla  Building;  Sutton  & 
Stephenson,  1317  Washington  avenue;  W.  W. 
Lindsay  Co.,  Harrison  Bldg.;  William  Steele 
&  Sons,  1600  Arch  street;  Hughes  Foulkrod 
Co.,  Commonwealth  Building;  F.  Y.  Warren, 
132  South  Seventeenth  street;  John  N.  Gill 
&  Co.,  Otis  Building;  John  R.  Wiggins  Co., 
Eighteenth  and  Cherry  streets;  White  Const. 
Co-,  Widener  Building;  J.  S.  Rogers  Co., 
Drexel  Building,  all  of  Philadelphia;  George 
Dose'  Eng.  Co.,  43  West  Twenty-seventh  st., 
New  York  City,  and  Aberthaw  Const.  Co., 
Boston,  Mass.,  are  figuring. 

Residence,  Queen  Lane,  Germantown,  Phila¬ 
delphia.  Architect,  Mantle  Fielding,  520  Wal¬ 
nut  street.  Owner,  Edward  W.  Taylor,  care 
of  architect.  Stone,  2 y2  stories,  57x30  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Architect  taking  bids 
due  April  1st.  William  R.  Dougherty,  1610 
Sansom  street;  Stokes  Brothers,  6723  Mus- 
grave  street;  William  J.  Gruhler  Co.,  219 
High  street;  William  C.  Wright,  22  Harvey 
street;  Fred.  Elvidge,  5522  Germantown,  ave¬ 
nue,  are  figuring. 

Building  (alts,  and  add.),  3313  North  Broad 
street,  Philadelphia.  Architect,  E.  A.  Wight- 
man,  Heed  Building,  Philadelphia.  Owners, 
North  Philadelphia  Realty  Co.,  care  of  ar¬ 
chitect.  Brick,  1  story  and  basement,  25x32 
feet,  slag  roof,  electric  lighting.  New  plans 
in  progress.  Architect  will  take  new  bids  in 
two  weeks. 

Stores,  125-127  South  Thirteenth  street.  Ar¬ 
chitect,  Louis  Levi,  Real  Estate  Trust  Build¬ 
ing.  Owners,  Millard  Dress  Shop,  on  prem¬ 
ises.  Preliminary  plans  in  progress. 

Garages  (2),  214  East  Mt.  Airy  avenue, 
Philadelphia.  Architects,  Tunis  &  Genther, 
Real  Estate  Trust  Building.  Owner,  Leon 


Katz,  on  premises.  Brick,  1  story,  16x19  feet, 
slag  roof,  concrete  floors.  Revised  plans  in 
progress.  Will  take  bids  in  a  few  days. 

Warehouse,  412-16  South  Delaware  avenue. 
Architects,  Hoffman  Henon,  Inc.,  Finance 
Building.  Owners,  Pennsylvania  Warehous¬ 
ing  Co.,  on  premises.  Brick  and  steel,  8  sto¬ 
ries,  78x120  feet,  slag  roof,  concrete  and  wood 
block  floors,  waterproofing,  iron  work,  floor 
hardener,  Bond,  hollow  metal  doors,  copper 
skylights,  rolled  steel  sash  (heating,  eleva¬ 
tors,  lighting  and  plumbing  reserved).  Ar¬ 
chitects  taking  bids  due  March  31st.  P.  M. 
Sax,  Penfield  Building;  F.  G.  Stewart,  1619 
Sansom  street;  Turner  Const.  Co.,  1713  San¬ 
som  street;  W.  W.  Lindsay,  Harrison  Build¬ 
ing;  White  Const.  Co.,  Widener  Building; 
Robert  E.  Lamb  Co.,  843  North  Nineteenth 
street;  John  R.  Wiggins  Co.,  Eighteenth  and 
Cherry  streets;  Hughes  Foulkrod  Co.,  Com¬ 
monwealth  Building;  Pierce  Henon  Co.,  Juni¬ 
per  and  Pine  streets,  Philadelphia,  and  John 
W.  Ferguson  Co.,  253  Broadway,  New  York 
City,  are  figuring. 

Hotel  Apartments,  Northeast  Corner  Forty- 
sixth  and  Walnut  streets.  Architect,  James 
S.  C.  Fernald,  5533  Wyalusing  avenue,  Phila¬ 
delphia.  Owner,  Thomas  H.  Hargest,  501 
North  Fifty-second  street,  Philadelphia. 
Brick,  steel,  concrete,  limestone  and  terra 
cotta,  6  stories,  101x125  feet,  tile  roof,  iron 
partitions,  metal  lath,  passenger  elevators, 
kitchen  equipment,  steel  stairs,  copper  sky¬ 
lights,  rolled  Steel  sash,  tile,  marble  and  ter- 
razzo,  steam  heat,  electric  light.  Architect 
is  taking  bids. 

Dodge  Service “ 


NEVER!!! 


— but  we  recently 
completed  the  Dodge 
Sales  and  Service 
Building  at  Camden, 
N.  J. 


fem  PAINTING)1 

i\,l  DO  IT/  gwriTKSl  I 

|  1835  tUP  i-  OW  StJ 


This  Combined  Transit  and  Level — $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 
*1304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


BUILDING 

KEYSTONE  PHONE : 

Park  2252 


LUMBER 

BELL  PHONE; 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Larudowne,  Pa. 


COLD  WEATHER 
Will  Not  Stop  Work 

with 

Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

" CON  WAT  CO  MIX" 

Prevents  Freezing  above  12° 
Increases  Tensil  Strength 

Waterproofs  and  Hardens 

CONCRETE 

WATERPROOF  PAINT  CO. 

Manufacturer*  of  Waterproofing  and 
Dampproofing  for  every  purpose 

829-835  North  3rd  St. 
PHILADELPHIA 

Park  3959  Market  4525-26 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Russian  and  Turkish  Bath,  Sixtieth  and  Lo¬ 
cust  streets.  Architects,  Neubauer  &  Supo- 
witz,  929  Chestnut  street,  Philadelphia.  Own¬ 
er,  Philip  Classman,  6047  Locust  street,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  2  stories 
and  balcony,  100x60  feet,  slag  roof,  cement 
floors,  metal  lath  and  ceilings,  waterproofing 
and  dampproofing,  iron  work,  bond,  kalamein 
sash  and  doors,  hollow  metal  skylights,  tile, 
marble  and  terrazzo,  electric  work  (heating 
and  plumbing  reserved).  Owner  taking  bids 
due  March  30th.  Smith-Hardican  Co.,  1606 
Cherry  street,  Philadelphia,  are  figuring. 

Sunday  School  (add.),  Germantown  avenue 
and  West  Bu'tler  street.  Architect,  George  C. 
Baum,  1500  Arch  street,  Philadelphia.  Own¬ 
ers,  St.  Paul’s  Church,  care  of  Wesley  De- 
Frehn,  3824  North  Fifteenth  street.  Brick, 
1-  story,  22x60  feet  ,slag  roof,  maple  floors, 
steam  heat,  electric  light.  Owners  taking 
bids  due  April  6th.  Fesmire  Brothers,  Hunt¬ 
ingdon  Valley,  Pa.,  and  J.  Y.  Loux,  Fif¬ 
teenth  and  Hunting  Park  avenue,  are  fig¬ 
uring. 

Girard  Piers,  Nos.  5  and -3,  North  Delaware 
River,  Philadelphia.  Owners,  Bureau  of 
Wharves,  Docks  and  Ferries,  George  F. 
Sproule,  Director,  Bourse  Building.  Brick, 
limestone  and  steel,  529x185  feet  and  534x185 
fee't,  slag  and  asphalt  roof,  cement,  asphalt 
block  with  granolithic  finish,  hollow  tile, 
metal  lath,  truck  and  cargo  elevators,  safety 
treads,  dampproofing,  iron  work,  hollow  metal 
sash  and  doors,  rolled  steel  skylights.  Own¬ 
ers  taking  bids  due  April  18th  at  noon.  Amer¬ 
ican  Bridge  Co.,  Widener  Building;  Shoe¬ 
maker  Satterthwaite  Co.,  4  South  Fifteenth 
street;  Bethlehem  Steel  Co.,  Bethlehem,  Pa.; 
Wark  Co.,  231  South  Broad  street;  American 
Dredging  Co.,  Mariner  &  Merchants’  Build¬ 
ing;  Triest  Cent.  Co.,  New  York  City; 
McLean  Const.  Co.,  Baltimore,  Md.;  J.  E. 
Brenneman,  Commercial  Trust  Building,  and 
Snare  Corp.,  1524  Chestnut  street,  Philadel¬ 
phia,  are  figuring. 

Residence,  4917,  and  Garage  (add.),  rear 
of  4917,  Store  and  Apartments  (alts,  and 
add.),  4919  Wayne  avenue.  Architect,  M.  A. 
Bernhard,  721  Walnut  street.  Owner,  Anthony 
B  ’Angelo,  on  premises.  Brick,,  2  stories 
20x45  feet,  brick,  1  story,  60x60  feet,  and 
two  story  add.,  20x80  feet,  slag  roof,  cement 
and  pine  floors,  hot  water  heat,  electric  light, 
rolled  steel  sash,  metal  cornice,  plumbing. 
Architect  taking  bids.  Joseph  Cichiny,  10 
South  Eighteenth  street,  is  figuring. 

Junior  High  Schools  (2),  Thirteenth  and 
Louden  street's,  and  Fifty-fourth  and  War¬ 
rington  avenue.  Elementary  School,  Lans- 
downe  avenue  and  Prentiss  street.  General 
construction  (plumbing,  heating,  electric,  ven¬ 
tilating  and  cabinet  work  separate  bids). 
Hanna  School,  painting.  Weccacoe  Annex, 
fire  repairs.-  Adair  and  Sheppard  Schools,  flag¬ 
poles.  West  Philadelphia  Girls’  High  School 
Annex,  Furness  School,  wire  screens.  Elec¬ 
tric  work  in  Steel,  J.  H.  Webster,  Landreth, 
Claghorn,  Kendrick  and  Hartranft.  Owners 
taking  bids  due  April  6th  at  noon. 

Private  Sewer,  Eleventh  and  Wood  streets, 
Philadelphia.  Architect,  Emile  G.  Perrot, 
12111  Arch  street,  Philadelphia.  Owner,  J. 
.T.  McLaughlin,  Eleventh  and  Wood  streets. 
Brick,  4-foot  sewer,  240  feet  long.  Architect 
taking  bids  due  April  3rd.  Edwin  H.  Vare, 
1120  Race  street;  Monaghan  &  Losse,  Inc., 
3016  Chestnut  street;  Robert  Lombardi,  601 
Lincoln  Building;  J.  Joseph  McHugh,  1617 


Race  street;  Ryan  Const.  Co.,  Real  Estate 
Trust  Building;  Higgins  &  Reilly,  Real  Es¬ 
tate  Trust  Building;  Robert  Higgin,  4642  Lan¬ 
caster  avenue;  O’Neill  Co.,  127  East  Mermaid 
Lane;  Joseph  Perna,  302  North  Sixty-fifth 
street,  and  Fred  Buckius,  4050  Kensington 
avenue,  are  figuring. 

Residence,  Lincoln  Drive  and  McCallum 
street.  Architect,  Walter  K.  Durham,  323 
Walnut  street,  Philadelphia.  Owner,  Bruce 
MeFadden,  1400  Frankford  avenue.  Stone, 
2 %  stories,  36x64  feet,  slate  roof,  oak,  pine 
and  composition  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  iron  work.  Architect 
taking  bids  due  March  31st.  McNeill  Val¬ 
entine  Co.,  841  North  Broad  street;  A.  C. 
Shand,  Jr.,  Commercial  Trust  Building,  and 
Tourison  &  Tourison,  1310  Arch  street,  are  fig¬ 
uring. 

Residence  (alts,  and  add.),  2025  North 
Twenty-second  street,  Philadelphia.  Archi¬ 
tect,  Ruben  Beard,  2120  North  Lambert 
street,  Philadelphia.  Owner,  George  McEl- 
roy,  on  premises.  Brick,  1  story,  12x14  feet, 
slag  roof,  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  bond,  iron  work.  Architect  taking 
bids.  Thomas  C.  Trafford,  1613  Sansom  street, 
is  figuring. 

Church  and  Parsonage,  Eleventh  and  West¬ 
moreland  streets.  Architect,  R.  M.  Harding, 
4432  North  Nineteenth  street.  Owners,  Free 
Methodist  Church,  care  of  W.  J.  Laning, 
chairman,  Building  Committee,  1203  Sedgley 
avenue.  Brick  or  cement  block,  1  story, 
75x46  feet,  slag  roof,  pine  floors,  metal  lath, 
iron  work,  hollow  metal  skylights,  electric 
light.  Owners  taking  bids.  F.  B.  Davis  & 
Son,  240  North  Sixteenth  street,  are  figuring. 

Independence  Hall  (repairs  to  entrance 
steps).  Deposit,.  $5.00.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street.  Chain  link 
screen  fence,  Moylan  Park,  Twenty-fifth  and' 
Diamond  streets.  Plans  from  117  City  Hall. 
Deposit,  $5.00.  Laying  or  repairing  neuchatel 
or  asphalt  pavements,  concrete  pavements, 
brushed  pebble  finish,  granolithic  finish,  cop¬ 
ings,  curbings,  etc.,  resurfacing  walks  with 
Tarvia  and  pebbles  for  year  of  1922.  Inquire 
Room  117.  Owners,  Department  of  Public 
Works,  Bureau  of  City  Property,  Frank  II. 
Oaven,  Director,  216  City  Hall,  Philadelphia. 
Owners  taking  bids  due  April  4th  at  noon. 

Morgue,  Second  and  Luzerne  streets.  Archi¬ 
tect,  P.  H.  Johnson,  1713  Sansom  street.  Own¬ 
ers,  Department  of  Public  Health,  C.  L.  Fur- 
bush,  584  City  Hall.  Brick,  cut  stone  and 
steel,  1  story,  47x44  feet,  slate  roof,  cement 
and  granolithic  floors,  metal  lath  and  weather 
strips,  waterproofing,  iron  work  (plumbing, 
heating  and  lighting  separate  bids).  Owners 
taking  bids  due  April  10th.  Frank  G.  Stew¬ 
art,  1619  Sansom  street,  is  figuring. 

Residence,  Queen  Lane  Manor,  Philadel¬ 
phia.  Architect,  Laurence  Vissch'er  Boyd, 
Harrison  Building.  Owner,  name  withheld. 
Brick,  2 %  stories,  26x39%  feet,  slate  roof, 
tile  work,  hot  water  heat,  electric  lighting, 
hardwood  and  pine  floors.  Architect  taking 
bids.  Charles  Johnson,  5701  Boyer  street,  is 
figuring. 

Loft  Building,  250  South  Tenth  street,  Phil¬ 
adelphia.  Architects,  Neubauer  &  Supowitz, 
929  Chestnut  street,  Philadelphia.  Owner,  A. 
Sonnenfeld,  287  South  Sixty-third  street. 
Brick,  3  stories,  18x89  feet,  slag  roof,  pine 
floors,  elevator,  steam  heat,  electric  light. 
Owner  will  build. 

Stores  (2),  Residences  (16),  Southwest  Cor- 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  b  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 

OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 
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ner  Carpenter  street  and  Germantown  ave¬ 
nue.  Architect,  A.  C.  Borzner,  717  Walnut 
street,  Philadelphia.  Owner,  Robert  Killough, 
Wayne  avenue  and  Duval  street.  Stone  and 
brick,  2  stories,  various  sizes,  slate  and  slag 
roof,  hot  water  heat,  electric  lighting,  oak  and 
pine  floors,  tile  work.  Owner  will  build. 

Store  and  Tenement  (alts.)  ,805  North  Fif¬ 
teenth  street,  Philadelphia.  Architect,  H.  G; 
Hammer,  1716  Spring  Garden  street,  Philadel¬ 
phia.  Owner,  H.  G.  Hammer,  1716  Spring 
Garden  street,  Philadelphia.  Hot  water  heat, 
electric  light,  plumbing,  new  partitions,  stair¬ 
ways,  general  alterations.  Architect  is  tak¬ 
ing  sub-bids  due  March  30th. 

Residence,  Southeast  Corner  Atwood  road 
and  Haddington  street,  and  Residences  (26), 
Atwood  road  and  Lansdowne  avenue,  Phila¬ 
delphia,  $137,500.  Architect,  private  plans. 
Owners,  Marshall  Cont.  Co.,  Inc.,  1115  Marlyn 
road,  Philadelphia.  Brick,  2  stories,  19x32 
feet  and  .18x32  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (4),  Residence  and  Store  (1), 

Bermuda  and  Duncan  streets,  $12,500.  Archi¬ 
tect,  private  plans.  Owner,  John  E.  Kaz- 
murezak,  2385  Orthodox  street,  Philadelphia. 
Brick,  2  stories,  16x46  feet,  18x54  feet  and 
1514x31  feet,  13x15 %  feet,  slag  roof,  pine 
floors,  hot  water  heat.  Owner  will  build. 

Residences  (8),  Walker  street,  South  of 
Devereaux  street,  $2,500  each.  Architect, 
private  plans.  Owner,  Andrew  Peoples,  Bus- 
tleton  pike  and  Boulevard,  Philadelphia. 
Brick,  2  stories,  14x31  feet,  7%x9  feet  9 
inches,  slag  roof,  yellow  pine  floors,  electric 
light,  hot  water  heat.  Owner  will  build. 

Residences  and  Stores  (3),  B  and  Ruscomb 
streets,  and  Ruscomb  and  Ella  streets.  Resi¬ 
dences  (36),  B  and  Rockland,  and  Ella  and 
Rockland  streets,  $156,900.  Architect,  pri¬ 
vate  plans.  Owners,  Izenberg  &  Liebman, 
3304  Kensington  avenue,  Philadelphia.  Brick, 
2  stories,  16x49  feet,  1514x40  feet,  and 
1514x30  feet,  13x10  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat.  Owners  will 
build. 

Residences  (2),  Yewdall  and  Woodland  ave¬ 
nue,  and  Conestoga  and  Woodland  avenue. 
Residences  and  Stores  (5),  5417-19-23-25-27 
Woodland  avenue,  $41,000.  Owner,  William 
Klauss,  5715  Ashland  avenue,  Philadelphia. 
Brick,  2  stories,  20x52  feet  and  16x30  feet, 
13x23  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (23),  West  side  Sixteenth  street, 
North  of  Pike  street,  $135,000.  Architect,  pri¬ 
vate  plans.  Owner,  Henry  J.  Johnson,  Bailey 
Building,  Philadelphia.  Brick,  2  stories, 
15x30  feet,  12x10  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (4) ,  South  side  Church  lane, 
West  of  Magnolia,  $6,000  each.  Architect, 
private  plans.  Owners,  Charles  Johnson  and 
E.  T.  Lally,  2032  East  Chelten  avenue.  Bricky 
8  stories,  16x50  feet,  12x30  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (4),  South  side  Unruh  street, 
East  of  Jackson  street,  $3,600  each.  Archi¬ 
tect,  private  plans.  Owner,  Louis  Laib,  6638 
Torresdale  avenue,  Philadelphia.  Brick,  2 
stories,  16x37  feet,  slag  roof,  oak  and  pine 
floors,  hot  air  heat,  electric  light.  Owner  will 
build. 

Garage,  South  sicle  Fortieth  street,  North 


of  Baring  street,  $6,600.  Architect,  private 
plans.  Owner,  I.  Weinstein,  3202  Columbia 
avenue,  Philadelphia.  Brick,  1  story,  60x113 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Store,  1922  Vine  street,  Philadelphia, 
$4,000.  Architect,  private  plans.  Owner,  D. 
Henwood,  717  South  Sixty-third  street,  Phila¬ 
delphia.  Brick,.  2  stories,  17x80  feet,  slag 
roof,  yellow  pine  floors,  steam  heat,  electric 
light.  Owner  will  build. 

Residence,  Magnolia  street,  South  of  Haines 
street,  $3y000.  Architect,  private  plans.  Own¬ 
er,  Joseph  Alvaro,  424  East  Haines  street, 
Philadelphia.  Brick,  2  stories,  16x40  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (25),  East  side  Akron  street, 
South  of  Pratt  street,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owners,  Smith  &  Schmunk, 
800  West  Erie  avenue,  Philadelphia.  Brick, 
2  stories,  16x32  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Apartment  (alts,  and  add.),  2426-28  Ridge 
avenue,  $5,000.  Architect,  private  plans.  Own¬ 
er,  I.  Cohen,  on  premises.  Brick,  2  stories, 
1414x40  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Residence,  South  side  Solly  street,  East  of 
D  street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owners,  A.  &  J.  Raucheiser,  2429 
East  Clearfield  street,  Philadelphia.  Frame,  2 
stories,  26x32  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Apartment,  1402  North  Sixteenth  street, 
Philadelphia,  $3,600.  Architect,  private  plans. 
Owner,  W.  S.  Barber,  on  premises.  Brick,  2 
stories,  8  feet  9  inches  x  14  feet,  slag  roof, 
yellow  pine  -  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Store  (add.),  1001-03  Passyunk  avenue,  $2,- 
500.  Architect,  private  plans.  Owner,  M.  F. 
Brino,  635  Kimball  street,  Philadelphia.  Brick, 
second  and  third  story  adds.,  16x38  feet,  slag 
roof,  yellow  pine  floors,  electric  lighting. 
Owner  will  build. 

Pier  No.  84,  Pouter  Street  Wharf,  South 
Wharves,  Delaware  River,  Philadelphia.  Own¬ 
ers,  Bureau  of  Wharves,  Docks  and  Ferries, 
Beurse  Building.  Low  bidders:  Item  No.  1, 
Fred.  Snare  Corp.,  1524  Chestnut  street,  $339,- 
000;  Hughes-Foulkrod  Co.,  Common'wealth 
Building,  $393,000.  Item  No.  4:  J.  S.  Rogers, 
Drexel  Building,  $419,000;  F.  M.  Harris  Co., 
1520  Parrish  street,  $429,192. 

Belfield  Recreation  Centre,  Philadelphia. 
Owners,  Bureau  of  Recreation,  Department  of 
Public  Welfare.  Lowest  bidders:  IMitchell 
Houseworth,  2512  North  Twenty-seventh 
street,  $35,897;  George  Dobbin,  1020  South 
Forty-seventh  street,  $46,000. 

Belfield  Playground,  Philadelphia.  Low 
bidders:  Mitchell  Houseworth,  2512  North 
Twenty-seventh  street,  $30,917;  Carter  Pav¬ 
ing  Co.,  641  North  Eighteenth  street,  $32,857. 

Disston  Playground,  Philadelphia.  Low  bid¬ 
ders:  Curtis  Brothers,  Tacony,  Philadelphia, 
$17,549;  Holmesburg  Concrete  Co.,  Holmes- 
burg,  Philadelphia,  $18,500. 


Don't  be  discouraged  if  you  make  an  occa¬ 
sional  mistake;  if  men  didn’t  there  wouldn't 
need  to  be  any  claw  on  a  hammer. 


Wo  o  do  leu  m 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings.  » 

There  is  but  one  Woodoleum— 
accept  no  imitation. 

Woodoleum  Mfg.  Co. 

131  Arch  Street,  Philadelphia 

LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 
212S  Race  St.,  Ptiila. 

Bell,  Locust  0812  Keystone,  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Spruce  S9S1 

ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design  -Shop  Details  F abricat  ion-E rection 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFINGS  SLATE  EXCLUSIVELY 

The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.’’  Very 
efficient ! 

BORDEN  STOVE  CO. 
131  1-1313  Arch  St.  -  Phila. 
8pruce  3348  Rac«  4149 


Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partition 

WIRE  Wi 

Plioru 

Partitions,  constructed  of  diamo 
sections  4  ft.  wide  by  8  ft.  hig 
Window  and  Skylight  Guards 
frames,  using  fabric 
Let  us  know  your  : 

CYCLONE 

Office  and  Display  Rooms  :  1  £ 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  DUtrict  Manager. 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  ai 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 


Adelphia  Round 
Steam  and  Water 
Boilers 


Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 


Are  Leaders  in  Heating  Appliances 


Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 


BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 


Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


and  Window  Guards 


RK  OF  ALL  KINDS 

Lombard.  7438 

mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable, 
uilt  with  channel — or  round — iron 
n  size  of  wire  and  mesh  desired, 
uirements. 

FENCE  COMPANY 

iouth  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  eft 

63rd  &  Woodland  Ave.,  Philadelphia 


therholt 


fortable.  Convenient 

here  represented  sell 
l  Specified  Materials  or 
l  of  their  co-operation. 


THE.  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 
ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


"Better  Business 

consists,  to  a  large  extent,  of 
efficient  service,  best  of  mate¬ 
rials,  promptness,  good  work¬ 
manship  and  courtesy. 

In  electrical  installations  we 
strive  to  combine  the  best  of 
business  principles  with : — 

“A  Fair  Price  and  Satisfactory  Service” 
df  you  are  interested  in  Bet¬ 
ter  Business — call  upon  us. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solveB  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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We  Drill  Wells  and  Get  Water 

,  Test  Barings  and 

Soundings 

' 

1  Let  Us  Submit  Prices 

I  Ridpatli  &  Potter  Co. 

22nd  4  Cambria  Sts. 
Phils.  Pa. 

Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 

472S  Lancaster  A ve. 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  Houses 

JAMES  SHAW  I 

52d  &  Woodland  Ave.  | 


Aw&ffdM 


Scope  of  Contract  and  Successful  Bidders;  ‘ 
and  Interior  and 


‘Inside”  Information  for  the  Material  Man 
Exterior  Fitter. 


Bungalow,  South  side  Summit  street,  East 
of  Ridge  avenue,  $4,000.  Architect,  private 
plans.  Owner,  John  Carley,  Ridge  and  Mana- 
tawana  street,  Philadelphia.  Frame,  1%  sto¬ 
ries, -30x33  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  George  M.  Robinson,  632 
Summitt  avenue,  Philadelphia. 

Stable  and  Office,  South  side  Paschall  ave¬ 
nue,  West  of  Fifty-fourth  street,  $6,000.  Ar¬ 
chitect,  private  plans.  Owners,  Crescent  Tea 
Co.,  on  premises.  Brick,  1  and  2  stories, 
29x10x42  feet,  slag  roof,  yellow  pine  floors, 
electric  light.  Contract  awarded  to  .William 
F.  Koelle..  &  Co.,  Twenty-sixth  and  Oxford 
streets.  . 

Sunday  School,  Broad  and  Federal  streets. 
Architect,  A.  E.  Wightman,  Heed  Building. 
Owners,  Holland  Memorial  Presbyterian 
Church,  on  premises.  Out  stone,  brick  and 
steel,  2  stories,  slag  roof,  maple  floors,  metal 
lath,  iron  work,  bond,  stone  work.  Contract 
awarded  to  H.  H.  Wehmeyer,  509  West  Cum¬ 
berland  street. 

Residence  (alts.)  to  Store,  Ruth  and  Som¬ 
erset  streets.  Architect,  A.  E.  Wightman, 
Heed  Building.  Owner,  D.  MeGuigan,  on 
premises.  New  bulks,  plate  glass,  carpentry, 
mill  work.  Contract  awarded  to  James  Con¬ 
nor,  1317  Arch  street,  Philadelphia. 

Bank  (alts,  and  add.),  Chelten  avenue  and 
Germantown  avenue.  Architect,  A.  H.  Broekie, 
254  South  Fifteenth  street.  Owners,  German¬ 
town  Trust  Co.,  on  premises.  Cut  stone,  brick 
and  steel,  2  stories,  82x47  feet,  slate  roof, 
maple,  cement  and  cork  floors,  metal  lath,  ele¬ 
vators,  roof  ventilators,  dampproofing,  iron 
work  and  stairs,  rolled  steel  sash,  marble 
work,  steam  heat,  electric  lighting.  Contract 
a'warded  to  Irwin  &  Leighton,  126  North 
Twelfth  street,  Philadelphia. 

Office  Building,  731  Sansom  street.  Archi¬ 
tect,  A.  H.  Meuller,  1713  Sansom  street,  Phil¬ 
adelphia.  Owner,  Joseph  Goodman,  on  prem¬ 
ises.  Brick,  steel  and  limestone,  terra  cotta, 
3  stories,  57x212  feet,  slag  roof,  flortyle  and 
cement  floors,  hot  water  heat,  electric  light, 
tile,  terrazzo,  rolled  steel  sash,  copper  sky¬ 
lights,  metal  lath,  iron  work.  Contract  award¬ 
ed  to  Potts  Brothers  &  Cooperson,  129  North 
Eleventh  street. 

Stores  (5)  and  Garage,  Ridge  avenue  and 
Lyceum  street,  Philadelphia.  Architect,  An¬ 
drew  C.  Borzner,  717  Walnut  street,  Philadel¬ 
phia.  Owner,  Corson  Zeislost,  on  premises. 


•On  the  Ground  When  W anted* 


Make  CLAUSEN  your 
“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

,  Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell— Diamond  06C 8  27th  and  Diamond  Sts.,  Phila.  Keystone-Park  4981 


Brick,  1  story,  114x116  feet,  slag  roof,  cement 
and  maple  floors,  steam  heating,  electric  light¬ 
ing.  Contract  awarded  to  Brown  Const.  Co., 
105  Levering  street,  Manayunk. 

Store  (alts.),  Thirteenth  and  Snyder  ave¬ 
nue,  $8,600.  Architect,  private  plans.  Own¬ 
ers,  South  Philadelphia  Loan  Office,  on  prem¬ 
ises.  Brick  work,  carpentry,  mill  work,  sheet 
metal,  painting,  electric  work,  tile  and  marble 
work,  bond,  iron  and  steel.  Contract  awarded 
to  Basch  &  Co.,  Ruan  and  Tackawanna  streets. 

Manufactory,  Rising  Sun  avenue,  between 
Knorr  and  Rockland  streets.  Architects,  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets. 
Owners,  Ardross  Worsted  Co.,  Bridge  and 
Charles  streets.  Brick  and  steel,  2  stories, 
159x83  feet,  and  1  story,  172x92  feet.  Con¬ 
tract  awarded  to  Barclay  White  Co.,  1713 
Sansom  street. 

Residence,  School  lane,  West  of  Wissahick- 
on  avenue,  $115,000.  Architect,  John  Moli- 
tor,  125  West  Chelten  avenue,  Philadelphia. 
Owner,  Walter  E.  Knipe,  Hancock  and  Berks 
streets,  Philadelphia.  Stone,  3  stories,  90x32 
feet,  42x60  feet,  slate  roof,  oak  and  pine 
floors,  steam  heat,  electric  light,  tile  work. 
Contract  awarded  to  H.  H.  Burrell,  206  South 
Quince  street,  Philadelphia. 

Ramp,  Thirty-first  and  Thompson  streets, 
Philadelphia.  Architect,  William  Woodburn 
Potter,  Real  Estate  Trust  Building,  Philadel¬ 
phia.  Owners,  Studebaker  Sales  Co.,  on  prem¬ 
ises.  Reinforced  concrete,  iron  railing.  Con¬ 
tract  awarded  to  L.  K.  Smith,  Forty-first  and 
Chester  avenue. 

School  (add.),  Eighteenth  and  Ritner 
streets,  Philadelphia,  $60,000.  Architect,  F. 
Ferdinand  Durang,  1220  Locust  street,  Phila¬ 
delphia.  Owners,  St.  Monica's  Roman  Catho¬ 
lic  Church,  on  premises.  Third  floor  addition, 
fire  towers  and  toilet  building.  Contract 
awarded  to  T.  J.  &  J.  R.  Whelan,  Seventeenth 
and  Summer  streets. 

Residence,  Sherwood  road,  West  of  Sixty- 
fourth  street,  $17,000.  Architect,  private 
plans.  Owner,  W.  L.  Scott,  823  North  Sixty- 
third  street,  Philadelphia.  Brick,  3  stories, 
41x23%  feet  and  20x9%  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  J.  F.  Brad¬ 
ley,  1121  Fillmore  street,  Philadelphia. 

Shop  (repairs),  Northwest  Corner  Twen¬ 
tieth  and  Allegheny  avenue,  $10,000.  Archi¬ 
tect,  private  plans.  Owner,  Bernard  Lieber- 
man,  2127  Gratz  street,  Philadelphia.  Gen¬ 
eral  interior  repairs.  Contract  awarded  to 
Northern  Const.  Co.,  Fifth  and  Fisher's  ave¬ 
nue. 

Storage  Building,  1758-60  North  Front 
street,  Philadelphia,  $10,000.  Architect,  pri¬ 
vate  plans.  Owner,  Isaac  G.  Ferguson,  Front 
and  Palmer  streets,  Philadelphia.  Brick,  2 
stories,  36x109  feet,  slag  roof,  steam  heat, 
electric  light.  Contract  awarded  to  Robert 
Beatty  &  Brothers,  2321  East  Fletcher  street. 

Residences  (2),  570-72  Dupont  street,  Phila¬ 
delphia,  $3,500  each.  Architect,  private  plans. 
Owner,  Joseph  W.  Hyde,  357  Lyceum  avenue, 
Philadelphia.  Brick,  2  stories,  14x28  feet  and 
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Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


.  Bell  Phone -Sprues  5293  1520  Sansom  Street,  Philadelphia  Keystone  Phone-Race  5555  . 
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10x12  feet,  slag  roof,  hot  water  heat,  electric 
light,  oak  and  pine  floors.  Contract  awarded 
to  James  Stewart,  4554  Manayunk  avenue, 
Philadelphia. 

Factory  (add.),  West  side  Penrose  street. 
North  of  Parker  street,  $6,800.  Architect, 
private  plans.  Owners,  Montgomery  Broth¬ 
ers,  Inc.,  45  South  Second  street,  Philadel¬ 
phia.  Brick,  second  story  add.,  27x70  feet, 
slag  roof,  maple  floors,  steam  heat,  electric 
light.  Contract  awarded  to  Edward  Cunning¬ 
ham,  206  North  Twenty-second  street,  Phila¬ 
delphia. 

Residences  (9),  West  side  Broad  street, 
South  of  Chelten  avenue,  $6,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Sadie  Leibowitz, 
Second  and  McKean  streets,  Philadelphia. 
Brick,  2  stories,  16x35  feet,  13x20  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Fox  Brothers,  4814  North  Broad 
street,  Philadelphia. 

Garage  and  Residence  (alts.),  Southwest 
Corner  Prospect  and  Summit  avenues.  Archi¬ 
tect,  private  plans.  Owner,  Robert  H.  Boll¬ 
ing,  71  Bethlehem  Pike,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  Melvin  H.  Grebe,  8438  Germantown  ave¬ 
nue. 

Storage,  2305-07  North  Sydenham  street, 
Philadelphia,  '  $11,000.  Architect,  private 
plans.  Owner,  James  Leary,  on  premises. 
Brick,  2  stories,  40x85  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to  D. 
J.  McNamee,  1621  North  Fifteenth  street, 
Philadelphia. 

Laundry  (add.),  1440  North  Seventh  street, 
Philadelphia,  $7,400.  Architect,  private 
plans.  Owner,  Jerome  B.  Craven,  1442  North 
Seventh  street.  Brick,  slow  burning,  2  sto¬ 
ries,  20x58  feet,  slag  roof,  cement  and  pine 
floors  (heating  and  lighting  reserved).  Con¬ 
tract  awarded  to  A.  R.  Raff  Cont.  Co.,  1635 
Thompson  street. 

Shop  and  Garage,  Northwest  Corner  Ridge 
avenue  and  Martin  street,  $10,000.  Architect, 
private  plans.  Owner,  Arthur  M.  Stetter, 
Ridge  avenue  and  Martin  street,  Philadel¬ 
phia.  Brick,  stone,  2  stories,  50x24  feet,  and 
1  story,  31%x60  feet,  slag  roof,  cement  and 
yellow  pine  floors.  Contract  awarded  to  Wli- 
liain  H.  Eddleman  &  Son,  453  Green  lane, 
Roxboro,  Philadelphia. 

Residence,  Southwest  Corner  Devereaux 
and  Dittman  streets,  Philadelphia,  $7,000.  Ar¬ 
chitect,  private  plans.  Owner,  Walter  Maebt, 
2458  Amber  street,  Philadelphia.  Brick,  3 
stories,  24x36  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  A.  Ahlers,  5913 
Dittman  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  616 
South  street,  Philadelphia,  $4,700.  Architect, 
private  plans.  Owner,  Mr.  Altman,  624  South 
street,  Philadelphia.  Brick,  1  story,  2  stones, 
4%xl4  feet  and  15x24  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Jacob  Bender, 
1817  South  Fourth  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  1166 
East  Passyunk  avenue,  $4,700.  Architect, 
private  plans.  Owner,  A.  Nueew,  on  prem¬ 
ises.  Brick,  1  story,  14x14  feet,  slag  roof, 
yellow  pine  floors,  electric  light.  Contract 
awarded  to  Frank  Lucci,  1603  Ellsworth 
street,  Philadelphia. 

Garage,  875-77  North  Forty-fifth  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  Thomas  Aiken,  767  Lex  street,  Phila¬ 
delphia.  Brick,  1  story,  30x100  feet,  21x55 
feet,  slag  roof,  cement  floors.  Contract  award¬ 
ed  to  Harry  G.  Walters,  412  North  Fortieth 
street,  Philadelphia. 

Residence,  6535  Stiles  street,  Philadelphia, 
$3,500.  Architect,  private  plans.  Owner, 
Luigi  Cellencio,  346  Simpson  street,  Philadel¬ 
phia.  Brick,  2  stories,  14  feet  9  inches  x 


26  feet,  10x10  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Salvator  Redl,  6325  Sum¬ 
mer  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  2328 
South  Seventh  street,  $3,850.  Architect,  pri¬ 
vate  plans.  Owner,  J.  Stein,  213,1  South  Sev¬ 
enth  street,  Philadelphia.  Brick,  1  story, 
11x8  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  light.  Contract  awarded  to  M.  Agen, 
2339  South  Eleventh  street,  Philadelphia. 

Residence  and  Store  (add.),  1318  South 
Fifty-second  street,  Philadelphia,  $3,000.  Ar¬ 
chitect,  private  plans.  Owner,  C.  J.  Cook,  on 
premises.  Brick,  1  story,  12x5  feet,  slag 
roof,  oak  and  pine  floors.  Contract  awarded 
to  I.  Farbstein,  917  Ritner  street,  Philadel¬ 
phia. 

Garage  (add.),  428-32  Walnut  street  (rear), 
Philadelphia,  $2,450.  Architect,  private 
plans.  Owners,  United  Firemen’s  Insurance 
Co.,  430  Walnut  street,  Philadelphia.  Brick, 
1  story,  26x45  feet,  slag  roof,  cement  floors, 
electric  light.  Cohtract  awarded  to  Doyle  & 
Co.,  1519  Sansom  street,  Philadelphia. 

Apartment  (add.),  1514  Green  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owner,  D.  W.  Herlinger,  on  premises.  Brick, 
3  stories,  13x14  feet,  slag  roof,  pine  floors, 
electric  light.  Contract  awarded  to  Sutton  & 
Stephenson,  1317  Washington  avenue. 

Garage,  2412  North  Fifty -fourth  street, 
Philadelphia,  $2,150.  Architect,  private  plans. 
OWner,  Mrs.  Anna  C.  MacPherson,  on  prem¬ 
ises.  Stone,  1  story,  28x20  feet,  slate  roof, 
cement  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  H.  H.  Kratz,  Parkside 
and  Wynnefield  avenues. 

Residence  and  Store  (add.),  2814  German¬ 
town  avenue,  $2,000.  Architect,  private  plans. 
Owner,  J.  H.  Kranege,  on  premises.  Brick,  2 
stories,  16x25  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  E.  G.  Detwiler, 
2901  North  Park  avenue,  Philadelphia. 

Asphalt  Paving,  Philadelphia.  Contracts 
awarded: 

Croskey  street,  Cambria  to  Indiana  avenue, 
Barber  Asphalt  Paving  Co.,  Land  Title  Build¬ 
ing,  $2,392. 

Lippincott  street,  Twenty-second  street  to 
Fox  street,  Eastern  Paving  Co.,  Colonial  Trust 
Building,  $5,877.58. 

Marston  street,  Allegheny  avenue  to  Wil¬ 
lard  street,  and  Willard  street,  Twenty-sixth 
to  Marston  street.  Barber  Asphalt  Paving 
Co.,  Land  Title  Building,  $8,427.28. 

Large  Street,  Harrison  to  Fillmore  street, 
Barber  Asphalt  Paving  Co.,  Land  Title  Build¬ 
ing,  $1,893.71. 

Maseher  street,  Tabor  street  to  Clarkson 
street,  Mack  Paving  &  Const.  Co.,  Nieetown 
lane  and  C  street,  $7,291.24. 

Rockland  street,  Maseher  street  to;  Rising 
Sun  avenue,  Barber  Asphalt  Paving  Co.,  Land 
Title  Building,  $6,643.22. 

Country  Road  Improvement,  Philadelphia. 

Cottman  street,  Philadelphia  and  Reading 
Cut-off  to  Oxford  street,  awarded  to  Curtis 
Brothers,  Longshore  street,  Tacony,  $17,- 
437.90. 

Oakley  street,  Princeton  street  to  St.  Vin¬ 
cent  street;  Passmore  street,  Oakley  to  Has¬ 


bro  ok  street;  St.  Vincent  street,  Rising  Sun 
avenue  to  Shelbourne  street,  Curtis  Brothers, 
Longshore  street,  Tacony,  $7,111.80. 

St.  Vincent  street,  Torresdale  avenue  to 
Hagerman  street,  United  Paving  Co.,  Real 
Estate  Trust  Building,  $2,132. 

Sixty -sixth  avenue,  Broad  to  Twelfth 
street,  A.  J.  Henderson,  Chew  and  Price 
streets,  $4,947.20. 

Granite  Block  Paving,  Philadelphia.  Con¬ 
tracts  awarded: 

Berks  Street,  Front  to  Hope  street;  Phillips 
street,  Berks  to  Norris  street,  Fish -Rutherford 
Co.,  Real  Estatte  Trust  Building,  $6,380. 

Cumberland  street,  Sixth  to  Tenth  street, 
United  Paving  Co.,  Real  Estate  Trust  Build¬ 
ing,  $15,789.09. 

Ellsworth  street,  Seventeenth  to  Eight¬ 
eenth,  and  Tasker  street,  Thirteenth  to  Broad 
street,  United  Paving  Co.,  Real  Estate  Trust 
Building,  $11,171.69. 

Front  street,  Lehigh  to  Allegheny  avenue, 
Eastern  Paving  Co.,  Colonial  Trust  Building, 
$32,253.90. 

Norris  street,  Tenth  to  Eleventh  street,  and 
Tenth  street,  Columbia  avenue  to  Norris 
street,  Eastern  Paving  Co.,  Colonial  Trust 
Building,  $21,374.29. 

Panama  street,  Twenty-fourth  to  Twenty- 
fifth  street,  and  Sixteenth  street,  Locust  to 
Lombard  sreet,  United  Paving  Co.,  Real  Es¬ 
tate  Trust  Building,  $15)200. 

Poplar  street,  Thirtieth  to  West  College 
avenue;  Twenty-sixth  street,  Pennsylvania 
avenue  to  Poplar  street,  and  Twenty-seventh 
street,  Poplar  to  Jefferson  street,  Eastern 
Paving  Co.,  Colonial  Trust  Building,  $58,- 
552.42. 

Stenton  avenue,  Germantown  avenue  to 
East  Logan,  Eastern  Paving  Co.,  Colonial 
Trust  Building,  $20,672.74. 

Wissahickon  avenue,  Hunting  Park  avenue 
to  Roberts  avenue;  Twenty-fifth  street,  Dau- 
phine  to  York  street,  Eastern  Paving  Co., 
Colonial  Trust  Building,  $23,469.97. 

Ninth  street,  Market  to  Race,  and  Tenth 
street,  Market  to  Arch,  United  Paving  & 
Const.  Co.,  Real  Estate  Trust  Building,  $19,- 
485.02. 

Curb  and  Footway  Work.  Sixth  Highway 
District.  Donato  D’Elise,  4842  North  Leith- 
gow  street. 

New  Deck,  over  Spring  Garden  Street 
Bridge,  over  Schuylkill  River.  Awarded  to 
Brown-King  Const.  Coy  Commercial  Trust 
Building,  $21,021. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  tefnples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


“Sterling”  Transits  and  Levels 

Made  in  PHILADELPHIA 

Used  by  Philadelphia’s  leading  Architects,  Building  Con¬ 
tractors  and  Engineers. 

Ask  the  man  who  owns  or  uses  one.  DIRECT  FROM  FACTORY 
TO  YOU  means  BETTER  SERVICE  and  VALUE  and  but  ONE 
PROFIT.  Illustrated  Pamphlet  G  sent  upon  request. 

Call,  write,  phone  Locust  39-84  or  dial  Race  55-67  for  your  copy. 

£aensietpsair  WARREN-KNIGHT  CO.  t 

Levels  factory  and  salesroom  F^r  SaTe  * 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 


208 

THE  BUILDERS*  GUIDE 

PENN5TLYJINM 

CosastoiBcftnosa  News 


Residence,  Red  Lion,  Pa.,  $12,000.  Archi¬ 
tects,  .Hamme  &  Witman,  City  Bank  Building, 
York,  Pa.  Owner,  Harry  MeGuigan,  Red  Lion, 
Pa.  Stucco,  1%  stories.  Sketches  in  pro¬ 
gress. 

Twin  Houses  (2),  Ambler,  Pa.,  $20,000.  Ar¬ 
chitect,  M.  B.  Bean,  Lansdale,  Pa.  Owner, 
Victor  Potts,  Fort  Washington,  Pa.  Stone, 
hollow  tile,  36x40  feet,  asbestos  shingle  roof, 
yellow  pine  floors,  hot  water  heat,  electric 
light,  marble  work,  hollow  tile,  wood  lath. 
Owner  will  take  bids  in  a  week. 

Residences  (2),  Madison  avenue,  York,  Pa. 
Architect,  J.  A.  Dempwolf,  Casatt  Building, 
York,  Pa.  Owners,  Harbolt  &  Meyers,  328 
East  Princess  street,  York,  Pa.  Brick,  2  sto¬ 
ries,  36x48  feet,  slate  roof  , hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Revised 
plans  in  progress. 

Bungalow,  York,  Pa.  Architects,  Gimmell 
&  Billmeyer,  Rossmiller  Building,  York,  Pa. 
Owner,  Jacob  Sechrist,  York,  Pa.  Stone,  1% 
stories,  45x60  feet,  tile  roof,  hardwood  floors, 
vapor  heat,  electric  light,  tile  and  marble 
work.  Architect  ready  for  bids. 

Residence,  Stoneboro,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  William  S.  Myers,  Stoneboro, 
Pa.  Frame  and  stucco,  2 y2  stories,  37x31 
feet,  shingle  roof,  hardwood  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
completed.  Owner  is  taking  bids. 

Residences  (2),  Ardmore,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  J.  Moran,  Ardmore,  Pa.  Hol¬ 
low  tile  and  stucco,  2%  stories,  36x32  feet, 
shingle  roof,  pine  and  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
is  ready  for  bids. 

Residence,  Oollingdale,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  W.  R.  Cole,  20  South  Marshall 
street,  Philadelphia.  Frame ,  2 y2  stories, 
33x127  feet,  shingle  roof,  pine  floors,  hot  wa¬ 
ter  heat,  electric  lighting.  Architect  will  take 
bids  in  ten  days. 

Bungalow,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  E.  J.  Flynn,  5330  Angora  Terrace, 
Philadelphia.  Frame  and  stucco,  2  stories, 
48x36  feet,  slate  roof,  hardwood,  pine  and 
composition  floors,  hot  water  heat,  electric 
light,  tile  work,  garage  in  basement.  Plans 
in  progress.  Will  be  ready  for  bids  in  a  few 
days. 

Bank  and  Post  Office  Building,  Darby,  Pa. 
Architects,  Bunting  &  Shrigley,  603  Chestnut 
street,  Philadelphia.  Owners,  First  National 
Bank,  Darby,  Pa.  Brick,  cut  stone,  limestone 
and  steel,  2  stories,  103x38  feet,  and  2  sto¬ 
ries,  58x54  feet,  slag  and  asphalt  roof,  cement 
and  cork  floors,  tile,  marble  and  terrazzo 
work,  metal  lath  and  ceilings,  iron  stairs  and 
'work  (heating,  electric  light  and  plumbing 
reserved).  Architects  taking  bids  due  March 
30th.  Bowden  Const.  Co.,  1713  Sansom  street; 


Doyle  &  Co.,  1519  Sansom  street;  William 
Provost,  Jr.,  Chester,  Pa.;  Barclay  White  Co., 
1713  Sansom  street;  J.  Myers  &  Sons,  With¬ 
erspoon  Building;  Bowden  Const.  Co.,  1713 
Sansom  street;  F.  L.  Hoover  &  Son,  1023 
Cherry  street;  Keteham  &  MoQuade,  1029 
Brown  street,  and  Julius  Nelson,  Sharon  Hill, 
Pa.,  are  figuring. 

Residences,  1,  2,  and  3  and  4,  Highland 
Farms,  Abington,  Pa.  Architect,  C.  A.  Zieg¬ 
ler,  1309  Locust  street,  Philadelphia.  Own¬ 
ers,  Herkness  &  Stetson,  Land  Title  Building, 
Philadelphia.  Frame  and  stucco,  2%  stories, 
33x30  feet,  wing  12x22  feet,  stone,  2 y2  sto¬ 
ries,  35x31  feet,  frame,  2%  stories,  35x32 
feet,  and  frame  and  stucco,.  2%  stories,  34x32 
feet,  shingle  roof,  oak  and  pine  floors,  metal 
lath,  hot  water  heat,  electric  light,  tile  work. 
See  next  job. 

Residences  (3),  Highland  Farms,  Abington, 
Pa.,  Nos.  6,  7  and  8.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  130  South  Fifteenth 
street.  Owners  same  as  previous  job. 
Frame  and  stucco,  2  y2  stories,  36x24 
feet,  48x36  feet,  and  34x25  feet,  wing  16x14 
feet,  shingle  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  See 
next  job.  . 

Residences,  9,  10  and  11,  Highland  Farms, 
Abington,  Pa.  Architects,  Tilden  &  Register, 
1525  Locust  street,  Philadelphia.  Owners 
same  as  previous  job.  Frame  and  brick, 
2y2  stories,  36x34  feet,  shingle  roof, 
stone,  2 y2  stories,  43x23  feet,  and  stone,  2% 
stories,  35x34  feet,  slate  roof,  shingle  roof, 
pine  and  oak  floors,  metal  lath,  hot  watef 
heat,  electric  light,  tile  and  marble  work, 
Bond  on  9,  10  and  11.  Sizes  correspond  to 
jhouses  as  numbered.  Owners  taking  bids  due 
April  4th.  Specht  &  Sperry,  Heed  Building; 
George  F.  Payne,  401  South  Juniper  street; 
Frank  Carman,  Jenkintown,  Pa.;  W.  John 
Stevens,  Inc.,  Wyncote,  Pa.;  E.  Allen  Reeves, 
Inc.,  Abington,  Pa.;  E.  D.  Lever,  Abington, 
Pa.;  Roy  Randall,  Borsham,  Pa.;  Fesmire 
Brothers,  Bethayres,  Pa.,  are  figuring.  Own¬ 
ers  also  taking  sub-bids. 

Residence,  Ogontz,  Pa.  Architect,  Wesley 
Mullin,  Maple  Glen,  Pa.  Owner,  Mrs.  George 
B.  Parker,  Ogontz,  Pa.  Hollow  tile,  3  sto¬ 
ries,  42x30  feet,  slate  roof,  oak  and  pine 
floors,  hollow  tile,  hot  water  heat,  electric 
light,  tile  work.  Architect  taking  bids  due 
March  31st  .  Roy  Randall,  Horsham,  Pa.,  fig¬ 
uring. 

Printing  Establishment,  Thirteenth  and 
Walnut  streets,  Harrisburg,  Pa.  Architect, 
F.  G.  Fahnestock,  Patriot  Building,  Harris¬ 
burg,  Pa.  Owners,  Central  Printing  &  Pub¬ 
lishing  Co.,  329  Market  street,  Harrisburg, 
Pa.  Brick,  steel,  fireproof,  3  stories  and  base¬ 
ment,  56x80  feet,  2  wings,  24x20  feet,  slag 
roof.  Architect  taking  bids  due  April  3rd. 
W.  E.  Bushey,  Lemoyne,  Pa.;  J.  Frank  Saus- 
saman,  Paxtang,  Pa.;  G.  W.  Ensign,  Inc., 
Hershey  Building,  Harrisburg;  Charles  Lady, 


2202  Green  street;  Delson  &  Stephenson,  2425 
State  street;  J.  Pomraning,  Kunkle  Building; 

S.  W.  Shoemaker  &  Son,  421  Walnut  street, 
all  of  Harrisburg,  Pa.;  Tilghman  Moyer  Co., 
824  Hamilton  street,  Allentown,  Pa.;  Austin 
Co.,  Bulletin  Building,  and  Hughes-Foulkrod 
Co.,  Commonwealth  Building,  both  of  Phila¬ 
delphia,  are  figuring. 

Nurses’  Cottage  and  Cottage  No.  4,  Laurel- 

ton,  Pa.  Architect,  George  S.  Idell,  1705 
Chestnut  street,  Philadelphia.  Owners,  Board 
of  Managers,  Pennsylvania  Village  for  Feeble 
Minded  Women,  Dr.  Oliver  W.  H.  Glover, 
acting  president,  Laurelton,  Pa.  Stone  and 
steel,  2 y2  stories,  66x34  feet,  and  3 y2  stories, 
hollow  tile  and  stucco,  59x40  feet  and  92x30 
feet,  slate  roof,  cement  and  pine  floors,  hol¬ 
low  tile,  metal  lath,  steam  heat,  electric  light, 
iron  work.  Owners  taking  revised  bids  due 
April  6th.  James  V.  Bennett  &  Co.,  Wil¬ 
liamsport,  Pa.;  Jacob  Gehron,  Williamsport, 
Pa.;  Pursley  &  Von  Neida,  Laurelton,  Pa.; 
H.  A.  Moore  Co.,  Inc.,  Milton,  Pa.,  and  Ayres 
Concrete  Products  Co.,  Heed  Building,  Phila¬ 
delphia,  are  figuring. 

Church,  Sunday  School  and  Parsonage,  East 
Stroudsburg,  Pa.  Architects,  Ritcher  &  Eiler, 
Sixth  and  Court  streets,  Reading,  Pa.  Own¬ 
ers,  East  Stroudsburg  Methodist  Episcopal 
Church,  Rev.  J.  E.  Grauley,  East  Stroudsburg, 
Pa.  Brick,  structural  steel,  reinforced  con¬ 
crete,  1  story  and  basement,  82x100  feet,  slate 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  hollow  tile,  metal  lath,  rolled  steel  sky¬ 
lights,  metal  window  guards,  dampproofing, 
ornamental  iron  work.  Owners  taking  bids. 

Residence  and  Garage,  Pottsville,  Pa.  Ar¬ 
chitects,  Ritcher  &  Eiler,  Sixth  and  Court 
streets,  Reading,  Pa.  Owner,  George  Moll, 
Pottsville,  Pa.  Hollow  tile  and  stucco,  1  y2 
and  1  story,  slate  roof,  hardwood  and  con¬ 
crete  floors,  vapor  heat,  electric  light,  tile 
work,  gasoline  storage  system.  Owner  taking 
bids  due  as  soon  as  possible.  Clarence  Mes- 
sersmith,  1201  Mahantongo  street;  Gordon 
Nagel,  Morris  Building,  and  C.  E.  Kendrick, 
all  of  Pottsville,  Pa.,  are  figuring. 

Residence,  Brookline,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  15)13  Walnut  street,  Phila¬ 
delphia.  Owner,  Charles  Lindgren,  Merion, 
Pa.  Stone,  hollow  tile  and  stucco,  2y2  stories, 
26x61  feet,  slate  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  lighting.  Ar¬ 
chitects  taking  bids  due  March  31st.  Robert 
Dyson,  5656  Carpenter^  street;  Adolph  Korn 
&  Co.,  1718  Sansom  street;  J.  Howard  Rob¬ 
erts,  Lansdowne,  Pa.;  J.  V.  Speth,  Brookline, 
Pa.;  Halberson  &  Janssen,  Brookline,  Pa.,  and 
Fred.  E.  Sharpless,  5931  Angora  Terraee,  are 
figuring. 

Residence,  Jenkintown,  Pa.  Architect,  L. 
Walton  Heiss,  Jenkintown,  Pa.  Owner,  W.  C. 
Fleck,  Jenkintown,  Pa.  Stone,  2y2  stories, 
30x50  feet,  slate  roof,  oak  floors,  hot  water 
heat,  electric  light,  tile  work  (plumbing  fix¬ 
tures,  lighting  fixtures  and  hardware  reserv¬ 
ed),  tile  work.  Owner  taking  bids  due  April 
1st.  E.  Allen  Reeves,  Abington,  Pa.;  E.  D. 
Lever,  Abington;  A.  D.  Griffith  and  Frank 
W.  Carman,  Jenkintown;  Henry  Specht,  Wil¬ 
low  Grove,  Pa.;  Roy  Randall,  Horsham,  Pa.; 
Specht  &  Sperry,  Heed  Building,  and  F.  C. 
Hood,  1613  Chestnut  street,  Philadelphia,  are 
figuring. 

Residence,  Cynwyd,  Pa.  Architect,  John 
L.  Coneys,  Drexel  Building,  Philadelphia. 
Owner,  name  withheld.  Stone,  frame  and 
plaster,  2 y2  stories,  41x28  feet,  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  taking  bids  and  sub¬ 
bids.  E.  J.  Hedden,  Finance  Building,  is  fig¬ 
uring. 

Plant  (add.),  Phoenixville,  Pa.  Architect, 

T.  A.  Stoutenburg,  1509  Champlost  avenue, 
Philadelphia.  Owners,  Weiland  Packing  Co., 
Phoenixville,  Pa.  Brick  and  steel,  2  stories 
and  basement,  52x62  feet  and  79x29  feet,  com- 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 
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position  roof,  concrete,  composition  and  pine 
floors,  hollow  tile,  waterproofing,  electric 
light,  hollow  metal  sash,  steel  doors,  iron 
work.  Owner  taking  bids  due  Ajpril  4th.  Bar¬ 
clay  White  Go.,  1713  Sansorn  street,  Philadel¬ 
phia,  is  figuring. 

Residence,  Latham  Park,  Pa.  Architects, 
Seeburger  &  Rabenold,  1524  Chestnut  street, 
Philadelphia.  Owner,  Louis  Burk,  Third  and 
Girard  avenue.  Stone,  2 y2  stories,  87x54  feet, 
slate  and  tile  roof,  composition,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
copper  skylights,  iron  work.  Architects  tak¬ 
ing  bids  due  Match  31st.  P.  Haibach  Cont. 
Co.,  Twenty-sixth  and  Thompson  streets;  John 
N.  Gill  &  Son,  Otis  Building;  William  R. 
Dougherty,'  1610  Sansorn  street;  Specht  & 
Sperry,  Heed  Building;  Stokes  Brothers,  6713 
Musgrave  street,  and  E.  J.  Hedden,  Finance 
Building,  Philadelphia,  are  figuring. 

Municipal  Building,  Upper  Darby  Town¬ 
ship,  Pa.  Architect,  Willis  A.  Hall,  303  Post 
Office  Building,  Sixty-ninth  and  Market 
streets.  Owners,  Upper  Darby  Township. 
Architect  taking  bids,  due  April  1st  at 
noon.  John  H.  Hutt,  5919  Spruce  street; 
George  B.  Lockhart,  1524  Sihestnut 
street;  Conneen  Const.  Co.,  10  South  Eight¬ 
eenth  street;  John  H.  Patterson,  6430  Haver- 
ford  avenue;  Bowden  Const.  Co.,  1713  Sansorn 
street;  Clarence  L.  Terry,  Highland  Park, 
Pa.;  Friel  McLeister,  Inc.,  2146  East  Norris 
street,  and  John  P.  Hallahan,  618  Chestnut 
street,  figuring. 

Bakery,  Glenside,  Pa.  Architect,  Percy  H. 
Wood,  Glenside,  Pa.  Owner,  Ernest  F.  Gunn, 
Ogontz,  Pa.  Brick,  1  story  and  basement, 
24x59  feet,  slag  roof,  electric  light,  metal  ceil¬ 
ings,  iron  work.  Owner  taking  bids.  E.  Allen 
Reeves,  Abington,  Pa.;  Alexander  Thompson, 
Glenside,  Pa.,  and  Albert  Zellfelder,  151  South 
Broad  street,  Philadelphia,  are  figuring. 

Triple  Residences  (2),  Cynwyd,  Pa.  Archi¬ 
tect,  J.  Bedford  Wooley,  1627  Sansorn  street, 
Philadelphia.  O'wner,  name  withheld.  Brick 
and  plaster,  2%  stories,  56x25  feet,  shingle 
roof,  oak  and  pine  floors,  metal  lath,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Architect 
taking  bids  due  April  5th.  C.  C.  Edelman, 
1627  Sansorn  street,  is  figuring. 

Bungalow,  Jenkintown,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  Walter  M.  Staake,  Wyn- 
cote,  Pa.  Frame  and  stucco,  1%  stories, 
36x47  feet,  slate  roof,  pine  floors,  hot  water 
heat  (plumbing,  heating  and  electric  work  re¬ 
served).  Owner  taking  bids  due  as  soon  as 
possible.  E.  Allen  Reeves,  Abington;  Cleve¬ 
land  Yerger,  1337  Franker  street,  Oak  Lane; 
Hugh  Hazlett  &  Son,  1703  North  Twentieth 
street,  and  Charles  T.  Clarke,  3639  German¬ 
town  avenue,  figuring. 

Residence,  Elkins  Park,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  W.  P.  Jendryk,  Jenkin¬ 
town,  Pa.  Frame  and  stucco,  2%  stories, 
20x35  feet,  shingle  roof,  oak  floors,  hot  water 
heat,  electric  light.  E.  Allen  Reeves,  Abing¬ 
ton,  figuring. 

Supplies,  Borough  of  Lansdowne,  Pa.  Own¬ 
ers,  Borough  of  Lansdowne,  John  W.  Davis, 
secretary,  107  East  Greenwood  avenue;  Frank 
B.  Titus,  Borough  Manager,  Lansdowne,  Pa. 
Manhole  covers,  inlet  covers,  grates,  tarvia, 
oils,  asphalt,  amesite,  screenings,  cement, 
gravel  and  sand,  shale  brick,  rough  hard 
brick,  terra  cotta  sewer  pipe.  Owners  taking 
bids  due  April  13th  at  8  P.  M.  Address  Bor¬ 
ough  Manager  for  information. 

Store  and  Residence,  Jenkintown,  Pa.  Ar¬ 
chitect,  L.  Walton  Heiss,  Jenkintown  Trust 
Building,  JeJnkintown,  Pa.  Owner,  Morris 
Goldberg,  Jenkintown,  Pa.  Brick,  3  stories, 
25x165  feet,  slag  roof,  oak  and  maple  floors, 
vapor  heat,  electric  light,  tile  work.  Archi¬ 
tect  ready  for  bids. 

Home  and  Power  House,  Newtown  Square, 
Pa.  Architect,  Clarence  W.  Brazer,  Chester, 
Pa.  Owners,  Dunwood  Home,  Newtown 


Square,  Pa.  Stone,  brick  and  steel,  2%  sto¬ 
ries,  140x80  feet,  and  wing  77x50  feet,  and  1 
story,  44x37  feet,  slate  and  tile  roof,  cement 
and  pine  floors,  hollow  tile,  metal  lath,  dumb 
waiters,  waterproofing  and  dampproofing,  iron 
stairs  and  work,  bond,  fire  and  kalamein 
doors,  tile  and  marble  work,  electric  work. 
Architect  taking  bids  due  April  7th.  Bar¬ 
clay  White  Co.,  1713  Sansorn  street;  H.  E. 
Baton,  1713  Sansorn  street,  Philadelphia,  and 
Chester  Const.  &  Cont.  Co.,  Chester,  Pa.; 
Cramp  &  Co.,  Denckla  Building,  Philadelphia; 
John  R.  Wiggins  &  Co.,  Eighteenth  and 
Cherry  streets;  R.  C.  Ballinger  Co.,  925  Wal¬ 
nut  street;  F.  L.  Hoover  &  Son,  1023  Cherry 
street;  Irwin  &  Leighton,  126  North  Twelfth 
street,  and  Northeastern  Const.  Co.,  Com¬ 
mercial  Trust  Building;  P.  H.  Kelly  Cont.  Co., 
1713  Sansorn  street,  and  William  Provost,  Jr., 
Chester,  Pa.,  figuring. 

Church,  Brockton,  Schuylkill  County,  Pa. 
Architect,  G.  C.  Freeman,  24  North  Sixth 
street,  Reading,  Pa.  Owners,  S-t.  Bartholo¬ 
mew's  Roman  Cathtolic  Church,  '  Rev.  John 
Fink,  on  premises.  ■  Stone,  1  story  and  base¬ 
ment,  52x100  feet,  composition  roof  and 
floors,  stone  foundations,  vacuum  vapor  heat, 
electric  light,  metal  lath.  Revised  plans  in 
progress. 

Mauseleums  (980),  Twenty-seventh  and 
Wcnnersville  pike,  Allentown,  Pa.  Architect, 
H.  L.  Anderson,  Perkins  Bldg.,  Allentown,  Pa. 
Engineer,  Charles  Grossart,  603  Hamilton 
street,  Allentown,  Pa.  Owners,  Grand  View 
Cemetery  Co.,  care  of  Fred.  H.  Horlacher, 
311  Gordon  street,  Allentown,  Pa.  Marble, 
bronze  and  concrete,  10x10  feet  each.  Plans 
in  progress. 

Residence  (alts,  and  add.),  Titusville,  Pa. 
Architect,  William  Woodburn  Potter,  Real 
Estate  Trust  Building,  Philadelphia.  Owner, 
John  H.  Scheide,  Titusville,  Pa.  Brick  and 
concrete,  1 y2  story  add.,  20x35  feet,  electric 
work,  plumbing.  Architect  will  be  ready  for 
bids  in  three  weeks. 

Sunday  School  (add.),  Chambersburg,  Pa., 
$15,000.  Architect,  Horace  G.  Kilmer,  Cham¬ 
bersburg,  Pa.  Owners,  Central  Presbyterian 
Church,  Chambersburg, .  Pa.  Brick,  electric 
light.  Too  early  for  details. 

Garage,  Chambersburg,  Pa.  Architect,  Hor¬ 
ace  G.  Kilmer,  Chambersburg,  Pa.  Owners, 
Bream-Buiek  Motor  Co.,  Chambersburg,  Pa. 
Brick  and  tile,  1  story,  3614x250  feet,  demo¬ 
lition,  slag  roof,  concrete  floors,  electric  light, 
hollow  tile,  roof  ventilators,  skylights,  floor 
hardener.  Plans  in  progress. 

Stre  Front  and  Alterations,  Chambersburg, 
Pa.  Architect,  Horace  G.  Kilmer,  Chambers¬ 
burg,  Pa.  Owners,  William  H.  Ludwig,  Cham¬ 
bersburg,  Pa.  Plans  in  progress. 

Hotel  (alts.),  Chester,  Pa.  Architect,  Wil¬ 
liam  Woodburn  Potter,  Real  Estate  Trust 
Building.  Owner,  John  G.  Pappas,  Chester, 
Pa.  General  alterations,  new  partitions,  new 
floors,  tile  and  mosaic  work  (heating  and 
electric  work  reserved.  Plans  in  progress. 

Packing  Plant  (add.),  Shamokin,  Pa.  Ar¬ 
chitect,  William  H.  Lee,  32  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Cron- 
inger  Packing  Co.,  Shamokin,  Pa.  Reinforced 
concrete  and  steel,  5  stories,  40x75  feet,  con¬ 
crete  floors  and  roof.  Plans  in  progress. 

Rectory,  Stratford,  Pa.  Architect,  H.  G. 
Hammer,  1716  Spring  Garden  street,  Phila¬ 
delphia.  Owners,  Our  Lady  of  the  Assump¬ 
tion  Italian  Church,  care  of  Rev.  Antonio 
Scialabba,  Stratford,  Pa.  Stone,  2 y2  stories, 
34x40  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Plans  in  progress. 
Architect  will  take  bids  in  about  two  weeks. 

Residence,  Mt.  Carmel,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  S.  I.  Junkus,  Mt.  Car¬ 
mel,  Pa.  Brick  and  frame,  2  stories  and  base¬ 
ment,  23x41  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting,  tile  work. 


Plans  in  progress.  Will  take  bids  in  a  few 
days. 

Dormitory  Building,  State  College,  Pa.  Ar¬ 
chitects,  Day  &  Klauder,  1416  Chestnut  street, 
Philadelphia.  Owners,  Pennsylvania  State 
College,  care  of  S.  K.  Hoffstetter,  State  Col¬ 
lege.  Brick  and  stone,  3  stories.  Prelimin¬ 
ary  plans  in  progress.. 

Tubercular  Hospital,  Luzerne  County,  near 
Hazleton,  Pa.,  $400,000.  Owners,  State  De¬ 
partment  of  Health,  Harrisburg,  Pa.  Brick, 
concrete,  steel,  3  stories.  Plans  in  progress. 

Store  (add.),  Market  and  Dewberry  streets, 
Harrisburg,  Pa.  Architect,  not  yet  selected. 
Owners,  Bowman  Co.,  care  of  J.  K.  Bo'wman, 
on  premises.  Fireproof,  210x80  feet.  Work 
contemplated. 

Residence,  Wyomissing,  Pa.  Architects, 
Ritcher  &  Eiler,  Sixth  and  Court  streets, 
Reading,  Pa.  Owner,  John  Light,  Reading, 
Pa.  Too  early  for  details. 

Church,  Mountainville,  Pa.  Architects, 
Ritcher  &  Eiler,  Sixth  and  Court  streets, 
Reading,  Pa.  Owners,  Trinity  Memorial  Luth¬ 
eran  Church,  care  of  architect.  Brick,  1  story 
and  basement,  39x90  feet,  slag  roof,  hardwood 
floors,  hollow  tile,  vapor  heat,  electric  light, 
structural  metal  work,  dampproofing.  Plains 
in  progress. 

Residences  (6),  Wyomissing,  Pa.  Archi¬ 
tects,  Ritcher  &  Eiler,  Sixth  and  Court 
streets,  Reading,  Pa.  Owners,  Textile  Ma¬ 
chine  Works,  Wyomissing,  Pa,  Brick,  2%  sto¬ 
ries,  21x30  feet  each,  tin  roof,  pine  floors,  hot 
air  heat,  electric  light.  Plans  in  progress. 

Boiler  House,  Sunbury,  Pa.  Architect,  W. 
H.  Dechant,  632  Washington  street,  Reading, 
Pa.  Owners,  Sunbury  Water  Co.,  W.  R. 
Rohrback,  Sunbury,  Pa.  Brick,  1  story,  50x50 
feet,  slag  roof,  concrete  floors.  Plans  in  pro¬ 
gress. 

Church,  Spring  City,  Pa.  Architects,  Ritch¬ 
er  &  Eiler,  Sixth  and  Court  streets,  Reading, 
Pa.  Owners,  First  Methodist  Episcopal 
Church,  Spring  City,  Pa.  Stone,  1  story  and 
basement,  58x77  feet,  slate  roof,  hardwood 
floors,  electric  light.  Owner  will  take  bids 
in  a  few  weeks. 

Town  Hall  and  Moving  Picture  Theatre  and 
Fire  Station,  Richland,  Pa.  Architects,  Ritch¬ 
er  &  Eiler,  Sixth  and  Court  streets,  Reading, 
Pa.  Owners,  Richland  Fire  Co.,  J.  A.  Fisher, 
secretary,  on  premises.  Brick,  2  stories, 
50x125  feet,  asbestos  slate  roof,  hardwood 
floors,  vapor  heat,  electric  light,  hollow  tile, 
metal  lath.  Architect  ready  for  bids. 

Church,  Fourth  and  Windsor  streets,  Read¬ 
ing,  Pa.,  $80,000.  Architects,  Ritcher  &  Eiler, 
Sixth  and  Court  streets,  Reading,  Pa.  Own¬ 
ers,  Lutheran  Church  of  Holy  Spirit,  Rev.  C. 
G.  Beck,  421  Windsor  street,  Reading,  Pa. 
Brick,  1  story  and  basement  and  gallery, 
00x100  feet,  stone  trim,  slate  roof,  maple 
floors,  vapor  heat,  electric  light,  metal  lath, 
rolled  steel  sash.  Owner  ready  for  bids. 

Apartments  (2),  Overbrook,,  Pa.  Architect, 
J.  W.  Reppen'hagen,  23  South  Fifty-second 
street.  Owner,  Edward  F.  Gorman,  care  of 
architect.  Brick,  2  stories  and  basement, 
27x61  feet  and  20x58  feet,  slag  roof,  pine 
floors,  hollow  tile,  hot  water  heat,  electric 
lighting,  iron  work.  Architect  taking  sub- 
bids  due  March  30th. 

Apartment  House,  Haverford,  Pa.  Archi¬ 
tect,  private  plans.  Owner,  John  H.  Galla¬ 
gher,  201  Penfield  Building,  Philadelphia. 
Brick,  concrete  and  steel.  Owner  is  ready  for 
sub-bids. 

School  (add.),  Conshohocken,  Pa.  Archi¬ 
tect/  Henry  L.  Reinhold,  Jr.,  1513  Walnut 
street.  Owners,  Board  of  Education,  Con- 
shohoeken,  Pa.  Auditorium  and  gymnasium 
add.  Owners  taking  bids. 

Knitting  Mill,  Auburn,  Pa.  Architect,  W. 
D.  Hill,  Pottsville,  Pa.  Owner,  Jacob  Boltz, 
317  North  Ninth  street,  Pottsville,  Pa.  Brick, 
56x90  feet.  Architect  taking  sub-bids. 
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Residences  (4  pairs),  Brookline,  Pa.  Ar¬ 
chitect,  E.  Allen  Wilson,  1208  Chestnut  street. 
Owner,  Frank  Williams,  6250  Larchwood  ave- 
fiiue,  Philadelphia.  Brick,  frame  and  stucco, 
2  stories,  32x40  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting.  Own¬ 
er  is  taking  sub-bids. 


Pennsylvania 
Contracts  Awarded 

Store  Building,  Ambler,  Pa.,  $5,350.  Archi¬ 
tect,  Wesley  Mullen,  Maple  Glen,  Pa.  Owner, 
A.  M.  Houpt,  Ambler,  Pa.  Brick,  2  stories, 
2744x57  feet,  canvas  and  slag  roof,  pine  floors. 
Contract  awarded  to  Roy  Randall,  Horsham, 
Pa. 

School,  Salisbury,  Pa.  Architects,  Jacoby 
&  Everett,  Commonwealth  Building,  Allen¬ 
town,  Pa.  Owners,  School  Board,  care  of 
W.  Weitknecht,  Bethlehem,  Pa.  Brick,  cast 
stone,  2  stories,  89x51  feet,  built-up  roof, 
steam  heat.  Contract  awarded  to  W.  H. 
Gangwere,  A.  N.  B.  Building,  Allentown,  Pa. 

Y.  M.  C.  A.  Building,  Williamsport,  Pa., 
$343,000.  Architects,  Thomas,  Martin  &  Kirk¬ 
patrick,  Otis  Bldg.,  Phila.  Owners,  Y.  M. 
C.  A.,  Harry  D.  Brown,  Chairman,  Building 
Committee,  Williamsport,  Pa.  Brick,  cut 
stone,  steel  and  granite,  4  stories,  97x106  feet, 
Barrett  roof,  cement  and  composition  floors, 
hollow  tile,  metal  lath,  safety  treads,  water¬ 
proofing,  iron  work,  demolition,  vacuum  heat, 
electric  light,  tile  and  marble  work,  rolled 
steel  sash,  copper  skylights,  hollow  metal 
doors,  bond,  iron  work.  Contract  awarded 
to  Turner  Const.  Co.,  1713  Sansom  street. 

Residence,  West  Reading,  Pa.,  $15,000.  Ar¬ 
chitect,  H.  Maurer,  234  North  Fifth  street, 
Reading,  Pa.  Owner,  G.  H.  Rader,  Reading 
Abattoir  Co.,  Reading,  Pa.  Brick,  2 44  stories, 
30x46  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Adam  Spatz,  Wernersville, 
Pa. 

Church,  Delphi,  Pa.,  $10,000.  Architect,  F. 
Ferdinand  Durang,  1220  Locust  street,  Phila¬ 
delphia.  Owners,  Mission  Church,  Archdio¬ 
cese  of  Philadelphia,  Eighteenth  and  Race 
streets.  Hollow  tile  and  plaster,  1  story, 

■  50x100  feet,  tin  roof,  pine  floors,  electric 
lighting  (heating  reserved).  Contract  award¬ 
ed  to  Frank  Shuler,  Norristown,  Pa. 

Residence,  Penfield,  Pa.  Architects,  Hea- 
cock  &  Hokanson,  Bailey  Building,  Philadel¬ 
phia.  Owner,  Josef  Cisar,  5853  Rodman 
street.  Frame  and  stucco,  2 44  stories,  40x24 
feet  and  17x14  feet,  shingle  roof,  oak  and 
pine  floors,  metal  lath,  bond,  tile  work,  elec¬ 
tric  work.  Contract  awarded  to  Robert  G. 
Ward,  Penfield,  Pa. 

Residence  and  Garage,  Springfield,  Pa.  Ar¬ 
chitect,  Andrew  C.  Borzner,  717  Walnut 
street,  Philadelphia.  Owners,  H.  J.  Pelstring, 
4427  Walnut  street.  Hollow  tile  and  stucco, 
2 44  stories,  25x22  feet,  wing  24x34  feet,  gar¬ 
age,  144  stories,  23x21  feet,  shingle  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
bond,  iron  work.  Contract  awarded  to  E.  J. 
Kreitzburg,  1345  Arch  street,  Philadelphia. 

Residence,  Rose  lane,  Haverford,  Pa.  Archi¬ 
tect,  W.  W.  Potter,  Real  Estate  Trust  Build¬ 
ing,  Philadelphia.  Owner,  R.  W.  Wigton, 
Haverford,  Pa.  Hollow  tile,  steel  and  plas¬ 
ter,  2 y2  stories,  87x20  feet,  wing  18x40  feet, 
canvas"  and  slate  roof,  oak  and  pine  floors, 
metal  lath,  roadway,  heating,  res.  electric 
light,  tile  work,  iron  work.  Contract  awarded 
to  Leroy  K.  Smith,  Forty-first  and  Chester 
avenue. 

Twin  Residence,  Old  York  Road  Hills,  Jen- 
kintown,  Pa.  Architect,  Herbert  Eves,  Jen- 
kintown,  Pa.  Owners,  Herbert  &  Schuyler 
Eves,  114  Walnut  street,  Jenkintown,  Pa. 
Brick,  frame,  2  stories,  20  feet  5  inches  x  27 


feet  10  inches,  10x14  feet,  shingle  roof,  pine 
floors,  hot  air  heat,  electric  light,  tile  work. 
Contract  awarded  to  Roy  Randall,  Horsham, 
Pa. 

Store  and  Apartment  Building,  Chambers- 
burg,  Pa.,  $16,000.  Architect,  Horace  G.  Kil¬ 
mer,  Chambersburg,  Pa.  Owner,  H.  F.  Roden- 
bauer,  Chambersburg,  Pa.  Brick  and  tile,  2 
stories,  28x56  feet,  slag  roof,  wood  floors,  va¬ 
por  heat,  electric  light,  kalamein  doors,  roof 
ventilators,  hollow  tile,  iron  stairs.  Contract 
awarded  to  C.  E.  Cump,  Chambersburg,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
State  Capitol,  Harrisburg,  Pa. 

Somerset  County,  Route  51,  Summit  and 
Elk  Townships,  $251,914.08.  Contract  award¬ 
ed  to  M.  F.  McCabe,  Fairmont,  W.  Va. 

Allegheny  and  Westmoreland  Counties, 
Route  120,  North  Versailles  Township,  $92,- 
477.79.  Contract  awarded  to  Dunn  &  Ryan, 
Pittsburgh,  Pa. 

Clarion  County,  Route  237,  Red  Bank  Town¬ 
ship,  $95,107.04.  Contract  awarded  to  John 
Battenfield  Sons  Co.,  Millvale,  Pa. 

Perry  and  Juniata  Counties,  Route  195,  Sus¬ 
quehanna  Township.  Contract  awarded  to 
Trinidad  Asphalt  Paving  Co.,  Clarksville,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  State  Capitol  Building, 
Harrisburg. 

Cumberland  County,  R-34,  Lemoyne  and 
Camp  Hill  Townships,  $171,215.10.  Contract 
awarded  to  Souder  Const.  Co.,  Lancaster,  Pa. 

Montgomery  County,  R-178,  Lower  Gwyn¬ 
edd,  Whitpain  and  Norriton  Townships,  $203,- 
639.  Contract  awarded  to  Everton  A.  Cor¬ 
son,  Ocean  City,  N.  J. 
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Residence  and  Garage,  Bellevue  avenue, 
near  Park-side,  Trenton,  N.  J.  Architect,  J. 
O.  Hunt,  Hunt  Building,  Trenton,  N.  J. 
Owner,  Mr.  C.  Richard  Waller,  493 
Chambers  street,  Trenton,  N.  J.  Brick,  3  sto¬ 
ries,  26x46  feet,  slate  roof,  hardwood  floors, 
■hot  water  heat,  electric  light,  tile  and  mar¬ 
ble  work.  Architect  taking  bids  due  April 
3rd  at  2  P.  M.  William  Hicks,  1402  West 
State  street;  -S.  W.  Mather  &  Sons,  Green¬ 
wood  and  Canal  streets;  J.  H.  Morris,  211 
North  Montgomery  street;  Burton  &  Burton, 
American  Mechanics’  Bank  Building;  Thomas 
Day,  1109  Greenwood  avenue;  Edward  La 
Rue,  53  South  Hermitage  avenue,  and  H.  J. 
&  E.  Barnett,  Johnston  avenue,  Trenton,  are 
figuring. 

Tea  House,  Lakewood,  N.  J.  Architect, 
William  Wood-burn  Potter,  Real  Estate  Trust 
Building,  Philadelphia.  Owner,  name  with¬ 
held.  Hollow  tile  and  plaster,  2  stories,  22x50 
feet,  slate  or  J-M  shingle  roof,  pine  floors, 
hot  air  heat,  electric  light.  Plans  in  pro¬ 
gress. 

Residence  and  Garage,  Lakewood,  N.  J.  Ar¬ 
chitect,  William  Woodburn  Potter,  Real  Es¬ 
tate  Trust  Building.  Owner,  Miss  Agnes  H. 
Davis,  Lakewood,  N.  J.  Hollow  tile  and 
stucco,  2 44  stories,  50x40  feet,  slate  or  J-M 
shingle  roof,  pine  floors,  electric  light  (heat¬ 
ing  reserved).  C.  C.  Newman,  Lakewood, 
N.  J.,  is  taking  bids. 

Schools  (2),  Runnemede  and  Lawn-side,  N. 
J.  Architect,  J.  L.  Coneys,  Drexel  Building, 
Philadelphia.  Owners,  Board  of  Education  of 
Centre  Township,  Camden  County,  N.  J.  Brick 
and  cut  stone,  2  stories,  59x38  feet,  and  2  sto¬ 
ries,  25x39  feet,  slate  roof,  maple  floors,  metal 
lath,  iron  work,  fire  doors  (plumbing,  venti¬ 
lating,  heating  and  lighting  separate  bids). 
Owners  taking  bids  due  April  7th.  Wills  Bill 
Co.,  1706  Sansom  street,  Philadelphia  William 
Linker  Co.,  735  Cherry  street;  Monaghan  & 


Lo-sse,  3016  Chestnut  street;  John  P.  Halla- 
han,  612  Chestnut  street;  MitchellHouseworth 
Co.,  2512  North  Twenty-seventh  street,  all  of 
Philadelphia;  George  Bachman,  19  North 
Thirtieth  street;  Albert  Voegtlin,  223  North 
Forty- first  street,  Camden,  N.  J.;  George  W. 
Shaner,  Palmyra,  N.  J.,  and  Fred.  Lange, 
Audubon,  N.  J.,  are  figuring. 

Bank,  Blackwood,  N.  J.  Architect,  Thomas 
Stephens,  Temple  Building,  Camden,  N.  J. 
Owners,  Blackwood  BanF,  care  of  architect. 
Brick  and  stone,  1  story,  34x44  feet,  slag 
roof,  marble  floors,  steam  heat,  electric  light, 
marble  work,  bank  fixtures,  vault.  Low  bid¬ 
der:  Wills,  Bill  &  Co.,  1706  Sansom  street, 
Philadelphia,  $27,500. 

Detention  House,  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Camden  County  Board  of 
Freeholders,  Charles  F.  Wise,  Chairman,  Cam¬ 
den  County  Court  House,  Camden,  N.  J. 
Brick,  stone,  3  stories,  16x16  feet,  vapor  heat, 
electric  light,  tile  work,  fireproofing,  metal 
lath,  reinforced  concrete  floors.  Owners  ready 
for  bids  due  April  7th  at  10.30  A.  M. 

State  Hospital  (add.),  Trenton,  N.  J.,  $225,- 
000.  Architects,  Department  of  Institutions 
and  Agencies,  Division  of  Architecture  and 
Construction,  Capitol  Building,  Trenton,  N.  J. 
Owners,  -State  of  New  Jersey,  care  of  Warden 
Natchley,  on  premises.  Steel,  1  and  2  sto¬ 
ries,  irregular  size,  slate  roof,  concrete  and 
hardwood  floors,  electric  light,  tile  and  marble 
work,  hollow  tile,  metal  lath,  freight  eleva¬ 
tors,  skylights,  fire  do-ors,  steel  sash,  roof  ven¬ 
tilators.  Architects  ready  for  bids. 

Armory,  Passaic,  N.  J.  Architect,  Walter 
Hankin,  39  East  State  street,  Trenton,  N.  J. 
Owners,  State  of  New  Jersey,  Quartermas¬ 
ter’s  Department,  Trenton.  Brick,  terra  cotta, 
1  story  and  basement,  126x70  feet,  slag  roof, 
maple  floors  (heating,  plumbing  and  electric 
work  reserved),  tile  work.  Department  of  In¬ 
stitutions  and  Agencies,  Capitol  Building, 
Trenton,  taking  bids  due  April  5th.  P.  H. 
Kelly  Const.  Co.,  1713  Sansom  street;  Nicho¬ 
las  Nardy,  172-6  Sansom  street,  Philadelphia; 
U.  S.  Const.  Co.,  2201  Arctic  avenue,  Atlan¬ 
tic  City,  N.  J.;  George  DeKimpe  Co.,  141 
Summit  avenue,  West  Hoboken,  N.  J.;  J.  J. 
O’Leary  C-o.,  Passaic,  N.  J.;  C.  Y.  Barlow, 
Brook  street,  Trenton,  N.  J.;  Charles  J. 
Smith,  Morristown,  N.  J.;  I.  Aronin,  Grand 
Central  Terminal  Building;  Reynolds  &  Clark, 
105  West  Fortieth  street*  New  York,  are  fig¬ 
uring. 

Residence  and  Garage,  Ventnor  City,  N.  J., 
-$324,771.34.  Architect,  Newton  Flounders, 
Media,  Pa.  Owner,  care  of  architect.  Con¬ 
crete,  brick,  hollow  tile,  3  stories,  3514x53 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work,  iron  work.  Ar¬ 
chitect  taking  bids  due  March  31st.  J.  B. 
Flounders,  Media,  Pa.,  figuring. 

School,  Fairton,  Cumberlond  County,  N.  J. 
Architect,  H.  A.  Hill,  Broad  Street  Bank 
Building,  Trenton,  N.  J.  Owners,  Fairfield 
Township,  care  of  Paul  Trenchard,  Fairton, 
N.  J.  Brick,  1  story  and  basement,  5  rooms, 
slate  roof,  pine  floors,  steam  heat,  electric 
li<rht,  hollow  tile,  metal  lath.  Owners  tak¬ 
ing  bids  due  April  3rd.  H.  H.  Hankin  & 
Brothers,  Bridgeton,  N.  J.,  figuring. 

Moving  Picture  Theatre  and  Pier,  Schell- 
enger  avenue,  Wildwood,  N.  J.,  $750,000.  Ar¬ 
chitect  and  engineer,  D.  E.  Williams,  15  Wil¬ 
liam  street,  New  York  City.  Owners,  New 
Jersey  Seashore  Co.,  W.  S.  Darnell,  president, 
432  Market  street,  Camden,  N.  J.  Wood  piles, 
steel  and  concrete,  1  story,  200x750  feet.  Ar¬ 
chitect  ready  for  bids. 

Hosiery  Mill,  Blackwood,  N.  J.  Architect, 
M.  Ward  Easby,  1814  Chestnut  street.  Own¬ 
er,  Cambria  -Silk  Hosiery  Co.,  care  of  Louis 
Webber,  Indiana  avenue  and  A  street,  Phila¬ 
delphia.  Brick,  slow  burning,  1  story,  slag 
roof,  pine  floors.  Work  contemplated. 
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New  Jersey 
Contracts  Awarded 

Underground  Comfort  Station,  South  Plaza, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle, 
509  Market  street,  Camden,  N.  J.  Owners, 
Camden  County  Board  of  Freeholders,  Court 
House,  Camden,  N.  J.  Brick,  steel  and  cut 
stone,  irregular  size,  concrete  roof,  cement 
floors,  metal  lath,  iron  work,  bond,  marble 
and  terrazzo.  Contract  awarded  to  William 
Linker  Co.,  735  Cherry  street,  Philadelphia, 
$26,095.  ’Electric  work  to  Bornstein  Co.,  930 
Broadway,  Camden,  $650.  Plumbing,  W.  J. 
Kelly,  675  Ferry  avenue,  Camden,  $12,470. 
Heating,  Deckman  Plumbing  &  Heating  Co., 
23  Broadway,  Camden,  $950. 

Service  Station  (alts,  and  add.),  Haddon 
and  Carmen  avenues,  Camden,  N.  J.  Archi¬ 
tects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owners,  Studebaker  Sales  Co., 
care  of  architect.  Brick,  steel,  concrete,  2 
stories,  slag  roof,  concrete  floors,  steam  heat, 
electric  light,  freight  elevators,  skylights,  fire 
doors.  Contract  awarded  to  W.  Boles,  East 
Camden,  N.  J. 

Apartment,  Sea  Isle  City,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  A.  J.  Brady,  820  North  Sixth 
street,  Camden,  N.  J.  Frame,  2  stories,  30x30 
feet  , shingle  roof,  pine  floors,  electric  light. 
Contract  awarded  to  A.  B.  Sullivan,  547 
Grant  street,  Camden,  N.  J. 

Residence  and  Garage,  Westfield  avenue, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle, 
5  Hudson  avenue,  Camden,  N.  J.  Owners,  Da¬ 
vid  Bise,  522  Market  street,  Camden,  N.  J. 
Timber,  iy2  stories,  28x50  feet,  shingle  roof, 
hardwood  floors.  Contract  awarded  to  W.  H. 
Fern,  Camden,  N.  J. 

Residence,  Merchantville,  N.  J.  Architect, 
Arnold  H.  Moses,  Temple  Building,  Camden, 
N.  J.  Owner,  W.  E.  Winner,  on  premises. 
Hollow  tile  and  stueeo,  2 y2  stories,  26x30  feet, 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded  to 
George  W.  Shaner  &  Son,  Palmyra,  N.  J. 

Garage,  110-116  North  Virginia  avenue,  At¬ 
lantic  City,  N.  J.  Architect,  Charles  J.  Mitch¬ 
ell,  23  South  Sixteenth  street,  Philadelphia. 
Owners,  Union  Transfer  Co.,  1004  Spring  Gar¬ 
den  street,  Philadelphia.  Brick  and  hollow 
tile,  1  story,  105x165  feet,  wing  45x55  feet, 
slag  roof,  concrete  floors,  steam  heat,  electric 
lighting,  steel  and  concrete  work.  Contract 
awarded  to  E.  E.  Hollenback,  Inc.,  1804  Bran¬ 
dywine  street,  Philadelphia. 

Hall,  Store  and  Apartment,  Pleasantville, 
N.  J.  Architect,  W.  S.  Hewitt,  Guarantee 
Trust  Building,  Atlantic  City.  Owners, 
Junior  Order  American  Mechanics,  Clarence 
Dougherty,  secretary,  on  premises.  Brick,  2 
stories,  40x120  feet,  composition  roof,  pine 
and  concrete  floors,  hot  water  heat,  electric 
light,  tile  and  marble  work,  roof  ventilators, 
metal  ceilings.  Contract  awarded  to  Clarence 
Dougherty,  Pleasantville,  N.  J. 

Apartments  (2),  Newport  avenue,  Ventnor, 
N.  J.  Architect,  J.  V.  Mathis,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  I. 
Spheer,  Ventnor,  N.  J.  Brick,  2  stories,  22x50 
feet,  asphalt  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  J.  V.  Mathis  &  Son,  Guarantee 
Trust  Building,  Atlantic  City,  N.  J. 

Residence,  Ventnor,  N.  J.  Architect,  pri¬ 
vate  plans.  Owner,  John  Gallagher,  care  of 
builders.  Hollow  tile  and  stucco,  3  stories, 
35x58  feet,  Spanish  tile  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work,  hol¬ 
low  tile,  ornamental  iron  work.  Contract 
awarded  to  J.  Vaughn  Mathis  &  Son,  Guar¬ 
antee  Trust  Building,  Atlantic  City,  N.  J. 

Stores  and  Apartment,  location  withheld. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owner,  Coravella  Broth¬ 


ers,  care  of  architects.  Brick,  2  stories, 
65x100  feet,  slag  roof,  pine  floors,  hot  air 
heat,  electric  light,  metal  lath,  plate  glass. 
Contract  awarded  to  H.  !C.  Lichman,  Haddon- 
field,  N.  J. 

Office  and  Apartment  (alts,  and  add.),  2623 
Westfield  avenue.  Architects,  Lackey  &  Het¬ 
tle,  5  Hudson  avenue,  Camden,  N.  J.  Owner, 
Mr.  Leo  Todd,  care  of  architects.  General 
interior  alteration's.  Contract  awarded  to  W. 
H.  Fern,  Camden,  N.  J. 

Pavilion,  Olementon  Park,  N.  J.  Archi¬ 
tects,  Lachman  &  Murphy,  Drexel  Building. 
Owner, "William  N.  Starr,  care-  of  architect. 
Frame,  50x80  feet,  shingle  roof,  pine  floors, 
electric  light.  Contract  awarded  to  Charles 
Seybold  &  Son,  Clementon,  N,  J. 

interior  Storage  Room,  Oont.  No.  4580, 
Lakehurst,  N.  J.  Owners,  United  States  Gov¬ 
ernment,  Bureau  of  Yards  and  Docks,  Wash¬ 
ington,  D.  C.  Hollow  tile,  concrete  fill  on 
metal  lath,  27x500  feet,  13  feet  high,  con¬ 
crete  floors,  steam  heat,,  metal  clad  doors, 
electric  light.  Contract  .awarded  to  Charles 
W.  Gilpin,  Harrison  Building,  $19,295. 

Residence  (alts.),  River  Bank,  Riverton, 
N.  J.  Architect,  J.  Fletcher  Street,  129  South 
Fifth  street,  Philadelphia.  Owners,  Mrs. 
Lucy  Dickson  and  Mrs.  Pea,rl  Lambirth,  Riv¬ 
erton,  N.  J.  General  interior  changes  to 
apartments,  hot  water  heat,  electric  light,  tile 
work,  plumbing.  Contract  awarded  to  George 
W.  Shaner,  Palmyra,  N.  J. 

Court  House  (alts.),  Camden,  N.  J.  Archi¬ 
tects,  Bankin,  Kellogg  &  Crane,  1012  Walnut 
street.  Owners,  Camden  County  Board  of 
Freeholders,  Court  House,  Camden.  Changes 
in  offices,  tile  roof,  repointing  terra  cotta. 
Contract  awarded  to  C.  0.  Eddleman,  1627 
Sansom  street,  Philadelphia.  Electric,  J.  F. 
Buchanan  Co.,  1719  Chestnut  street,  Philadel¬ 
phia. 

Rank  (add.),  Camden,  N.  J.  Architect,  H. 
A.  MacComb,  Merchantville,  N.  J.  Owners, 
Camden  National  Bank,  Camden,  N,  J.  Brick, 
granite  and  terra  cotta,  .1  story,  70x16  feet, 
slag  roof,  maple  floors,  roof  ventilators,  steam 
heating,  electric  lighting,  marble  work,  iron 
work.  Contract  awarded  to  James  W.  Draper, 
Camden,  N.  J. 

Garage,  Atlantic  City,  N.  J.  Architect, 
Charles  J.  Mitchell,  129  South  Fifth  street, 
Philadelphia.  Owners,  Union  Transfer  Co., 
1004  Spring  Garden  street,  Philadelphia. 
Brick,  terra  cotta,  1  story,  103x140  feet,  wing 
150x50  feet,  slag  roof,  cement  and  pine  floors. 
Contract  for  steel  work  awarded  to  McClin- 
tic-IMarshall  Co.,  Morris  Building,  Philadel¬ 
phia.  Heating  and  plumbing  awarded  to 
Lewis  J.  Sommer  &  Son,  2436  Brown  street, 
Philadelphia.  Electric  work  awarded  to  John 
J.  Henry,  2422  Mountain  street,  Philadelphia. 


Miscellaneous 
Construction  New® 

Church,  Rising  Sun,  Md.  Architect,  Nor¬ 
man  L.  Hulme,  1524  Chestnut  street,  Phila¬ 
delphia.  Owners,  Methodist  Episcopal  Church, 
Rising  Sun,  Md.  Brick,  1  story.  Architect 
taking  bids  due  March  30th  at  1  P.  M.  W. 
Lewis  Ryan,  Rising  Sun,  Md. ;  George  IS. 
Charles  &  Son,  701  Tatnall  street;  Smyth 
Const.  Co.,  Joseph  E.  Healey  &  'Son,  all  of 
Wilmington,  Del.;  Brown  Brothers  and  E.  W. 
Gibson  &  Son,  Oxford,  Pa.,  and  J.  Clifford 
Willis,  Newark,  Del.,  are  figuring. 

Residence  (alts,  and  add.), 1  Hancock,  Md. 
Architect,  H.  E.  Yessler,  Rupp  Building, 
York,  Pa.  Owner,  C.  H.  Locher,  care  of  ar¬ 
chitect.  Stone,  2  stories,  irregular  size,  tin 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  plate  glass.  Plans  in  progress. 

Church,  Highland  Park,  Baltimore,  Md. 


Architect,  Frank  R.  Watson,  1211  Walnut 
street,  Philadelphia.  Owners,  Prince  of  Peace 
Protestant  Episcopal  Church,  Highland  Park, 
Baltimore,  Md.  Stone,  1  and  3  storiese.  Pre¬ 
liminary  plans  in  progress. 

Factory,  Rodgersville,  Tenn.  Architects, 
Ritcher  &  Eiler,  Sixth  and  Court  streets, 
Reading,  Pa.  Owners,  Kitzmiller  &  Kenner, 
Rodgersville,  Tenn.,  care  of  Mr.  Kitzmiller, 
Reading,  Pa.  Brick,  concrete,  structural  steel, 
1  story,  65x153  feet,  composition  roof,  wood 
floors  (heating,  plumbing  and  electric  work 
reserved),  rolled  steel  sash,  steel  metal  work. 
Owners  will  build. 


Proposals 


SEALED  PROPOSALS 

Notice  is  hereby  given  that  sealed  bids  will 
be  received  by  Maurice  B.  Rudderow,  Chair¬ 
man  of  the  Detention  Home  Committee  jf  the 
Board  of  Chosen  Freeholders  of  the  County  of 
Camden,  and  opened  and  read  in  public  on 
Friday,  April  7,  1922,  at  10.30  o’clock  A.  M., 
at  a  public  hearing  of  said  Committee,  to  be 
held  in  the  Freeholders  ’  room  in  the  Court 
House,  Camden,  N.  J.,  for  the  alteration  of 
property  No.  422  North  Second  Street,  Cam¬ 
den,  N.  J.,  for  the  purpose  of  a  Detention 
Home,  in  accordance  with  the  plans  and  spe¬ 
cifications  therefore  as  revised,  on  file  in  the 
office  of  the  Clerk  of  the  Board  and  on  view 
at  the  offices  of  Benjamin  Howell  Lackey  and 
Joseph  Norman  Hettel,  architects,  No.  5  Hud¬ 
son  Street,  Camden,  N.  J. 

Bids  must  be  enclosed  in  sealed  envelopes 
bearing  the  name  and  address  of  bidder  and 
the  words,  "Bid  on  Detention  Home  Altera¬ 
tions,”  and  addressed  to  Maurice  B.  Rud¬ 
derow,  Chairman,  Court  House,  Camden,  N.  J. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  in  a  sum  not  less  than  ten  per  cent, 
of  the  bid  submitted. 

A  surety  bond  will  be  required  in  full 
amount  of  the  contract  for  the  proper  com¬ 
pletion  of  the  work,  and  the  bidder  shall 
also  enclose  in  his  bid  a  bid-certificate  from 
a  surety  company. 

The  Board  of  Chosen  FeeholSers  reserves 
the  right  to  reject  any  and  all  bids. 

Dated  March  23,  1922. 

Maurice  B.  Rudderow, 
Chairman,  Detection  Home  Committee. 


Statement  of  the  Ownership,  Management, 
Circulation,  etc. 

Statement  of  the  ownership,  management, 
circulation,  etc.,  of  The  Builders’  Guide,  pub¬ 
lished  weekly  at  Philadelphia,  Pa.,  required 
by  the  Act  of  August  24,  1912,  for  April  1, 
1922. 

Editor,  H.  L.  Sharpe. 

Managing  Editor,  none. 

Business  Manager,  Louis  S.  DeLone. 

Publishers,  Building  News  Publishing  Co., 
Perry  Building,  Philadelphia. 

Owners,  Louis  S.  DeLone,  6419  Drexel  road, 
Philadelphia;  Samuel  R.  McDowell,  Narberth, 
Pa. 

Known  bondholders,  mortgages  and  other 
security  holders  holding  one  per  cent,  or  more 
of  total  amount  of  bonds,  mortgages  or  other 
securities,  none. 

(Signed) 

Building  News  Publishing  Co., 
Louis  S.  DeLone,  Business  Manager. 

Sworn  and  subscribed  before  me  this  15th 
day  of  March,  1922. 

Edward  J.  Toole,  Notary  Public. 
(My  commission  expires  January  21,  1925.) 
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DAILY  BUILDING  NEWS 

“Service  That  is  Service ” 


You  receive  every  morning  names  and  addresses  of  prospective 
buyers  of  your  goods — you  are  advised  where  to  secure  an  order — 
when  to  close  a  contract. 

NO  GROPING  IN  THE  DARK 

You  don’t  wander  from  pillar  to  post  seeking  some  one  that 
might  be  interested  in  your  products  or  might  “have  something 
new.”  Your  prospects  are  real  when  you  have  every  morning 

DAILY  BUILDING  NEWS. 

One  job — one  sale  in  a  year — closed  through  the  DAILY 
BUILDING  NEWS  will  net  you  many  times  its  cost.  What  an  economy 
to  know  of  all  the  work  being  planned,  figured  on  and  awarded ! 
You  save  all  the  time  wasted  running  down  rumors. 

Subscribers  to  the  DAILY  BUILDING  NEWS  find  that  the 
promptness  with  which  their  telephone  inquiries  are  answered  and 
the  importance  of  securing  information  quickly,  are  worth  more 
than  the  cost  of  the  DAILY  BUILDING  NEWS. 

May  we  show  you  how  to  use  profitably  the  advance  reliable 
DAILY  BUILDING  NEWS?  Call  or  phone  and  request  samples 
or  representative. 


DAILY  BUILDING  NEWS 

PERRY  BUILDING  :  :  :  PHILADELPHIA 

BELL  PHONE:  SPRUCE  16-11  KEYSTONE  PHONE:  RACE  71-09 


Reference  Directory  for  Artr0w“der! 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpatb  &  Potter  Co.,  . 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Pbila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co.  . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st„  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowbill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  .4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Ayes.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  pa. 

Massiah,  Frederick. .Juniper  and  Cypress  Sts.,  Phila. 


GARAGE  HEATERS, 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

. 1226  N.  9th  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co.  . . 1311  -13  Arch  St.,  Phila. 


Miller,  Henry  ] 


...46-48-50  N.  2nd  St.,  Phila. 


COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CONSULTING  ENGINEERS 
Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAM  PPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 130  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co.  . . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . . . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . *...18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

S09  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


Kane  &  Co . 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phi4. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keysrone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 

Wood.  Alan.  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhill  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French,  Samuel  H.,  &  Co . 4th  and  Callowhill  Sts. 

PAVING  BRICKS. 

Ketcham,  O.  W . ...Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . •. ... . ..Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Pbila. 

Chapman  Slate  Co . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Pbila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave . 
SHEETIIOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 

McFarland- Meade  Co., 

70th  and  KingsesBing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingiesslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H„  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila 

Warren-Knight  Co . . . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . . . 1125  Chestnut  St  ,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 

Malleable  seat  castings 
will  not  break. 


WILMINGTON,  DELAWARE 
ST.  LOUIS.  MO. 


Sold  by  Jobbers  Everywhere 


JOSEPH  A.  VOGEL  CO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


SEWER  PIPE  FLUE  LINING  WALL  COPING 

J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 


Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

PAVING  BRICK  SHALE  AND  FIRE  CLAY  PRODUCTS  FIRE  brick 


Entered  at  the  Philadelphia  Poat  Office  as  Second-Class  Matter 


Vol.  XXXVII,  No.  14 
April  5,  1922 


Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Y ear 
15  Cent*  per  Copy 


//  OWNERS  \V 

X  ARCHITECTS  V 
BUILDERS  x 

Are  Invited  to  Visit  our  Centrally 

Located  Showrooms  to  Inspect 

'•RICHARDSON-  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

v  Tank  &  Laundry  Heaters  Gas  Ranges  / 

\  Coal  and  Combination  Ranges  / 

X 

%  Bell  Phone :  Keystone  Phone :  V 

®  /.  Locust  5726  Race  3289  e,® 

^  Locust  5727  Race  3289  S 

—  - . -  -  —  -  - 1 

PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riier  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


metal  stringer 


INTERLOCKING  TREAD  AND 


PHOTOSTAT  PRINTS  DRAWING  MATERIALS  BLUE  PRINTS 

KEYSTONE  BLUE  PAPER  CO. 


BELL: 

FILBERT  4704-4705 


910-912  FILBERT  STREET,  PHILA. 


KEYSTONE: 

RACE  7119 


TRUSCON  STEEL  COMPANY 

B.  J.  SIGMUND,  Manager 

Announces  its  Removal  to 

1432  S.  Penn  Square 


Bell  Phones:  Spruce  6470,  6471 


Keystone  Phones :  Race  7486,  7487 


Steel  Sash  Steel  Buildings  Metal  Lath 
Reinforcing  Steel  Floretyle  Hy-Rib  Steel  Joists 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9lh  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone  : 

Poplar  0329  Park  3047 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

£6  in  RIB - DIAMOND  MESH  — %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  'Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON-MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 


THE  BUILDERS’  GUIDE 


I 


GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


zleckJDizos .  Co . 

HIGH  GRADE  PLUMBING 
Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms : 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  164-1  N.  American  St..  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  5801 


IS  IT  IMPERATIVE  THAT  THAT  STRUCTURE  BE 

WATER-P/?OOF? 

Specify 

FERRO-TITE 

(The  Iron  Method  of  Waterproofing) 

For  use  in  new  or  old  structures. 

Proof  against  severe  water  pressure. 

Material*  furnished  and  applied  under  contract  by 

CONTRACT  WATERPROOFING  CO. 

1018  Harrison  Building.  Philadelphia 
JAMES  A.  CLANCY,  Phila.  Mgr. 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F.WEBER  CO. 

1  12S  Chestnut  Street 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 

WATERPROOFING  PRODUCTS 


DAMPPROOFING 
FOR - 

FOUNDATIONS 


No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


F  rench’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest.  Strongest.  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD — A  Combination  white  paint. 
CROWN  PAINTS— Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 


York  Ave.,  Fourth  e 
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Sales  and.  Service  Station,  Broad  and  Alle¬ 
gheny  avenue,  Philadelphia.  Architect,  Philip 
S.  Tyre,  1509  Arch  street,  Philadelphia.  Own¬ 
er,  Thomas  B.  Martindale,  3437  North  Broad 
street,  Philadelphia.  Brick,  concrete,  steel 
and  stone,  2  stories,  100x265  feet.  Plans  in 
progress. 

School  and  Auditorium,  Forty-fifth  and 
Wyalusing  avenue.  Architects,  Hoffmen 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owners,  Our  Mother  of  Sorrows  Roman  Catho¬ 
lic  Church,  care  of  Rev.  Nevin  Fisher,  Forty- 
eighth  and  Lancaster  avenue,  Philadelphia, 
Brick,  steel  and  cut  stone,  3  stories,  199x111 
feet,  slag  roof,  maple  and  cement  floors,  hol¬ 
low  tile,  metal  lath,  safety  treads,  roof  venti¬ 
lators,  waterproofing,  iron  work,  floor  hard¬ 
ener,  bond,  metal  doors,  rolled  steel  skylights 
(heating,  lighting,  plumbing,  tile  and  marble 
work  reserved).  Architects  taking  bids  due 
April  7th. 

Residence  and  Garage,  Forty-ninth  and 
Monument  avenue,  Philadelphia.  Architect, 
private  plans.  Owner,  J.  Paley,  care  of  build¬ 
er.  Stone,  2y2  stories,  51x45  feet,  and  1%  sto¬ 
ries,  23x21  feet,  .slate  roof,  oak,  pine  and  ce¬ 
ment  floors,  metal  lath,  hot  water  heat,  elec¬ 
tric  work,  tile  work,  iron  work.  John  N. 
Gill  &  Co.,  Otis  Building,  figuring. 

Residence  and  Garage,  Allen  Lane,  German¬ 
town.  Architect,  Samuel  D.  Hawley  &  Co,,  30 
South  Seventeenth  street.  Owner,  A.  Sidney 
Jenkins,  care  of  architect.  Stone,  2 y2  stories, 
30x41  feet  arid  39x44  feet,  slate  roof,  oak  and 
pine  floors,  iron  work  (plumbing,  heating, 
lighting  and  bond  not  in'cluded).  Architect 
has  received  bids. 

Residence,  North  side  Sentner  street,  East 
of  G  street,  $5,000.  Architect,  private  plans. 
Owner,  John  Distler,  210  Loney  street,  Phila¬ 
delphia.  Frame,  2  stories,  26x29  feet  4  inches, 
shingle  roof,  oak  and  yellow  pine  floors,  hot 


water  heat,  electric  light.  Owner  will  build. 

Residences  (6),  East  side  Palmetto  street, 
South  of  Bleign,  $3,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  Lutenberger,  7345 
Oxford  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  14y2x42  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light.  Own¬ 
er  will  build. 

Residences  (3),  401-3-5  Duncannon  avenue, 
$4,000.  Architect,  private  plans.  Owner,  M. 
H.  Riegel,  337  East  Chelten  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  15x29  feet,  12x12  feet 
and  15x42  feet,  slag  roof,  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Building  (add.),  Northeast  Corner  Twenty- 
second  and  Cambria  streets,  $2,500.  Archi¬ 
tect,  private  plans.  Owner,  A.  Rosenblatt, 
2618  Germantown  avenue,  Philadelphia.  Brick, 
second  story  add.,  22x67  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Garage,  Clementine  street,  West  of  Frank- 
ford  avenue,  Philadelphia.  Architect,  Wil¬ 
liam  L.  Charr,  149  South  Fourth  'street,  Phila¬ 
delphia.  Owner,  A.  'Salot,  on  premises.  Brick, 
concrete,  1  story,  70x150  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heat,  electric  light,  rolled 
steel  sash.  Plans  completed.  Architect  ready 
for  bids. 

Hotel  Apartments,  Northeast  Corner  Forty- 
sixth  and  Walnut  streets.  Architect,  Janies 
S.  C.  Fernald,  5583  Wyalusing  avenue.  Own¬ 
er,  Thomas  H.  Hargest,  501  North  Fifty-sec¬ 
ond  street.  Brick,  steel,  concrete,  limestone 
and  terra  cotta,  5  stories,  101x125  feet,  tile 
roof,  iron  partitions,  metal  lath,  passenger 
elevators,  kitchen  equipment,  steel  stairs,  cop¬ 
per  skylights,  rolled  steel  sash,  tile,  marble 
and  terrazzo,  steam  heat,  electric  light.  Ar¬ 
chitect  taking  bids  due  April  12th.  . 

Schools  (2),  Junior  Highs,  Thirteenth  and 
Louden  streets,  and  Fifty  fourth  and  War¬ 


rington  avenue,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Board  of  Education,  J. 
D.  Cassell,  Nineteenth  above  Chestnut  street. 
Brick,  cut  stone  and  steel,  3  .stories  and  base¬ 
ment,  290x182  feet,  composition  and  asbestos 
shingle  roof,  concrete  and  maple  floors,  metal 
lath,  metal  window  guards,  waterproofing, 
terra  cotta,  cold  water  painting,  iron  work 
and  stairs,  steel  doors,  rolled  steel  sash  and 
skylights,  tile,  marble  and  terrazzo  work. 
Owners  taking  bids  due  April  '6th  at  noon. 

Sales  and  Service  Building,  1155-57  South 
Broad  street.  Architect,  R.  W.  Pollock,  1802 
Chestnut  street.  Owner,  Joseph  A.  Cunning¬ 
ham,  on  premises.  Brick,  cut  stone  and  con¬ 
crete,  2  stories,  46x52  feet,  slag  roof,  compo¬ 
sition  floors,  roof  ventilators,  heating,  plumb¬ 
ing  and  lighting  reserved),  architectural  terra 
cotta.  Revised  plans  in  progress.  Will  take 
new  bids  in  two  weeks.. 

Residences  (33),  East  side  Twentieth  street, 
North  of  Sixty-fifth  street, '$4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  George  Ungerer, 
4921  Fairhill  street,  Philadelphia.  Brick,  2 
stories,  16x32  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (2),  Loughlin  street,  East  of 
Rising  Sun  avenue,  $7,000.  Architect,  private 
plans.  Owner,  Rose  Building  Co.,  2616  Bridge 
street,  Philadelphia.  Frame,  2  stories,  20x30 
feet  and  24x40  feet,  shingle  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light.  Own¬ 
ers  will  build. 

Church  Building,  Twelfth  street,  and  Oak 
Lane  avenue,  Oak  Lane,  Philadelphia.  Archi¬ 
tect,  George  E.  Savage,  Witherspoon  Building, 
Philadelphia.  Owners,  Oak  Lane  Baptist 
Church,  on  premises.  Stone,  brick  and  cut 
stone,  .1  story  and  basement,  50x80  feet  and 
18x18  feet,  slate  and  concrete  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work, 
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Lumber  for  Sale 
HOG  ISLAND 

We  have  taken  over  from  the 
Government  all  of  the  new  and  unused 
Building  Lumber  now  stored  at  HOG 
ISLAND,  and  will  sell  any  quantity 
from  2,000  ft.  to  1,000,000  ft.  at  low 
prices. 

Mostly  long  leaf  Yellow  Pine  and 
Douglas  Fir. 

YELLOW  PINE  SIZES 
from  2  in.  x  4  in.  to  12  in.  x  12  in., 
10  to  30  ft.  long. 

DOUGLAS  FIR  SIZES 
from  3  in.  x  12  in.  to  16  in.  x  16  in.  ; 

lengths  from  20  to  58  ft. 

For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


roof  ventilators,  iron  work.  Architect  taking 
bids  due  April  10th. 

Residence  and  Store  (alts,  and  add.),  North¬ 
west  Corner  Broad  and  Dickinson  streets.  Ar¬ 
chitect,  private  plans.  Owner,  Joseph  N.  Bor- 
guvanni,  601  Washington  avenue,  Philadel¬ 
phia.  Brick,  second  and  third  story  add., 
18x11  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Rooming  House  (alts.),  125  South  Twenty- 
second  street,  Philadelphia,  $5,000.  Architect, 
Leroy  B.  Rothschild,  1225  Sansom  street, 
Philadelphia.  Owner,  C.  A.  Morrell,  Finance 
Building,  Philadelphia.  General  interior  al¬ 
terations.  Owner  will  build. 

Residences  (15),  Chew  street,  North  of 
Hortter  street,  $43,800.  Architect,  private 
plans.  Owner,  John  Uber,  2740  South  Six¬ 
teenth  street,  Philadelphia.  Brick,  2  stories, 
16x38  feet  and  16x27  feet,  12x10  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat. 
Owner  will  build. 

Rooming  House  and  Office  (alts.),  4072 
Spring  Garden  street,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  George  W.  Hansell,  6 
South  Forty- third  street,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Owner  will  build. 

Residences  (29),  Eighth  street,  North  of 
Louden  street,  $5,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  W.  Fischer’s  Sons,  North¬ 
west  Corner  Eighth  and  Rockland  streets. 
Brick,  2  .stories,  15  feet  7  inches  x  34  feet  8 
inches,  12x11  feet  4  inches,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residence,  West  side  Bingham  street, 
North  of  St.  Vincent  street,  $3,500.  Architect, 
private  plans.  Owner,  Louis  C.  Brill,  7346 
North  Montour  street,  Philadelphia.  Frame, 
2  story,  28x41  feet,  shingle  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Y.  W.  C.  A.  Building,  Sixteenth  and  Cather¬ 
ine  streets,  Philadelphia.  Architects,  Morris 
&  Erskine,  1716  Cherry  street,  Philadelphia. 
Owners,  Y.  W.  C.  A.  for  Colored,  on  premises. 
Brick,  steel  and  cut  stone,  3  stories,  73x123 
feet,  Johns  Manville  asphalt  and  promenade 
tile  roof,  pine,  cement  and  maple  floors,  metal 
lath,  iron  stairs  and  work,  tin  clad  doors,  roll¬ 
ed  steel  sash  and  skylights,  marble  work 
(heating,  lighting,  plumbing  and  elevators  re¬ 
served).  Architects  will  take  revised  bids  in 
a  few  days. 

Poultry  Slaughter  House,  2838-44  North 
Twenty-eighth  street,  Philadelphia.  Archi¬ 
tect,  David  D.  Weitz,  840  Real  Estate  Trust 
Building,  Philadelphia.  Owners,  S.  Weitz,  S. 
Volk,  H.  Feinstein  and  S.  Levin,  care  of  ar¬ 
chitect.  Brick  and  steel,  1  story,  62x72  feet, 
garage,  1  story,  91x18  feet,  slag  roof,  cement 
floors,  hollow  tile,  waterproofing,  architectural 
terra  cotta,  bond,  steam  heat,  electric  light. 
Architect  has  received  bids. 

Building  (alts,  and  add.),  Fourth  and 
Greene  streets,  Philadelphia.  Architect,  Wil¬ 
liam  H.  Wooters,  816  West  Allegheny  avenue. 
Owner,  Edward  Jacoby,  care  of  architect. 
Brick  and  steel,  4  stories,  113x20  feet,  slag 
roof,  pine  floors,  metal  ceilings,  iron  work, 


This  Combined  Transit  and  Level — $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 


J.  H.  WEIL  &  COMPANY 

13C-4  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


tile  and  marble  work,  plumbing  (heating  and 
lighting  reserved).  Architect  taking  bids 
due  April  13th. 

Residence,  186  East  Huntingdon  street,  and 
Store  and  Residence  (alts,  and  add.),  2552 
Kensington  avenue,  Philadelphia.  Architect, 
R.  R.  Neely,  2126  Pine  street,  Philadelphia. 
Owner,  Louis  Snyder,  on  premises.  Brick,  2 
stories,  50x20  feet,  slag  roof,  oak  and  pine 
floors,  tile  and  marble  work,  iron  work  (heat¬ 
ing,  lighting  and  plumbing  reserved).  Archi¬ 
tect  has  received  bids. 

Operation  of  Residences,  Lincoln  Drive  and 
Mt.  Airy  avenue,  Philadelphia.  Architect, 
private  plans.  Owner,  John  H.  McClatchy, 
Land  Title  Building,  Philadelphia.  Stone  and 
brick,  3  stories,  will  contain  3  bathrooms,  tile 
roof,  hardwood  floors,  hot  water  heat,  electric 
'lighting,  tile  and  marble  work.  Owner  is 
building  first  30,.  Will  take  sub-bids  on  oth¬ 
ers  at  later  date. 

Residences  (26)  and  Store  and  Residence, 

Haines  and  Chew  streets.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  streeet,  Philadel¬ 
phia.  Owner,  Philip  Robin,  2872  East  Mem¬ 
phis  street.  Brick,  2  stories,  (26)  16x32  feet, 
(1)  18x40  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting.  Architect 
is  taking  sub-bids. 

Residences,  1500-24  Chew  street,  Philadel¬ 
phia,  $63,400.  Architect,  private  plans.  Own¬ 
er,  William  J.  Baltz,  Sixty-sixth  and  Lawnton 
avenue,  Philadelphia.  Brick,  2  stories,  16:|4x45 
feet  and  15  feet  11  inches  x  31  feet,  12x14 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  eleetric  light,  tile  work.  Own¬ 
er  will  build. 

Bungalow,  North  side  Grant  avenue,  East 
of  Hegerman  street,  $12,000.  Architect,  Sam¬ 
uel  D.  Milner,  1117  Foulkrod  street,  Philadel¬ 
phia.  Owner,  H.  A.  Stevens  Howarth,  4836 
Roosevelt  Boulevard,  Philadelphia.  Frame 
and  stone,  1  story,  50x42  feet,  19x22  feet, 
slate  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Architect 
will  build. 

Garage,  1002-04  West  York  street,  Phila¬ 
delphia,  $8,000.  Architect,  private  plans. 
Owner,  George  E.  Noll,  2352  North  Thirteenth 
street,  Philadelphia.  Brick,  1  story,  33y2x90y2 
feet,  slag  roof,  cement  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Garage,  3950-52  North  Fairhill  street,  Phil¬ 
adelphia,  $6,500.  Architect,  private  plans. 
Owner,  Edward  B.  Miller,  615  Pike  street, 
Philadelphia.  Brick,  1  story,  24x20  feet, 
16x41  feet,  slag  roof,  cement  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Residence  and  Store  (alts,  and  add.),  284 
West  Rittenhouse  street.  Architect,  Edward 
A.  Roth,  Drexel  Building,  Philadelphia.  Own¬ 
er,  David  Rosenbaum,  on  premises.  Brick,  2 
stories  and  basement,  add.  16x16  feet,  tin 
roof,  reinforced  concrete  work,  pine  floors, 
plumbing,  flush  bulk,  plate  glass,  plumbing 
(heating  and  lighting  reserved).  Architect 
has  received  bids. 

Residences  (50),  McLean  and  Olapier 
streets,  Chestnut  Hill.  Architect,  private 
plans.  Owner,  John  H.  McClatchey,  Land 
Title  Building,  Philadelphia.  Stone,  2  y2  sto¬ 
ries,  hot  water  heat,  electric  light,  tile  work, 
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FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone- Walnut  4165  pull  ADFI  PHIfl 

Keystone  Phone- Race  3760  NIILhULLNIIH 


THE  BUILDERS’  guide 

1  1 

I  217 

hardwood  floors.  Plans  in  progress.  Details 
undecided. 

Storage  Building  (add.),  Water  and  Spruce 
streets,  Philadelphia.  Engineers',  Utility  Sup¬ 
ply  Co.,  care  of  Mr.  Rogers,  329  North  Fourth 
street,  Philadelphia.  Owners,  Quaker  City 
Cold  Storage  Co.,  on  premises.  Ice  tanks  and 
miscellaneous  work,  slag  roof,  cement  floors, 
electric  work.  Engineers  are  taking  sub-bids. 

Comfort  Station,  Cobb's  Creek  Park,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Fairmount  Park  Commission,  City  Hall,  Phil¬ 
adelphia.  Brick,  1  story,  26x22  feet,  shingle 
roof,  cement  floor.  ‘Owners  have  received  bids. 

Residence,  Manayunk,  Philadelphia.  Ar¬ 
chitect,  Walter  K.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  T.  ,S.  Potts,  care  of  ar¬ 
chitect.  Stone  and  clapboard,  2%  stories, 
38x28  feet,  wing  12x20  feet,  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light. 
Plans  in  progress. 

Church,  Northeast  Corner  Sixtieth  and  Mas¬ 
ter  streets.  Architects,  Heacock  &  Hokanson, 
Bailey  Building,  Philadelphia.  Owners,  Cal¬ 
vin  Presbyterian.  Church,  on  premises.  Stone. 
Plans  in  progress.  Details  undecided. 

Water  Bureau  Headquarters,  Twenty-eighth 
and  Cambria  streets.  Architect,  private  plans. 
Owners,  Department  of  Public  Works,  Bureau 
of  Water,  216  City  Hall.  Brick  and  steel,  1 
story,  280x1100  feet,  gypsum  tile  roof,  wood, 
block  and  concrete  floors,  roof  ventilators, 
rolled  steel  sash  and  ventilators  and  doors, 
bond,  iron  work.  Lowest  bidders,  all  items 
included:  Robbins  Cont.  Co.,  1137  North  Front 
street,  $105,627;  T.  J.  &  J.  R.  Whelan,  Seven¬ 
teenth  and  'Summer  streets,'  $106,585. 

Residences  (3),  705-07-09  Cliveden  avenue, 
Philadelphia,  $20,000.  Architect,  private 
plans.  Owner,  Don  Peters,  515  Pelham  road, 
Philadelphia.  Brick,  1  and  3  stories,  42x36 
feet,  40x36  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residence,  East  side  Second  street,  North 
of  Wyoming  avenue,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  William  Banger,  4708 
North  Second  street.  Brick,  2  stories,  18x29 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Extensions  to  Farm  Building  and  Cottages, 
Byberry,  Philadelphia.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street.  Owners, 
Department  of  Public  Health,  Bureau  of  Hos¬ 
pital's,  584  City  Hall.  Brick,  cut  stone,  stucco 
and  steel,  2  wings,  1  story,  80x12  feet,  tin 
and  shingle  roof,  pine  and  composition  floors, 
metal  lath,  iron  work.  Owners  taking  bids 
due  April  10th.  George  H.  Evans,  Inc.,  109 
North  Thirteenth  street;  Conneen  Const.  Co., 
10  .'South  Eighteenth  street;  J.  B.  Kelly,  2313 
Walnut  street;  Hurley  Brothers,  Bulletin 
Building;  C.  Day,  Mitchell  Brothers,  2125 
Race  street;  Mitchell  Houseworth,  Inc.,  2512 
North  Twenty-seventh  street,  and  E.  C. 
Durell,  1716  North  Twenty-fourth  street,  are 
figuring. 

Elementary  School,  Lansdowne  avenue  and 
Prentiss  avenue,  Philadelphia.  Owners,  Board 
of  Education,  J.  D.  Cassell,  Nineteenth  above 
Chestnut  street.  Brick,  cut  stone  and  steel,  3 
stories,  170x146  feet,  mastic  asphalt,  maple 
and  cement  -floors,  metal  lath,  slag  roof,  metal 
weather  strips,  waterproofing,  terra'  cotta,  iron 
work,  rolled  steel  doors,  tile  and  marble  work. 
Owners  taking  bids  due  April  6th. 

Swimming  Pool  and  Bath  House,  Second 
below  Cumberland  street.  Architect,  John  P. 


B.  Sinkler,  1211  Chestnut  street.  Owners,  De¬ 
partment  of  Public  Welfare,  Bureau  of  Rec¬ 
reation,  City  Hall.  Owners  will  be  ready  for 
bids  in  one  week. 

Residences  (15),  Store  and  Residence  (1), 

Pelham  road,  Germantown  avenue  and  Car¬ 
penter  street,  Philadelphia,  $125,500.  Archi¬ 
tect,  Andrew  C.  Borzner,  717  Walnut  street, 
Philadelphia.  Owner,  Robert  Killough,  Wayne 
avenue  and  Duval  streets,  Philadelphia.  Brick, 
2  stories,  45x23%  feet,  20%x34  feet  9  inches, 
19x35  feet,  20x40  feet  and  50x20  feet,  slag 
roof,  oak  and  yellow  pine  floors,  tile  work, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  and  Stores  (3),  Torresdale  ave¬ 
nue,  North  of  Longshore,  $9,000.  Architect, 
private  plans.  Owner,  William  C.  Hirst,  2505 
Longshore  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  19x30  feet,  16x29  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  eleetrie  light. 
Owner  will  build. 

Theatre,  747  South  Third  street,  Philadel¬ 
phia.  Architect,  Eugene  A.  Stopper,  1507 
Arch  street,  Philadelphia.  Owners,  Franklin 
Theatre,  on  premises.  Architect  taking  bids. 
Ketcham  &  McQuade,  1029  Brown  street,  fig¬ 
uring. 

Store  Building  (alts,  and  add.),  5945  Mar¬ 
ket  street,  Philadelphia.  Architect,  Fred  N. 
Greisler,  1035  Walnut  street,  Philadelphia. 
Owner,  Samuel  Bacharach,  on  premises.  Brick 
and  steel,  slag  roof,  oak  and  composition 
floors,  metal  lath,  plastering,  tile  and  marble 
work,  iron  work,  architectural  terra  cotta. 
Architect  taking  bids  due  April  10th. 
Ketcham  &  McQuade,  1029  Brown  street,  fig¬ 
uring. 

Louise  Cottage,  Chestnut  Hill,  Philadel¬ 
phia.  Architect,  Albert  Kelsey,  Perry  Build¬ 
ing,  Philadelphia.  Owner,  Mrs.  Jay  Cooke, 
Chestnut  Hill,  Philadelphia.  Stone,  2%  sto¬ 
ries,  44x20  feet  and  30x20  feet,  slate  roof, 
oak  and  pine  floors,  metal  lath,  hot  air  heat, 
(electric  light,  tile  and  marble  work,  iron 
work.  Architect  taking  bids  due  April  8th.  J. 
S.  Cornell  &  Son,  Morris  Building;  Jacob 
Myers  &  Sons,  Witherspoon  Building;  John 
E.  Walt,  204  East  Willow  Grove  avenue;  J. 
Sims  Wilson  Co.,  1125  Brown  street,  and 
George  S.  Roth,  230  East  Graver’s  Lane,  are 
figuring. 

Residence  (add.),  location  withheld.  Ar¬ 
chitect,  Charles  J.  Mitchell,  23  South  Six¬ 
teenth  street,  Philadelphia.  Owner,  name 
withheld.  Sun  parlor  addition,  carpentry, 
mill  work,  heating  and  lighting  extension,  tile 
work,  hollow  metal  skylights,  plastering.  Ar¬ 
chitect  will  take  sub-bids  in  one  week. 

Building  (alts,  and  add.),  1720  Vine  street, 
Philadelphia.  Architects,  Emile  G.  Perrot, 
1211  Arch  street,  Philadelphia.  Owner,  F.  X. 
Kelly,  on  premises.  Architect  taking  bids  due 
April  10th.  William  R.  Dougherty,  1610  San- 


Dodge  Service 

NEVER!!! 

— but  we  recently 
completed  the  Dodge 
Sales  and  Service 
Building  at  Camden, 
N.  J. 


REMOVAL  NOTICE 


On  and  After 

APRIL  1st 

We  will  be  Located  at 

269  S.  11th  St. 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA.  PA. 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Orade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  ....  Park  2231 


BUILDING  LUMBER  G“ 


KEYSTONE  PHONE : 

Park  2252 


BELL  PHONE: 

Market  2575 


Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 


ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


Lower  Your 
Construction  Costs 

on  waterproofing  and  damp¬ 
proofing  and  still  maintain 
high  standards,  whether— 

Bitumastic  Coatings 
Plaster  Bonds 
Integral  Waterproof ings 
Floor  Hardener 
Cement  Coatings 

Made  in  Philadelphia  with  a  reputa¬ 
tion  for  quality 

CONCRETE 

WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 
PHILADELPHIA 

Market  4525  Park  3959 


Wells  -  Soundings 
Tesijorings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  Sc  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 
1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


som  street;  Wills,  Bill  Co.,  1706  Sansom 
street;  Frank  V.  Warren,  132  South  Seven¬ 
teenth  street;  Frank  J.  Smith,  1029  Mt.  Ver¬ 
non  street;  Franklin  Harris  Co.,  1520  Parrish 
street,  and  T.  J.  &  J.  R.  Whelan,  Seventeenth 
and  Summer  streets,  are  figuring. 

Store  and  Residences  (2),  2508-10  West  Le¬ 
high  avenue.  Architect,  William  B.  Lowen- 
thal,  1208  Chestnut  street,  Philadelphia.  Own- 
.  er,  George  Mondshein,  on  premises.  Altera¬ 
tions  to  entire  building,  electric  lighting,  steel 
reinforcing,  new  partitions,  plastering,  mill 
work-,  ■  Architect  will  be  ready  for  bids  in 
One  week. 

Church  Superstructure,  Twenty-eighth  and 
Cambria  streets,  Philadelphia.  Architect,  J. 
Horaee  Frank,  Real  Estate  Trust  Building. 
Owners,  Mediator  Lutheran  Church,  on  prem¬ 
ises.  Stone,  1  story,  46x78  feet,  slate  roof, 
bay  add.  to  basement.  Plans  in  progress.  Will 
take  bids  in  ten  days. 

Residences  (2),  Queen  Lane  Manor,  Phila¬ 
delphia.  ArcMtect;,  H.  Rex  Stackhouse,  129 
South  Fifth  street,  Philadelphia.  Owner,  H. 
Rex  Stackhouse,  129  South  Fifth  street,  Phila¬ 
delphia.  Hollow  tile  and  stucco,  2%  stories, 
26x42  feet  each,  slate  roof,  hardwood  floors, 
hot  water  heat,  'electric  light,  tile  work.  Ar¬ 
chitect  will  be  ready  for  bids  in  a  few  days. 

Fire  Insurance  Patrol  House,  Fifty-first 
and  Sansom  streets,  Philadelphia.  Architects, 
Rankin,  Kellogg  &  Crane,  1012  Walnut  street, 
Philadelphia.  Owners,  Fire  Insurance  Patrol 
of  Philadelphia.  William  Gardner  Crowell, 
president,  510  Walnut  street,  Philadelphia. 
Brick,  2  stories,  40x66  feet,  slag  roof,  pine 
and  concrete  floors,  steam  heat,  electric  light, 


waterproofing.  Owners  taking  bids  due  April 
10th. 

Sheet  Metal  Warehouse  and  Annex  Office, 

232-235  Arch  street.  Architect,  Valentine  B. 
Lee,  1003  Spruce  street,  Philadelphia.  Own¬ 
ers,  Berger  Brothers,  on  premises.  Brick, 
steel  and  concrete,  5  stories.  Architect  tak¬ 
ing  bids  due  April  8th.  H.  H.  Wehmeyer, 
509  West  Cumberland'  street;  F.  L.  Hoover 
&  Son,  1023  Cherry  street;  Curtis-Grindrod 
Co.,  10  South  Eighteenth  street;  William 
Steele  &  Sons  Co.,  1600  Arch  street,  and  H. 
H.  Burrell,  206  South  Quince  street,  are  fig¬ 
uring. 

Apartment  House  (alts,  and  add.),  6839 
Germantown  avenue.  Architect,  Charles  F. 
Spies,  713  Raymond  street,  Philadelphia.  Own¬ 
er,  Charles  P.  Gable,  on  premises.  Brick  and 
cut  stone,  1  story  add.,  73x20  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
work,  hollow  metal  skylights,  roof  ventilators. 
Owners  taking  bids. 

Residence,  Queen  Lane  Manor,  Philadel¬ 
phia.  Architect,  H.  Rex  Stackhouse,  129 
South  Fifth  street.  Owner,  Henry  G.  Reinf- 
snyder,  Manheim  Apartments,  Germantown. 
Hollow  tile  and  brick,  2 y2  stories,  26x34  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  is  ready 
for  bids. 

Residence  (alts,  and  add.),  1731  Pine 
street,  Philadelphia.  Architect,  H.  Childs 
Hodgens,  Inc.,  130  South  Fifteenth  street, 
Philadelphia.  Owners,  Dr.  J.  A.  Longford, 
care  of  architect.  Brick,  3  stories,  20x100 
feet,  general  alterations  to  offices.  Architect 
will  be  ready  for  bids  in  a  few  days. 


Coimtedts  Aw&ffd©d 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hotel,  Locust,  Juniper  and  Watts  streets, 
Philadelphia,  $3,000,000.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owner,  R.  A.  Heymann,  Morris  Building, 
Philadelphia.  Brick,  cut  stone  and  steel,  15 
stories,  150x96  feet,  slag  roof,  maple  and  con¬ 
crete  floors,  metal  lath,  elevators,  dumb  wait¬ 
ers,  waterproofing  and  dampproofing,  iron 
work  and  stairs,  bond,  rolled  steel  skylights, 
tile  and  marble  work,  terra  cotta,  mechanical 
equipment,  steam  heating,  electric  lighting. 
Contract  awarded  to  John  R.  Wiggins  Co., 
Eighteenth  and  Cherry  streets. 

Factory,  Blabon  street  and  Hunting  Park 
avenue,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owners,  Hensel  Colladay,  Twelfth  and  Wood 
streets.  Reinforced  concrete  and  brick,  3  sto¬ 
ries,  150x160  feet,  slag  roof,  cement  and  ma¬ 
ple  floors,  dumb  waiter,  safety  treads,  roof 
ventilators,  cold  water  painting,  dampproof¬ 
ing,  iron  work,  floor  hardener,  hollow  metal 
skylights,  rolled  steel  sash,  kalamein  doors, 
tile  and  marble  work  (heating,  lighting, 
plumbing  and  elevators  reserved) .  Contract 
awarded  to  Cramp  &  Co.,  Denckla  Building, 
Philadelphia. 

Store  Building,  1229  Market  street,  Phila¬ 
delphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut,  street,  Philadelphia.  Owners,  Gold¬ 


berg  Brothers,  care  of  architect..  Brick,  steel 
and  artificial  stone,  4  stories  and  basement, 
175x211  feet,  slag  roof,  oak  and  cement  floors, 
metal  lath,  cold  water  painting,  dampproof- 
ing,  iron  work,  floor  hardener,  bond,  metal 
bulks,  tin  covered  and  kalamein  doors,  hollow 
metal  sash,  rolled  steel  sash,  tile  and  marble 
work.  Contract  awarded  to  Smith-Hardican 
Co.,  1606  Cherry  street,  Philadelphia. 

Sales  and  Service  Building  and  Garage, 
Ridge  avenue  and  Wallace  street.  Architect, 
H.  B.  Weldon,  10  South  Eighteenth  street. 
Owner,  Louis  J.  Kolb,  care  of  agent,  H.  T. 
Saunders,  31  South  Eighteenth  street.  Brick 
and  steel,  1  story,  260x124  feet,  slag  roof,  ce¬ 
ment  and  pine  floors,  electric  lighting.  Con¬ 
tract  awarded  to  William  G,  Uhlers’  Sons, 
1909  McKean  street. 

Field  Office,  228  Xorth  Delaware  avenue, 
Philadelphia,  $8,440.  Owners,  Delaware  River 
Bridge  Commission,  806  Widener  Building. 
Brick  and  steel,  carpentry,  mill  work,  paint¬ 
ing,  slate  roof,  steam  heat,  electric  work, 
plumbing,  bond.  Contract  awmrded  to  Erie! 
iMcLeister,  Inc.,  2146  East  Norris  street. 

Church,  Third  and  Wolf  streets,  Philadel¬ 
phia.  Architect,  Charles  J.  Mitchell,  23  South 
Sixteenth  street,  Philadelphia.  Owners,  Our 
Lady  of  Mt.  Carmel  Roman  Catholic  Church, 
care  of  Rev.  John  J.  Wheeler,  on  premisels. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  i  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 
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Stone  and  steel,  120x78  feet  (slate  roof,  steel 
sash,  heating,  electric  light,  tile  work  and 
plumbing  reserved),  slag  roof,  pine  floors, 
metal  lath,  dampproofing,  bond,  iron  work. 
Contract  awarded  to  William  R.  Dougherty, 
1610  Sansom  street,  Philadelphia. 

Edward  C.  Sest  Memorial  Building,  Forty- 
fifth  and  Baltimore  avenue,  $35,000.  Archi¬ 
tects,  Edwards  &  Baker,  1012  Walnut  street,- 
Philadelphia.  Owners,  Home  of  the  Merciful 
(Saviour  for  Crippled  Children,  on  premises. 
Brick  and  cut  stone,  1 y2  stories  and  base¬ 
ment,  103x37  feet,  slate  roof,  linoleum  and 
pine  and  cement  floors,  metal  lath,  iron  work 
(heating,  lighting,  plumbing,  tile  and  marble 
work  reserved).  Contract  awarded  to  Jacob 
Myers  &  Sons  Co.,  Witherspoon  Building. 

Store  and  Residence  (alts,  and  add.),  1607- 
09  Ridge  avenue.  Architect,  Andrew  C.  Borz- 
ner,  717  Walnut  street,  Philadelphia.  Owner, 
Robert  Decker,  care  of  architect.  Brick  and 
cut  stone  front,  slag  roof,  composition  floors, 
metal  lath,  plastering,  hot  water  heat,  elec¬ 
tric  light,  plumbing,  tile  and  terrazzo  and 
iron,  carpentry,  mill  work.  Contract  awarded 
to  John  Schnabel,  Inc.,  Denckla  Building, 
Philadelphia. 

Factory,  Power  House,  Garage  and  Store, 

Sixteenth  and  Indiana  avenue,  $35,000.  Archi¬ 
tect,  E.  A.  Stopper,  1507  Arch  street,  Phila¬ 
delphia.  Owner,  Martin  H.  Walrath,  Park 
and  Glenwood  avenues,  Philadelphia.  Brick 
and  steel,  1  and  2  stories,  125x67  feet,  slag 
roof,  cement  and  maple  floors,  electric  work, 
tile  work,  rolled  steel  sash  and  skylights,  fire 
doors,  bond,  iron  work.  Contract  awarded  to 
Jacob  Y.  Loux,  Fifteenth  and  Hunting  Park 
avenue. 

Store  Buildings  (10),  1222  to  1240  Vine 
street,  Philadelphia,  $55,000.  Architect, 
Ruben  Beard,  2120  North  Lambert  street, 
Philadelphia.  Owner,  Daniel  Dever,  1636 
Market  street,  Philadelphia.  Brick,  cut  stone 
and  steel,  2  stories,  16%x85  feet  each,  slag 
roof,  pine  floors,  metal  lath  and  ceilings,  flush 
bulks,  iron  work,  central  steam  heat,  electric 
lighting.  Contract  awarded  to  M.  Yellin,  712 
North  Franklin  street,  Philadelphia. 

Residence,  Chestnut  Hill,  Philadelphia,  $13,- 
080.  Architect,  John  Graham,  Jr.,  10  South 
Eighteenth  street,  Philadelphia.  Owner,  John 
Graham,  on  premises.  'Stone,  2^4  stories, 
36x25  feet,  slate  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  lighting.  Contract 
awarded  to  James  Riley  &  Son,  Mt.  Airy, 
Philadelphia. 

Residences  (2),  6112-14  Torresdale  avenue, 
Philadelphia,  $7,000  -each.  Architect,  private 
plans.  Owner,  J.  Philip  Keck,  5916  Torres¬ 
dale  avenue,  Philadelphia.  Brick,  3  stories, 
16x54  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Contract 
awarded  to  Lewis  Dietrich,  3016  Comly  street, 
Philadelphia. 

Garages  (2),  3521-23-25  North  Watts  street, 
Philadelphia,  $14,500.  Architect,  private 
plans.  Owner,  S.  Cooper,  care  of  builder. 
Brick,  1  story,  21  feet  9  inches  x  24  feet  5 
inches,  15%x80  feet,  slag  roof,  cement  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  L.  Swerdloff,  228  South  Fifty- 
ninth  street,  Philadelphia. 

Residence  and  Store,  Southeast  Corner  York 
road  and  Spencer  street,  $11,000.  Architect, 
private  plans.  Owner,  S.  B.  Davis,  Broad  and 
Nedro  streets,  Philadelphia.  Brick,  2  stories, 
18%x62  feet,  slag  roof,  yellow  pine  and  oak 


floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  P,  A.  Waltz,  Oak  Lane  and 
Philadelphia  and  Reading  Railway. 

Office  (alts.),  Northeast  Corner  Seventeenth 
and  Arch  streets,  Philadelphia,  $10,000.  Ar¬ 
chitect,  John  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  on  premises.  Concrete  work,  car¬ 
pentry  and  mill  work.  Contract  awarded  to 
F.  L.  Hoover  &  Son,  1023  Cherry  street,  Phila¬ 
delphia. 

Residence,  West  side  Fifty-fifth  street, 
North  of  Thomas  avenue,  $6,500.  Architect, 
private  -plans.  Owner,  Anna  L.  Massey, 
Northwest  Corner  Fifty-fifth  and  Thomas  ave¬ 
nue.  Brick,  2  stories,  2414x44  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  metal  lath,  metal  ceiling.  Con¬ 
tract.  a-warded  to  J.  D.  Fisher,  5426  Thompson 
street,  Philadelphia. 

Residence  and  Office  (add.  and  alts.),  879 

Belmont  avenue,  $6,000.  Architect,  private 
plans.  Owner,  Mrs.  A.  P.  Weaver,  on  prem¬ 
ises.  Brick,  .2  stories,  14x13  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  Warren 
E.  Biscoe,  4222  Brown  street,  Philadelphia. 

Residence  and  Garage,  South  side  Bells  Mill 
road,  West  of  Germantown  avenue.  Archi¬ 
tects,  Mellor,  Meigs  &  Howe,  205  South  Juni¬ 
per  street.  Owner,  Russell  C.  Hughes,  Bulle¬ 
tin  Building,  Philadelphia.  Brick,  3  stories, 
62x30  feet,  slate  roof,  oak  and  pine  floors, 
hot  air  heat,  electric  light.  Contract  awarded 
to  F.  K.  Stahl,  2711  North  Park  avenue,  Phil¬ 
adelphia. 

Rooming  House  (add.),  1629  Spruce  street, 
Philadelphia,  $7,000.  Architect,  private 
plans.  Owner,  A.  F.  Brown,  Lincoln  Build¬ 
ing,  Philadelphia.  Brick,  3  stories,  1614x19 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  W.  A.  Evitts,  Forty-fourth  and 
Locust  streets,  Philadelphia. 

Residence,  South  side  Magee  street,  West  of 
Oakley  street,  $4,500.  Architect,  private 
plans.  Owner,  Emil  Bodenheimer,  1130  Fan- 
shaw  street,  Philadelphia.  Frame,  2  sto¬ 
ries,  26x27  feet,  shingle  roof,  yellow  pine 
floors,  hot  air  heat,  electric  light.  Contract 
awarded  to  William  Easterbrook,  146  North 
Fourth  street,  Philadelphia. 

Residence  (alts.),  1835  North  Thirty- third 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  A.  Davidson,  on 
premises.  Carpentry,  mill  work,  painting, 
glazing,  plastering.  Contract  awarded  to 
Basch  &  Co.,  713  Walnut  street,  Philadelphia. 

Residences  (2),  5651-53  North  Second 

street,  Philadelphia,  $3,500  each.  Architect, 
private  plans.  Owner,  Emma  McMaster,  4933 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  15x30  feet,  11x11  feet,  slag  roof,  oak 
and  pine  floor's,  hot  water  heat,  electric  light. 
Contract  awarded  to  Louis  Braening,  Jr:,  4933 
North  Fifth  street. 

"Residences  (2),  West  side  Mascher  street, 
South  of  Chew  street,  $6,000  each.  Architect, 
private  plans.  Owner,  Jacob  Bender,  5721 
North  Third  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x48  feet,  18x48  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  beat,  electric  light,  tile 
work.  Contract  awarded  to  Charles  Town¬ 
send,  5512  North  Fairhill  street. 

Building  (alts,  and  add.),  508  Arch  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Goldstein  Brothers,  on  premises.  Brick 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


Spruce  5951 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabricalion-Erection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 

Walnut  1735  717  Walnut  St.,  Phila. 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1311-1313  ArchSt.  -  Fhila. 
8pruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOMBARD  7438 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 

Look  for  the  Red  Tag  Mark  of  Quality 


CYCLONE  FENCE  COMPANY 


Office  and  Display  Rooms :  Builders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


Jftaltati 
M&mit  Ctr. 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


Both  Phonos 


433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Call  Lomtoard  1003 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  a: 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Bailers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  ArchSt.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 
. . .  .. 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


fortable,  Convenient 

here  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILL  WORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 
ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


WcDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 

Phils.  Fa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair 
job  or  Block 
New  houses 

JAMES  SHAW 

52d  &  Woodland  Ave. 


and  steel,  3  stories,  20x60  feet,  slag  roof,  ma¬ 
ple  floors,  steam  heat,  electric  light,  rolled 
(steel  saish.  Contract  awarded  to  Turnbull  & 
Cornell,  20  South  Eighteenth  street. 

Garages,  270-276  West  Haines  street,  Phila¬ 
delphia,  $9,500.  Architect,  private  plans. 
Owners,  Trott  Estate,  257  West  Rittenhouse 
street,  Philadelphia.  Brick,  1  story,  23x18 
feet,  16x81  feet,  slag  roof,  cement  floors,  hot 
■water  heat,  electric  light.  Contract  awarded 
to  William  E.  Birch,  244  West  Haines  Street, 
Philadelphia. 

Residences  (6)  and  Garages  (4),  Sixteenth 
and  Wyoming  avenue,  $31,500.  Architect,  pri¬ 
vate  plans.  Owner,  L.  Goldstein,  720  Porter 
street,  Philadelphia.  Brick,  2  stories,  15^4x30 
feet,  12x10  feet,  15  feet  and  12x10  feet  and 
16x45  feet,  slag  roof,  oak  and  pine  and  ce¬ 
ment  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  A.  Goldstein,  2605  South 
Seventh  street,  Philadelphia. 

Synagogue  (alts,  and  add.),  509  Pine  street, 
P-hilade'lphia,  $7,000.  Architect,  private' plans. 
Owner,  B.  Shapiro,  Eighth  and  Lombard 
streets,  Philadelphia.  Brick,  2  stories,  19x25 
feet,  slag  roof,  yellow  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Frank  &  Kaiser,  1522  South  Sixth  street, 
Philadelphia. 

Residence  and  Store  (alts,  and  add.),  446 

West  York  street,  $7,500.  Architect,  private 
plans.  Owner,  Charles  Hanapolsky,  Fifth  and 
York  streets,  Philadelphia.  Brick,  2  stories, 
16x10  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
M.  J.  Benamy,  5758  North  Fifth  street. 

Residence  (alts.),  1409  West  York  street, 
$2,800.  Architect,  private  plans.  Owner,  Max 
Mandelhorn,  on  premises.  General  interior 
alterations.  Cbntract  awarded  to  iCharles 
Maenner,  344  Gladstone  street,  Philadelphia. 

Bungalow,  Levick  street  and  Woodlawn 
avenue,  $5,000.  Architect,  private  plans. 
Owner,  John  J.  Sehoenning,  on  premises. 
Frame,  1  story,  31x44  feet,  shingle  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Lewis  D.  High,  1024 
Robbins  avenue. 

Store  and  Apartments,  Oxford  Pike,  Wake- 
ling  and  Saul  streets,  $22,000.  Architects, 
Lachman  &  Murphy,  Drexel  Building,  Phila¬ 
delphia.  Owner,  George  T.  Sale,  Liberty  Build¬ 
ing,  Philadelphia.  Brick,  cut  stone  and  steel, 
3  stories  and  basement,  56x49x47  feet,  slate 
and  slag  roof,  oak  and  pine  floors,  metal  lath, 
electric  lighting,  tile  and  iron  work.  Con¬ 
tract  awarded  to  Rush  Brothers,  1016  Harri¬ 
son  street,  Philadelphia. 

Parochial  School,  Thompson,  between  Buck- 
ius  and  Ash  streets,  Philadelphia.  Architect, 
Paul  Monaghan,  1218  Chestnut  street.  Own¬ 
ers,  All  Saints  ’  Roman  Catholic  Church,  on 
premises.  Stone,  brick  and  steel,  2  stories, 
136x66  feet,  slate  and  slag  roof,  maple  floors, 
hollow  tile,  metal  lath  and  window  guards, 
iron  work,  demolition  (heating  and  plumbing 
reserved),  electric  light.  Contract  awarded 
to  Doyle  &  Co.,  1519  Sansom  street,  Philadel¬ 
phia. 

Hospital  (alts.),  808-10  North  Seventh 
street,  Philadelphia,  $49,000.  Architects, 
Clark  &  Dudnick,  23  South  Sixteenth  street. 
Owners,  Northern  Liberties  Hospital,  Nathan 
Kushin,  premises.  Brick,  steel  and  concrete, 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissatilckon  Ave.  &  Juniata  St. 

Philadelphia 


limestone,  gypsum  block  roof,  composition 
floors,  vapor  heat,  electric  light,  tile  and  mar¬ 
ble  work,  metal  lath,  rolled  steel  skylights, 
fire  doors,  ornamental  iron  work.  Contract 
awarded  to  Robbins  Cont.  Co.,  1137  North 
Front  street. 

Porter  Street  Pier,  No.  84,  South  Wharves, 
Delaware  River,  Philadelphia,  $1,250,000.  Ar¬ 
chitect,  private  plans.  Owners,  Bureau  of 
Yards,  Docks  and  Ferries,  Bourse  Building. 
Contract  awarded  to  Franklin  M.  Harris  & 
Co.,  1520  Parrish  street. 

Stores  and  Offices  (alts.),  Northeast  Corner 
Broad  and  Walnut  streets,  $2,500.  Architect, 
private  plans.  Owner,  A.  Schulte,  217  South 
Broad  .street,  Philadelphia.  Tile  work,  gen¬ 
eral  interior  alterations.  Contract  awarded 
to  Albert  Zellfelder,  151  South  Broad  street, 
Philadelphia. 

Bungalow,  Southwest  Corner  Rising  Sun 
avenue  and  Shelmire  street,  $3,500.  Archi¬ 
tect,,  private  plans.  Owners,  E.  Davis  and  R. 
Koeherspringer,  Rising  Sun  and  Cottman 
street,  Philadelphia.  Frame,  1  story,  26x49 
feet,  shingle  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  J.  Mitchell,  Oxford  North  of  Bleigh  street. 

Residences  (2),  South  side  Pratt  street, 
West  of  Erdrick  street,  $3,000.  Architee,  pri¬ 
vate  plans.  Owner,  Stephen  Wazolek,  5023 
Worth  street,  Philadelphia.  Brick,  2  story, 
16x46  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  John  Kazmiercgate,  2385  Or¬ 
thodox  street. 

Residence,  East  side  Frankford  avenue, 
North  of  Hawthorne  .street,  $3,500.  Architect, 
private  plans.  Owner,  William  Dietrich,  2027 
Wakeling  street,  Philadelphia.  Brick,  2  story, 
20x40  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Lewis  Dietrich,  3016  Comly  street, 
Philadelphia. 

Garage,  West  side  Marshall  street,  South  of 
Cayuga  street,  $2,800.  Architect,  private 
plans.  Owner,  Elmer  Heinel,  on  premises. 
Brick,  1  story,  17x92  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to 
Supper  &  Foster,  5614  North  Second  street, 
Philadelphia. 

Store,  Southeast  Corner  Roosevelt  Boule¬ 
vard  and  Holme  street,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  David  J.  Sinn,  care  of 
builder.  Brick,  1  story,  25x20  feet,  slag  roof, 
yellow  pine  floors,  ^electric  light.  Contract 
awarded  to  Lewis  Ahlers,  4433  Salmon  street, 
Philadelphia. 

Residence  (alts.)  to  Apartments,  Northeast 
Corner  Nineteenth  and  Mt.  Vernon  streets. 
Architect,  William  F.  B.  Koelle,  Otis  Build¬ 
ing.  Owner,  Thomas  J.  Minnick,  Seventeenth 
and  Fairmount  avenue.  General  alterations, 
electric  lighting,  hot  water  heat.  Contract 
awarded  to  J.  Jones  Davies,  3907  Walnut 
street,  Philadelphia. 

Paper  Box  Factory  (add.),  1432  North 

Randolph  street,  Philadelphia.  Architects, 
Harris  &  Richards,  Drexel  Building,  Philadel¬ 
phia.  Owners,  Peerless  Paper  Box  Mfg.  Co., 
on  premises.  Brick,  terra  cotta  and  steel,  2 
stories  84,x54  feet,  slag  roof,  maple  floors, 
metal  lath,  demolition,  rolled  steel  sash  (heat¬ 
ing  and  lighting  and  plumbing  reserved).  Con¬ 
tract  awarded  to  F.  A.  Havens  Co.,  845  North 
Nineteenth  street,  Philadelphia. 

Undertaking  Office,  Fifty-second  and  Fun- 
ston  streets,  Philadelhia.  Architect,  Bruce  D. 
Wenner,  3805  Baring  street,  Philadelphia. 
Owners,  Frankenfield  &  Sons,  322  North 
Fifty-second  street.  Brick,  steel  and  terra 
cotta,  3-  stories,  98x36  feet,  slag  roof,  mineral 
floors,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work.  Contract  awarded  to  F.  B.  Davis  & 
Sons,  Inc.,  240  North  Sixteenth  street. 

Warehouse,  East  side  Fourth  street,  North 
of  Bristol  street,  $6,400.  Architect,  private 
plans.  Owner,  T.  MeFadden,  Frankford  ave- 
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nue  and  Thompson  street,  Philadelphia.  Brick, 

1  story,  40x10214  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to  J. 
Y.  Loux,  Fifteenth  and  Hunting  Park  avenue. 

Boiler  House  (rear),  677  North  Fifteenth 
street,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  E.  L.  Mansure  Co.,  1415  North  street, 
Philadelphia.  Brick,  1  story,  34x38  feet,  slag 
roof,  cement  floors,  electric  light.  Contract 
awarded  to  Wilson  Ruff  Co.,  Franklin  Bank 
Building,  Philadelphia. 

Residences  (9),  Southwest  Corner  Fleming 
street  and  Krams  avenue,  $38,100.  Architect, 
private  plans.  Owner,  <S.  T.  Bonham,  Ridge 
avenue  and  Dupont  street,  Philadelphia. 
Brick,  2  story,  16x41  feet  and  15 ^4x26  feet, 
13x15  feet,  slag_  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Brown  Const.  Co.,  105  Levering  street. 

Ice  House,  6215  Germantown  avenue,  Phila¬ 
delphia,  $2,500.  Owners,  Supplee-Wills-Jones 
Co.,  Twenty-sixth  and  Jefferson  streets.  Brick, 

1  story,  48x20  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  George  Kessler  Cont. 
Co.,  Drexel  Building,  Philadelphia. 

Building  (add.),  East  side  Edgemont  street, 
North  of  Tioga  street,  $2,800.  Architect,  pri¬ 
vate  plans.  Owners,  Quaker  City  Iron  Works, 
on  premises.  Brick,  2  stories,  16x27  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded  to 
William  Steele  &  Sons  Co.,  1600  Arch  street. 

Freight  and  Transportation  Building  (alts.), 
Gaul  and  Norris  streets,  3,050.  Architect,  pri¬ 
vate  plans.  OjVner,  J.  Kline,  on  premises. 
General  alterations.  Contract  awarded  to  Al¬ 
bert  Dunlap,  7228  Oak  avenue,  Oak  Lane. 

Residence  and  Store  (alts.),  3031-05  North 
Eighth  street,  Philadelphia,  $2,800.  Architect, 
private  plans.  Owner,  Morris  Wolf,  .1424 
South  Penn  Square,  Pa.  General  interior  al¬ 
terations.  Contract  awarded  to  B.  J.  Mc¬ 
Kenna,  2643  North  Hutchinson  street,  Phila¬ 
delphia. 

Residences  (4),  1313-15-17-19  Claridge 

street,  $3,750  each.  Architect,  private  plans. 
Owners,  Kuhn  &  Gerstemeier,  on  premises. 
Brick,  2  stories,  16x48  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Henry  J. 
Tunstal,  1006  Cottman  street,  Philadelphia. 

Garage,  Northwest  Corner  Forty-first  and 
Aspen  streets,  Philadelphia,  $10,400.  Archi¬ 
tect,  Herman  H.  Kline,  1612  South  Fourth 
street,  Philadelphia.  Owner,  A.  Gileshansky, 
41,26  Poplar  street,  Philadelphia.  Brick,  1 
story,  51x50  feet  and  48x96  feet,  slag  roof, 
cement  floors,  steam  heat,  electric  light,  steel 
sash.  Contract  awarded  to  Joseph  Eskin, 
4106  Westminster  avenue,  Philadelphia. 

Building  (alts,  and  add.),  3302  North  Broad 
street,  Philadelphia,  $8,000.  Architect,  Mac¬ 
kenzie  &  Wiley,  Liberty  Building,  1211  Chest¬ 
nut  street,  Philadelphia.  Owner,  William 
Garfield,  1211  Chestnut  street.  Brick,  3 
stories,  13x18  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  H.  M.  Shandies,  2333 
South  Front  street,  Philadelphia. 

Residence,  Store  and  Office,  741  South  Third 
street,  $10,000.  Architects,  Neubauer  &  Supo- 
witz,  929  Chestnut  street.  Owner,  M.  Rappa- 
port,  care  of  architects.  Brick,  3  stories, 
18x63  feet,  slag  roof,  hardwood  floors,  stone 
foundations,  hot  water  heat,  electric  light, 
metal  bulks.  Contract  awarded  to  M.  J. 
Reiser,  251  South  Felton  street,  Philadelphia. 

Residence,  South  side  Fanshaw  street,  West 
Oakley  street,  $6,000.  Architect,  private 
plans.  Owner,  William  Robinson,  2863  How¬ 
ard  street,  Philadelphia.  Brick,  2  stories, 
17x36  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Samuel  T.  Skeen,  3748  North  Fifth  street, 
Philadelphia. 

Residence  and  Store  (alts,  and  add.),  2418 
South  Seventh  street,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Fannie  Feinberg,  342 


Wolf  street,  Philadelphia.  Brick,  2  stories, 
9x11  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  light.  Contract  awarded  to  Charles 
Schultz,  2513  North  Thirteenth  street. 

Locker  (add.),  Northeast  Corner  Stenton 
and  Mt.  Airy  avenues,  $8,000.  Architect,  pri¬ 
vate  plans.  Owners,  Stenton  Country  Club, 
on  premises.  Brick,  second  story  add.,  18x38 
feet,  slag  and  shingle  roof,  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  John  B.  Kelly,  23T3  Walnut 
street,  Philadelphia. 

Tenement  (alts,  and  add.),  702-04  North 
Sixty-third  street,  $8,500.  Architect,  private 
plans.  Owner,  Francis  J.  Lambert,  403  North 
Sixty-third  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  16x20  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  M.  F.  Lambert, 
6228  Haverford  avenue,  Philadelphia. 

Residences  and  Stores  (2  family),  Watts 
and  Montgomery  avenue,  $10,500.  Architect, 
private  plans.  Owner,  Morris  Olemick,  1225 
Moyamensing  avenue,  Philadelphia.  Brick,  2 
stories,  .57x18  feet,  20x16  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Charles  Lipman  Bro., 
2428  South  Fourth  street,  Philadelphia. 

Double  Quarters  for  Officers  (2)  and  Dou¬ 
ble  Quarters  for  Non-Commissioned  Officers, 


Frankford  Arsenal,  Philadelphia,  $41,900.  Ar¬ 
chitect,  private  plans.  Owners,  Office  of  Con¬ 
structing  Quartermaster,  Frankford  Arsenal, 
Philadelphia.  Brick,  steel,  frame  and  stone,  1 
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story,  29x27  feet  and  20x26  feet,  tin  and  slate 
roof,  pine  floors,  metal  lath,  iron  work,  steam 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Charles  H.  Lading,  Bellevue 
Court  Building,  Philadelphia. 

Store  and  Apartment  (alts.),  2037  Norris 
street,  Philadelphia,  $1,650.  Architect,  pri¬ 
vate  plans.  Owner,  P.  Rothenberg,  on  prem¬ 
ises.  Mill  work,  stair  work,  plastering,  cor¬ 
nice,  painting,  steel  work,  electric  work,  flush 


Residence  and  Garage,  Rydal,  Pa.  Archi¬ 
tect,  Horace  Trumbauer,  Land  Title  Building. 
Owners,  Ogontz  School,  Rydal,  Pa.  Stone,  2% 
stories,  36x115  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile 
work,  iron  work.  Architect  taking  bids  due 
April  10th. 

Parochial  School,  Bethlehem,  Pa.  Architect, 
George  I.  Lovatt,  416  Walnut  street,  Philadel¬ 
phia.  Owners,  St.  Ursula’s  Roman  Catholic 
Church,  care  of  Rev.  John  P.  Green,  Bethle¬ 
hem,  Pa.  Brick,  cut  stone  and  steel,  3  stories, 
114x63  feet,  slate  roof,  pine  floors,  metal  lath, 
metal  window  guards,  iron  work,  terrazzo 
work.  Architect  taking  bids  due  April  10th. 

Residence,  Rydal,  Pa.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  Otis  Building,  Phila¬ 
delphia.  Owner,  John  Donahue,  care  of  archi¬ 
tects.  Hollow  tile,  stucco  and  brick,  2 y2  sto¬ 
ries,  25x36  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Architects  have  received  bids. 

Residence,  Highland  Park,  Pa.  Architect, 
private  plans.  Owner,  A.  Milton  Klop,  care 
of  builder.  Stone  and  stucco,  2%  stories, 
41x24  feet  and  12x22  feet,  slate  and  slag 
roof,  composition,  oak  and  pine  floors,  metal 
lath,  bond,  hot  water  heat,  electric  lighting, 
tile  work.  John  N.  Gill  &  Go.,  Otis  Building, 
Philadelphia,  is  figuring. 

Wholesale  Market,  Easton,  Pa.  Architect, 
A.  E.  Bump,  60  North  Market  street,  Bos¬ 
ton,  Mass.  Owners,  Swift  &  Co.,  Ninth  and 
Girard  avenue,  Philadelphia.  Reinforced  con¬ 
crete,  2  stories,  53x59  feeit  and  17x37  feet, 
Barrett  roof,  concrete  and  linoleum  floors, 
metal  lath,  terra  cotta  tile,  steam  heat,  elec¬ 
tric  light,  rolled  steel  sash,  bond,  alternate 
basement  under  entire  building.  Engineer 
has  received  bids. 

Power  House,  Scraniton,  Pa.  Architects, 
Lockwood  Greene  Co.,  101  Park  avenue,  New 
York  City.  Owners,  Scranton  Lace  Co.,  Scran¬ 
ton,  Pa.  Brick,  steel  and  concrete,  1  story 
and  basement,  71x41  feet,  71x43  feet  and 
110x17  feet,  Barrett  roof,  concrete  and  grano- 


bulks.  Contract  awarded  to  A.  S.  Shafer, 
2122  South  Nineteenth  street,  Philadelphia. 

Store  (alts.),  837  North  Fourth  street,  Phil¬ 
adelphia,  $1,850.  Architect,  private  plans. 
Owner,  I.  Stern,  on  premises.  Concrete  work, 
mill  work,  steel,  carpentry,  painting,  copper 
work,  tile  and  marble  work,  floor  hardener, 
iron  work,  cornice.  Contract  awarded  to  A. 
S.  Shafer,  21:22  South  Nineteenth  street,  Phil¬ 
adelphia. 


lithie  floors,  safety  treads,  roof  ventilators, 
waterproofing,  iron  stairs,  steam  heat,  electric 
light,  rolled  steel  sash,  copper  skylights,  steel 
doors,  iron  stairs.  Architects  taking  bids,  due 
April  15. 

Residence,  Third  street,  Harrisburg,  Pa., 
$10,000.  Architect,  B.  E.  Starr,  Spooner 
Building,  Harrisburg,  Pa.  Owner,  I.  Marcus, 
264  Herr  street,  Harrisburg,  Pa.  Brick,  3  sto¬ 
ries,  20x57  feet,  slag  roof,  yellow  pine  flows, 
steam  heat,  electric  light,  tile  work.  Owner 
will  sublet. 

Warehouse,  Lancaster,  Pa.  Architect,  E.  C. 
Urban,  Woodworth  Building,  Lancaster,  Pa. 
Owners,  Marshall  Smith  Co.,  Inc.,  Lancaster, 
Pa.  Brick,  steel,  2  stories,  32x100  feet,  slag 
roof,  concrete  and  wood  floors,  steam  heat, 
electric  light,  iron  stairs.  Owner  will  build. 

Residence,  Jenkintown,  Pa.  Architect,  L. 
Walton  Heiss,  Jenkintown,  Pa.  Owner,  John 
Hohlefelder,  Jenkintown,  Pa.  Brick,  2 y2  sto¬ 
ries,  27x36  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work 
(brick,  iron  and  stone  masonry  reserved). 
Owner  has  received  bids. 

Residence,  Mt.  Carmel,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  Souith  Seventeenth  street, 
Philadelphia.  Owner,  S.  I.  Junkus,  Mt.  Car¬ 
mel,  Pa.  Brick  and  frame,  2  stories  and  base¬ 
ment,  23x41  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Ar¬ 
chitect  taking  bids  April  8t'h.  E.  R.  Bas tress, 
Keystone  Lumber  &  Const.  Co.,  Mt.  Carmel 
Lumber  &  Const.  Co.,  J.  C.  Reiner  and  W.  H. 
Baritho,  all  of  Mt.  Carmel,  Pa.,  and  H.  S. 
Evert,  Kulpmont,  Pa.,  are  figuring. 

Apartment,  Wilkes-Barre,  Pa.  Architect,  F. 
J.  iMack,  Coal  Exchange  Building,  Wilkes- 
Barre,  Pa.  Owner,  Mr.  Dickson,  Walnut  street, 
Wilkes-Barre,  Pa.  Brick,  tile,  2  stories,  37x60 
feet,  flat  roof,  pine  floors,  steam  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Store  and  Apartment,  Luzerne,  Pa.  Archi¬ 
tect,  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owner,  Max  Robins,  on 
premises.  Frame,  2  stories,  46x80  feet,  flat 


roof,  pine  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Store  (2)  and  Apartment,  Seventh  street, 
Oarbondale,  Pa.  Architect,  J.  J.  Howley, 
Traders’  Bank  Building,  Scranton,  Pa.  Own¬ 
er,  Frank  P.  Reilly,  Eighth  avenue,  Carbon- 
dale,  Pa.  Brick,  3  stories,  41x60  feet,  slag 
roof,  hardwood  floors,  electric  light,  tile  and 
marble  work,  plate  glass.  Plans  in  progress. 

School  (alts,  and  add.),  Aristes,  Columbia 
County,  Pa.,  $75,000.  Architect,  J.  J.  How- 
ley,  Traders’  Bank  Building,  Scranton,  Pa. 
Owners,  Conyngham  Township,  Edward  J. 
Britt,  on  premises.  Brick,  2  stories  and  base¬ 
ment,  80x64  feet,  hardwood  floors,  electric 
light,  tile  work,  general  alterations.  Plans  in 
progress. 

School  (add.),  William  Penn,  Pa.,  $40,000. 
Architect,  J.  J.  Howley,  Traders’  Bank  Build¬ 
ing,  Scranton,  Pa.  Owners,  West  Mahoney 
Township  School  District,  J.  R.  Coyle,  Lost 
Creek,  Pa.  Frame,  2  stories,  4  rooms,  gen¬ 
eral  alterations.  Plans  in  progress. 

Casino,  Pochosset  Ground,  Mount  Pocono, 
Pa.  Architect,  J.  J.  Howley,  Traders’  Bank 
Building,  Scranton,  Pa.  Owner,  Edward 
O  ’Hara,  Miller  Building,  Scranton,  Pa.  Stucco 
and  frame.  Plans  in  progress. 

Armory,  Wilkes-Barre,  Pa.  Architect, 
Thomas  Atherton,  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owners,  State  of  Pennsyl¬ 
vania,  B.  W.  Demming,  secretary,  State  Capi¬ 
tol  Building,  Harrisburg,  Pa.  Concrete,  brick, 
steel,  2  stories,  350x500  feet,  concrete  foun¬ 
dations,  electric  light,  tile,  marble  and  ter- 
(razzo  work,  roof  ventilators,  rolled  steel  sky¬ 
lights.  Architect  will  be.  ready  for  bids  in 
ten  days. 

Office,  Pittston,  Pa.  Architects,  McCornick 
&  French,  Second  National  Bank  Building, 
Wilkes-Barre,  Pa.  Owner,  R.  J.  Flick,  Sec¬ 
ond  National  Bank  Building,  Wilkes-Barre. 
Steel,  concrete,  fireproof,  1  story  and  base¬ 
ment,  25x80  feet,  concrete  floors,  composition 
roof,  hot  water  heat,  electric  light,  tile  and 
marble  work,  steel  sash  and  skylights,  metal 
lath,  roof  ventilators.  Owner  taking  bids 
due  as  soon  as  possible. 

Bank  and  Office  (alts,  and  add.),  Strouds¬ 
burg,  Pa.  Architects,  C.  H.  Davis  and  G. 
Lewis,  Union  Bank  Building,  Scranton.  Own¬ 
ers,  Stroudsburg  National  Bank,  care  of  ar¬ 
chitect.  Stone,  2  stories,  40x150  feet,  slag 
Toof,  marble  floors,  hollow  tile,  electric  light, 
tile,  marble  and  terrazzo  work,  skylights, 
bank  fixtures,  roof  ventilators,  water  and 
dampproofing.  Architect  will  be  ready  for 
bids  in  two  weeks. 

Hospital  (add.),  Laury  Town,  Lehigh  Town¬ 
ship,  Pa.,  $500,000.  Architect,  J.  J.  Howley, 
Traders’  Bank  Building,  Scranton,  Pa.  Own¬ 
ers,  Middle  Coai  Field  Poor  District,  Laury 
Town,  Pa.  Fireproof,  3  and  4  stories,  50x150 
feet,  60x100  feet,  composition  roof  and  floors, 
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steam  heat,  electric  light,  tile  and  terrazzo 
work,  metal  lath,  elevators,  roof  ventilators. 
J.  A.  Bayless,  secretary,  Poor  District,  Hazle¬ 
ton,  Pa.,  will  be  ready  for  bids  April  20. 

High.  School,  Auditorium,  Gymnasium  and 
Cafeteria,  Scranton.  Architect,  G.  W.  Edson, 
Connell  Building,  Scranton,  Pa.  Owners, 
Scranton  School  District,  care  of  Mr.  Hughes, 
Washington  avenue,  Scranton,  Pa.  Brick,  tile, 
steel,  3  stories,  (52)  rooms,  slag  roof,  hard¬ 
wood  and  concrete  floors,  electric  light,  tile, 
marble  and  terrazzo  work,  hollow  tile,  metal 
lath,  roof  ventilators.  Architect  taking  bids 
due  April  24th.  Applications  for  plans  re¬ 
ceived  at  architect’s  office  until  April  15th. 

Central  High  School  (add.),  Scranton,  Pa., 
$500,000.  Architect,  Edward  Langley,  Scran¬ 
ton  Life  Building,  Scranton,  Pa.  Owners, 
School  Board  of  Scranton,  Mr.  Hughes,  sec¬ 
retary,  Administration  Building,  Scranton, 
Pa.  Stone,  brick,  steel,  3  stories  and  base¬ 
ment,  205x90  feet,  tile  roof,  maple  floors 
(heating,  plumbing  and  electric  work  separate 
bids),  marble,  tile  and  terrazzo  work,  hollow 
tile,  metal  lath,  elevators,  safety  treads,  roof 
ventilators,  skylights,  waterproofing.  Plans 
in  progress. 

Eagles’  Home,  Wilkes-Barre,  Pa.,  $100,000. 
Architects,  Schroeder  &  Schmidt,  Weitzen- 
korn  Building,  Wilkes-Barre.  Owners,  Order 
of  Eagles,  care  of  architects.  Semi-fireproof, 
3  stories,  100x100  feet,  built-up  roof,  hard¬ 
wood  and  pine  floors,  hollow  tile,  metal  lath, 
dumb  waiters,  steam  heat,  electric  light,  tile, 
marble  and  terrazzo  work,  skylights,  steel 
sash,  fire  doors,  waterproofing.  Plans  in  pro¬ 
gress. 

Garage,  Lower  Merion  Township,  Pa.  Ar¬ 
chitect,  E.  H.  Poggi,  Miners’  Bank  Building, 
Wilkes-Barre,  Pa.  Owner,  A.  D.  W.  Smith, 
care  of  architect.  Stone,  2  stories,  red  slate 
tile  roof,  concrete  floors,  electric  light.  Plans 
in  progress. 

Stores  (3),  Apartment  and  Offices  (4),  Nan- 
ticoke,  Pa.  Architects,  Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre.  Owner, 
name  withheld.  Hollow  tile,  stucco  and  steel, 
3  stories,  75x113  feet,  slag  roof,  hardwood 
floors,  vapor  heat,  electric  light,  tile  work, 
metal  lath.  Architect  will  be  ready  for  bids 
next  week. 

Garage  (add.),  Wilkes-Barre,  Pa.  Archi¬ 
tect,  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owners,  Max  Savage  & 
Bloom,  Wilkes-Barre,  Pa.  Brick,  fireproof,  2 
stories,  60x71  feet,  slag  roof,  concrete  floors, 
steam  heat,  electric  light.  Will  be  ready  for 
bids  in  ten  days. 

Bath  House,  Griffith  Park,  Wilkes-Barre, 
Pa.  Architects,  Schroeder  &  Schmidt,  Weit¬ 
zenkorn  Building,  Wilkes-Barre.  Owners,  City 
of  Wilkes-Barre,  care  of  C.  O.  Shiber,  City 
Hallr  Wilkes-Barre.  Brick,  1  story  and  base¬ 
ment,  30x45  feet,  asbestos  shingle  roof,  con¬ 
crete  floors,  electric  light,  metal  lath,  laundry 
equipment.  Owners  will  be  ready  for  bids  in 
ten  days. 

Apartments  (12),  River  and  Ross  streets, 
Wilkes-Barre,  $75,000.  Architect,  A.  Reilley, 
Bennett  Building,  Wilkes-Barre,  Pa.  Owners, 
S.  Engli  &  Gast,  West  South  street,  Wilkes- 
Barre,  Pa.  Brick,  concrete,  3  stories,  117x44 
feet,  asphalt  shingle  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  and  marble 
work,  terra  cotta,  fire  escapes.  Architect 
ready  for  bids. 

Bungalow,  Scranton,  Pa.  Architect,  A.  I. 
Prandzik,  Scranton  Life  Building,  Scranton, 
Pa.  Owner,  Stephen  Kalakecko,  1009  North 
Main  street,  Scranton,  Pa.  Frame,  1  y2  sto¬ 
ries,  28x34  feet,  shingle  roof,  pine  floors,  pipe- 
less  heater,  electric  light.  Owner  taking 
bids. 

Garage,  Throop,  Pa.  Architect,  A.  I.  Prand¬ 
zik,  Scranton  Life  Building,  "  Scranton,  Pa. 
Owner,  Dr.  Albert  Novakak,  318  George 
street,  Throop,  Pa.  Frame,  shingle,  2  stories, 


21x21  feet,  shingle  roof,  concrete  floors,  elec¬ 
tric  light.  Owner  will  take  bids. 

Duplex  House,  Scranton,  Pa.  Architect,  A. 
J.  Ward,  County  Savings  Bank  Building, 
Scranton,  Pa.  Owner,  David  A.  Levy,  618 
Capouse  avenue,  Scranton,  Pa.  Frame  and 
stucco,  2 y2  stories,  35x65  feet,  shingle  roof, 
hardwood  floors,  steam  heat,  electric  light,  tile 
work,  metal  lath.  Architect  taking  bids  due 
April  10  th. 

Residences  (4),  Park  street,  Wilkes-Barre, 
Pa.,  $5,000  each.  Architect,  F.  J.  Mack,  Coal 
Exchange  Building,  Wilkes-Barre,  Pa.  Own¬ 
er,  Daniel  Oppenheim,  care  of  architect. 
Frame,  2 y2  stories,  25x28  feet,  asphalt  shingle 
roof,  pine  floors,  steam  heat,  electric  light. 
Architect  has  received  bids. 

Bridge,  over  Juniata  River,  above  Duncan- 
non,  Pa.,  $250,000.  Engineer,  County  Engi¬ 
neer  Hershey,  Harrisburg,  Pa.  Owners,  Dau¬ 
phin  County  Bridge  Commission,  Harrisburg, 
Pa.  Concrete.  Plans  in  progress. 

Residence,  Cynwyd,  Pa.  Architect,  Frank 
Seeburger,  1524  Chestnut  street,  Philadelphia. 
Owner,  Frederick  C.  Newbourg,  Real  Estate 
Trust  Building.  Brick,  2 y2  stories,  39x26  feet 
and  19x11  feet,  shingle  roof,  oak  and  pine 
floors,  electric  light,  bond,  iron  work  (heat 
reserved).  Architect  has  received  bids. 

Bank  Building,  Ambler,  Pa.  Architect,  John 
T.  Brugger,  505  Chestnut  street,  Philadelphia. 
Owners,  First  National  Bank,  Ambler,  Pa. 
Brick,  cut  stone  and  steel,  2  stories,  90x57 
feet,  crumble  asbestos  building  sheets  in  as¬ 
phalt  roof,  cement  and  cork  floors,  hollow 
tile,  metal  lath,  roof  ventilators,  metal  win¬ 
dow  guards,  tile  and  marble  work,  rolled  steel 
sash  and  skylights,  bond.  Architect  taking 
bids  due  April  7th. 

Residence  and  Garage,  Latham  Park,  Pa. 
Architects,  Seeburger  &  Rabenold,  1524  Chest¬ 
nut  street.  Owner,  Louis  Burk,  Third  and 
Girard  avenue,  Philadelphia.  Stone,  1  story, 
36x21  feet,  shingle  roof,  cement  floors,  metal 
lath,  hot  water  heat,  electric  light,  metal  lath, 
iron  work.  Architect  has  received  bids. 

Residence,  No.  42,  Wynne  wood,  Pa.  Archi¬ 
tect,  Frank  Seeburger,  1524  Chestnut  street, 
Philadelphia.  Owner,  name  withheld.  Frame, 
2 y2  stories,  31x27  feet  and  27x25  feet,  shingle 
roof,  oak  and  pine  floors,  iron  work,  tile  work 
(heating,  plumbing  and  electric  work  re¬ 
served).  Architect  has  received  bids. 

Residence  (alts,  and  add.),  Elkins  Park, 
Pa.  Architect,  private  plans.  Owner,  George 
F.  Shuster,  Elkins  Park,  Pa.  General  altera¬ 
tions  and  additions.  Plans  in  progress. 

Residence,  Ardmore  avenue,  Ardmore,  Pa. 
Architect,  Walter  K.  Durham,  323  Walnut 
street,  Philadelphia.  Owner,  Dr.  C.  H.  Arnold, 
Ardmore,  Pa.  Hollow  brick  and  stucco,  2 y2 
stories,  43x26  feet,  shingle  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting. 
Plans  in  progress. 

Residence,  Front  street,  Harrisburg,  Pa.  Ar¬ 
chitect*  C.  H.  Lloyd,  Telegraph  Building,  Har¬ 
risburg,  Pa.  Owner,  Judge  Hargest,  222  Mar¬ 
ket  street,  Harrisburg,  Pa.  Brick,  2 y2  sto¬ 
ries,  31x80  feet  and  18x25  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  and  marble  work.  Architect  has  received 
bids. 

Residence,  Front  and  Emerald  streets,  Har¬ 
risburg,  Pa.  Architects,  Lawrie  &  Lappley, 
Cotterel-Ebner  Building,  Harrisburg,  Pa. 
Owner,  W.  L.  Forry,  37  North  Third  street, 
Harrisburg,  Pa.  Stone,  2  stories,  25x60  feet 
and  25x30  feet,  tile  roof,  hardwood  and  com¬ 
position  floors,  vapor  heat,  electric  light,  tile 
work.  Architect  has  received  bids. 

Residence  (alts,  and  add.),  Philadelphia 
Pike,  Lancaster,  Pa.  Architect,  H.  Y.  Shaub, 
Imperial  Building,  Lancaster,  Pa.  Owner,  J. 
W.  Eckenrode,  48  North  Queen  street,  Lan¬ 
caster,  Pa.  Brick,  2  stories,  15x20  feet,  slate 
roof,  hardwood  floors,  hot  air  heat,  electric 
light,  tile  work.  Architect  has  received  bids. 


Residence,  Front  street,  Harrisburg,  Pa.  Ar¬ 
chitect,  C.  H.  Lloyd,  Telegraph  Building,  Har¬ 
risburg,  Pa.  Owner,  0.  F.  Ross,  1117  Market 
street,  Harrisburg,  Pa.  Stucco,  tile,  2 y2  sto¬ 
ries,  32x36  feet,  tile  roof,  hardwood  and  tile 
floors,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work.  Architect  will  take  bids  this  week. 

School,  Walnut  street,  Lancaster,  Pa.  Ar¬ 
chitect,  C.  E.  Urban,  Woolworth  Building, 
Lancaster,  Pa.  Owners,  Sacred  Heart  Roman 
Catholic  Church,  Rev.  J.  M.'Steffy,  558  North 
Walnut  street,  Lanoaster,  Pa.  Brick,  2  sto¬ 
ries,  52x93  feet,  slate  roof,  pine  floors,  steam 
heat,  electric  light,  tile  work,  metal  lath.  Ar¬ 
chitect  has  received  bids. 

Residence,  Lancaster,  Pa.  Architect,  J.  B. 
Harmon,  48  North  Queen  street,  Lancaster, 
Pa.  Owner,  Catharine  Donnell,  care  of  archi¬ 
tect.  Brick,  2-  stories,  16x44  feet,  slate  roof, 
pine  floors,  hot  air  heat,  electric  light.  Plans 
in  progress. 

Residence,  Mechanicsburg,  Pa.  Architect, 
J.  B.  Harmon,  48  North  Queen  street,  Lancas¬ 
ter,  Pa.  Owner,  C;  K.  Cowper,  on  premises. 
Stone,  2%  stories,  34x28  feet,  red  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Residence,  Lebanon,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  E.  A.  Tackier,  Elizabethtown,  Pa. 
Brick,  stone,  2 y2  stories,  40x65  feet,  red  tile 
roof,  hardwood  floors,  hot  water  'heat,  elec¬ 
tric  light,  tile  work.  Plans  in  progress. 

Club,  Graeffenburg,  Pa.  Architect,  B.  E. 
Starr,  Spooner  Building,  Harrisburg,  Pa.  Own¬ 
er,  Robert  S.  Miller,  Assistant  Superintend¬ 
ent  of  Printing,  Capitol,  Harrisburg,  Pa. 
Frame,  stucco,  2  stories,  40x60  feet,  slate 
roof,  pine  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Store  Building  (alts.),  805  Hamilton  street, 
Allentown,  Pa.  Architect,  David  Levy,  938 
Hamilton  street,  Allentown,  Pa.  Owner, 
Charles  F.  Fluck,  305  Hamilton  street,  Allen¬ 
town,  Pa.  Mill  work,  maple  floors,  tile  work, 
plate  glass.  Plans  in  progress. 

Dairy,  Bethlehem,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  C.  A.  Ruth,  Bethlehem,  Pa. 
Brick,  2  stories,  25x40  feet,  slate  roof,  con¬ 
crete  floors,  hot  water  heat,  electric  light,  re¬ 
frigerators.  Plans  in  progress. 

Store  and  Apartment  (alts,  and  add.).  Sev¬ 
enteenth  and  Union  streets,  Allentown.  Archi¬ 
tects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owner,  J.  M.  Bach¬ 
man,  on  premises.  Brick,  3  stories,  20x70 
feet,  slag  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work,  copper  work.  Plans 
in  progress. 

Retaining  Wall,  Sidewalk,  Curb  and  Gutter, 

Allentown,  Pa.  Architect,  David  Levy,  949 
Hamilton  street,  Allentown,  Pa.  Owner,  name 
withheld.  Reinforced  concrete,  220  feet  long. 
Architect  ready  for  bids  next  week. 

Garage  and  Sales  Room,  Catasauqua,  Pa., 
$10,000.  Architects,  Bascom  &  Sieger,  Allen¬ 
town  National  Bank  Building,  Allentown. 
Owner,  name  withheld.  Brick,  steel,  1  story, 
41x110  feet,  slag  roof,  concrete  floors,  steam 
heat,  electric  light,  plate  glass.  Plans  near 
completion. 

Residence  (alts,  and  add.)  to  Store  and 
Apartment,  Allentown,  Pa.  Architect,  David 
Levy,  949  Hamilton  street,  Allentown,  Pa. 
Owner,  name  withheld.  Brick,  1  story,  17x80 
feet,  slag  roof,  pine  floors,  vapor  heat,  elec¬ 
tric  light,  tile  and  marble  work.  Architect 
ready  for  bids  in’one  week. 

Junior  High  School  (alts,  and  add.),  Car- 
bondale,  Pa.  Architect,  J.  J.  Howley,  Trad¬ 
ers’  Bank  Building,  Scranton,  Pa.  Owners, 
Carbondale  School  District,  D.  Parry,  44  Bel¬ 
mont  street,  Carbondale,  Pa.  Brick,  stone,  3 
stories,  90x150  feet,  slag  roof,  hardwood 
floors,  electric  light,  tile  and  marble  work. 
Plans  in  progress. 
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Drill  Shed,  Carbondale,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
ers,  Carbondale  Armory,  care  of  architect. 
Brick.  Sketches  in  progress. 

Warehouse,  Scranton,  Pa.  Architect,  A.  J. 
Ward,  1106  Grandview  avenue,  Scranton,  Pa. 
Owner,  R.  F.  Post,  44  Lackawanna  avenue, 
Scranton,  Pa.  Brick,  stone,  steel,  concrete,  2 
and  3  stories,  60,000  feet  floor  space,  pre¬ 
pared  roof,  concrete  and  hardwood  floors, 
steahi  heat,  electric  light,  (2)  freight  eleva¬ 
tors,  roof  ventilators,  rolled  steel  sash  and 
skylights.  Plans  in  progress. 

Bank,  Lititz,  Pa.  Architect,  C.  E.  Urban, 
Woolworth  Building,  Lancaster,  Pa.  •  Owners, 
Lititz  Spring  National  Bank,  G.  Grabell, 
president,  Lititz,  Pa.  Granite,  1  story,  30x62 
feet,  flat  roof,  tile  floors,  hot  water  heat, 
electric  light,  marble  work,  skylights.  Archi¬ 
tect  has  received  bids. 

Residence,  Lancaster,  Pa.  Architect,  J.  B. 
Harmon,  48  North  Queen  street,  Lancaster, 
Pa.  Owner,  H.  J.  Hiemenz,  43  North  Prince 
street,  Lancaster,  Pa:  Brick,  2 %  stories, 
26x30  feet,  slate  roof,  hardwood  floors,  hot 
air  heat,  electric  light.  Owner  has  received 
bids'. 

Bank,  Palmyra,  Pa.  Architect,  C.  E.  Ur¬ 
ban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Palmyra  National  Bank,  Eugene 
Bowman,  on  premises.  Brick,  stone,  3  sto¬ 
ries,  30x68  feet,  stone  foundations,  metal  roof, 
marble  floors,  hot  water  heat,  hollow  tile.  Ar¬ 
chitect  has  received  bids. 

Residence,  Front  and  Lewis  streets,  Har¬ 
risburg,  Pa.  Architect,  B.  E.  Starr,  Spooner 
Building,  Harrisburg,  Pa.  Owner,  R.  W. 
Stone,  3131  North  Second,  street,  Harrisburg, 
Pa.  Brick,  stucco,  2 y2  stories,  29x39  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Bank,  Boiling  Springs,  Pa.  Architects,  Law- 
rie  &  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg,  Pa.  Owners,  Boiling  Springs  State 
Bank,  care  of  architect.  Limestone,  2  sto¬ 
ries,  30x40  feet,  composition  roof,  steam  heat, 
electric  light,  tile  and  marble  work,  compo¬ 
sition  floors,  metal  lath,  metal  window  guards, 
bank  fixtures.  Plans  in  progress. 

Apartment  (alts,  and  add.),  Walnut  street, 
Lancaster,  Pa.  Architect,  J.  B.  Harmon,  48 
North  Queen  street,  Lancaster,  Pa.  Owner, 
Manuel  J.  Eby,  Lancaster,  Pa.  Brick,  3  sto¬ 
ries,  irregular  size,  new  partitions,  hardwood 
floors,  electric  light,  tile  work.  Revised  plans 
in  progress. 

Apartment  (alts,  and  add.),  206  East  King 
street,  Lancaster,  Pa.  Architect,  J.  B.  Har¬ 
mon,  48  North  Queen  street,  Lancaster,  Pa. 
Owner,  James  Bell,  care  of  architect.  Brick, 
3  stories,  14%x75  feet,  slate  roof,  cromac 
floors,  electric  light,  tile  work,  general  altera¬ 
tions.  Owner  ready  for  bids. 

Residence,  Buchanan  avenue,  Lancaster, 
Pa.  Architect,  H.  Y.  Shaub,  Imperial  Build¬ 
ing,  Lancaster,  Pa.  Owner,  L.  K.  Knight, 
Imperial  Building,  Lancaster,  Pa.  Brick, 
stucco,  cinder  concrete  block,  2 y2  stories, 
33x45  feet,  slate  roof,  hardwood  floors,  stone 
foundations,  hot  water  heat,  electric  light, 
tile  work.  Owner  ready  for  bids.  F.  Bach¬ 
man,  Woodworth  Building,  will  figure. 

Residence,  Lancaster,  Pa.  Architect,  J.  B. 
Harmon,  48  North  Queen  street,  Lancaster, 
Pa.  Owner,  O.  P.  Althouse,  care  of  architect. 
Brick,  2  stories,  16%x44  feet,  tin  roof,  pine 
floors,  hot  air  heat,  electric  light.  Owner  will 
take  bids. 

Store  and  Office  (alts.),  Fourth  and  Market 
streets,  Harrisburg,  Pa.  Architects,  Lawrie 
&  Lappley,  Cotterel  Ebner  Building,  Harris¬ 
burg,  Pa.  Owner,  Peter  Magaro,  on  premises. 
Brick,  stone,  steel,  4  stories,  composition  roof, 
hardwood  floors,  vapor  heat,  electric  light,  tile 
work.  Preliminary  plans  in  progress. 

Apartments  (9),  East  Bide,  Lancaster,  Pa. 
Architect,  F.  J.  Everts,  122  East  King  street, 


Lancaster,  Pa.  Owner,  name  withheld.  Brick, 
3  stories,  40x40  feet,  20x40  feet,  hardwood 
floors,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Garage,  17  Mulberry  street,  Harrisburg,  Pa. 
Architect,  F.  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owner,  F.  C.  Block,  on  prem¬ 
ises.  Brick,  1  story,  36x120  feet,  slag  roof, 
concrete  floors,  electric  light.  Plans  in  pro¬ 
gress. 

Garage,  Scranton,  Pa.  Architect,  A.  J. 
Ward,  County  Saving  Bank  Building,  Scran¬ 
ton,  Pa.  Owners,  P.  F.  Lalley  and  Andrew 
Brim,  502  River  street,  Scranton.  Brick,  stone, 
concrete,  one  story,  80x160  feet,  asphalt  roof, 
concrete  floors,  steam  heat,  electric  light,  roll¬ 
ed  steel  sash.  Arehitetet  has  received  bids. 

Residence,  Sedgwick  Farms,  Pa.  Architect, 
H.  Rex  Stackhouse,  129  South  Fifth  street, 
Philadelphia.  Owner,  Miss  -M.  E.  Warner, 
care  of  architect.  Stone,  2%  stories,  58x30 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  will 
take  bids  in  one  week. 

Residence,  Noble,  Pa.  Architect,  J.  Fletch¬ 
er  Street,  129  South  Fifth  street.  Owner,  W. 
J.  Rafetto,  Noble,  Pa.  Architect  taking  re¬ 
vised  bids  due  as  soon  as  possible.  J.  Sims 
Wilson  Go.,  1125  Brown  street;  W.  John  Stev¬ 
ens',  Inc.,  Wyncote,  Pa.,  and  E.  Allen  Reeves, 
Inc.,  Abington,  Pa.,  are  figuring. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg,  Pa.  Bids  will  be  opened  April  18th 
at  10  A.  M.  for  the  construction  of  following 
roads.  Forms  and  specifications  free.  Plans, 
$2.50  per  set  at  State  Highway  Department. 

Armstrong  County,  Route  69,  North  Buf¬ 
falo  and -East  Franklin  Township  and  West 
Kittaning  Borough.  Length,  30,191  feet.  One 
course  reinforced  concrete.  Certified  check, 
$4,000. 

Armstrong  County,  R-67,  A-1541,  Nanor 
Township,  10,560  feet.  One  course  reinforced 
concrete  and  hillside  vitrified  brick.  Certi¬ 
fied  check,  $2,000. 

Blair  County,  R-57,  Snyder  Township, 
17,120  feet.  One  course  reinforced  concrete. 
Certified  check,  $3,500. 

Cambria  County,  R-276,  Summerhill  and 
Portage  Townships,  Wilmore  and  Portage 
Boroughs,  21,454  feet.  One  course  reinforced 
concrete.  Certified  check,  $4,000. 

Chester  County,  R-147,  West  Vincent,  East 
Nantmeal  and  South  Coventry  Townships,  21,- 
294  feet.  One  course  reinforced  concrete.  Cer¬ 
tified  check,  $4,000. 

Clarion  County,  R-214,Toby  and  Madison 
Townships  and  Rimbersburg  Borough,  15,335 
feet.  One  course  reinforced  concrete.  Certi¬ 
fied  check,  $3,500. 

Clearfield  County,  R-234,  A-1477,  Irvona 
Borough,  3,905  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,000. 

Clearfield  County,  E-1221,  A-1729,  Mahaffey 
Borough,  4,187  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,000. 

Clearfield  County,  R-234,  Woodward  Town¬ 
ship,  6,186  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $1,500. 

Clearfield  County,  R-234,  Houtzdale  Bor¬ 
ough,  4,092  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Certified 
check,  $1,000. 

Clearfield  County,  A-1725,  Bradford  Town¬ 
ship,  3,706  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $1,000. 

Crawford  County,  R-84,  Hayfield,  Venango 
and  Woodcock  Townships  and  Venango  and 
Saegertown  Boroughs,  24,289  feet.  One  course 
reinforced  concrete.  Certified  check,  $4,000. 

Crawford  County,  R-207,  East  Fairfield  and 
Wayne  Townships  and  Cochranton  Borough, 
43,691  feet.  Either  bituminous  surface  course 
on  concrete  foundation  and  one  course  rein¬ 
forced  concrete  or  one  course  reinforced  con¬ 
crete.  Certified  check,  $4,000. 


Crawf  ord-Venango  Counties,  R-89,  Ran¬ 
dolph  and  Troy  Townships,  Crawford  County, 
and  Plum  Township,  Venango  County,  31,562 
feet.  One  course  reinforced  concrete.  Cer¬ 
tified  check,  $4,000. 

Erie  County,  R-295,  Platea  Borough,  7,977 
feet.  Either  bituminous  surface  course  on 
concrete  foundation  or  one  course  reinforced 
concrete.  Certified  check,  $1,500. 

Indiana  County,  R-68,  Center,  Blaklick  and 
Burrell  Townships,  21,050  feet.  One  course 
reinforced  concrete.  Certified  check,  $4,000. 

Erie  County,  A-1641,  Fairview  Township, 
1,022  feet.  Either  bituminous  macadam 
(penetration  method)  on  a  broken  stone  base 
or  one  course  reinforced  concrete.  Certified 
check,  $1,000. 

Jefferson  County,  R-60,  Reynoldsville  Bor¬ 
ough,  Winslow  and  Pine  Creek  Townships, 
30,342  feet.  One  course  reinforced  concrete. 
Certified  check,  $4,000. 

Lackawanna  County,  R-322,  A-1652,  Scott 
Township,  8,648  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,500. 

Lawrence  County,  R-31'5,  A-1774,  Shenango, 
Slippery  Rock  and  Wayne  Townships,  33,327 
feet.  Either  one  course  reinforced  concrete 
or  two  course  reinforced  concrete.  Certified 
check,  $4,000. 

Merer  County,  R-208,  A-1758,  Sandy  Lake, 
Lake  and  Jackson  Townships,  and  Sandy 
Lake  and  Soneboro  Boroughs,  31,659  feet.  One 
course  reinforced  concrete.  Certified  cheek, 
$4,000. 

Mercer  County,  R-238,  A-1754,  Hickory 

Township,  7,528  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,500. 

Mercer  County,  R-208,  A-1752,  Mercer  Bor¬ 
ough,  2,190  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $1,000. 

McKean  County,  RlOO,  A-1525,  Foster 
Township,  7,827  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,500. 

Snyder-Juniata  Counties,  Routes  194  and 
195,  Penn,  Union  and  Chapman  Townships  and 
Susquehanna  Township,  64,056  feet.  Either 
bituminous  surface  course  on  concrete  foun¬ 
dation  or  one  course  reinforced  concrete, 
$4,000. 

Venango  County,  R-90,  A-1828,  Cooperstown 
Borough  and  Jackson  Township,  9,374  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Certified  check,  $1,500. 

Venango  County,  R:218,  A-1829,  Scrubgrass 
and  Clinton  Townships,  34,747  feet.  One 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick,  $4,000. 

Venango  County,  R-91,  A-1820,  Cranberry 
Township,  28,360  feet.  Either  bituminous  sur¬ 
face  concrete  on  concrete  foundation  and  one 
course  reinforced  concrete-,  or  one  course  re¬ 
inforced  concrete.  Certified  check,  $4,000. 

Venango  County,  R-207,  Canal  and  Sugar 
Creek  Townships,  17,452  feet.  One  course  re¬ 
inforced  concrete.  Certified  check,  $3,500. 

Warren  County,  R-279,  A-1811,  Sugar  Grove 
Township,  19,156  feet.  Either  bituminous 
surface  course  on  concrete  foundation  and 
one  course  reinforced  concrete  or  one  course 
reinforced  conrcete.  Certified  check,  $3,500. 

Warren  County,  A-1846,  Sheffield  Township, 
1,015  feet.  One  course  reinforced  concrete. 
Certified  check,  $1,000. 

York  County,  R-216,  R-333,  Red  Lion  Bor¬ 
ough,  8,078  feet.  Either  bituminous  surface 
course  on  concrete  foundation  or  one  course 
reinforced  concrete.  Certified  check,  $1,500. 

York  County,  R-388,  York,  Windsor  and 
North  Hopewell  Townships,  13,911  feet.  One 
course  reinforced  concrete.  Certified  check, 
$3,000. 

York  County,  R-250,  Newberry  Township, 
Lewisberry  Borough  and  Fairview  Township, 
18,545  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  Certified  check, 
$3,500. 
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York  County,  R-230,  West  Manchester  and 
Jackson  Townships  and  Spring  Grove  Bor¬ 
ough,  25, 8>83  feet.  One  course  reinforced  con¬ 
crete.  Certified  check/ $4,000. 

Viaduct  and  Approaches,  Leiper ’s  Quarry, 
Route  225,  Delaware  County.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Con¬ 
crete,  526  feet  6  inches  long  and  23  feet  wide, 

I, 129  feet  bituminous  macadam  surface  course 
(penetration  method)  on  either  broken  stone 
base  or  Telford  stone  base,  course  18  feet 
wide.  Certified  check  for  $3,500  required. 
Owners  taking  bids  due  April  18th  at  2  P.  M. 

Road  Work,  Pennsylvania.  The  following 
bids  are  due  April  19th  at  10  A.  M. 

Allegheny  County,  R-70,  Springdale  and 
East  Deer  Township,  13,365  feet.  One  course 
reinforced  concrete.  Certified  check,  $3,000. 

Armstrong  County,  R-251,  A-1455,  East 
Franklin  Township,  19,224  feet.  One  course 
reinforced  concrete.  Certified  check,  $3,500. 

Beaver  County,  A-254,  Center  Township, 
2,990  feet.  One  course  reinforced  concrete. 
Certified  check,  $1,000. 

Blair  County,  R-55,  Logan  and  Antis  Town¬ 
ships,  33,432  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $4,000. 

Cambria  County,  R-62,  West  Carroll,  East 
Carroll  and  Susquehanna  Townships,  Spangler 
and  Carrolltown  Boroughs,  32,322  feet.  One 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick.  Certified  check,  $4,000. 

iCealrfield  County,  A-1724,  Bradford  Town¬ 
ship  ,16,074  feet.  One  course  reinforced  con¬ 
crete,  $3,500. 

Clearfield  County,  R-59,  Curwensville  and 
Grampion  Boroughs,  Pike,  Penn  and  Bloom 
Townships,  53,230  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $4,000. 

Clearfield  County,  R-276,  Bigler  Township, 

II, 923  feet.  One  course  reinforced  concrete. 
Certified  check,  $2,000. 

Clearfield  County,  R-234,  Coalport  Borough, 
4,085  feet.  One  course  reinforced  concrete. 
Certified  check,  $1,000. 

Crawford  County,  R-207,  West  Mead  Town¬ 
ship,  22,608  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $4,000. 

'Crawford  County,  R-89,  East  Mead  and  Ran¬ 
dolph  Townships,  30,022  feet.  One  course  re¬ 
inforced  concrete.  Certified  check,  $4,000. 

Erie  County,  A-llll,  Girard  Township  and 
Girard  Borough,  9,822  feet.  Either  bitumin¬ 
ous  surface  course  on  concrete  foundation  or 
one  course  reinforced  concrete.  Certified 
check,  $1,500. 

Jefferson  County,  R-61,  Pine  Creek  Town¬ 
ship,  8,724  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $1,500. 

Lackawanna  County,  R-365,  A-1759,  North 
Abington  and  Benton  Townships,  24,880  feet. 
One  course  reinforced  concrete.  Certified 
check,  $4,000. 

Mercer  County,  R-208,  A-1757,  Sandy  Lake 
Township  and  Borough,  23,233  feet.  One 
course  reinforced  concrete.  Certified  check, 

$4,000. 

Mercer  County,  R-238,  A-1753,  Sharpsville 
Borough  and  Hickory  Township,  4,974  feet. 
One  course  reinforced  concrete.  Certified 
check,  $1,000. 

Mercer  County,  R-312,  A-1750,  Pine,  Wolf 
Creek  and  Worth  Townships,  30,726  feet.  One 
course  reinforced  concrete.  Certified  check, 
$4,000. 

Mercer  County,  A-1751,  Delaware  Township 
and  Fredonia  Borough,  12,953  feet.  One  course 
reinforced  concrete.  Certified  check,  $1,500. 

Mercer  County,  R-82,  Sugar  Grove  Town¬ 
ship,  14,582  feet.  Either  bituminous  surface 
course  on  concrete  foundation  or  one  course 
reinforced  concrete.  Certified  check,  $3,500. 

Venango  County,  R-207,  Frenh  Creek  Town¬ 
ship,  Canal  Township,  27,676  feet.  One  course 
reinforced  concrete.  Certified  check,  $4,000. 

Monroe  County,  R-165,  A-1665-1666,  Ross 
and  Hamilton  Townships,  18,045  feet.  One 


course  reinforced  concrete.  Certified  cheek, 
$3,500. 

Perry  County,  R-195,  Buffalo  Township  and 
Liverpool  Borough,  38,672  feet.  Either  bi¬ 
tuminous  surface  course  on  concrete  founda¬ 
tion  or  one  course  reinforced  concrete.  Cer¬ 
tified  check,  $4,000. 

Susquehanna  County,  R-174,  Harford  Town¬ 
ship,  18,770  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $3,500. 

Venango  County,  R-2'18,  A-1827,  Irwin  and 
Clinton  Townships  and  Clin'tonville  Borough, 
32,167  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  Certified  check, 
$4,000. 

Venango  County,  A-1856,  Cornplanter  Town¬ 
ship,  15,560  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $3,000. 

Warren  County,  A- 1812,  Freehold  Township, 
18,288  feet.  Either  bituminous  surface  course 
on  concrete  foundation  and  one  course  rein¬ 
forced  concrete  or  one  course  reinforced  con¬ 
crete.  Certified  check,  $3,500. 

York  County,  R-190,  Welisville  Borough, 
Washington  and  Warrington  Townships, 
18,340  feet.  One  course  reinforced  concrete. 
Certified  check,  $3,500. 

York  County,  R-216,  Chanceford  and  Wind¬ 
sor  Townships,  25,145  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $4,000. 

York  County,  R-332,  Springgarden,  Windsor 
and  Springettsbury  Townships,  26,600  feet. 
One  course  reinforced  concrete.  Certified 
check,  $4,000. 


Pennsylvania 
Contracts  Awarded 

Theatre,  Stores,  Offices  and  Apartment,  Mt. 

Carmel,  Pa.,  $200,000.  Architect,  William  H. 
Lee,  32  South  Seventeenth  street.  Owners, 
Chamberlain  Amusement  Co.,  Shamokin,  Pa. 
Brick,  steel,  concrete  and  terra  cotta,  3  sto¬ 
ries,  100x150  feet.  Contract  awarded  to  John 
R.  Wiggins  Co.,  Inc.,  Eighteenth  and  Cherry 
streets,  Philadelphia. 

Residence  (alts.),  Lansdowne,  Pa.  Archi¬ 
tects,  Heacock  &  Hokanson,  Bailey  Building, 
Philadelphia.  Owner,  Robert  L.  McLean, 
Lansdowne,  Pa.  General  alterations  and  ad¬ 
ditions,  heating  and  lighting  extensions,  pine 
floors.  Contract  awarded  to  J.  Howard  Rob¬ 
erts,  Lansdowne,  Pa. 

Residence,  Glenside,  Pa.  Architect,  Horace 
Trumbauer,  Land  Title  Building.  Owner,  E. 
Nelson  Weir,  Glenside,  Pa.  Stone,  2 y2  stories, 
36x27  feet,  shingle  roof,  oak  and  pine  floors, 
tile  work,  bond  (heating,  lighting  and  plumb¬ 
ing  reserved).  Contract  awarded  to  J.  Y. 
Loux,  Fifteenth  and  Hunting  Park  avenue. 

Memorial  Science  Building,  Locust  and 
Monaeacy  streets,  Bethlehem.  Architect,  H. 
J.  Weigner,  Bethlehem  Trust  Building,  Beth¬ 
lehem,  Pa.  Owners,  Moravian  College  and 
Theological  Seminary,  care  of  architect. 
Brick,  steel,  3  stories,  40x70  feet,  slate  roof, 
hardwood  floors,  hollow  tile,  metal  lath,  hot 
water  heat,  electric  light,  tile  work,  roof  ven¬ 
tilators,  concrete  stairs.  Contract  awarded  to 
F.  F.  Speck  Const.  ’Co.,  51  W.  Wall  street, 
Bethlehem,  Pa. 

Residence  and  Garage,  Noble,  Pa.,  $25,000. 
Architect,  C.  R.  Henricks,  care  of  owner. 
Owner,  Harry  Sarfert,  Noble,  Pa.  Stone,  2 y2 
stories,  26x38  feet  and  20x22  feet,  slate  roof, 
cement  work,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  W.  John  Stevens,  Inc.,  Wyncote,  Pa. 

Residence  (alts.),  Ardmore,  Pa.  Architects, 
Bailey  &  Bassett,  421  Chestnut  street.  Own¬ 
er,  T.  Bailey,  Ardmore,  Pa.  Remodeling  ex¬ 
terior  of  house,  hollow  tile  and  plaster,  tile 
work,  plumbing.  Contract  awarded  to  Gray 
Brothers,  Rosemont,  Pa. 

Store  (alts.),  526  Hamilton  street,  Allen¬ 


town,  Pa.  Architect,  Edwin  A.  Roth,  Drexel 
Building,  Philadelphia.  Owner,  Samuel  Roth, 
645  North  Second  street,  Allentown,  Pa.  Gen¬ 
eral  interior  alterations,  '  flush  bulks,  plate 
glass.  Contract  awarded  to  Harvey  E.  Gery, 
1425  Union  street,  Allentown,  Pa. 

Store  Building,  Mahanoy  City,  Pa.  Archi¬ 
tect,  William  H.  Lee,  32  South  Seventeenth 
street,  Philadelphia.  Owner,  Harry  Levitt, 
Shenandoah,  Pa.  Brick,  2  stories,  25x125  feet, 
(composition  roof,  pine  floors,  steam  heating, 
electric  lighting.  Contract  awarded  to  A.  L. 
(Graff,  Tamaqua,  Pa. 

Residence,  Merion,  Pa.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  130  Otis  Building. 
Owner,  Edwin  S.  Sebenck,  Merion,  Pa.  Stone, 
2 y2  stories,  57x28  feet  and  14x26  feet,  oak 
and  pine  floors,  hot  water  heat,  electric  light¬ 
ing.  Contract  awarded  to  Alfred  James,  5000 
Sansom  street. 

Store  and  Dance  Hall,  Luzerne,  Pa.  Archi¬ 
tect,  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owner,  C.  Spiegel,  Luzerne, 
Pa.  Brick,  steel,  2  stories,  40x80  feet,  corru¬ 
gated  roof,  hardwood  floors.  Contract  award¬ 
ed  to  William  Whitesell,  Westmoore,  Pa. 

Residence,  Taylor,  Pa.  Architect,  Morris 
&  McHale,  Mear  Building,  Scranton,  Pa.  Own¬ 
er,  J.  A.  Powell,  Taylor,  Pa.  Frame  and 
stpcco,  2  stories,  32x36  feet,  tile  roof,  hard¬ 
wood  floors,  vapor  heat,  electric  light,  tile 
work.  Contract  awmrded  to  Taylor  Duryea 
Lumber  Co.,  Taylor,  Pa. 

Bank  (alts.),  Wilkes-Barre,  Pa.  Architects, 
Sturdevant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owners,  Union  Savings  Bank 
&  Trust  Co.,  Wilkes-Barre,  Pa.  New  front, 
hardwood  floors,  steam  heat,  electric  light, 
tile  work.  Contract  awarded  to  Shepherd 
Const.  Co.,  Miners’  Bank  Building,  Wilkes- 
Barre. 

Bank  (alts,  and  add.),  Honesdale,  Pa.  Ar¬ 
chitect,  Edward  Langley,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  Dime  Bank 
of  Honesdale,  care  of  Mr.  Wright,  cashier, 
Honesdale,  Pa.  Limestone,  brick,  1  story, 
50x65  feet,  tin  roof,  marble  floors,  electric 
light,  marble  work,  metal  lath,  metal  window 
guards,  bank  fixtures.  Contract  awarded  to 
Shepherd  Const.  Co.,  Miners’  Bank  Building, 
Wilkes-Barre,  Pa. 

Residences  (alts.),  Abington,  Pa.  Archi¬ 
tect,  H.  Rex  Stackhouse,  129  South  Fifth 
street,  Philadelphia.  Owner,  E.  Raymond  Am¬ 
bler,  Abington,  Pa.  Stone-  and  frame,  2 y2  sto¬ 
ries,  55x30  feet,  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Stahl  &  Walton,  Willow 
Grove,  Pa. 

Office  Building,  Danville,  Pa,.,  $25,000.  Ar¬ 
chitect,  John  E.  Bullock,  34-  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Jouvand 
&  Lavigne,  Inc.,  Danville,  Pa.  Brick,  steel 
and  cut  stone,  2  stories,  65x35  feet,  slag  roof, 
cement  and  concrete  floors,  plumbing,  rolled 
steel  sash,  iron  work.  Contract  awarded*  to 
E.  R.  Hall,  34  South  Seventeenth  street,  Phil¬ 
adelphia. 


New  Jersey 
Construction  News 

Residence,  Haddonfield,  N.  J.  Architect, 
Charles  R.  Peddle,  136  South  Fourth  street, 
Philadelphia.  Owner,  R.  W.  Wythes,  Haddon¬ 
field,  N.  J.  Frame  and  shingle,  2%  stories, 
26x36  feet,  shingle  roof,  hardwood  floors,  elec¬ 
tric  lighting,  heat  undecided.  Plans  in  pro¬ 
gress. 

Residence,  Pitman,  N.  J.  Architect,  Charles 
R.  Peddle,  136  South  Fourth  street,  Philadel¬ 
phia.  Owner,  Peter  S.  Scott,  Pitman,  N.  J. 
Brick,  2y2  stories,  30x40  feet,  wing  15x20 
feet,  slate  roof,  hardwood  floors,  electric  light, 
heat  undecided.  Plans  in  progress. 

Residence,  Merchantville,  N.  J.  Architect, 
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Charles  R.  Peddle,  136  South  Fourth  street, 
Philadelphia.  Owner,  E.  H.  Robinson,  care 
of  architect.  Frame,  shingle  and  stucco,  2 y2 
stories,  30x40  feet,  wing  15x20  feet,  shingle 
roof,  hardwood  floors,  electric  light.  Plans  in 
progress. 

Passenger  Station,  Fourteenth  street,  Ocean 
City,  N.  J.  Architect,  Samuel  Wagner,  Pend¬ 
ing  Terminal,  Philadelphia.  Owners,  Atlantic 
Railroad,  Philadelphia  and  Beading  Eailroad, 
Beading  Terminal.  Brick,  1  story,  32x15  feet, 
platform  111x30  feet,  asbestos  built-uip  roof, 
concrete  floors,  electric  lighting,  iron  work. 
Owner  taking  bids  due  April  7th. 

Store  and  Apartments,  Merehantville,  N.  J. 
Architects,  Platt  &  Fields,  1524  Chestnut 
street,  Philadelphia.  Owner,  William  N. 
White,  Merehantville,  N.  J.  Brick  and  steel, 
2  stories,  40x50  feet,  slag  roof,  pine  and  oak 
floors,  metal  lath,  iron  work.  Architects  tak¬ 
ing  bids  due  April  7th.  C.  C.  Edelman,  1627 
Sansom  street,  is  figuring. 

Exposition  Buildings  (2),  Trenton,  N.  J.  Ar¬ 
chitect,  William  A.  Klemann,  First  National 
Bank  Building,  Trenton.  Owners,  Interstate 
Fair  Association,  care  of  architect.  Steel,  tile, 
stucco,  2  stories,  200x200  feet,  70x145  feet, 
asbestos  shingle  roof,  concrete  floors,  electric 
light,  rolled  steel  skylights,  terra  cotta.  New¬ 
ton  A.  K.  Bugbee,  206  East  Hanover  street, 
Trenton,  N.  J.,  taking  sub-bids. 

Laundry  (add.),  East  State  street,  Trenton, 

N.  J.  Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owners,  Trenton  Bough  Dry 
Laundry,  East  State  street,  Trenton.  Brick, 
1  story,  25x100  feet,  slag  roof,  concrete  floors, 
electric  light,  skylights,  roof  ventilators.  Ar¬ 
chitect  taking  bids  due  April  7th.  J.  H.  Mor¬ 
ris,  Broad  and  Hudson  streets;  N.  Milgaten, 
550  South  Warren  street;  Harrison  &  Fisher, 
S.  W.  Mathers  &  Son,  Greenwood  and  Canal 
streets;  Edward  LaBue,  53  &outh  Hermitage 
avenue;  Fred  B.  Parker,  327  Calhoun  street; 
Burton  &  Burton,' American  Mechanics’  Bank 
Building,  all  of  Trenton,  N.  J.,  are  figuring. 

Residence,  Bellevue,  N.  J.  Architect,  J. 

O.  Hunt,  Hunt  Building,  Trenton,  N.  J.  Own¬ 
er,  Joseph  Brearley,  403  Market  street,  Tren¬ 
ton,  N.  J.  Brick,  frame,  2 y2  stories,  24x44 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light.  Architect  taking  bids 
due  April  3rd.  Edward  LaBue,  53  South  Her¬ 
mitage  street;  S.  W.  Mather  &  Son,  Green¬ 
wood  and  Canal  streets;  Thomas  M.  Day  & 
Son,  1109  Greenwood  avenue;  Burton  &  Bur¬ 
ton,  American  Mechanics’  Bank  Building;  J. 
H.  Morris,  Broad  and  Hudson  streets;  I.  H. 
Clayton,  American  Mechanics’  Bank  Build¬ 
ing;  Harrison  &  Fisher,  H.  J.  Barnett,  401 
Johnson  street,  and  Jackson  Brothers,  Tren¬ 
ton,  figuring. 

School  Buildings,  Scudder’s  Farm,  near 
Trenton  Junction,  N.  J.  Architects,  Guilbert 
&  Betelle,  Newark,  N.  J.,  and  A.  H.  Moses, 
Camden,  N.  J.  Owners,  School  Commission¬ 
ers  of  New  Jersey,  State  House,  Trenton. 
Lowest  bids  submitted  by  Wills,  Bill  &  Co., 
1706  Sansom  street,  Philadelphia,  $279,430. 
Heating,  Dickman  Heat  &  Power  Co.,  Cam¬ 
den,  N.  J.,  $34,332.23.  Electric  work,  Buzby 
&  Thomas,  $10,700.  Plumbing,  Jenigan  & 
Peoples  Co.,  Newark,  N.  J.,  $28,513.  Sewage 
Disposal  Plant,  Simpson  Brown  Co.,  90  West 
street,  New  York  City,  $16,180. 

Residence,  Moorestown,  N.  J.  Architect, 
JMgar  A.  Wightman,  Heed  Building,  Philadel¬ 
phia.  Owner,  P.  B.  Lovell,  Moorestown,  N.  J. 
Frame,  2  stories,  22x35  feet,  shingle  roof, 
hardwood  floors,  hot  air  heat,  electric  light, 
tile  work.  Owner  is  taking  bids. 

Residence,  Pennington,  N.  J.  Architect,  J. 
O.  Hunt,  Hunt  Building,  Trenton,  N.  J.  Own¬ 
er,  C.  Windham,  Pennington,  N.  J.  Frame,  1% 
stories,  24x40  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 


Residence,  Beeehwood  avenue,  Trenton,  N. 
J.  Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owner,  Miss  Gertrude  Wool- 
sey  , State  House,  care  of  architect.  Frame, 
1 %  stories,  24x40  feet,  hardwood  floors,  hot 
water  heat,  electric  light.  Plans  in  progress. 

Store  and  Office  (add.),  Montgomery  and 
Hanover  streets,  Trenton.  Architects,  Fowler 
&  Seaman,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Fitz  Charles  Dry  Goods 
Co.,  on  premises.  Brick,  5  stories,  25x62  feet, 
slag  roof,  pine  floors,  tile,  marble  and  ter- 
razzo^  work  (heating,  plumbing  and  electric 
work  reserved).  Revised  plans  in  progress. 

Residence,  Morrisville  Heights,  Trenton, 
N."  J.  Architect,  Walter  Hankin,  39  West 
State  street,  Trenton,  N.  J.  Owner,  William 
R...  Dollon,  Trenton,  N.  J.  Frame,  2 y2  stories, 
36x24  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Archi¬ 
tect  will  be  ready  for  bids  April  5th. 

State  Hospital  (add.),  Trenton,  N..J.  Ar¬ 
chitects,  Department  ...  of  Institutions  and 
Agencies,  Division  of  Architecture  and  Con¬ 
struction,  State  Capitol,  Trenton,  N.  J.  Own¬ 
ers,  State  of  New  Jersey,  Warden  Natchley, 
on  premises.  Steel,  1  and  2  stories,  irregular 
size,  slate  roof,  composition  and  hardwood 
floors,  electric  light,  tile  and  marble  work, 
hollow  tile.  Beady  for  bids  due  April  19th. 

Residence  (alts,  and  add.)  and  Garage,  Ivy 
Court,  Trenton,  N.  J.  Architect,  J.  O.  Hunt, 
Hunt  Building,  Trenton,  N.  J.  Owner,  Charles 
Swan,  Ivy  Court,  Trenton,  N.  J.  Brick,  1 
story,  18x18  feet,  slate  roof,  concrete  floors, 
electric  lighting.  Architect  will  be  ready  for 
bids  April  7th. 

Caddy  House  and  Garage,  Tavistock,  N.  J., 
near  Haddonfield,  N.  J.  Architect,  Charles  B. 
Peddle,  136  South  Fourth  street,  Philadelphia. 
Owners,  Tavistock  Country  Club,  on  premises. 
Frame,  1  story,  irregular  in  size.  Contract 
awarded  to  H.  G.  Hinchman,  Camden,  N.  J. 


Delaware 

Construction  New6 

Apartment  and  Store,  Wilmington,  Del.  Ar¬ 
chitect,  E.  C.  May,  Dupont  Building,  Wilming¬ 
ton,  Del.  Owner,  T.  E.  Coletta,  care  of  archi¬ 
tect.  Brick,  terra  cotta,  3  stories,  85x25  feet, 
tile  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile,  marble  and  terrazzo  work, 
hollow  tile,  roof  ventilators,  metal  weather 
strips,  metal  bulks.  Architect  has  received 
bids. 

Stores  (2),  144-46-48  Main  street,  Newark, 
Del.  Architect,  J.  A.  McKibbin,  Industrial 
Trust  Building,  Wilmington.  Owner,  I.  Mar- 
ritz,  care  of  architect.  Brick,  1  story,  8x20 
feet,  new  front,  plate  glass,'  electric  light,  tile 
work.  Architect  has  received  bids. 

Home  (Power  House,  Laundry,  Landscape 
Grading  and  Sewage  Disposal),  Newtown 
Square,  Pa.  Architect,  Clarence  Brazer,  Cro- 
zer  Building,  Chester,  Pa.  Owners,  Dunwoody 
Home,  care  of  architect.  Fireproof  construc¬ 
tion,  3  stories,  280x30  feet,  26x40  feet,  tile 
and  hardwood  floors.  Architect  taking  bids 
due  April  7th. 

Church,  Eighteenth  and  Boulevard,  Wil¬ 
mington,  Del.  Architects,  Brown  &  White- 
side,  Dupont  Building,  Wilmington,  Del.  Own¬ 
ers,  Hanover  Church,  Charles  H.  Bohner,  Wil¬ 
mington,  Del.  Stone.  Sketches  in  progress. 

Parsonage  and  Community  Building  (alts, 
and  add.),  Harris  street,  Wilmington.  Archi¬ 
tect,  private  plans.  Owners,  Harris  Street 
Methodist  Episcopal  Church,  on  premises. 
Brick,  cut  stone,  1  story  and  basement,  90x50 
feet,  slate  roof,  oak  floors,  hot  water  heat,, 
electric  light,  tile  and  marble  work,  sheet 
metal  work.  Owner  has  received  bids. 


The  Truscon  Steel  Company,  B.  J.  Sigmund, 
manager,  have  moved  their  offices  from  the 
Commonwealth  Building  to  1432  South  Penn 
Square,  Philadelphia.  The  Truscon  Steel  Com¬ 
pany  manufactures  and  sells  steel  sash,  steel 
buildings,  metal  lath,  reinforcing  steel,  flore- 
tyle,  hy  rib  and  steel  joists. 

The  Truscon  Laboratories,  George  J.  Mc¬ 
Laughlin,  manager,  have  moved  their  offices 
from  the  Commonwealth  Building  to  1432 
South  Penn  Square,  Philadelphia.  The  Trus¬ 
con  Laboratories  manufacture  waterproofing, 
dampproofing  and  floor  hardener. 

Bowden  Construction  Company,  Builders, 
formerly  of  Presser  Building,  have  moved  to 
1935  Chestnut  Street,  Philadelphia. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  March 
27,  1922.  Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  May  1,  1922,  for  the  con¬ 
struction  of  twenty-six  buildings  for.  the 
U.  S.  Veterans’  Hospital,  Tuskegee,  Alabama, 
and  separate  bids  for  the  mechanical  equip¬ 
ment  for  the  same,  except  elevators  and  light¬ 
ing  fixtures;  all  in  accordance  with  drawings 
and  specifications,  which  may  be  obtained  at 
this  office  on  or  after  March  31,  1922,  in  the 
discretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 


supply  you  every 
morning  with  re¬ 
ports  of  prospec¬ 
tive  construction 
work  in  Eastern 
Pennsylvania, 
Southern  New 
Jersey  and  Del¬ 
aware. 

RELIABLE 

Advance 

Information 

for  progressive  sales¬ 
men,  furnishing  any 

materials  or  service 
on  buildings. 

Sample  Sheets 

mailed  for  your  inspec¬ 
tion. 

DAILY'  BUILDING  NEWS 

1530  Chestnut  St.,  Philadelphia 


Reference  Directory  for  Arc^w“ 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Aye.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S.  . . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co.  . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E.,  ^  ,  „„ 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  .  .4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co .  . .  .1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  31  ATE  RIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 336  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila, 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil$. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W.  . . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  ft  Steel  Co... 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St„  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.t  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros.  . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  ft  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  ft  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  ft  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St„  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co - 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  ft  Steel  Co... 1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J.,  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French.  Samuel  H..  &  Co . 4th  and  Callowhill  Sts. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS* 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co.  . .....1311-13  Arch  St.,  Phila. 

Miller,  Henry  M.  . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . ...Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . .2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co.  . . Bethlehem,  Pa. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co.  . . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . 115  S.  30th  St.,  Phua. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . .27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave , 


SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingseasing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingaesaing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  ft  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  ft  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  ft  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co . Bulletin  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St„  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

\  232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 

THE  FAIRLAMB  CO.  - 


115  to  121  S.  30th  Street 
Philadelphia 


SEWER  PIPE 


FLUE  LINING 


WALL  COPING 


PAVING  BRICK 


J.  J.  Fitzgerald  4  Company 

CLAY  PRODUCTS 

Office  and  Warehouses 

SECOND  AND  BUTLER  STREETS 
PHILADELPHIA,  PA. 

SHALE  AND  FIRE  CLAY  PRODUCTS 


FIRE  BRICK 
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Entered  at  the  Philadelphia  Pott  Office  as  Second-Class  Matter 

Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally 
Located  Showrooms  to  Inspect 

"RICHARDSON'  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  laundry  Heaters  Has  Ranges 

Coal  and  Combination  Ranges 


Bell  Phone : 
Locust  5726 
Locust  5727 


Keystone  Phone : 
Race  3289 
Race  3289 


PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 

Tie  Rod  System 


TIE  ROD 


METAL  STRINGER 


INTERLOCKING  TREAD  AND  RISER 


Photostat 

QUICK - ERRORLESS 


A  METHOD  OF  FAC  SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia 


TRIJSCON  STEEL  COMPANY 

B.  J.  SIGMUND,  Manager 

Announces  its  Removal  to 

1432  S.  Penn  Square 


Bell  Phones:  Spruce  6470,  6471 


Keystone  Phones :  Race  7486,  7487 

-► 


Steel  Sash  Steel  Buildings  Metal  Lath 
Reinforcing  Steel  Floretyle  Hy-Rib  Steel  Joists 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone: 

Park  3047 


Estimates  Cheerfully  Given.  If  it's  PAINTING,  See  Me 

ML  H.  CLARK 

CONTRACTOR 

General  Painting  and  Glazing 
SSth  and  Larch  wood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  CottaWorks,Crum  Lynne, Pa. 


J.M. IRWIN  &CO. 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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jLgh 

JggL  f  ^ 

We  have  installed  out 

[  on  some  of  the  largest 

1  buildings  in 

I  PHILADELPHIA 

If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
W  UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

Hat  low  prices 

lO  DESIGNS -ALL  SIZES 


PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7194 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PflllA.,  PA. 


HjBCKjBfcOS.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  Phila. 

Camden,  N  J.,  Lanadowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


Waterproof 


A  Pure  Carbon  Ink 
Jet  Black 
Freely  Flowing 
Non-Corrosive 
Absolutely  Waterproof 


Drawing  Ink 


Drys  with  a  soft,  satin 
finish,  a  distinct  benefit 
to  the  draftsman’s  eyes 
Made  in  Colors 


Color  Card  on  Request 

F.WEBER  CO. 

1  I2S  Chestnut  Street 


‘CONSULT  US  AND  KEEP  DRY” 

AQUABAR 

WATERPROOFING  PRODUCTS 

DAMPl’ROOFING 
FOR - 

FOUNDATIONS 


No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  below  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


F  rench’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD — A  Combination  white  paint. 
CROWN  PAINTS-Ready  Mixed,  semi-liquid,  paste. 
COLORS— in  oil  Japan,  distemper,  dry. 

VARNISHES— Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


HEATING 

i  BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 
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Store,  Club  and  Social  Rooms,  3306-08  Ger¬ 
mantown  avenue.  Architect,  William  H. 
Woofers,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owners,  'Tioga  Business  Men’s  Asso¬ 
ciation,  care  of  architect.  Brick  and  steel,  2 
stories,  40x110x125  feet,  slag  roof,  maple  and 
cement  floors,  electric  light.  Revised  plans  in 
progress. 

Sherwood  Exchange  (alts,  and  add.),  Fifty- 
seventh  and  Chestnut  streets.  Architect, 
John  T.  Windrim,  Commonwealth  Building, 
Philadelphia.  Owners,  Bell  Telephone  Co., 
Seventeenth  and  Parkway,  Philadelphia.  Ar¬ 
chitect  taking  bids  due  April  14th. 

Building  (alts.),  Letitia  street  Building, 
rear  of  121  Chestnut  street.  Architect,  A.  H. 
Brockie,  254  South  Fifteenth  street.  Owners, 
George  McFadden  &  Bro.,  121  Chestnut  street. 
New  skylights  (steel),  sheet  metal  work, 
painting,  glazing.  Architect  taking  bids. 

Residences  (24),  Fifty-sixth  and  Gainor’s 
Road,  Philadelphia.  Architect,  E.  Allen  Wil¬ 
son,  1208  Chestnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Stone,  brick  and  stucco, 
2  stories,  (22)  18x34  feet,  (2)  18x46  feet,  tile, 
slate,  tin  and  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  garages  in  basement,  cement  work. 
Clarence  E.  Fox,  Fortieth  and  Lancaster  ave¬ 
nue,  is  taking  sub-bids. 

Church  (alts.),  Thirteenth  and  Chestnut 
streets,  Philadelphia.  Architects,  Hoffman 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owners,  St.  John’s  Roman  Catholic  Church, 
care  of  Rev.  F.  X.  Wastle,  on  premises.  Venti¬ 
lating  system  in  basement,  brick  work,  paint¬ 
ing,  glazing,  iron  work.  Architects  sub¬ 
letting  and  building. 

Residence  and  Store  (add.),  3415  Haver- 
ford  avenue,  $2,500.  Architect,  private  plans. 
Owner,  D.  lero,  519  Christian  street,  Phila¬ 


delphia.  Brick,  1  story,  22x25  feet,  slag  roof, 
yellow  pine  floors.  Owner  will  build. 

Nurses’  Home  and  Rebuilding  of  Green 
House,  Thirty-fourth  and  Pine  streets.  Ar¬ 
chitect,  P.  H.  Johnson,  1713  Sansom  street, 
Philadelphia.  Owners,  Department '  of  Pub¬ 
lic  Health,  Bureau  of  Hospital,  C.  L.  Furbush, 
M.  D.,  Director,  City  Hall  584,  Philadelphia. 
Brick,  cut  stone,  steel  and  terra  cotta,  5  sto¬ 
ries,  39x46  feet,  slag  roof,  granolithic  and 
pine  floors,  hollow  tile,  metal  lath,  roof  ven¬ 
tilators,  metal  weather  strip,  waterproofing, 
iron  work  and  stairs,  marble  and  terrazzo 
(heating,  lighting  and  plumbing  separate 
bids).  Owners  taking  bids  due  April  20th 
at  noon. 

Recreation  Centre,  Wakeling,  Rutland, 
Dyre  and  Luige  sts.,  Frankford,  Philadelphia. 
Architect,  J.  P.  B.  .Sinkler,  12111  Chestnut  st., 
Philadelphia.  Owners,  Department  of  Public 
Works,  Bureau  of  Recreation.  Brick  and  cut 
stone  building,  Barrett  roof,  bronze  work, 
glazing,  grandstand,  running  track,  cement 
work,  painting,  hardware  (lighting  and 
plumbing  separate  bids).  Owners  will  be 
ready  for  bids  in  a  few  days. 

Office  Building,  Juniper  and  Locust  streets, 
Philadelphia.  Architect,  Horace  Trumbauer, 
Land  Title  Building,  Philadelphia.  Owner, 
Louis  J.  Cahan,  Hotel  St.  James,  Thirteenth 
and  Walnuts  sts.  Stone,  steel,  concrete,  brick, 
terra  cotta,  limestone,  18  stories,  53x230  feet, 
electric  lighting,  steam  heating,  elevators, 
tile,  marble  and  terrazzo  work.  Plans  in  pro¬ 
gress. 

Office  Building,  Northwest  Corner  Broad 
and  Locust  streets,  Philadelphia.  Architects, 
Hoffman  Henon,  Inc.,  Finance  Building,  Phil¬ 
adelphia.  Owner,  name  withheld.  Stone, 
steel,  concrete,  brick  and  terra  cotta.  Pre¬ 
liminary  plans  in  progress.  Too  early  for  de¬ 
tails. 


Hospital  Building  (add.),  Broad  and  On¬ 
tario  streets,  Philadelphia.  Architect,  Amos 
W.  Barnes,  10  South  Eighteenth  street.  Own¬ 
ers,  Samaritan  Hospital,  John  McConnell,  su¬ 
perintendent,  premises.  Brick,  front  add.,  4 
stories,  43x76  feet,  rear  add.,  4  stories,  54x109 
feet,  promenade  tile  and  slag  roof,  cement 
and  linoleum  floors,  elevators,  dumb  waiters, 
electric  work,  tile  and  marble  work.  Plans 
about  completed.  Architect  will  be  ready  for 
bids  in  ten  days. 

Building,  1620  Vine  street,  Philadelphia.  Ar¬ 
chitect,  Richard  A.  Kearns,  Jr.,  10  South 
Eighteenth  street,  Philadelphia.  Owners, 
Flood  &  Quinn,  Sixteenth  and  Cherry  streets, 
Philadelphia.  Brick,  2  stories,  16x180  feet, 
slag  roof,  steam  heating,  electric  lighting.  Ar¬ 
chitect  will  be  ready  for  bids  in  one  month. 

Apartments  and  Garage  (alts,  and  add.), 
437  North  Sixty-third  street.  Architect,  Sol 
Kaplan,  929  Chestnut  street,  Philadelphia. 
Owner,  O.  Cutler,  care  of  architect.  Brick,  2 
stories.  Plans  in  progress. . 

Store  and  Apartments  (alts.),  1819  North 
Thirty-first  street.  Architect,  Sol  Kaplan,  929 
Chestnut  street,  Philadelphia.  Owner,  H. 
Abrams,  On  premises.  General  alterations, 
electric  work,  flush  bulks.  Owner  is  ready 
for  bids. 

Theatre  and  Office  Building,  Southwest  Cor¬ 
ner  Sixteenth  and  Market  streets,  Philadel¬ 
phia.  Architect,  Thomas  W.  Lamb,  644 
Eighth  avenue,  New  York  City.  Owners,  Wil¬ 
liam  Fox  Film  Corporation,  126  West  Forty- 
sixth  street,  New  York  City.  Brick,  steel, 
(reinforced  concrete,  stone,  12  stories,  129x129 
feet,  composition  roof,  concrete  floors,  steam 
heat,  electric  light,  hollow  tile,  metal  lath,  ele¬ 
vators.  Architect  will  be  ready  for  bids  in 
three  weeks.  Agents,  Greenfield  &  Taube, 
-Penn  Square  Building. 

Church,  Midvale  avenue,  near  Ridge  ave- 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1  209  Arch  Street,  Philadelphia 

BELL  PHONE,  SPRUCE  1256  KEYSTONE  PHONE,  RACE  3519 

PRINTS 
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Lumber  for  Sale 
HOG  ISLAND 

We  have  taken  over  from  the 
Government  all  of  the  new  and  unused 
Building  Lumber  now  stored  at  HOG 
ISLAND,  and  will  sell  any  quantity 
from  2,000  ft.  to  1,000,000  ft.  at  low 
prices. 

Mostly  long  leaf  Yellow  Pine  and 
Douglas  Fir. 

YELLOW  PINE  SIZES 
from  2  in.  x  4  in.  to  12  in.  x  12  in., 
10  to  30  ft.  long. 

DOUGLAS  FIR  SIZES 
from  3  in.  x  12  in.  to  16  in.  x  16  in.  ; 

lengths  from  20  to  58  ft. 

For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.  Co. 

903  to  949  North  9th  Street 
Philadelphia 


nue,  Falls  of  Schuylkill,  Philadelphia.  Ar¬ 
chitect,  George  I.  Lovatt,  416  Walnut  street, 
Philadelphia.  Owners,  St.  Bridget’s  Roman 
Catholic  Church,  Right  Rev.  Monsignor  W. 
J.  Walsh,  premises.  Granite,  stone,  steel  and 
brick.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Town  Hall,  Germantown  and  Chelten  ave¬ 
nues,  Germantown,  Philadelphia.  Architect, 
John  P.  B.  iSinkler,  1211  Chestnut  street, 
Philadelphia.  Owners,  City  of  Philadelphia, 
Department  of  Public  Works,  City  Hall. 
Brick,  steel  and  concrete,  3  stories,  80x150 
feet,  electric  light,  steam  heating.  Plans  in 
progress.  Will  be  ready  for  bids  in  two 
months. 

Nurses’  Home  (add.),  Thirty-fourth  and 
Pine  streets,  Philadelphia.  Architect,  P.  H. 
Johnson,  1713  Sansom  street.  Owners,  De¬ 
partment  of  Public  Health,  Bureau  of  Hos¬ 
pitals,  C.  L.  Furbush,  M.  D.,  584  City  Hall. 
Owners  taking  bids  due  April  20th  at  noon. 

Cold  Storage  Boxes,  Second  and  Luzerne 
streets,  also  sterilizing  apparatus.  Plans  from 
584  City  Hall.  Bids  due  April  18th. 

Lodge  Hall,  2850  Frankford  avenue.  Archi¬ 
tect,  Karl  F.  Otto,  5802  North  Fifth  street. 
Owners,  Ioska  Tribe,  I.  O.  R.  M.,  No.  379,  on 
■premises.  Brick  and  steel,  2  stories.  Revised 
plans  in  progress. 

Home  for  Aged,  957  North  Franklin  street, 
Philadelphia.  Architect,  Ruben  Beard,  2120 
North  Lambert  street,  Philadelphia.  Owners, 
Uptown  Home  for  the  Aged,  Joseph  Kaplan, 
chairman  of  Building  Committee,  1312  North 
Sixth  street,  Philadelphia.  Brick,  3  stories, 
00x50  feet,  stag  roof,  pine  and  composition 
floors,  dumb  waiter,  steam  heat,  electric  light, 
tile  and  marble  work,  iron  work.  Plans  in 
progress. 

Bank  Building  (alts.),  4414-16  Germantown 
avenue,  Philadelphia.  Architect,  Thomas  B. 
Lippincott,  11  South  Sixteenth  street.  Own¬ 
ers,  Wayne  Junction  Title  &  Trust  Co.,  4401 
Germantown  avenue.  General  alterations  to 
convert  present  building  to  bank  building. 
Owners  will  take  bids  in  June. 

Residence,  Fifty-third  and  Woodbine  ave¬ 
nue,  Philadelphia,  $18,000.  Architect,  Thomas 
B.  Lippincott,  11  South  Sixteenth  street.  Own¬ 
er,  Isaac  Levin,  Bulletin  Building,  Philadel¬ 
phia.  Hollow  tile  and  stucco,  2 y2  stories, 
46x33  feet,  Spanish  tile  roof,  electric  light, 
hot  water  heat,  composition  oak  and  pine 
floors,  tile  and  marble  work,  iron  work.  Own¬ 
er  is  taking  sub-bids. 

Bank  Building,  Broad  and  Federal  streets, 
Philadelphia.  Architect,  John  T.  Brugger, 
505  Chestnut  street,  Philadelphia.  Owners, 
Federal  Trust  Co.,  Broad  and  Federal  streets. 
Stone,  brick,  cut  stone,  steel  and  concrete,  3 
stories,  71x85  feet,  slag  roof,  cork  and  cement 
floors,  metal  lath,  roof  ventilators,  vapor  heat, 
electric  light,  tile,  marble  and  artificial  stone, 
hollow  metal  sash  and  doors,  bronze  work, 
painting,  glazing.  Architect  taking  sub-bids 
due  April  18th. 

Office  Building,  Southwest  Corner  Sixteenth 
and  Walnut  streets,  Philadelphia.  Architect, 
Leroy  B.  Rothschild,  1225  Sansom  street, 
Philadelphia.  Owner,  Roy  A.  Heymann,  Wid- 
ener  Building,  Philadelphia.  Brick,  stone, 


This  Combined  Transit  and  Level — $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  inst.mmp.nt-,  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 

135-4  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


steel,  terra  cotta,  concrete.  Plans  in  progress. 
Too  early  for  details. 

Memorial  Hospital,  Fox  Chase,  Philadel¬ 
phia,  $1,000,000.  Architects,  Heacock  &  Hok- 
anson,  Bailey  Building,  Philadelphia.  Own¬ 
ers,  Anna  T.  Jeannes  Memorial  Hospital,  care 
of  architects.  Will,  consist  of  power  plant, 
Administration  building,  domestics’  building, 
1(2)  pavilions,  and  altering  present  mansion 
tinto  nurses’  home.  Working  plans  in  pro¬ 
gress.  Architects  will  be  ready  for  bids  in 
six  weeks. 

Church  and  Sunday  School  (add.),  Wyom¬ 
ing  avenue  and  A  street,  Philadelphia.  Archi¬ 
tects,  Heacock  &  Hokanson,  Bailey  Building, 
Philadelphia.  Owners,  Wyoming  Avenue  Bap¬ 
tist  Church,  on  premises.  Stone,  75x75  feet, 
slate  roof,  electric  lighting.  Plans  in  pro¬ 
gress.  Will  be  ready  for  bids  in  four  weeks. 

Sunday  School  (alts.),  Germantown  and 
Mount  Pleasant  avenues.  Architect,  private 
plans.  Owners,  Mt.  Airy  Presbyterian  Church, 
Rev.  John  Calhoun,.  33  East  Mount  Pleasant 
avenue,  Germantown,  Philadelphia.  Stone, 
brick  and  terra  cotta,  2  stories,  53x69  feet, 
slag  roof,  pine,  composition,  cement  and  lino¬ 
leum  floors,  metal  lath,  dampproofing,  steam 
heat,  electric  light.  Owners  taking  bids  due 
April  17th. 

Convent,  Twenty-fourth  and  Lehigh  avenue, 
Philadelphia.  Architects,  Henry  D.  Dagit 
Sons  &  Co.,  10  South  Eighteenth  street,  Phila¬ 
delphia.  Owners,  St.  Columba’s  Roman  Catho¬ 
lic  Church,  care  of  Rev.  Thomas  J.  Ryan, 
premises.  Brick,  cut  stone  and  steel,  3  sto¬ 
ries,  25x120  feet,  slate  roof,  Carey  flexible 
roof,  oak,  maple  and  composition  floors,  metal 
lath,  ornamental  iron  work,  floor  hardener, 
tile  and  marble,  steam  heat,  electric  light, 
dumb  waiter.  Architect  taking  revised  bids 
due  April  15th. 

Residence,  St.  Martin’s,  Philadelphia.  Ar¬ 
chitects,  Seeburger  &  Rabenold,  1524  Chest¬ 
nut  street.  Owner,  Arthur  C.  Colahan,  7810 
Lincoln  Drive.  Stone,  2 y2  stories,  28x53  feet, 
slate  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  tile  work.  Plans  in  progress.  J. 
M.  Zane,  Land  Title  Building,  will  build. 

Mill  Building,  Mulberry  street,  near  Wake- 
ling  street,  Philadelphia.  Architect,  Edwin 
F.  Bertolet'te,  721  Walnut  street,  Philadelphia. 
Owner,  Lanne  Allen  Locke,  4949  Mulberry 
street.  Brick  and  steel,  2  stories,  48x32  feet., 
slag  roof,  maple  and  concrete  floors,  rolled 
steel  sash,  Bond,  iron  work.  Architect  and 
owner  taking  bids  due  as  soon  as  possible. 

Moving  Picture  Theatre,  4317-19  Walnut 
street,  Philadelphia.  Architect,  Sol  Kaplan, 
929  Chestnut  street,  Philadelphia.  Owner, 
James  Richman  Realty  Cov  Thirteenth  and 
Chestnut  streets.  Brick,  steel  and  concrete, 
50x125  feet,  slag  roof,  cement  floors,  steam 
heat,  electric  light,  tile,  marble  and  terrazzo, 
kalamein  doors,  roof  ventilators,  terra  cotta. 
Architect  taking  bids  due  April  19th. 

Recreation  Centre,  Chelten  avenue,  Ander¬ 
son,  Woodlawn  and  Ardleigli  streets,  East 
Germantown,  Philadelphia.  Architect,  John 
P.  B.  Sinkler,  1211  Chestnut  street..  Owners, 
Department  of  Public  Welfare,  Bureau  of 
Recreation,  B.  H.  Warburton,  Director,  595 
City  Hall,  Philadelphia.  Grading,  fill,  sod- 
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ding,  painting,  terracing,  coping,  concrete 
work,  curbing,  sidewalks,  iron  fence  and 
gates.  Owners  taking  bids  due  April  18th. 

Factory  (add.),  Chelten  avenue  and  Bayn- 
ton  street,  Germantown.  Consulting  engineer, 
Edward  G.  MeGannon,  Perry  Building,  Phila¬ 
delphia.  Owners,  Dearnley  Brothers  ’  Worsted 
Spinning  Co.,  Inc.,  premises.  Concrete,  brick 
and.  steel,  3  stories,  74x98  feet,  slag  roof,  con¬ 
crete  and  maple  floors,  rolled  steel  sash,  kala- 
mein  doors,  Bond,  floor  hardener  (heating, 
lighting,  plumbing  and  elevators  reserved). 
Owners  taking  bids  due  April  14th. 

Storage  (add.),  1422  North  Broad  street, 
$5,000.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owners,  Mer¬ 
cantile  Club,  on  premises.  Brick,  fourth  and 
fifty  story  add.,  26x64  feet,  slag  roof,  yellow 
pine  floors,  electric  light.  Owner  will  build. 

Residences  (5),  Pulaski,  North  of  School 
Lane,  $25,000.  Architect,  private  plans.  Own¬ 
er,  M.  S.  O'berholtzer,  5524  Pulaski  avenue. 
Brick,  2  story,  16x57  feet,  16x32  feet,  13x25 
feet,  slag  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Owner  will 
build. 

Residences  (11),  Louden,  Bellfield  and 
Windrim  avenues,  $51,750.  Architect,  Dur¬ 
ham  Brothers,  1609  Sansom  street,  Philadel¬ 
phia.  Owner,  John  E.  Rafferty,  4128  North 
Broad  street,  Philadelphia.  Brick,  2  and  3 
stories,  36x22  feet,  3  stories,  39x16  feet,  16x26 
feet,  and  2  stories,  15x31  feet,  ll^xll  feet, 
slag  roof,  hot  water  heat,  electric  light,  oak 
and  pine  floors.  Owner  will  build. 

Garage,  South  side  Pacific  street,  East  of 
Kensington  avenue,  $5,500.  Architect,  private 
plans.  Owner,  Harry  L.  Murray,  2451  Cedar 
street,  Philadelphia.  Brick,  1  story,  lBS^xSO 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residences,  5801-03  North  Sixth  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  Walter  S.  Bauer,  5802  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Garage,  East  side  Edmund  street,  South  of 
Princeton  street,  $2,500.  Architect,  private 
plans.  Owner,  John  J.  Brophy,  7028  Tulip 
street,  Philadelphia.  Brick,  1  story,  75x35 
feet,  slag  roof,  cement  floors.  Owner  will 
build. 

Residences  (8),  Knorr  street,  West  of  Jack- 
son  street,  $22,000.  Architect,  private  plans. 
Owner,  Chris  Gercke,  6938  Tulip  street,  Phila¬ 
delphia.  Brick,  2  stories,  16x40  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Store  and  Storage  (alts.),  1714-16  Ridge 
avenue,  $7,500.  Architect,  private  plans.  Own¬ 
er,  William  G.  Adams,  224  East  Tabor  Road, 
Philadelphia.  General  interior  alterations. 
Owner  will  build. 

Factory  (add.),  West  side  Rosehill,  South 
of  Cambria,  $2,000.  Architect,  private  plans. 
Owner,  G.  S.  Cox,  on  premises.  Brick,  1  story, 
16x60  feet,  yellow  pine  floors.  Owner  will 
build. 

Residences  (4),  West  side  Sherman  street, 
North  of  Carpenter,  $9,500  each.  Architect, 
private  plans.  Owners,  Carson  Brothers,  5601 
Germantown  avenue,  Philadelphia.  'Stone,  2 
stories,  24x42  feet,  10x5  feet,  slate  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  will  build. 

Garage  and  Residence  (add.),  5811  Torres- 
dal'e  avenue,  $8,000.  Architect,  private  plans. 


Owner,  Charles  Fullmer,  on  premises.  Brick, 
2  stories,  20x25^4  feet,  slag  roof,  cement  and 
yellow  pine  floors,  hot  water  heat,  eleetrie 
light.  Owner  will  build. 

Building  (alts.),  535  Chestnut  street,  Phila¬ 
delphia,  $8,000.  Architect,  Louis  Levi,  1116 
Real  Estate  Trust  Building.  Owner,  B.  Miller, 
604  South  Second  street.  General  alterations. 
Owner  will  build. 

Garage  and  Shop  and  (alts.)  to  Building, 

1585  North  Fifty-second  street,  $5,800.  Archi¬ 
tect,  private  plan's.  Owner,  H.  Sadjian,  on 
premises.  Brick,  1  story,  23x15  feet,  21x49 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (14),  East  and  West  side  Dit- 
man,  South  of  Princefon,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  James  W.  Orr, 
3532  Kensington  avenue,  Philadelphia.  Brick, 
2  stories,  16x43  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Junior  High  School,  Thirteenth  and  Louden 
street’s,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street. 
Lowest  bidders:  P.  H.  Kelly  Const.  Co.,  1713 
Sansom  street,  $623,750;  Wark  Co.,  231  South 
Broad  street,  $639,071.  Electric,  George 
Woodward,  Jr.,  1723  Sansom  street,  $30,920. 
Heat,  Austin,  Gorham  &  Mcllvaine,  1816 
Ludlow  street,  '$78,337.  Plumbing,  D.  J. 
Keating,  2042  Rittenhouse  street,  $30,444. 

Junior  High  School,  Fifty-fourth  and  War¬ 
rington  avenue.  Owners,  Board  of  Education, 
Nineteenth  above  Chestnut  street.  Lowest 
bidders:  P.  H.  Kelly  Const.  Co.,  1713  San¬ 
som  street,  $639,500;  Wark  Co.,  231  South 
Broad  street,  $652,591.  Plumbing,  D.  J.  Keat¬ 
ing,  2042  Rittenhouse  street,  $30,888.  Heat¬ 
ing,  Austin,  Gorham  &  Mcllvaine,  1816  Lud¬ 
low  street,  $78,384.  Electric  work,  Ross  Elec¬ 
tric  Const.  Co.,  Beach  and  Brown  streets, 
$31,300. 

Elementary  School,  Sixty-fifth  and  Lans- 
downe  avenue,  Philadelphia.  Owners,  Board 
of  Education,  Nineteenth  above  Chestnut 
street.  Lowest  bidders:  Sinclair  &  Grigg, 
Medical  Arts  Building,  $385,800;  Ketcham  & 
McQuade,  1029  Brown  street,  $392,346.  Elec¬ 
tric,  Walker  Kepler  Co.,  531  Chestnut  street, 
$15,845.  Heating,  Mc'Clintock  Brothers,  5216 
Webster  street,  $43,500.  Plumbing,  N.  Con¬ 
nolly,  1404  North  Eighteenth  street,  $18,333. 

River  Wall,  Fairmount  Park,  Philadelphia. 
Owners,  Park  Commissioners,  127  City  Hall, 
Philadelphia.  Lowest  bidders  on  4  items: 
Seeds  &  Durham,  6314  Wissahickon  avenue, 
$36.75,  $27.85,  $12.10,  $13.85;  Engineering 
Const.  Corp.,  Commercial  Trust  Building, 
$48.75,  $36.00,  $15.50,  $12.00. 

Comfort  Building,  Cobb ’s  Creek  Park,  Phil¬ 
adelphia.  Owners,  Park  Commissioners,  127 
City  Hall,  Philadelphia.  Lowest  bids  sub¬ 
mitted  by  Farrell  Roth  Const.  Co.,  122  Dia- 
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mond  street,  $5,000;  George  B.  Olayton,  1817 
North  Twentieth  street,  $5,539. 

Mill  Building,  West  of  Twenty-first  street, 
between  Naudain  and  Rodman  streets.  Archi¬ 
tects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets,  Philadelphia.  Owners,  Roosevelt 
Worsted  Co.,  on  premises.  Architect's  taking 
bids  due  April  20th  at  noon. 

Extensions  to  Farm  Buildings  and  Cottages, 
Byiberry,  Phila.  Architect,  John  P.  B.  Sink- 
ler,  1211  Chestunt  street.  Owner,  Depart¬ 
ment  of  Public  Health,  584  City  Hall.  Brick, 
cut  stone,  stucco  anfdi  steely.  2  stories,  1 
story,  80x12  feet,  tin  and  shingle  roof,  pine 
and  composition  floors,  metal  lath,  iron  work. 
Lowes  bidders:  Geo.  H.  Evans,  Inc.,  109  N. 
13th  street,  $19; 830;  E.  €.  Durell,  1716  North 
Twenty-fourth  street,  $20,484.  Plumbing, 
Bulman  Bros,,  5th  and  Cumberland  streets, 
$2,966.  Heating,  L.  J.  Sommers  &  Sons, 
2436  Brown  street,  $3,467.  Electric,  Walker 
Kepler,  431  Chestnut  street,  $1,125. 

Y.  W.  C.  A.  Building,  Sixteenth  and  Cathe¬ 
rine  streets.  Architect,  Morris  &  Erskine, 
1716  Cherry  streets.  Owners,  Y.  W.  0.  A.,  on 
premises.  Brick  and  steel,  3  stories,  73x126 
feet,  asphalt  roof,  concrete,  pine  and  maple 
floors,  metal  lath,  rolled  steel  sash,  copper 
skylights,  iron  work,  (heating,  lighting, 
plumbing  and  elevators,  reserved).  Architect 
taking  revised  bids  due  April  14th. 

Morgue,  Second  and  Luzerne  streets,  Phila¬ 
delphia.  Architect,  Philip  H.  Johnson,  1713 
San  so  m  street.  Owner,  Department  of  Public 
Health.  584  City  Hall.  Lowest  bidders:  J.  B. 
Kelly,  2313  Walnut,  street,  20,678;  MeCloskey, 
Inc.,  1620  Thompson  street,  $31,131.  Plumb¬ 
ing,  L.  J.  Sommer  &Sons,  2436  Brown  street, 
$2)557 .  Heating,  Items  1  and  2,  Chas.  Mon¬ 
day  &  Go.,  1318  Olive  st.,  $7,990  and  $4,897. 
N.  Connolly,  1404  N.  18th  street,  $0,806  and 
$2,886.  Electric  'work,  Items  1  and  2,  .T.  F. 
Buchanan  Co.,  1719  Chestnut  street,  $1,135, 
$638.  Walker  Kepler,  431  Chestnut  street,  $!,- 
37'5,,  $553. 

Office  Building,  Seventh  and  Chestnut  sts,, 
Philadelphia.  Architects,  Magaziner  & 
Eberhard,  603  Chestnut  street.  Owners, 
Washington  Square  Realty  Go.,  care  of  ar¬ 
chitects.  Brick,  granite  and  steel,  3  stories, 
and  basement,  135x50  feet,  slag  roof,  cement 


Factory,  Twenty-third  and  Westmoreland 
streets,  Philadelphia.  Architect,  private  plans. 
Owner,  Edward  G.  Budd,  Twenty-fifth  and 
Hunting  Park  avenue.  Brick,  steel,  1  story, 
saw  tooth  construction,  15,000  square  feet, 
slag  roof,  cement  floors,  steam  heat,  electric 
lighting,  rolled  Steel  sash.  Contract  awarded 
to  F.  V.  Warren  Co.,  132  South  Seventeenth 
street,  Philadelphia. 

Alumni  Memorial  Administration  Building, 

Bethlehem,  Pa.  Architects,  Theodore  Fisher 
and  James  Burley,  363  Lexington  street,  New 
York  City.  Owners,  Lehigh  University,  Beth¬ 
lehem,  Pa.  Stone,  limestone,  brick  and  steel, 
2 y2  stories,  184x92  feet,  asbestos,  asphalt  and 
slate  roof,  cement  and  maple  floors,  hollow 


and  maple  floors,  metal  lath,  elevators,  ter¬ 
ra  cotta,  tile,  marble  and  terrazzo.  Revised 
plans  in  progress. 

Office  Building,  Eighth  and  Appletree  sts., 
Philadelphia.  Architect,  Magaziner  and  Eber¬ 
hard,  603  Chestnut  street,  Philadelphia.  Own¬ 
er,  Samuel  Laveson,  237  N.  6th  street,  Phila¬ 
delphia.  Brick,  steel,  concrete  and  terra 
cotta.  Plans  in  progress.  Architects  will  take 
bids  in  about  two  weeks. 

Building  (alts.),  12618'  Arch  street,  Phila¬ 
delphia.  Architect,  private  plans.  Owner,  H. 
D.  Reese,  1207  Filbert  street,  Philadelphia. 
General  alterations,  refrigeration,  insulation, 
etc.  Work  contemplated. 

Store  and  Office  Building,  1516  Chestnut 
street,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Geo.  Graham,  care  of  Acrhitect.  Ar¬ 
chitect  taking  bids  due  April  19th  at  1  P. 
M.  ■ 

Rothschild  Memorial  Hall  and  Sisterhood 
Building,  Fifty-eighth  and  Walnut  streets, 
Philadelphia.  Architect,  Louis  Levi,  Real 
Estate  Trust  Building,  Philadelphia  .  Owner, 
Edward  L.  Rothschild,  Atlantic  City,  N.  J. 
Brick,  precasltone  and  steel,  2  stories,  61x22 
feet,  and  5030  feet,  slate  roof,  cement  and 
maple  floors,  metal  lath,  roof  ventilators, 
metal  weatherstrip,  tile  and  marble  work, 
(heating,  lighting  and  plumbing,  reserved), 
iron  work.  Architect  taking  bids  due  April 
24th. 

Store  and  Residence,  (alts,  and  add.),  Alli¬ 
son  &  Lansdowne  avenues.  Architect,  Taylor 
and  Pernico,  0220  Ellsworth  street.  Ownfer, 
Frank  Braverman,  on  premises.  Brick  and 
steel,  1  story,  16x16  feet,  slag  roof,  pine 
floors,  heating  repairs,  electric  work,  paint¬ 
ing,  glazing.  Owners  taking  bids  due  April 
14th. 

Theatre,  South-  Third  street,  Phladelphia. 
Architect,  Eugene  A.<  'Stopper,  1507  Arch 
street,  Philadelphia.  O'wner,  Franklin  Thea¬ 
tre,  on  premises.  Architect  taking  bids  due 
April  18th  at  noon. 

Garage,  8836  Germantown  avenue,  Chestnut 
Hill,  Philadelphia.  Architect,  Harry  G.  M'c- 
Murtrie,  1012  Walnut  street,  Philadelphia. 
Owner,  Henry  A.  Laughlin,  on  premises.  Ar¬ 
chitect  taking  bids  due  April  14th. 

Aw&ffdM 


tile,  metal  lath,  waterproofing,  iron  work,  tile 
and  marble  and  terrazzo,  hollow  metal  sash, 
electric  work.  Contract  awarded  to  Irwin  & 
Leighton,  126  N.  12th  street,  Philadelphia. 

Slaughter  House  and  Garage,  2838-44  North 
Twenty-eighth  street,  $27,000.  Architect,  Da¬ 
vid  D.  Weitz,  840  Real  Estate  Trust  Building, 
Philadelphia.  Owner,  S.  Weitz,  care  of  archi¬ 
tect.  Brick  and  steel,  1  story,  62x72  feet,  and 
1  story,  91x18  feet,  slag  roof,  cement  floors, 
hollow  tile,  waterproofing,  architectural  terra 
cotta,  bond,  steam  heat,  electric  lighting. 
Contract  awarded  to  Samuel  Saidell,  5749 
Walnut  street. 

Store  and  Apartments  (alts,  and  add.),  2125 
North  Broad  street,  $13,000.  Architect,  Harry 
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AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Raech,  2719  South  Smedley  street.  Owner, 
John  C.  Kimmerle,  2127  North  Broad  street. 
Brick,  3  stories,  general  alterations,  slag  roof, 
mill  work,  iron  work.  Contract  awarded  to 
P.  Haiiback  Oont.  Co.,  Twenty-sixth  and 
Thompson  streets. 

Store,  334-336  North  Thirteenth  street,  Phil¬ 
adelphia,  $7,500.  Architect,  private  plans! 
Owner,  Philip  J.  Collins,  5500  Lansdowne  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  35x45 
feet,  slag  roof,  yellow  pine  floors,  steam  heat, 
electric  light.  Contract  awarded  to  Frank 
Kaiser,  15.22  South  Sixth  street,  Philadelphia. 

Residence  and  Store  (alts.),  713  South 
street,  $3,000.  Architect,  private  plans.  Own¬ 
er,  Mr.  Strubowitz,  711  South  street,  Philadel¬ 
phia.  General  interior  alterations.  Contract 
awarded  to  Jacob  Bender,  1817  South  Fourth 
street,  Philadelphia. 

Cooling  House,  East  side  Meadow  street, 
South  of  McKean,  $2,200.  Architect,  private 
plans.  Owner;  E.  E.  Brown,  on  premise®. 
Brick,  1  story,  32x49%  feet,  galvanized  iron 
roof,  cement  floors.  Contract  awarded  to 
Doyle  &  Co.,  1519  Sansom  street,  Philadel¬ 
phia. 

Church  and  Rectory,  Twenty-fourth  and 
Wolf  streets,  Philadelphia,  $71,200.  Archi¬ 
tect,  R.  R.  Schumann,  202  West  State  street, 
Trenton,  N.  J.  Owners,  Holy  Ghost  Greek 
Catholic  Church,  care  of  Rev.  Andrew  Zymko, 
1931  West  Passyunk  avenue,  Philadelphia. 
Stone  and  brick,  1  story  and  basement,  47x129 
feet,  and  brick,  2%  stories,  18x60  feet,  slate 
roof,  hardwood  and  concrete  floors,  steam 
heat,  electric  lighting,  tile  work,  steel  work. 
Contract  awarded  to  Penn  Const.  &  Eng.  Co., 
-  3840  Spring  Garden  street,  Philadelphia. 

Belfield  Playground,  Chew,  Twenty -first 
and  Conlin  streets.  Owners,  Department  of 
Public  Welfare,  596  City  Hall.  Concrete 
work,  fill,  grading,  sodding,  drainage,  iron 
fence,  iron  and  steel  work,  terra  cotta  pipe, 
building,  1  story,  47x27  feet,  shingle  roof,  wa¬ 
terproofing,  terra  cotta  tile  and  stucco,  con¬ 
crete  floors,  metal  lath.  Contract  awarded  to 
Mitchell  House  worth,  2512  North  Twenty-sev¬ 
enth  street,  Philadelphia,  $30,917. 

Belfield  Recreation  Centre,  Conlin,  Twenty- 
first,  Nedro  and  Beechwood  streets,  Philadel¬ 
phia.  Owners,  Department  of  Public  Welfare, 
Bureau  of  Recreation,  595  City  Hall.  Grad¬ 
ing,  fill,  sodding,  curbing,  sidewalk®,  concrete 
work,  baseball  cage,  painting,  drinking  foun¬ 
tains,  convenience,  iron  fence  and  gates, 
terra  cotta  pipe.  Contract  awarded  to  Mitch¬ 
ell  Houseworth,  2512  North  Twenty-seventh 
street,  Philadelphia,  $35,897. 

Water  Bureau  Headquarters,  Twenty-eighth 
and  Cambria  streets,  $105,117.33.  Architect, 
private  plans.  Owners,  Department  of  Pub¬ 
lic  Works,  Bureau  of  Water,  216  City  Hall. 
Brick  and  steel,  1  story,  280x100  feet,  gypsum 
tile  roof,  wood  block  and  concrete  floors,  roof 
ventilators,  rolled  steel  sash  and  ventilators 
and  doors,  bond,  iron  work.  Contract  award¬ 
ed  to  Robbins  Cont.  Co.,  1137  North  Front 
street. 

Garage,  Ridge  and  Midvale  avenues,  Phila¬ 
delphia.  Architects,  Curtis  Grindrod  Co.,  10 
South  Eighteenth  street.  Owner,  George  H. 
Seddon,  Thirty-fifth  and  Sunnyside  avenue. 
Brick,  cut  stone  and  steel,  1  story,  101x84 
feet,  slag  roof,  cement  floors,  rolled  steel 
sash,  metal  ceilings.  Contract  awarded  to 
Clayton  Lofland,  Water  and  Race  streets. 

Residence,  Seventieth  and  Baseball  avenue 
Philadelphia.  Architect,  E.  Allen  Wilson, 


1208  Chestnut  street,  Philadelphia.  Owner, 
Daniel  McNichol,  care  of  architect.  Stone,  3 
stories,  28x48  feet,  and  1  story,  20x22  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work,  cement  work.  Con¬ 
tract  awarded  to  George  S.  Roe,  6949  -  Say- 
brook  avenue,  Philadelphia. 

Residence,  Wayne  avenue  and  Westvrew 
street,  Germantown,  $25,000.  Architect,  pri¬ 
vate  plans.  Owner,  Dr.  Leon  Clemmer, 
Hahnemann  Hospital,  Philadelphia.  Stone, 
2%  stories,  20x43  feet  and  13x17  feet,  slate 
roof,  hardwood  floors,  tile  work  (plumbing, 
Jheating  and  electric  work  reserved).  Con¬ 
tract  awarded  to  William  Steele  &  Sons,  1600 
Arch  street. 

Garage  and  Shop,  1325-29  Passyunk  ave¬ 
nue,  Philadelphia,  $16,750.  Architect,  John 
Sindoni,  1905  South  16  th  street.  Owners, 
Campanelli  Brothers,  1323  Passyunk  avenue. 
Brick,  cut  stone  and  steel,'  3  stories,  52x84 
feet,  slag  roof,  cement  floors,  metal  lath,  de¬ 
molition,  rolled  steel  sash.  Contract  awarded 
to  Cerasoli  &  Scurei,  .1709  'South  Eleventh 
street. 

Residence,  Queen  Lane,  Germantown,  Phila¬ 
delphia.  ■  Architect,  Mantle  Fielding,  520 
Walnut  street.  Owner,  Edward  W.  Taylor, 
care  of  architect.  Stone,  2%  stories,  57x30 
feet,  shingle  roof,  oak  and  pine  floors,  hot 
water  heating,  electric  lighting.  Contract 
awarded  to  William  C.  Wright,  22  Harvey 
street,  Philadelphia. 

Parsonage,  Olney  avenue,  near  Third  street, 
Olney,  Philadelphia.  Architects,  Morris  & 
Erskine,  1716  Cherry  street,  Philadelphia. 
Owners,  St.  James  ’  Methodist  Episcopal 
Church,  on  premises.  Stone  and  steel,  2% 
stories,  57x23  feet,  slate  roof,  oak  and  pine 
floors,  metal  lath  (heating,  lighting  and 
plumbing  reserved).  Contract  awarded  to 
William  L.  Bushnell,  322  West  Tabor  road. 

Garage,  Frankford  avenue  and  Berks  street, 
Philadelphia.  Architect,  J.  Ethan  Fieldstein, 
Otis  Budding,  Philadelphia.  Owner,  Eli  Mer- 
vish,  care  of  architect.  Brick  and  steel,  1 
story,  120x120  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  rolled'  steel  sash, 
iron  work.  Contract  awarded  to  J.  Nieman, 
6019  Market  street,  Philadelphia. 

Store  and  Apartment  (alts.),  533  West  Cum¬ 
berland  street.  Architect,  private  plans. 
Owner,  Mrs.  Elizabeth  Murray,  on  premise®. 
Plastering,  carpentry,  hot  water  heat,  elec¬ 
tric  light,  metal  bulks,  plate  glass.  Contract 
awarded  to  H.  H.  Wehmeyer,  509  West  Cum¬ 
berland  street. 

Store  and  Apartments  (4),  Garrett  Road, 
opposite  Sixty-ninth  Street  Terminal,  Phila¬ 
delphia.  Architect,  F.  V.  Nickesl,  225  South 
Sydenham  street.  Owner,  name  withheld. 
Brick  and  cut  stone,  2  stories,  45x71%  feet, 
slag  roof,  pine  floors,  hollow  tile,  hot  water 
heat,  electric  light,  iron  and  iron  work.  Con¬ 
tract  awarded  to  E.  J.  Kreitzburg,  1345  Arch 
street,  Philadelphia. 

Residence  and  Store  (alts.),  2078  Ridge  ave¬ 
nue,  $5,000.  Architect,  private  plans.  Own¬ 
er,  David  Gross,  on  premises.  General  inte¬ 
rior  alterations,  carpentry,  mill  work.  Con¬ 
tract  awarded  to  B.  Bornstein,  1319  Washing¬ 
ton  avenue. 

Residence,  South  side  Borbick  street,  West 
of  James  street,  $13,000.  Architect,  private 
plans.  Owner,  J.  H.  Craig,  8142  D  street, 
Philadelphia.  Brick,  3  stories,  37x35  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat, 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 

131  Arch  Street,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA" 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design  Shop  Details-Fabrication-Erection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Bell  Phone  - 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Spruce  5293  1520  Sansom  Street,  Philadelphia  Keystene  Phone— Race 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FEN CE,Wire  or  Iron 

For  The  Country  Estate 

Flxone  Lomtoard.  7438 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  hstates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS :  BUILDERS’  EXCHANGE  BLDG. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


Both  Phones 


Italian 

pEarhle  Mttsnit  €o. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


M  T^T  Q  the  only  fan  made  where  motor  is  protected 

J;  /\  FROM  DIRT  AND  FUMES— FOUR  LEAF  CLOVER  DESIGN 

and  blowers 

EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T .  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


18  South  7th  Street,  Philadelphia 


For  a  Beautiful,  Cc 
Home.  The  firm! 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 
If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


CYCLONE  CHAIN  LINK  SAFEGUARD  FENCING 


fortable,  Convenient 

here  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R  O  O  F  I  N  a 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


GUY  CROYLE 

Office 

Heath  Road 


Masonry 

Excavating 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

BUILDERS’  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell— Columbia  1200 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


“Finished  on  Time 9  9 

A  recognized  duty  of  our  estimators  is 
to  figure  on  time  as  well  as  price  and 
general  specifications. 

Results  show  that  over  ninety  per  cent, 
of  our  electrical  installations  are  “Fin¬ 
ished  on  Time.” 

However,  this  is  only  a  part  of  our 
“Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  K**y*tone:  Race  5129 

We  would  be  glad  to  place  the  entire 
scope  of  this  service  at  your  command. 


Pace  Brick; 
Paving  Brick 

fs? 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 

DM  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 

4-725  Lancaster  Ave. 
Philadelphia 


and 

STOCK 
MILL  WORK 

for  that  little  repair 
job  or  Block 
New  Houses 

JAMES  SHAW 

52d  &  Woodland  Ave. 


We  Drill  Wells  and  Get  Water 

Test  Bsrings  and 
Sonndings 

Let  Us  Submit  Prices 

Ridpatti  &  Potter  Co. 

22nd  4  Cambria  Sta. 

Phils.  Pa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2123  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone.  Race  6062 


electric  light,  tile  work.  Contract  awarded 
to  Gar  thy  Brothers,  931  Hellerman  street. 

Garages,  5040  Brown  street,  Philadelphia, 
$4,500.  Architect,  private  plans.  Owner,  W. 
MclNicMes,  on  premises.  Brick,  1  story, 
16x120  feet,  slag  roof,  cement  floors,  electric 
light.  Contract  awarded  to  J.  A.  Donlon, 
5122  Stiles  'street. 

Garage,  3615  North  Fifteenth  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  H.  A.  Arnholdt,  on  premises.  Brick, 

1  story,  25x75  feet,  slag  roof,  cement  floors, 
steam** heat,  electric  light.  Contract  awarded 
to  Northeast  Realty  Co.,  Southwest  Corner 
Fifth  and  Allegheny  avenue. 

Residence  and  Store  (add.),  534-36  West 
Pike  street,  $3,000.  Architect,  private  plans. 
Owner,  Julia  Kaplan,  534  Pike  street,  Phila¬ 
delphia.  Brick,  1  story,  12x16  feet,  slag  roof, 
yellow  pine  floors,  electric  light.  Contract 
awarded  to  F.  Quate,  1323  Snyder  avenue, 
Philadelphia. 

Tenement,  Southeast  Corner  Forty-ninth 
and  Pine  streets,  Philadelphia,  $175,000.  Ar¬ 
chitect,  Clarence  Wunder,  1415  Locust  street, 
Philadelphia.  Owner,  Maurice  Rose,  1415  Lo¬ 
cust  street,  Philadelphia.  Stone  and  brick,  4 
stories,  176x92  feet,  slag  roof,  maple  floors, 
steam  heat,  electric  light.  Contract  awarded 
to  Rose  Const.  Co.,  North  American  Building, 
Philadelphia. 

Residence,  Southwest  Corner  Rising  Sun 
avenue  and  Levick  street,  $14,000.  Architect, 
Christian  H.  Fries,  8327  D  street,  Philadel¬ 
phia.  Owner,  A.  H.  Martin,  6414  Rising  Sun 
avenue,  Philadelphia.  Brick,  2  stories,  26x70 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Garthly  Brothers,  931  Hel¬ 
lerman  street,  Philadelphia. 

Residence,  West  side  Rising  Sun  avenue, 
South  of  Levick  street,  $13,000.  Architect, 
Christian  H.  Fries,  8327  D  street,  Philadel¬ 
phia.  Owner,  A.  H.  Martin,  6414  Rising  Sun 
avenue,  Philadelphia.  Brick,  2  stories,  19x70 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Garthly  Brothers,  931  Hellerman 
street,  Philadelphia. 

Residence,  North  side  Chelten  avenue, 
West  of  Seventh  street,  $13,000.  Architect, 
Eugene  Stopper,  1507  Arch  street,  Philadel¬ 
phia.  Owner,  William  G.  Ewald,  on  prem¬ 
ises.  Brick,  2  stories,  33^x36  feet  and  10x86 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work. 
Contract  awarded  to  McNeill- Valentine  Co., 
841  North  Broad  street. 

Residences  (2),  Hellerman  street,  East  of 
H  street,  $10,000.  Architect,  private  plans. 
Owner,  John  H.  Boyle,  814  Bulletin  Building, 
Philadelphia.  Brick,  3  stories,  16x43  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded  to 
Jac'ob  Hansen,  Fox  Chase,  Philadelphia. 

Residences  (2),  South  side  Gilham  street, 
West  of  Oakley  street,  $5,000  each.  Archi¬ 
tect,  private  plans.  Owner,  William  Avison, 
6900  Rising  Sun  avenue,  Philadelphia.  Brick, 

2  stories,  16x49  feet,  10x8  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to 
John  Y.  Adams,  6900  Rising  Sun  avenue. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 
Offices— Denckla  Building  Plant 

Bell  Phone- Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


Residence  and  Store  (alts,  and  add.),  5913 
North  Broad  street,  $3,000.  Architect,  private 
plans.  Owner,  Dr.  F.  P.  Turner,  592  North 
Broad  street,  Philadelphia.  Brick,  2  stories, 
17x14  feet,  slag'  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Contract 
awarded  to  Charles  P.  Trois,  2154  East  Chel¬ 
ten  avenue,  Philadelphia. 

Residence  and  Store  (add.),  547  North  Six¬ 
ty-third  street,  Philadelphia,  $3,000.  Archi¬ 
tect,  private  plans.  Owners,  M.  Mohr  &  Kil- 
ley,  844  North  Sixty-third  street,  Philadel¬ 
phia.  Brick,  2  stories,  17x6  feet,  slag  roof, 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  Samuel  A.  Rodg¬ 
ers,  5302  Thompson  street,  Philadelphia. 

Residence  and  Store  (add.),  920  North  For¬ 
ty-second  street,  Philadelphia,  $3,000.  Archi¬ 
tect,  private  plans.  Owner,  Mr.  Eisibart,  on 
premises.  Brick,  2  stories,  13x16  feet  5 
inches,  slag  roof,  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded  to 
Joseph  Eakin,  4106  Westminster  avenue, 
Philadelphia. 

Residence  and  Store  (add.),  1416-18  Point 

Breeze  avenue,  $2525.  Architect,  private 
plans.  Owner,  Abe  Goldenberg,  on  premises. 
Brick,  1  story,  32x15  feet,  slag  roof,  yellow 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  F.  P.  Dillon,  1223  South 
Twentieth  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  South¬ 
west  Corner  Franklin  and  Berks,  $2,500.  Ar¬ 
chitect,  private  plans.  Owner,  I.  Shore,  on 
premises.  Brick,  3  stories,  18x8  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded  to 
P.  Savar,  718  Snyder  avenue,  Philadelphia. 

Residence  (add.),  6040  Torres  dale  avenue, 
$2,500.  Architect,  private  plans.  Owner, 
Frederick  Eugene,  on  premises.  Brick,  2  sto¬ 
ries,  15%xl3  feet,  lb^xlO  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  Mac¬ 
Donald  &  Rogers,  6825  Van  Dyke  street. 

Residence  and  Store,  223  Poplar  street, 
Philadelphia,  $8,000.  Architect,  private  plans. 
Owner,  Harry  Solomon,  203  Poplar  street, 
Philadelphia.  Brick,  3  stories,  20x21  feet, 
16x49  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Contract 
awarded  to  Birkelbach  &  Co.,  4908  Richmond 
street,  Philadelphia. 

Office,  1729  North  Marvine  street,  Philadel¬ 
phia,  $4,750.  Architect,  private  plans.  Own¬ 
ers,  George  Kessler 'Cont.  Co.,  Drexel  Build¬ 
ing,  Philadelphia.  Brick,  2  stories,  60x23 
feet,  slag  roof,  maple  floors,  steam  heat,  elec¬ 
tric  light.  Contract  awarded  to  George  Kess¬ 
ler  Cont.  Co.,  Drexel  Building. 

Residence  (alts.),  2011  Pine  street,  Phila¬ 
delphia,  $4,200.  Architect,  private  plans. 
Owner,  Dr.  Frank  A.  Craig,  2011  Pine  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  Humphreys  &  Knott,  243 
South  Fifty-third  street. 

Garage  (add.),  3455-57  North  Philip  street, 
Philadelphia,  $2,500.  Owner,  Charles  Stover, 
3427  North  Second  street.  Brick,  1  story, 
21x50  feet,  slag  roof,  cement  floor.  Contract 
awarded  to  Ezra  Sheetz,  1031  West  Tioga 
street. 

Garages  (3),  5528  Thompson  street,  Phila¬ 
delphia,  $2,025.  Architect,  private  plans. 
Owner,  I.  Katz,  on  premises.  Brick,  1  story, 
16x24  feet,  slag  roof,  cement  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
A.  S.  Shafer,  2122  South  Nineteenth  street. 

Store,  Southeast  Corner  Forty-seventh  and 
Woodland  avenue,  Philadelphia,  $3,500.  Ar¬ 
chitect,  private  plans.  Owner,  M.  Hallinan, 
123  South  Fifty-first  street,  Philadelphia. 
Brick,  1  story,  25x25  feet,  slag  roof,  pine 
floors,  hot  water  heat.  Contract  awarded  to 
J.  P.  Collins,  5632  Walnut  street,  Philadel¬ 
phia. 

Residence,  South  side  Cliveden  street,  East 
of  Magnolia,  $9,000.  Architect,  private  plans. 
Owner,  Annie  E.  Turner,  147  East  Pomona 
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street,  Philadelphia.  Brick,  3  stories,  25x40 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  M. 
W.  Schaeffer,  6361  McCallum  street,  Philadel¬ 
phia. 

Residence,  South  side  Ellet  street,  South  of 
Green  street,  $9,000.  Architect,  private  plans. 
Owner,  Oliver  W.  Moore,  6660  Germantown 
p, venue,  Philadelphia.  Stone,  3  stories,  27x37 
feet,  slate  roof,  yellow  pine  and  oak  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  M.  W.  Schaeffer,  6361  McCallum 
street. 

Residence,  South  side  Cliveden  street,  East 
of  Magnolia  street,  $9,000.  Architect,  private 
plans.  Owner,  Samuel  Rainey,  145  East  Pom¬ 
ona  street,  Philadelphia.  Brick,  1  story,  25x40 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  M. 
W.  Schaeffer,  6361  McCallum  street. 

Store  and  Garage,  Northeast  Corner  Forty- 
second  and  Warren  streets,  $3,000.  Architect, 
private  plans.  Owner,  Edward  C.  Brown,  427 
South  Broad  street,  Philadelphia.  Brick,  1 
story,  49x23%  feet,  slag  roof,  yellow  pine  and 
cement  floors,  electric  light.  Contract  award¬ 
ed  to  S.  G.  Washington,  2228  Oxford  street. 

Residences  (2)  (alts,  and  add.),  1157-59 
South  Thirteenth  street,  $2,000.  Architect, 
private  plans.  Owner,  Generoso  Rose,  835 
Catharine  street,  Philadelphia.  Brick,  1  story, 
12%xl6  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  Calogero  Oancelose,  2021 
South  Thirteenth  street. 

Storage,  Southwest  Corner  Delaware  avenue 
and  Laurel  street,  $12,000.  Architect,  private 
plans.  Owners,  Pennsylvania  Sugar  Co.,  on 
premises.  Brick,  1  story,  90x74  feet,  slag 
roof,  concrete  floors,  electric  lighting.  Con¬ 
tract  awarded  to  O’Meara  Const.  Co.,  228 
South  Warnock  street. 

Residence,  North  side  Medary  avenue,  East 
of  Eighth  street,  $10,000.  Architect,  private 
plans.  Owner,  Frank  Hildebrand,  Kenilworth 
avenue,  Philadelphia.  Stone,  2  stories,  50 
feet  10  inches  x  34  feet  4  inches,  slate  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  Gilbert  S.  Smith, 
1003  Sixty-ninth  avenue. 

Warehouse  (add.),  West  side  G  street, 
/North  of  Venango,  $8,500.  Architect,  private 
plans.  Owners,  W.  W.  Baker  &  Co.,  G  and 
Venango  streets,  Philadelphia.  Brick,  1  story, 
44x120  feet,  slag  roof,  cement  floors,  steam 
heat,  electric  light.  Contract  awarded  to  A. 
Earl  Barnes  Co.,  2044  East  Clementine  street. 

Tenement  (alts,  and  add.),  4612  Baltimore 
avenue,  $8,200.  Architect,  private  plans. 
Owner,  Jacob  Epstein,  61  North  Thirty-sec¬ 
ond  street,  Philadelphia.  Brick,  2  stories, 
1 7  % x  1 7 %  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Contract 
awarded  to  Joseph  Cohen,  23  Wayne  avenue, 
Trenton,  N.  ,J. 

Residences  (2),  East  side  Somerton  street, 
South  of  City  Line.  Architect,  private  plans. 
Owner,  D.  Brewer  Gehly,  Somerton,  Pa.  Tile 
and  frame,  2  stories,  28x32  feet,  slate  roof, 
oak  and  pine  floors,  slate  roof,  hot  air  heat, 
electric  light.  Contract  awarded  to  William 
D.  Bubeck,  Somerton,  Pa. 

Warehouse,  West  side  Bambrey,  North  of 
Morris  street,  $5,000.  Architect;  private  plans. 
Owner,  James  Hamilton,  Northeast  Corner 
Twenty-fifth  and  Moore  streets.  Brick,  1 
story,  48x100  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  steel  sash.  Con¬ 
tract  awarded  to  John  Ehman,  1908  Tasker 
street,  Philadelphia. 

Residences  (2),  East  side  Tabor  Road, 
South  of  Cottman  street.  Architect,  private 
plans.  Owner,  William  Widman,  3848  North 
Eighth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x34  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  August  Glaser,  1646  North  Fourth 
street,  Philadelphia. 


Residence,  607  Poplar  street,  Philadelphia, 
$5,800.  Architect,  private  plans.  Owner,  H. 
Jacobson,  618  Poplar  street,  Philadelphia. 
Brick,  2  and  3  stories,  18x27  feet,  13x22  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  M.  Ros- 
(  nhick,  709  Parrish  street. 

Store  Building,  14  North  Fourth  street, 
Philadelphia,  $4,600.  Architect,  private  plans. 
Owners,  Northern  Trust  Co.,  600  Spring  Gar¬ 
den  street.  General  Are  repairs.  Contract 
awarded  to  General  Cont.  Co.,  1215  Frankford 
avenue. 

Residence  and  Store  (add.),  Northeast  Cor¬ 
ner  Torresdale  avenue  and  Higbee  street, 
$3,000.  Architect,  private  plans.  Owner,  W. 
Elwood  Strunk,  on  premises.  Brick,  2  sto¬ 
ries,  6x17  feet,  25x17  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Frank  W.  Zebley,  6012  Heg- 
erman  street. 

Store  and  Storage  a(dd.),  1607  South  'street, 
$2,100.  Architect,  private  plans.  Owner,  J. 
Fineman,  1605  South  street,  Philadelphia. 
Brick,  1  story,  14x15  feet,  slag  roof,  oak  and 
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pine  floors,  electric  lighting.  Contract  award¬ 
ed  to  Louis  Freidman,  1314  McKean  street. 

Garage,  Southeast  Corner  Carlisle  and  Bris¬ 
tol  streets,  Philadelphia,  $4,000.  Architect, 
private  plans.  Owner,  Caroline  Weber,  care 
of  builder.  Brick,  1  story,  18x93  feet,  18x20 
feet,  slag  roof,  concrete  floors  , electric  light¬ 
ing.  ;  Contract  awarded  to  H.  E.  Sweger,  4435 
North  Uber  street,  Philadelphia. 

Residence  (alts.),  Northeast  Corner  York 
and  Mascher  streets,  $3,100.  Architect,  pri¬ 
vate  plans.  Owner,  Morris  Silverman,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  Birkel'baeh  &  Co.,  4608  Rich¬ 
mond  street,  Philadelphia. 

Warehouse  and  Bakery,  240  North  Fifty- 
seventh  street,  Philadelphia,  $4,500.  Archi¬ 
tect,  private  plans.  Owner,  M.  Di  Giaeoma,  on 
premises.  Brick,  1  and  2  stories,  17x18  feet, 
also  alterations  to  dwelling,  2  story  add., 
18x12  feet,  slag  roof,  pine  and  cement  floors, 
electric  light.  Contract  awarded  to  A.  Valen- 
ano,  404  North  Sixty-fourth  street,  Philadel¬ 
phia. 

Garage,  1834-36  North  Uber  street,  Phila¬ 
delphia,  $6,000.  Architect,  private  plans. 
Owner,  Frank  Howard,  on  premises.  Brick,  1 
story,  36x77  feet  10  inches,  slag  roof,  cement 
floors,  steam  heat,  electric  light.  Contract 
awarded  to  Kline  &  Co.,  2528  North  Broad 
street. 

Studio  (alts.),  223  South  Sydenham  street, 
Philadelphia,  $3,400.  Architect,  private  plans. 
Owner,  Dr.  John  M.  Fisher,  on  premises.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  T.  S.  Fetter,  1829  Filbert  street. 

Apartments,  West  side  Fifty-eighth  street, 
North  of  Spruce,  $80,000.  Architect,  private 
plans.  Owner,  William  Conway,  5800  Walnut 
street,  Philadelphia.  Brick,  3  stories,  37x14 
feet,  49x18%  feet  and  33x30  feet,  slag  roof, 
oak  and  pine  floors,  steam  heat,  electric  light, 
tile  work.  Contract  awarded  to  H.  H.  Con¬ 
way,  5800  Walnut  street,  Philadelphia. 

Office  (add.),  1502  Locust  street,  Philadel¬ 
phia,  $10,000.  Architect,  private  plans.  Own¬ 
er,  Albert  Reed,  1506  Locust  street,  Phila¬ 
delphia.  Brick,  3  stories,  22x44  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 


tric  light.  Contract  awarded  to  B.  F.  Virdin, 
2917  Fletcher  street. 

Building,  (alts*,  and  add.) ^  152)1  (Locust 
street,  $10,000.  Architect,  Edwin  L.  Roths¬ 
child,  1420  'Chestnut  street,  Phialedlphia. 
Owner,  care  of  architect.  Brick,  4  story  ad¬ 
dition,  16x28  feet,  general  alterations.  Con¬ 
tract  awarded  to  T.  -Sitrochman,  5108  Haver- 
ford  Ave. 

Residence,  North  side  Wyoming  Avenue, 
west  of -Adams  Ave.,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  Elizabeth  Butler, 
4682  Hawthorne  St.  Brick,  2  stories,  24x33% 
feet,  slag  roof,  oak  and  -  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Geo.  R.  Osborne  &  Sons, 
5014  Paul  street. 

Studio,  East  side  Cresheim  Road,  north  of 
E-mlen  ISt.,  $17,000.  Architect,  private  plans. 
Owner,  Hughes  Elliott,  ,  M-cC|ajllum  street, 
Germantown,  Philadelphia.  Stone,  2  and  1 
stories,  24x52  feet,  34x20  feet,  slate  roof,  oak 
and  yellow  pine  floors,  hot  air  heat,  electric 
light,  tile  ’work.  Contract  awarded  to  Samuel 
Harting  &  Son,  20  E.  Johnson  street. 

Building,  (add.),  38  N.  52nd  street,  $8,000. 
Architect,  private  plans.  Owner,  Edward 
Cullen,  5125  Pine  street,  Philadelphia.  Brick, 
2  stories,  13x18  feet,  13x34  feet,  and  10x8 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Chas.  E.  Williams,  20th  and  Sansom  street. 


Dairy  Building  (add.),  Ninth  and  Hyatt 
streets,  Chester,  Pa.  Engineer,  R.  J.  Law¬ 
rence,  Roxboro,  Philadelphia.  Owners,  Ches¬ 
ter  Dairy  Supply  Co.,  on  premises.  Brick, 
second  story  add.,  150x45  feet,  raising  roof, 
maple  floors,  rolled  steel  sash  and  doors.  Own¬ 
ers  will  take  new  bids. 


Residence,  West  side  Reach  street,  south 
of  Cheltenham  Lane.  Architect,  Private 
plans.  $6,000.  Owner,  Harry  T.  Endy,  2722 
Reese  street,  Philadelphia.  Frame,  2  sto¬ 
ries  26x38ft.,  shingle  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  Geo.  W.  Roberts,  6020  Walker 
street. 

Baker  Shop  and  Residence,  841-43-45  North 
Eleventh  street,  $5,000.  Architect,  private 
plans.  Owner,  Leon  Radoff,  on  premises. 
Brick,  2nd  story  addition,  34x24  feet,  slag 
roof,  cement  floors,  electric  lighting.  Con¬ 
tract  awarded  to  Jacob  Copeland  &  Son, 
1218  N.  7th  street. 

Apartment,  (alts.),  4100  North  Broad  st., 
$4,500.  Architect,  private  plans.  Owner,  Wm. 
H.  Manning,  1327  Norris  street,  Philadel¬ 
phia.  Carpentry,  millwork,  painting,  glazing, 
alterations.  Contract  awarded  to  Frank  I. 
Wintz,  1618  N.  2.7  th  street. 

Garage,  4853  Parkside  Ave.,  Philadelphia. 
$3,000.  Architect,  private  plans.  Owner, 
S.  Janer,  on  premises.  Brick,  1  story,  30x24 
feet,  slag  roof,  cement  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Harry 
Platt,  1701  Chestnut  street. 

Building,  (Add.),  2437  S.  Seventh  street, 
$2,200.  Architect,  private  plans.  Owner,  J. 
Goldberg,  on  premises.  Brick,  1  story  addi¬ 
tion,  11x13  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  C.  Jacobs,  1313  No.  12th 
street,  Philadelphia. 


Residence,  Brookline,  Delaware  County,  Pa. 
Architect,  Arthur  B.  Gill,  Law  Building,  Cam¬ 
den,  N.  J.  Owner,  Harry  Bond,  care  of  ar¬ 
chitect.  Stone,  1%  stories,  26x49  feet,  slate 
roof,  hardwood  and  composition  floors,  hot 
water  heat,  electric  light,  tile  work.  Archi¬ 
tect  taking  bids  due  April  17th. 

Church,  Sunday  School,  Parsonage  and 
Laundry,  Market  street  and  Richland  avenue, 
York,  Pa.  Architect,  H.  E.  Yessler,  Rupp 
Building,  York,  Pa.  Owners,  Grace  Methodist 
Episcopal  Congregation,  Rev.  D.  Y.  Brouse, 
York,  Pa.  Stone,  structural  steel,  limestone, 
leaded  glass,  slate  and  tile  roof,  tile  and  ter- 
razzo  floors,  heating,  plumbing,  skylights.  Ar¬ 
chitect  will  take  bids  in  a  few  days. 

Store  and  Apartments,  York,  Pa.  Archi¬ 
tect,  H.  E.  Yessler,  Rupp  Building,  York,  Pa. 
Owner,  A.  S.  Hexshey,  York,  Pa.  Brick,  3 
stories,  32x90  feet,  tin  roof,  hardwood  floors, 
vapor  heat,  electric  light,  metal  lath,  dumb 
waiters,  .sash  and  skylights,  roof  ventilators, 
metal  window  guards.  Architect  taking  bids 
due  April  15th. 

High  School,  Bryn  Mawr,  Pa.,  $-300,000.  Ar¬ 
chitect,  Ralph  E.  White,  Pennsylvania  Build¬ 
ing,  Philadelphia.  Owners,  School  Board  of 
Lower  Merion  Township,  William  J.  Byrne, 
secretary,  Ardmore,  Pa.  Brick,  steel  and  -con¬ 
crete.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Junior  High  School,  Ardmore,  Pa.,  $400,000. 
Architects,  Savery  &  Scheetz,  Stephen  Girard 
Building,  Philadelphia.  Owners,  School  Board 
of  Lower  Merion  Township,  William  J.  Byrne, 
secretary,  Ardmore,  Pa.  Brick,  stone,  steel 
and  concrete.  Plans  in  progress. 

Cottages  (3),  Lansdowne,  Pa.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owner,  name  withheld.  Frame  and  stucco,  2% 
stories,  various  sizes,  shingle  roof,  electric 
lighting.  Plans  in  progress. 

Twin  Residence,  Mt.  Carmel,  Pa.  Archi¬ 
tect,  William  H.  Lee,  32  South  Seventeenth 
street.  Owners,  Thomas  Owens  and  William 
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“Sterling”  Transits  and  Levels 

Made  in  PHILADELPHIA 

Used  by  Philadelphia’s  leading  Architects,  Building  Con¬ 
tractors  and  Engineers. 

Ask  the  man  who  owns  or  uses  one.  DIRECT  FROM  FACTORY 
TO  YOU  means  BETTER  SERVICE  and  VALUE  and  but  ONE 
PROFIT.  Illustrated  Pamphlet  G  sent  upon  request. 

Call,  write,  phone  Locust  39-84  or  dial  Race  55-67  for  your  copy. 

? 2J5S-'  WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  Saie 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 
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Bianckini,  Mt.  Carmel,  Pa.  Hallow  tile  and 
brick,  2  stories,  20x73  feet,  electric  light,  tile 
work,  hardwood  floors.  Architect  will  be 
ready  for  bids  in  a  few  days.. 

Bank  Building,  Media,  Pa.  Architect,  Sav- 
ery  &  Scheetz,  Stephen  Girard  Building,  Phil¬ 
adelphia.  Owners,  Media  Title  &  Trust  Co., 
G.  Robinson,  president,  Media,  Pa.  Brick  and 
stone,  1  story,  44x86  feet.  Plans  in  progress. 

School  (alts.),  West  'Chester,  Pa.  Owners, 
West  Chester  Normal  School,  care  of  J.  How¬ 
ard  Lumis,  320  West  Walnut  street,  West 
Chester,  Pa.  Rewiring  main  building.  Own¬ 
ers  taking  bids  due  April  20th  at  noon. 

Warehouse,  Chester,  Pa.  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Philadel¬ 
phia.  Owner,  William  E.  Headley,  Chester, 
Pa.  Reinforced  concrete,  5  stories  and  base¬ 
ment,  101x126%  feet.  Architects  taking  bids 
due  April  15th. 

Residence  (add.),  Berwyn,  Pa.  Architect, 
William  Wayne,  Jr.,  1501  Spruce  street,  Phila¬ 
delphia.  Owner,  Henry  L.  Collins,  Berwyn, 
Pa.  Stone,  2 %  stories,  15x30  feet,  slate  roof, 
oak  and  pine  floors.  Architect  taking  bids 
due  April  15th. 

High  School,  Scranton,  Pa.  Architect,  G. 
W.  Edson,  Connell  Building,  Scranton,  Pa. 
Owners,  Scranton  School  District,  care  of  Mr. 
Hughes,  Scranton,  Pa.  Brick  and  steel,  3  sto¬ 
ries,  179x268  feet,  slag  roof,  oak  and  concrete 
floors,  hollow  tile,  metal  lath,  roof  ventilators, 
tile  and  marble  and  iron  work  (heating,  light¬ 
ing  and  plumbing  separate  bids).  Owners  tak¬ 
ing  bids  due  April  24th. 

Church,  Fourth  and  Windsor  streets,  Read¬ 
ing,  Pa.,  $80,000.  Architects,  Ritcher  &  Eiler, 
Reading,  Pa.  Owners,  Lutheran  Church  of 
the  Holy  Spirit,  Rev.  0.  G.  Beck,  421  Windsor 
street,  Reading,  Pa.  Brick,  1  story,  basement 
and  gallery,  50x100  feet,  stone  trim,  slate 
roof,  maple  floors,  vapor  heiat,  electric  light, 
metal  lath,  steel  sash.  Owners  taking  bids 
due  April  15th.  > 

Church,  Sunday  School  and  Parsonage,  East 
Stroudsburg,  Pa.  Architects,  Ritcher  &  Eiler, 
Reading,  Pa.  Owners,  East  Stroudsburg  Meth¬ 
odist  Episcopal  Church,  Rev.  J.  Grauley,  Read¬ 
ing.  Brick,  stone,  steel,  1  story  and  basement, 
82x100  feet,  slate  roof,  hardwood  floors,  vapor 
heat,  electric  light,  hollow  tile,  metal  lath, 
skylights,  metal  window  guards.  Owners 
ready  for  bids. 

New  Sunday  School,  Church  (alts.),  Qnarry- 
ville,  Lancaster  County,  Pa.  Architects,  Ritch¬ 
er  &  Eiler,  Reading,  Pa.  Owners,  St.  Paul’s 
Reformed  Church,  Rev.  H.  Obold,  premises. 
Stone,  1  story,  basement  and  gallery,  40x60 
feet,  slate  and  composition  roof,  maple  floors, 
vapor  heat,  electric  light,  metal  lath,  water¬ 
proofing  and  dampproofing.  Owner  taking 
bids. 

Town  Hall,  Moving  Picture  Theatre  and 
Fire  Station,  Richland,  Pa.  Architects,  Ritch¬ 
er  &  Eiler,  Reading,  Pa.  Owners,  Richland 
Fire  Co.,  J.  A.  Fisher,  secretary,  on  premises. 
Brick,  2  stories,  50x125  feet,  asbestos  slate 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  hollow  tile,  metal  lath.  Architect  will 
be  ready  for  bids  next  week. 

Bank  Building,  Pottsville,  Pa.  Architects, 
Mowbray  &  Uffinger,  56  Liberty  street,  New 
York.  Owners,  Schuylkill  Trust  Go.,  N.  S. 
Farquhar,  manager,  Pottsville,  Pa.  Stone  or 
marble,  1  story,  50x120  feet.  Plans  in  pro¬ 
gress. 

Factory  (add.),  Meyerstown,  Pa.  Architect, 
Calvin  Young,  226  North  Sixth  street,  Read¬ 
ing,  Pa.  Owners,  Liebovitz  &  Co.,  care  of 
architect.  Brick.  Work  contemplated. 

Manufacturing  Plant,  Bridgeport,  Mont¬ 
gomery  County,  Pa.,  $50,000.  Architect,  pri¬ 
vate  plans.  Owners,  Gehret  Brothers,  Bridge¬ 
port,  Montgomery  County,  Pa.  Brick,  steel, 
1  story,  120x200x30  feet,  slag  roof,  rolled  steel 
sash.  Owner  ready  for  sub-bids. 

Residence,  Morrisville,  Pa.  Architect,  R. 


A.  Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owner,  care  of  architect.  Brick,  hol¬ 
low  tile,  2  stories,  32x90  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Twin  House,  Lansdale,  Pa.  Architect,  M. 

B.  Bean,  Lansdale,  Pa.  Owner,  Adella  Jen- 
kin®,  Lansdale,  Pa.  Hollow  tile  or  cement 
block,  34x38  feet,  slate  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light,  skylights. 
Owner  ready  for  bids. 

School  (high),  Freeland,  Pa.,  $130,000.  Ar¬ 
chitect^.  R.  M.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owners,  School  District  of 
Freeland  Borough,  O.  W.  Fairchild,  secretary, 
1024  Washington  street,  Freeland,  Pa.  Ar¬ 
chitect  selected.  Details  undecided. 

Public  Comfort  Station,  Market  Square, 
Harrisburg.  Architect,  C.  ■  H.  Lloyd,  _  Tele¬ 
graph  Building,  Harrisburg.  Owners,  City  of 
Harrisburg,  care  of  Mr.  Lynch,  Harrisburg. 
Architect  selected. 

Apartment  House  and  (19)  Garages,  Haver- 

ford,  Pa.  Architect,  E.  F.  Durang,  1220  Lo¬ 
cust  street,  Philadelphia.  Owner,  I.  F.  Daley, 
care  of  architect.  Brick  and  steel,  4  stories, 
56x41  feet,  garage,  1  story,  irregular  size, 
slate  roof,  etc.  Revised  plans  in  progress. 

Silk  Throwing  Plant,  Bethlehem,  Pa.  Ar¬ 
chitects,  William  Steele  &  Sons  Co.,  engineers, 
1600  Arch  street,  Philadelphia.  Owners,  R. 
K.  Laros  Silk  Co.,  R.  K.  Laros,  president, 
Bethlehem,  Pa.  Brick  and  steel,  3  stories, 
60x240  feet,  slag  roof,  cement  floors,  steam 
heat,  electric  light,  rolled  steel  sash  and  sky¬ 
lights,  fire  doors,  elevators,  waterproofing.  F. 
B.  Glasmire,  Bethlehem  Trust  Building,  Beth¬ 
lehem,  Pa.,  taking  sub-bids. 

Residence,  Sedgwick  Farms,  Pa.  Architect, 
H.  Rex  Stackhouse,  129  South  Fifth  street, 
Philadelphia.  Owner,  Miss  M.  E.  Warner, 
care  of  architect.  Stone,  2%  stories,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Architect  ready  for  bids.  W. 
John  Stevens,  Inc.,  Wyncote,  Pa.,  will  figure. 

Bridge,  Over  Juniata  River,  above  Dun- 
cannon,  Pa.,  $250,000.  Engineer,  County 
Engineer  Clinton  Mi.  Hershey,  Harrisburg, 
National  Bank  Building,  Harrisburg,  Pa. 
Owners,  Dauphin  Co.  Bridge  Com.,  Harris¬ 
burg,  Pa.  Reinforced  concrete,  1,031  feet 
long.  Plans  in  progress. 

Residence,  Front  street,  Harrisburg,  Pa. 
Architect,  €.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  C.  T.  Ross,  1117 
Market  street,  Harrisburg,  Pa.  Stucco,  tile, 
2*1/,  stories,  32x36  feet,  tile  roof,  hardwood 
and  tile  floors,  steam  heat,  electric  light,  tile 
and  marble  work.  Architect  taking  bids 
due  April  15th. 

Residence,  Front  and  Lewis  streets,  Har¬ 
risburg,  Pa.  Architect,  B.  E,  Starr,  Spooner 
Building,  Harrisburg,  Pa.  Olwner,  R.  W. 
Stone,  3131  North  2nd  street,  Harrisburg,  Pa. 
Brick,  stucco,  2%  stories,  29x39  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light  tile  work.  Architect  taking  bids 
due  April  18th. 

Residence,  Front  street,  Harrisburg,  Pa. 
Architect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  Dr.  Chas.  Rebuch, 
412  North  Third  street,  Harrisburg,  Pa. 
Brick,  2  %  stories,  35x60  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  and  marble  work.  Architect  taking  bids 
due  April  28th. 

Bank,  Enola,  Pa.  Architects,  Lawrie  and 
Lappley,  Second  and  Locust  streets,  Harris¬ 
burg.  Owners,  Enola  State  Bank,  Dr.  Holmes, 
Enola,  Pa.  Brick,  2  stories,  85x70  feet, 
slag  roof,  tile  floors,  vapor  heat,  electric  light, 
hollow  tile,  metal  lath,  roof  ventilators,  met¬ 
al  window^  guards.  Architect  taking  bids 
due  April  21st. 

Residences  (5),  Ruby  street,  Lancaster,  Pa. 
Architect,  M.  R.  Evans,  10%  E.  Orange  st., 
Lancaster,  Pa.  Owner,  C.  Haller,  402  S. 


Queeii  street,  Lancaster,  Pa.  Brick,  2% 
stories,  18x40  feet,  slag  roof,  pine  floors,  hot 
air  heat,  electric  light..  Owner  will  sub-let. 

Residence,  Marietta  Street,  Lancaster,  Pa. 
Architect,  H.  Y.  'Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  C.  H.  Nolt,  824  Main 
st.,  Lancaster,  Pa.  Brick,  2%  stories,  42x36 
feet,  and  20x20.  feet,  hardwood  floors,  hot 
water  heat,  tile  work.  Plans  in  progress. 

Garages  (3),  Lancaster,  Pa.  Architect, 
H.  Y.  Shaub,  Imperial  Building,  Lancaster, 
Pa.  Owner,  A.  F.  Pontz,  21  S.  Queen  st., 
Lancaster,  Pa.  Brick,  1  story,  20x35  feet, 
slag  roof,  concrete  floors,  electric  light.  Ar¬ 
chitect  ready  for  bids. 

Residences,  (10),  Lancaster,  Pa.  Architect, 
M.  R.  Evans,  10%  E.  Orange  street,  Lan¬ 
caster,  Pa.  Owner,  Bowman  Kendig,  North 
Queen  street,  Lancaster,  Pa.  Brick,  stucco, 
2%  stories,  24x30,  feet,  shingle  roof,  hard¬ 
wood  floors,  electric  light,  hot  water  heat, 
tile  work.  OWner  will  take  bids. 

Residence,  Buchanan  Ave.,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  L.  R.  Knight,  Im-, 
perial  Building,  Lancaster,  Pa.  Brick,  stuc¬ 
co,  cinder  concrete  block,  2%  stories,  33x45 
feet,  stone  foundations,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  taking  bids  due  as  soon 
as  possible. 

Fire  House,  (add.),  Steelton,  Pa.  Archi¬ 
tect,  T.  H.  Hamilton,  11  N.  2nd  street,  Har¬ 
risburg,  Pa.  Owner,  Borough  of  Steelton, 
care  of  Architect.  Brick,  steel,  1  story,  56x- 
30  feet,  slag  roof,  hardwood  floors,  electric 
light.  Architect  taking  bids  due  April  18th. 

Bank,  Valley  View,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  Valley  View  National  Bank,  care  of 
architect.  Terra  cotta  and  tile,  1  story,  32x- 
65  feet,  slate  roof,  marble  floors,  steam  heat, 
electric  light,  tile  and  marble  work,  bank 
fixtures,  ornamental  iron  work.  Plans  in 
progress. 

School,  W.  Connellsburg,  Pa.  Architects, 
Lawrie  &  Lappley,  2nd  and  .  Locust  streets, 
Harrisburg.  Owners,  School  Board  of  Con¬ 
nellsburg,  Chas.  G.  iStevens,  Secretary,  Con¬ 
nellsburg,  Pa.  Too  early  for  details. 

Apartment  and  Garage,  River  Road,  Har¬ 
risburg,  Pa.  Architect,  T.  H.  Hamilton,  11 
N.  2nd  street,  Harrisburg,  Pa.  Owner,  Geo. 
W.  Meyers,  care  of -architect.  Stone,  2  sto¬ 
ries,  30x36  feet,  slate  roof,  hardwood  and 
concrete  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Office  and  Apartment,  Second  and  Verbeck 
streets,  Harrisburg,  Pa.  Architects,  Lawrie 
&  Lappley,  2nd  and  Locust  streets,  Harris¬ 
burg,  Pa.  Owner,  Dr.  G.  W.  Bauder,  1225 
N.  2nd  street,  Philadelphia.  Brick,  3  stories, 
28x70  feet,  composition  roof,  hardwood  floors, 
vacuum  heat,  electric  light.  Plans  in  pro- 

Hotel,  (add.),  Lancaster,  Pa.  Architect,  II. 
V.  'Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  D.  A.  Skylass,  Lancaster,  Pa.  Brick, 
4  stories,  30x65  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work.  Plans  in  progress. 

Residence,  Lititz,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  Mr.  Penrose  Ruhl,  Lititz,  Pa.  Brick, 
2%  stories,  30x38  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

School,  W.  Lamibpeter,  Pa.  Architect,  H. 
V.  Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  W.  Lambpeter  Township  School 
Board,  care  of  architect.  Brick.  Too  early 
for  details'. 


Don’t  be  a  Rip  Van  Winkle.  Advertise 
and  let  everybody  know  you  are  awake  and 
abreast  of  the  times. 
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Residence,  Sutton  Road,  Ardmore,  Pa.  Ar¬ 
chitect,  Walter  K.  Durham,  323  Walnut 
street,  Philadelphia.  Owner,  Harold  Spear, 
Ardmore,  Pa.  Hollow  tile,  frame  and  stucco, 
2  sto'tries,  44x25  feet,  shingle  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  lighting, 
tile  work.  Contract  awarded  to  Stewart 
Hutchinson,  Ardmore,  Pa. 

Printing  Establishment,  Thirteenth  and 
Walnut  streets,  Harrisburg.  Architect,  F.  G. 
Fahnestock,  Patriot  Building,  Harrisburg,  Pa. 
Owners,  Central  Printing  and  Publishing  Co., 
Harrisburg,  Pa.  Brick,  steel,  3  stories  and 
basement  56x90  feet,  ! 2  wings,  24x20  feet,  slag- 
roof.  Contract  awarded  to  S.  W.  Shoe¬ 
maker  &  Son,  421  Walnut  street,  Harrisburg, 

Store  and  Residence,  West  Market  street, 
West  York,  Pa.  Architect,  Edward  Leber, 
Hay  Building,  York,  Pa.  Owner,  Dr.  W.  T. 
Evans,  West  York,  Pa.  Brick,  2  stories,  21x60 
feet,  flat  roof,  maple  floors,  electric  light, 
Jflate  glass.  Contract  awarded  to  Hess  Broth¬ 
ers,  York,  Pa. 

Store  (alts,  and  add.),  Fork,  Pa.  Architect, 
Edward  Leber,  Hay  Building,  York,  Pa.  Own¬ 
ers,  H.  West-ley  &  Co.,  York,  Pa.  Brick,  3 
stories,  20x100  feet,  composition  roof,  maple 
floors,  electric  light,  metal  ceilings,  rolled 
steel  sash,  waterproofing,  dampproofing.  Con¬ 
tract  awarded  to  Hess  Brothers,  York,  Pa. 

Municipal  Building,  Upper  Darby,  Pa.,  $30,- 
694.  Architect,  Willis  A.  Hall,  Sixty-ninth 
Street  Post  Office  Building,  Upper  Darby,  Pa. 
Owners,  Upper  Darby  Townsend.  Brick,  cut 
stone  and  steel,  2  stories,  75x38  feet,  slag 
roof,  cement,  pine  and  composition  floors, 
metal  lath,  safety  treads,  roof  ventilators, 
terra  cotta,  marble  work,  kalamein  doers, 
floor  hardener,  iron  work.  Contract  awarded 
to  Friel  MbLeister  Co.,  Inc.,  2146  East  Nor¬ 
ris  street,  Philadelphia. 

Residences  (4),  Roslyn,  Pa.  Architect, 
Robert  C.  Winter,  25  South  Sixteenth  street, 
Philadelphia.  Owners,  Hillthorp  Realty  Co., 
Roslyn,  Pa.  Frame,  shingle  and  stucco,  2 y2 
storoies,  25x30  feet,  shingle  roof,  pine  floors, 
hot  water  heat,  tile  work.  Contract  awarded 
to  Hillthorp  Cont.  Co.,  Roslyn,  Pa. 

Residence,  Roslyn,  Pa.  Architect,  Robert 
C.  Winter,  11  South  Sixteenth  street,  Phila¬ 
delphia.  Owners,  Mrs.  Violet  Schaffer,  Ros¬ 
lyn,  Pa.  Frame,  shingle  and  stucco,  2 y2  sto¬ 
ries,  25x30  feet,  shingle  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Hillthorp  Cont.  Co.,  Roslyn, 
Pa. 

Residence  (alts,  and  add.),  Tamaqua,  Pa. 
Architect,  Benjamin  R.  Stevens,  1737  Filbert 
street,  Philadelphia.  Owner,  Harry  Seligman, 
Tamaqua,  Pa.  Frame,  2  story  add.,  15x20 
feet,  tile  and  tin  roof,  hardwood  floors,  tile 
work.  Contract  awarded  to  Percy  M.  Swank, 
Tamaqua,  Pa. 

Residences  and  Stores  (2),  South  Spring- 
field,  Pa.  Architects,  Folsom  &  Stanton,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  Joseph  A.  Gibens,  Bellevue  avenue,  Secane, 
Pa.  Brick,  2  stories,  3'6x45  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  lighting. 
Contract  awarded  to  Joseph  S.  Creamer,  1739 
North  Twenty-sixth  street. 

Residence,  Latham  Park,  Pa.  Architects, 
Seeburger  &  Rabenold,  1524  Chestnut  street. 
Owner,  Louis  Burk,  Third  and  Girard  avenue. 
Stone,  2y2  stories,  87x54  feet,  slate  and  tile 
roof,  composition,  oak  and  pine  flours,  hot 
water  heat,  electric  light,  tile  work,  copper 
skylights,  iron.  work.  Contract  awarded  to 
John  N.  Gill  Const.  Co.,  Otis  Building,  Phila. 


Residence,  Merion,  Pa.  Architect,  Carl  P. 
Berger,  Penn  Square  Building,  Philadelphia. 
Owner,  Dr.  George  Betz,  1533  Green  street, 
Philadelphia.  Hollow  tile  and  stucco,  2 y2 
stories,  28x50  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Contract 
awarded  to  J.  Howard  Roberts,  Lansdowne, 
Pa. 

Residence,  Narberth,  Pa.  Architects,  Fol¬ 
som  &  Stanton,  10  South  Eighteenth  street. 
Owner,  H.  S.  Roberts,  Narberth,  Pa.  Frame, 
2 y2  stories,  32x38  feet,  asphalt  shingle  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
and  marble  work.  Contract  awarded  to  Janies 
McMackin,  Narberth,  Pa. 

Residence,  Merion,  Pa.  Architects,  Bunt¬ 
ing  &  Shrigley,  603  Chestnut  street,  Philadel¬ 
phia.  Owner,  Clarence  E.  Hall,  care  of  archi¬ 
tects.  Hollow  tile  and  stucco,  2 y2  stories, 
87x16  feet,  wing  40x11  feet,  shingle  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  H.  Conway,  Lansdowne, 
Pa. 

Garage  and  Stock  Lumber  Shed,  Walnut 
and  Thorn  streets,  Reading.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  Central  Lumber  Co.,  W.  Kessler, 
Reading,  Pa.  Concrete,  cement,  plaster,  2  sto¬ 
ries,  100x40  feet,  Johns  Manville  roof,  con- 


Residence  and  Garage,  Mansion  avenue, 
Haddonfield,  N.  J.  Architect,  Ellery  K.  Tay¬ 
lor,  315  South  Fifteenth  street,  Philadelphia. 
Owner,  Mrs.  Edward  W.  Marshall,  Haddon¬ 
field,  N.  J.  Frame,  2 y2  stories,  46x36  feet  and 
15x30  feet,  shingle  roof,  pine-  and  cement 
floors,  hot  air  heat,  electric  light,  tile  work. 
Architect  taking  bids  due  April  21st. 

Garage,  Trenton,  N.  J.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton,  N. 
J.  Owner,  care  of  architect.  Steel,  brick,  1 
story,  50x100  feet,  slag  roof,  concrete  floors, 
steam  heat,  electric  light,  rolled  steel  sash  and 
skylights.  Plans  in  progress. 

Bungalow,  Trenton,  N.'J.  Architect,  Wal¬ 
ter  Hankin,  39  East  State  street,  Trenton, 
N.  J.  Owner,  A.  C.  Hartquist,  Maple  avenue, 
Trenton,  N.  J.  Brick,  stucco,  2 y2  stories, 
28x48  feet,  tile  and  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light.  Archi¬ 
tect  ready  for  bids. 

Lodge  Building,  Trenton,  N.  J.,  $300,000. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Knights  of  Columbus,  G. 
W.  Goff,  221  North  Warren  street,  Trenton, 
N.  J.  Brick,  3  stories,  75x80  feet,  80x120 
feet,  slag  roof,  hardwood  floors,  steam  heat, 
eltctric  light,  tile  and  marble  work,  hollow 
tile,  elevators,  safety  treads,  roof  ventilators, 
skylights,  fire  doors,  waterproofing,  fireproof¬ 
ing.  Architect  will  be  ready  for  bids  April 
22nd. 

State  Hospital  (add.),  Trenton,  N.  J.,  $225,- 
000.  Architects,  Department  of  Institutions 
and  Agencies,  Trenton,  N.  J.  Owners,  State 
of  New  Jersey,  care  of  Warden  Natchley,  on 
premises.  Steel,  fireproof,  1  and  2  stories,  -ir¬ 
regular  size,  slate  roof,  hardwood  and  com¬ 
position  floors,  electric  light.  Department  of 
Institutions  and  Agencies  taking  bids  due 
April  19th. 

Klockner  School  (add.),  Hamilton  Town- 


crete  and  wood  floors,  steam  heat,  electric 
light.  Contract  awarded  to  A.  A.  Oxenrider, 
Eighteenth  Ward,  Reading,  Pa. 

Church,  Johnstown,  Pa.  Architects,  Ritcher 
&  Eiler,  Reading,  Pa.  -  Owners,  Church  of  the 
First  Brethren,  Johnstown,  Pa.  Brick,  stone, 
1  story  and  basement,  60x135  feet,  concrete 
foundations,  slate  roof,  maple  floors,  steam 
heat,  electric  light.  Contract  awarded  to 
Gardner  Const.  Co.,  Johnstown,  Pa. 

Jefferson  School  Annex,  Allentown,  Pa.  Ar¬ 
chitects,  Ruhe  &  Lange,  12  North  Sixth  street, 
Allentown,  Pa.  Owners,  School  Board  of  Al¬ 
lentown,  care  of  T.  P.  Wenner,  secretary,  Al¬ 
lentown,  Pa.  Brick,  steel,  2  stories  and  base¬ 
ment,  130x200  feet,  concrete  foundations,  slag 
yoof,  hardwood  floors,  tile,  marble  and  ter- 
razzo  work,  metal  lath,  rolled  steel  skylights, 
firedoors.  Contract  awarded  to  Ochs  Const. 
Co.,  440  Wire  street,  Allentown. 

Residence,  Cynwyd,  Pa.  Architect,  H.  G. 
McMurtrie,  1012  Walnut  street.  Owner,  Hor¬ 
ace  P.  Liversidge,  Bala,  Pa.  Stone,  2 y2  sto¬ 
ries,  52x27  feet,  wing  18x27  feet,  tile  or 
slate  roof,  oak  and  pine  floors,  stone  founda¬ 
tions,  plumbing,  heating,  electric  work,  tile 
and  marble,  bond,  iron  work.  Contract 
awarded  to  Chas  Gilpin,  Harrison  Building, 
Philadelphia. 

Garage,  Rosemont,  Pa.  Architect,  Steward- 
son  &  Page,  315  South  15th  street.  Owner, 
R.  K.  Cassatt,  Rosemont,  Pa.  Stone,  2  sto¬ 
ries,  70x24  feet,  wing,  23x70  feet,  slate  roof, 
cement  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  iron  work.  Contract  awarded  to 
Roydhouse-Arey  Co.  112  North  Broad  street, 
Philadelphia. 


ship,  N.  J.  Architect,  William  Kleman,  First 
National  Bank  Building,  Trenton.  Owners, 
Hamilton  Township  School  Board,  William 
Robinson,  Greenwood  street,  Trenton,  N.  J. 
Brick,  2  stories,  slate  roof,  hardwood  floors, 
hollow  tile,  metal  lath  (plumbing,  heating, 
electric  work  reserved).  Architect  taking 
bids  due  April  19th. 

Cameron  Hall  (alts.)  to  Stores,  Apartment 
and  Lodge,  South  Broad  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  S.  Hilton  &  Bash,  Forst 
Richey  Building,  Trenton.  Brick,  1  story, 
20x40  feet,  pine  floors,  electric  light,  plumb¬ 
ing,  copper  work,  plate  glass,!  general  interior 
work.  Architects  ready  for  bids. 

Apartment  House  (alts,  and  add.),  Prince¬ 
ton  street,  Trenton.  Architect,  Walter  Han¬ 
kin,  39  East  State  street,  Trenton,  N.  J.  Own¬ 
er,  Samuel  Hilton,  Forst  Richey  Building, 
Trenton,  N.  J.  Brick,  3  stories,  30x40  feet, 
slate  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light.  Architect  ready  for  bids. 

Residence,  Morrisville  Heights,  Trenton, 
N.  J.  Architect,  Walter  Hankin,  39  West  State 
street,  Trenton,  N.  J.  Owner,  William  R. 
Dollon,  care  of  architect.  Frame,  2 y2  stories, 
36x24  feet,  shingle  roef,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Archi-** 
tect  ready  for  bids. 

Stores  (4),  Federal  street,  Gamden,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Bleakley  Broth¬ 
ers,  care  of  architects.  Cinder  block  and 
plaster,  1  story,  50x85  feet,  slag  roof,  pine 
floors,  pipeless  heating,  electric  light,  plate 
glass,  copper  work.  Architects  taking  bids 
due  as  soon  as  possible. 

Store  (alts,  and  add.),  26  Federal  street, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle,  5 
Hudson  avenue,  Camden,  N.  J.  Owners,  Lons¬ 
dale  Go.,  care  of  architects.  Brick,  2  stories, 
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46x100'  feet,  slag  roof,  pine  floors,  vapor  teat, 
electric  light.  Owner  taking  bids  due  as  soon 
as  possible. 

Residence,  Mercbantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Edward  B.  Humphrey,  care  of 
architects.  Tile,  plaster,  2 y2  stories,  60x35 
feet,  Spanish  tile  roof,  hardwood  floors,  elec¬ 
tric  light,  tile  and  marble  work.  Architects 
taking  bids  due  April  15th. 

Sales  Room  and  Service  Station,  Camden, 
N.  J.  Architects,  Lackey  &  Hettle,  5  Hudson 
avenue,  Camden,  N.  J.  Owners,  Neel-Cadillac 
Co.,  525  Market  street,  Camden,  N.  J.  Steel, 
concrete,  2  stories,  80x175  feet,  slag  roof,  con¬ 
crete  floors,  vapor  heat,  electric  light,  tile, 
marble  and  terrazzo  work,  rolled  steel  sash, 
iron  stairs,  ornamental  iron  work.  Plans  in 
progress. 

Elks’  Home,  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Camden  Order  of  Elks,  Lodge 
No.  293,  care  of  architects.  Brick,  steel,  fire¬ 
proof,  6  stories,  40x165  feet,  35x60  feet,  slug 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile,  marble  and  terrazzo  work,  metal 
lath,  steel  sash,  fire  doors,  roof  ventilators, 
metal  lath,  metall  weather  strips,  waterproof¬ 
ing  and  dampproofing,  terra  cotta,  ornamental 
iron  work,  safety  treads,  dumb  waiters,  ele¬ 
vators.  Plans  in  progress. 

Residence,  iMerchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Nelson  O.  Denney,  care  of  ar¬ 
chitects.  Cinder  block,  2 y2  stories,  37x29 
feet,  shingle  roof,  hardwood  and  pine  floors, 
hot  water  heat,  electric  light.  Architect  tak¬ 
ing  bids  due  April  14th. 

Factory,  Taylor  street,  Trenton,  N.  J.  En¬ 
gineers,  Karno  Smith  Co.,  Broad  Street  Bank 
Building,  Trenton.  Owners,  Crescent  Insu¬ 
lated  Wire  Co.,  Olden  and  Taylor  streets, 
Trenton,  N.  J.  Brick,  steel,  1  story,  60x125 
feet,  Telford  slag  roof.  Engineers  will  build. 

Factory,  Pennington  avenue,  Trenton,  N.  J., 
$25,000.  Architect,  private  plans.  Owners, 
C.  V.  Hall  &  Co.,  Inc.,  Pennington  avenue, 
Trenton.  Fireproof,  concrete,  brick,  2 y2  sto¬ 
ries,  48x190  feet,  slag  roof,  concrete  floors, 
electric  light.  Owner  will  build. 

Armory,  Passaic,  N.  J.  Architect,  Depart¬ 
ment  of  Institutions  and  Agencies,  Capitol, 
Trenton.  Owners,  Quartermaster  General ’is 
Department,  Capitol  Building,  Trenton,  N.  J. 
Lowest  bids  submitted  by  John  J.  O’Leary 
Co.,  Passaic,  N.  J.,  $79,900;  the  Carleton  Com¬ 
pany,  Hoboken,  N.  J.,  $84,910.  Plumbing, 
Jaehnig  &  Peoples,  Newark,  N.  J.,  $4,444. 
Heating,  William  G.  Royers  Co.,  510  Stuyves- 
ant  street,  Trenton,  $6,028.12.  Electric  work, 
Strang  Electric  Co.,  214  South  Seventh  street, 
Philadelphia,  $2,766. 

Residence  and  Garage,  Margate  City,  N.  J. 
Architect,  Howard  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  L.  L.  Jones, 
1019  Atlantic  avenue,  Atlantic  City,  N.  J. 
Brick  and  stucco,  2 %  stories,  88x40  feet, 
shingle  roof,  hardwood  and  cement  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Ar¬ 
chitect  taking  bids  due  April  13th. 

Church  and  Rectory,  Trenton,  N.  J.  Archi¬ 
tect,  George  C.  Baum,  1511  Arch  street,  Phila¬ 
delphia.  Owners,  -Bethel  Lutheran  Church, 
Trenton,  N.  J.  Brick,  stone  trim,  1  story  and 
basement,  60x100  feet,  slate  roof,  hardwood 
and  pine  floors, .  metal- lath,  tile  work,  steam 
heat,  electric  light,  parsonage,  2  stories,  26x45 
feet.  Architect  taking  bids  due  as  soon  as 
possible. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  509  Market  street,  Camden, 
N.  J.  Owner,  Edward  B.  Humphrey,  care  of 
architect.  Hollow  tile  and  plaster,  2%  sto¬ 
ries,  60x35  feet,  Spanish  tile  roof,  hardwood 
floors,  electric  light,  tile  and  marble  work. 
Architects  taking  bids  due  April  15th. 

War  Memorial,  Pacific,  between  States  and 
Maryland  avenues,  Atlantic  City.  Architect, 


S.  Hudson  Vaughn,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Owners,  Board  of  Com¬ 
missioners,  City  Hall,  Atlantic  City.  Brick, 
cut  stone  and  steel,  2  stories,  100x55  feet, 
Johns  Manville  roof,  concrete  and  maple 
floors,  hollow  tile,  metal  lath,  waterproofing, 
iron  work  and  stairs,  kalamein  doors,  rolled 
steel  sash,  tile,  marble  and  terrazzo.  Lowest 
bidders:  P.  H.  Kelly  Const.  Co.,  1713  Sansom 
street,  Philadelphia,  $110,500;  F.  V.  Warren, 
132  South  Seventeenth  street,  Philadelphia, 
$125,504.  Electric,  Electric  Equipment  Co., 
Commonwealth  Building,  Philadelphia,  $2,600. 
Heating,  Currie  Co.,  Atlantic  City,  N.  J., 
$8,183.  Plumbing,  Edward  W.  Yeutter,  29 
South  New  York  avenue,  Atlantic  City,  N.  J., 
$4,152. 

House  of  Detention,  Camden,  N.  J.  Archi¬ 
tects,  Lackey  &  Hettle,  509  Market  street, 
Camden,  N.  J.  Owners,  Board  of  Freeholders, 
Court  House,  Camden,  N.  J.  Lowest  bidders: 
Albert  Moorshead,  67  Laurel  street,  Philadel¬ 
phia,  $7,000;  James  W.  Draper,  463  Haddon 
avenue,  Camden,  N.  J.,  $7,175.  Electric, 

Strang  Electric  Co.,  214  South  Seventh  street, 
Philadelphia,  $719.  Plumbing,  Lionel  _  C. 
Simpson,  Camden,  N.  J.,  $2,287.49.  Heating, 
Cramer  Heating  Co.,  Camden,  N.  J.,  $1,400. 

Schools,  Runnemede,  N.  J.,  and  Lawn  side, 
N.  J.  Architect,  John  L.  Coneys,  Drexel  Build¬ 
ing,  Philadelphia.  Owners,  Township  of  Cen¬ 
tre,  Camden  County,  Harry  Maloney,  Clerk, 
Mt.  Ephraim,  N.  J.  Lowest  bidders:  Runne¬ 
mede  School — Penn  Const.  &  Eng.  Co.,  3840 
Spring  Garden  street,  Philadelphia,  $20,700; 
A.  Voegtlin,  Camden,  N.  J.,  $22,923.31.  Lawn- 
side  School  (alts,  and  add.)-APenn  Const.  & 
Eng.  Co.,  Philadelphia,  $8,467;  A.  Voegtlin, 
Camden,  N.  J.,  $8,761. 

Municipal  Poultry  Market,  Mediterranean 
Kentucky,  and  Drexel  Aves.,  Atalntic  City, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  -City 
of  Atlantic  City,  Board  of  Commissioners. 
Brick  and  steel,  1  story,  212x103  feet,  slate 
and  slag  roof,  concrete  floors,  metal  lath, 
floor  hardener,  iron);  work,  (lighting  and 
plumbing,  separate  bids).  Owner  taking  bids 
due  April  20th. 

Kitchen  and  Congregate  Dining  Hall,  Tren¬ 
ton,  N.  J.  Architect,  Dept,  of  Inst.  &  Agcys., 
Div.  of  Archt.,  Trenton,  N.  J.  Owner,  N. 
J.  State  Hospital  for  the  Insane,  Trenton,  N. 
J.  Brick  and  limestone,  2  stories,  186x167 
feet,  slate  roof,  pine  floors,  tile  and  marble 
rolled  steel  sash  and  skylighting,  fire  and 
hollow  metal  doors,  metal  ceilings,  terra  cot¬ 
ta,  iron  work  and  stairs,  (heating,  lighting 
and  plumbing,  separate  bids.)  Owners  tak¬ 
ing  bids  due  April  19th. 


New  Jersey 
Contracts  Awarded 

Residence,  West  Collingswood,  N.  J.,  $8,700. 
Architect,  Arthur  B.  Gill,  Law  Building, 
Camden,  N.  J.  Owner,  Frank  Sheppard,  care 
of  architect.  Frame,  2  stories,  20x44  feet, 
asphalt  shingle  roof,  hardwood  floors,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded  to 
F.  Fries,  Haddon  Heights,  N.  J. 

Apartment  and  Stores,  West  Collingswood, 
N.  J.,  $11,800.  Architect,  Arthur  B.  Gill, 
Law  Building,  Camden,  N.  J.  Owner,  Fred¬ 
erick  H.  Boehm,  care  of  architect.  '  Hollow 
tile,  frame,  2  stories,  40x60  feet,  asphalt 
shingle  roof,  pine  floors  (heating  and  plumb¬ 
ing  reserved).  Contract  awarded  to  Fred 
Lange,  Audubon,  N.  J. 

School  Buildings,  Scudder’s  Farm,  near 
Trenton  Junction,  N.  J.  Architects,  Guilbert 
&  Betelle,  Newark,  N.  J.,  and  A.  H.  Moses, 
Camden,  N.  J.  Owners,  School  Commission¬ 
ers  of  New  Jersey,  State  House,  Trenton,  N. 
J.  Contract  awarded  to  Wills  Bill  Co.,  1706 


Sansom  street,  Philadelphia,  $279,430.  Heat¬ 
ing,  Mechanical  Equip.  Co.,  214  South  Twelfth 
street,  Philadelphia.  Plumbing,  Trenton 
Plumbing  &  Heating  Co.,  Trenton,  N.  J.  Sew¬ 
age  Disposal,  Simpson  Brown  Co.,  90  West 
street,  New  York  City,  $16,180. 

Store  and  Apartment,  Illinois  and  Pacific 
avenues,  Atlantic  City.  Architect,  Frank  A. 
Berry,  Real  Estate  Trust  Building,  Philadel¬ 
phia.  Owner,  Y.  Dein,  1219  Pacific  avenue, 
Atlantic  City,  N.  J.  Brick,  steel  and  cut 
stone,  3  stories,  94x25  feet,  slag  roof,  oak  and 
pine  floors,  metal  lath,  iron  work,  bond,  hol¬ 
low  metal  sash,  tile,  marble  and  terrazzo, 
steam  heat.  Contract  awarded  to  U.  S.  Const. 
Co.,  2201  Arctic  avenue,  Atlantic  City,  N.  J. 

Garage,  Hadd  onfield,  N.  J.  Architect, 
Charles  R.  Peddle,  136  South  Fourth  street. 
Owner,  Edward  Morse  Archer,  Haddonfield, 
N.  J.  Frame  and  stucco,  1  story,  20x22  feet, 
shingle  roof,  cement  ■  floor,  hot  water  heat, 
electric  lighting.  Contract  awarded  to  S.  B. 
Taylor,  Haddonfield,  N.  J. 

Residence,  Woodside  avenue,  Trenton,  N.  J., 
$6,000.  Architect,  private  plans.  Owner,  John 
Dovety,  care  of  builders.  Brick,  2 y2  stories, 
26x30  feet,  slate  roof,  pine  floors,  electric 
light.  Contract  awarded  to  Solan  &  Duller, 
452  Genesee  street,  Trenton. 

Bachelor  Apartments  (add.),  2005  Pacific 
avenue,  Atlantic  City,  $9,000.  Architect,  Sol 
Kaplan,  929  Chestnut  street,  Philadelphia. 
Owner,  Samuel  F.  Gorson,  on  premises.  Brick 
and  frame,  36x30  feet,  slag  roof,  pine  and 
composition  floors,  plumbing,  electric  work, 
tile  work,  general  alterations.  Contract 
awarded  to  A.  O.  Lieberman,  Atlantic  City, 
N.  J. 


Miscellaneous 
Construction  News 

Road  Work  Materials,  Wilmington,  Dei.  En¬ 
gineer,  Charles  E.  Grubb,  County  Building, 
Wilmington,  Del.  Owners,  City  of  Wilming¬ 
ton,  care  of  County  Engineer.  Crushed  stone, 
gravel,  slag,  road  tar,  oils  and  asphalt.  Own¬ 
ers  taking  bids  due  April  18th  at  noon.  De¬ 
posit,  $5.00. 

Garage  and  Court  Yard,  Kennebunkport, 
Me.  Architects,  Seeburger  &  Rabenold,  1524 
Chestnut  street.  Owner,;  Atwater  Kent,  4937 
Stenton  avenue,  Philadelphia.  Frame,  2  sto¬ 
ries,  24x50  feet,  shingle  roof.  Plans  in  pro¬ 
gress. 

Chapel,  Granville,  Ohio.  Architect,  Arnold 
W.  Bruner,  101  Park  avenue,  New  York  City. 
Owners,  Denison  University,.  Granville,  O. 
Brick,  stone,  steel  and  cut  stone,  1  story, 
basement  and  balcony,  159x76  feet,  slate  roof, 
cork,  pine  and  cement  floors,  metal  lath  and 
ceilings,  waterproofing,  iron  stairs  and  work, 
hollow  steel  doors,  tile,  marble  and  terrazzo. 
Architect  taking  bids  due  as  soon  as  possible. 


Miscellaneous 
Contracts  Awarded 

Law  Building,  Morgantown,  W.  Va.,  $156,- 
000.  Architect,  Charles  W.  Bates,  Wheeling, 
W.  Va.  Owners,  State  Board  of  Control,  Mor¬ 
gantown,  W.  Va.  Brick,  cut  stone  and  steel, 
2  stories  and  basement,  144x56  feet,  red  tile 
roof,  linoleum,  cement  and  oak  floors,  metal 
lath  and  window  guards,  tile  and  marble 
work,  vault  doors,  floor  hardener,  iron,  tile 
and  marble  work  (steam  heat,  electric  work 
and  plumbing  separate  bids).  Contract  award¬ 
ed  to  C.  D.  Keyster,  Bellaire,  O. 

Bakery  and  Stable,  East  One  Hundred  and 
Forty-fourth  street,  between  Girard  and  Wal- 
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ton'  avenues,  Brooklyn,  N.  Y.  Architects,  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets,  Phil¬ 
adelphia.  Owners,  General  Baking  Co.,  343 
Madison  avenue,  New  York  City.  Brick,  steel, 
cut  stone  and  terra  cotta,  2  stories,  163x200 
feet,  and  62x59  feet,  slag  roof,  maple,  cement 
and  asphalt,  mastic  and  wood  block  floors, 
metal  lath,  elevator  doors,  safety  treads,  roof 
ventilators,  metal  weather  strips,  cork  insula¬ 
tion,  waterproofing  and  dampproofing,  iron 
work  and  stairs,  floor  hardener,  bond,  fire  and 
kalamein  door  (plumbing,  electric  work  and 
elevators  reserved).  Contract  awarded  to 
Frank  J.  CDHare  Const.  Co.,  300  Madison  ave¬ 
nue,  New  York  City. 

Church,  Rising  Sun,  Md.  Architect,  Norman 
Hulme,  1524  Chestnut  street,  Philadelphia. 
Owners,  Methodist  Church,  Rising  Sun,  Md. 
Brick,  1  story,  Contract  awarded  to  J.  Lewis 
Ryan,  Rising  Sun,  Md. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  April  5, 
1922.  Sealed  Proposals  will  be  opened  in  this 
office  at  3  P.  M.,  April  27,  1922,  for  the  con¬ 
struction  of  kitchen  to  Junior  Medical  Of¬ 
ficers  ’  Quarters,  including  miscellaneous  re¬ 
pairs,  etc.,  to  various  buildings  at  the  United 
States  Quarantine  Station,  Baltimore,  Md.,  in 
accordance  with  the  drawing  and  specifica¬ 
tion,  copies  of  which  may  be  had  at  this  of¬ 
fice  or  at  the  office  of  the  Custodian  at  the 
Quarantine  Station,  Baltimore,.  Md.,  in  the 
discretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 


Just  remember  this:  Give  out  courtesy, 
kindness,  patience  and  good-will,  and  you’ll 
get  them  all  back  with  compound  interest. 
The  men  who  deserve  to  rank  in  Class  A 
do  not  chew  the  lint  and  fuss  about  the 
small  misfits  of  life.  To  take  what  comes 
and  forget  the  rest  is  wisdom.  Let  Braggo 
give  the  janitor  the  call,  and  the  Hall  Boys 
have  it  out  with  the  Ashbox  Inspector — 
you  can’t  afford  to  soil  your  soul  with 
small  scraps.  Fight  on  a  big  scale,  or  not 
at  all.  The  folks  who  have  trouble  with 
ushers  are  always  looking  for  trouble — and 
find  it.  Smile,  old  boy,  smile! 


All  advertising  pays — even  that  which  is 
poorly  constructed.  A  bad  ad.  is  better 
than  no  ad.  at  all.  It  is  worth  all  that  it 
costs  in  the  competitive  world  of  the  pres 
ent  day,  merely  to  keep  one’s  name  where 
the  possible  buyer  cannot  help  seeing  it 
To  be  out  of  sight  in  the  commercial  world 
is  to  be  out  of  mind. 


To  be  poor  in  a  wealthy  country,  to  be 
sick  in  a  good  climate,  to  be  inefficient 
among  a  progressive  people,  is  a  sign  c. 
unwise  educational  methods.  Such  people 
were  not  taught  to  battle  with  the  world  or 
meet  life's  emergencies. — Thoreau. 


If  your  sales-talk  is  keyed  to  interest  men 
who  build  it  should  occupy  space  every  week 
in  the  “Guide,”  the  only  building  news  maga¬ 
zine  this  side  of  Manhattan  Island. 


Your  Best  Prospect 
Is  The  Man  Who 
Needs  Your 
Material 

Any  one  who  sells  knows  that  the  best  prospect 
in  the  world  is  the  man  who  is  in  need  of,  or 
wants  the  product  or  service  you  sell. 

How  can  you  know  who  that  prospect  is? 

How  can  you  save  your  salesmen’s  time  and 
energy  by  eliminating  those  prospects  who  are  not 
immediate  prospects?  jj 

The  answer  in  the  building  game  is 

Daily  Building  News 

On  your  desk  every  morning,  you  can  have  these 
live  report  sheets  give  you  the  inside  information 
on  all  proposed  construction  work,  all  jobs  on 
which  bids  are  being  taken,  all  work  on  which 
contracts  are  being  let. 

This  complete,  reliable  service  covers  Philadelphia, 
Eastern  Pennsylvania,  Southern  New  Jersey  and 
Delaware. 

A  post  card  or  phone  call  will  bring  you  samples 
that  will  show  you  how  to  increase  your  business. 

|  BUILDING  NEWS  PUBLISHING  CO. 

Perry  Building,  Philadelphia 

Bell  Phone,  Spruce  1611  Keystone  Phone,  Race  7109 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phtla. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
BLUE  P BINTS. 

Blue  Print  Shop . . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weill  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Pace,  Common,  Paving). 

Baird,  A.  S . . . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H..  &  Co.  ..4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhlll  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E.,  .......  „  „ 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila., 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co . 315  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhlll,  Phila. 
Strathmann,  Henry  E.,  .  . 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . .Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co.  . . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  829  N.  3rd  St..  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co.  . 1304  Arch  St.,  Phila, 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SCPPLIEsi. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phi4. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . .1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips... . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . . . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . ...1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . .976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhlll  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co...  1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

Murphy,  John  J.,  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French.  Samuel  H..  &  Co . 4th  and  Callowhill  Sts. 

Truscon  Laboratories . 1432  S.  Pehn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATO  RS. 

Borden  Stove  Co . ...1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . ..Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . .Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co.  . . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W.  . . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave , 
SHKETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phtla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phiia. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

.  TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 916  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.. Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company  ” 
Founded  1792 


WILMINGTON,  DELAWARE 
ST.  LOUIS.  MO. 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 


Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  bv  Jobbers  Everywhere 


JOSEPH  A.V06ELC0. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Daily  Building  News 

will  help  you  fly  to  get 
the  jump  on  competitors 

Sample  Sheets  will  convince 

Let  us  show  you  how 
to  increase  your  business 

Daily  Building  News 

1520  Chestnut  Street,  Philadelphia 
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//  OWNERS  \X, 
|X  ARCHITECTS  V 
K  BUILDERS  N 

Are  Invited  to  Visit  our  Centrally 

Located  Showrooms  to  Inspect 

"RICHARDSON”  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

v  Tank  &  Laundry  Heaters  Gas  Ranges  / 

Coal  and  Combination  Ranges  / 

N.  X 

Q*  X  Bell  Phone :  Keystone  Phone :  X  v 

V-  Locust  5726  Race  3*88  /  X 

<V>  Locust  5727  Race  3289  S 

PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 

IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 

1  ■  -  --  -  - - - - - J 

McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


METAL  stringer 


INTERLOCKING  TREAD  AND  RISER 


6>6e 

Photostat 

QUICK— — ERRORLESS 


A  METHOD  OF  FAC-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 


910-12  Filbert  Street 
Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phone* 


Italian 
illarMe  jHosatc  €0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

<433  SPRUCE  STREET 
Warehouse,  -432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 
Kensington  6652  -  Park  2231 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  S145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
S8th  and  Larch  wood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


TRIDENT 

>  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 


REMOVAL  NOTICE 


On  and  After 

APRIL  1st 

We  will  be  Located  at 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone : 

Poplar  0329  P»rk  3047 


269  S.  11th  St. 


JANNETTI  &  CARROLL 

TILES 

1541  Dickinson  Street 

PHILADELPHIA,  PA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


WHITEWASHING 

'£R  PA1NT1NG- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sta. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

916  North  Eighth  Street,  PHILADELPHIA 
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M,  frrnjp^iH }  1  |fL_ 

We  have  installed  our 

I  on  some  of  the  largest 

I  buildings  in 

PHILADELPHIA 

If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros, 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

2$  in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 

SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
t  Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHIIA.,  PA. 


ILECKjDIZOS.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  164-1  N.  American  St.,  Phila. 

Camden,  N  J.,  Lansdowne,  Fa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


LEVELS  BUILDERS 


New  and  Second-hand 

— F.WEBERCO. — 

1125  CHESTNUT  ST.,  Philadelphia 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 

WATERPROOFING  PRODUCTS 

DAMPPROOFING 
- FOR - 


FOUNDATIONS 


No.  3-A  FOUNDATION  COMPOUND 


Where  no  water  pressure  exists,  this  Product 
is  just  the  thing  to  keep  dampness  out  of  the 
cellar. 

It  is  applied  on  foundation  walls  belo^r  grade 
and  on  ground  floors  before  putting  on  the  finish 
coat  of  cement. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


F  rench’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD — A  Combination  white  paint. 
CROWN  PAINTS— Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES— Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


THE  construction  industries  proved 
in  their  interesting  and  compre¬ 
hensive  displays  at  the  National 
Construction  Conference,  April  3,  4,  5, 
6,  at  the  Drake  Hotel,  Chicago,  that  every 
branch  and  all  associations  concerned  are 
concentrating  on  the  problem  of  reach¬ 
ing  the  irreducible  minimum  in  the  cost 
of  construction  and  elimination  of  waste. 

The  various  trade  associations  showed 
that  they  were  ready  to  back  up  Secretary 
Hoover’s  constructive  program  for  the 
real  fundamental  activities  of  collective 
action  by  associations  properly  con¬ 
ducted.  Their  discussions  and  displays 
demonstrated  that  tremendous  progress 
has  been  made  through  these  economic 
and  soundly  organized  groups  in  elimin¬ 
ation  of  waste  and  unnecessary  cost  of 
construction.  For  example,  the  Associ¬ 
ated1  Tile  Manufacturers  showed  the 
varieties  of  their  products  reduced  from 
735  to  115,  that  in  the  case  of  a  cap, 
for  instance,  they  have  reduced  from 
nine  varieties  to  one.  They  showed  the 
splendid  co-operative  service  they  are 
rendering  architects  and  engineers,  in¬ 
dustrial  plants  and  other  users  all  for 
the  benefit  of  the  general  public.  The 
Paint  and  Varnish  Industry  showed  the 
forward  steps  they  have  taken  along  safe 
and  sane  lines  of  co-operative  effort. 
Other  similar  instances  could  be  cited 
from  all  branches. 

In  fact  the  whole  meeting  bore  out 
the  slogan  adopted1  by  the  National  Fed¬ 


eration  of  Construction  Industries  as  the 
key  note  inscribed  on  the  badge  or  pin 
given  its  membership  and  all  attending 
the  conference,  “The  Strength  of  an 
Industry  is  its  Service  to  the  People.” 

While  the  convention  was  not  a  large 
one  in  number  of  people  present,  it  was 
the  most  representative  gathering  of 
every  interest  involved  in  the  betterment 
of  all  construction,  besides  Secretary 
Hoover  and  other  representatives  of  the 
Department  of  Commerce.  Either  the 
President  or  Vice  President  or  official 
representative  was  present  of  each  na¬ 
tional  organization,  representing  bankers, 
building  and  loan  companies,  insurance 
interests,  builders,  builders’  exchanges, 
realtors,  railroad  and  public  utility  con¬ 
struction  departments,  architects,  engin¬ 
eers,  Federal,  State  and  municipal  con¬ 
struction  departments,  subcontractors, 
material  producers,  manufacturers, 
wholesale  and  retail  dealers  and  publish¬ 
ers  of  the  papers  serving  these  fields  and 
joint  research  organizations  maintained 
by  all  of  these  groups,  such  as  the  Amer¬ 
ican  Engineering  Standards  Committee. 

A  better  co-ordination  of  associations 
is  to  grow  out  of  the  meetings  with  the 
unification  of  programs  of  each  associa¬ 
tion  to  secure  the  most  effective  results 
and  elimination  of  all  duplication  of  ef¬ 
fort  and  unnecessary  organization  ex¬ 
penses,  so  that  as  one  man  put  it,  “The 
construction  associations  will  not  expend 
eighty  per  cent,  of  their  income  on  oi- 


ganization  and  only  twenty  per  cent,  on 
actual  effective  service  rendered.” 

Never  before  has  such  a  unanimous 
willingness  been  evinced  on  the  part  of 
all  interests  and  all  associations  to  work 
together  on  such  a  commendable  pro¬ 
gram.  Undoubtedly  within  a  short  time 
we  shall  see  evolved  a  method  whereby 
the  total  costs  of  the  necessary  associa¬ 
tions  in  the  field  of  construction  indus¬ 
tries  will  be  reduced  but  more  effective 
results  secured. 

All  attending  felt  the  spirit  of  the  re¬ 
solutions  proposed  by  Mr.  Reaugh  at 
the  recent  Memphis  convention  of  the 
National  Association  of  Builders’  Ex¬ 
changes  and  much  progress  was  made  in 
carrying  on  their  purpose  as  a  result  of 
the  meetings  held  during  the  Conference 
by  the  various  interests  involved. 

The  following  members  were  elected 
to  the  Board  of  Directors:  Mr.  F.  W. 
Walker,  Executive  Secretary  of  the  As¬ 
sociated  Tile  Manufacturers,  Beaver 
Falls,  Pa. ;  D.  Kinickerbacker  Boyd,  Ar¬ 
chitect  and  Structural  Standardist,  Phila¬ 
delphia,  Pa. ;  Mr.  E.  J.  Russell,  Archi¬ 
tect,  St.  Louis,  Mio.,  to  fill  the  vacancies 
on  the  Board.  The  other  Directors  and 
officers  were  retained,  Mr.  E.  T.  Trigg, 
President  and  Mr.  W.  S.  Hays,  Secre¬ 
tary.  Some  of  the  more  important  re¬ 
solutions  passed  at  the  Conference  were : 

Co-operative  Trade  Associations 

WHEREAS,  the  National  Federation 
of  Construction  Industries  regards  the 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1209  Arch  Street,  Philadelphia 

SELL  PHONE,  SPRUCE  1256  KEYSTONE  PHONE,  RACE  3519 

PRINTS 

THE  BUILDERS’  GUIDE 


existence  of  co-operative  trade  associa¬ 
tions,  properly  conducted,  as  of  very 
great  benefit  to  the  construction  industry 
and  to  the  public  interest;  and 

WHEREAS,  grave  uncertainty  exists 
in  regard  to  the  extent  to  which  such 
co-operative  associations  may  operate 
without  violation  of  law;  and 

WHEREAS,  this  Federation  regards 
with  approval  the  efforts  of  the  Secretary 
of  Commerce  and  of  the  Attorney  Gen¬ 
eral  to  ascertain  the  limits  within  which 
such  Associations  can  legally  carry  on 
their  work ;  and 

WHEREAS,  it  approves  all  efforts  to 
continue  the  beneficial  operation  of  such 
associations : 

Therefore  Be  It  Resolved,  that  this 
Federation  believes  that  such  co-opera¬ 
tive  associations  should  be  relieved  from 
uncertainties  and  from  the  possibility  of 
unintentional  violation  of  law  by  amend¬ 
ments  to  the  Anti-Trust  statutes  which 
will  more  clearly  define  their  extent,  and 
will  state  with  exactness  the  co-operative 
action  permitted  to  such  associations, 
that  this  Federation  believes  that  such 
associations  should  be  permitted  to  de¬ 
fine  their  purposes  and  to  specify  their 
proceedings  to  the  Department  of  Com¬ 
merce  for  review  and  approval. 

Be  It  Further  Resolved,  that  a  copy 
of  these  resolutions  be  transmitted!  to 
both  Houses  of  Congress  to  the  end  that 
such  amendments  may  be  passed. 
Congressional  Resolution  on  Trade 
Associations 

WHEREAS,  a  joint  resolution  has 
been  introduced  in  the  Congress  of  the 
United  States  asking  for  the  appointment 
of  a  joint  committee  to  consider  and  ad¬ 
vise  as  to  legislation  affecting  business 
co-operation ;  and 

WHEREAS,  this  Federation  is  aware 
of  the  need  of  such  legislation  for  the 
fullest  development  of  the  commercial 
fabric  of  the  nation. 

Resolved,  therefore,  that  the  National 
Federation  of  Construction  Industries, 
in  convention  assembled,  heartily  en¬ 
dorses  the  efforts  of  Senator  Edge,  of 
New  Jersey,  and  Representative  McAr¬ 
thur,  of  Oregon,  to  bring  his  need  to  the 
attention  of  Congress ;  and  be  it  further 
Resolved,  that  a  copy  of  this  resolution 
be  transmitted  to  the  introducers. 

Education  in  Home  Building 
WHEREAS,  another  field  of  oppor¬ 
tunity  for  the  continued  activity  of  this 
Federation  lies  ini  the  exercise'  of  its 
function  as  a  leader  of  public  thought  in 
the  construction  field ;  and 

WHEREAS,  there  is  a  definite  need 
for  educational  publicity  to  encourage  the 
ownership  of  homes  by  their  occupants, 
to  the  end,  as  expressed  by  Secretary 
Hoover,  that  this  may  become  more,  and 
more  a  nation  of  home  owners ;  -  arU: * ; 


WHEREAS,  the  advisability  of  build¬ 
ing  and  owning  homes  may  be  impressed 
upon  the  minds  of  a  larger  peicentage 
of  American  citizens  just  as  effectively 
and  beneficially  as  those  same  minds  have 
been  taught,  by  means  of  publicity,  to 
save  money,  to  invest  in  securities,  and 
to  do  other  wholesome  and  profitable 
things;  and 

WHEREAS,  home  building  has  been 
in  many  instances  discouraged  by  the 
spread  of  false  beliefs  that  home  owner¬ 
ship  is  not  as  profitable  as  other  forms 
of  investment;  and 

WHEREAS,  the  dissemination  of  the 
home  building  idea  would  go  far  toward 
stabilizing  the  building  industries  and 
thereby  leveling  the  high  peaks  and  low 
spots  of.  construction  activities,  thus 
creating  a  field  for  permanent  welfare 
work  on  the  part  of  this  body;  there¬ 
fore  be  it 

Resolved,  that  the  President  of  the 
Federation  appoint  a  Committee  of  five 
whose  duty  it  shall  be  to  investigate 
the  possibilities  of  financing  such  a  cam  ¬ 
paign  of  education  and  ascertain  wheth¬ 
er  or  not  the  various  building  interests 
here  represented  can  be  brought  together 
for  such  co-operative  work;  and  be  it 
further 

Resolved,  that  this  Committee  be  in¬ 
structed  to  meet  at  the  earliest  conveni¬ 
ent  time,  make  its  plans  and  recommenda¬ 
tions,  and  submit  a  report  to  the  Board 
of  Directors  of  the  Federation  at  such 
time  and  place  as  the  Chairman  of  that 
Board  may  designate. 

Instruction  in  Building  Trades 

WHEREAS,  the  National  Federation 
of  Construction  Industries  looks  with 
great  alarm  upon  the  insufficient  supply 
of  skilled  mechanics  to  do  the  building 
construction  absolutely  required  '  for  the 
development  of  the  country,  and 

WHEREAS,  there  seems  to  be  wholly 
insufficient  provision  for  proper  instruc¬ 
tion  and  training  of  young  men  in  the 
building  trades,  therefore  be  it 

Resolved,  that  this  Federation 
consider  and  make  it  one  of  its  purposes 
to  encourage  the  establishment  of  proper 
schools  and  to  use  other  means  for  the 
training  and  instruction  of  building 
craftsmen ;  and  be  it  further 

Resolved,  that  the  Chairman  appoint  a 
Committee  or  Committees  to  study  these 
problems  and  submit  to  the  Board  of 
Directors,  for  its  action,  a  plan  of  pro¬ 
cedure. 

Financing  of  Home  Building 

WHEREAS,  the  National  Federation 
of  Construction  Industries  regards  the 
construction  of  homes  for  people  of  mod¬ 
erate  means  as  one  of  the  first  essentials 
to  the  welfare  of  the  United  States,  and 
believes  that  the  individual  ownership  of 


homes  should  be  encouraged  in  every 
possible  way,  be  it 

Resolved,  that  this  Federation  believes 
it  to  be  of  the  utmost  importance  that 
the  financing  operations  for  the  construc¬ 
tion  of  small  homes  should  be  carried  on 
with  the  least  possible  expense  to  the 
home  builder,  permitting  him  to  pay  the 
cost  of  the  home  in  installments  con¬ 
sistent  with  his  income. 

Resolved  Further,  that  the  members 
of  this  Federation  are  urged  to  call  to 
the  attention  of  the  members  of  the  sev¬ 
eral  Legislatures  the  importance  of  legis¬ 
lation  which  shall  encourage  the  forma¬ 
tion  of  Building  Associations  and  the  ex¬ 
tension  of  their  operations  under  proper 
safeguards,  and  to  the  need  of  encourag¬ 
ing  investments  in  such  buildings  to  the 
largest  possible  extent. 

Taxation  of  Incomes  from  State  and 
Municipal  Bonds 

WHEREAS,  the  National  Federation 
of  Construction  Industries  views  with 
solicitude  the  discouragement  of  invest¬ 
ment  in  private  construction  through  the 
freedom  from  taxation  of  incomes  issued 
by  States  and  subdivisions  thereof,  be  it 

Resolved,  that  this  evil  should  be 
remedied  by  the  passage  of  an  amend¬ 
ment  to  the  Income  Tax  provisions  of 
the  Constitution  giving  authority  to  Con¬ 
gress  to  tax  incomes  derived  from  such 
bonds  on  exactly  the  same  basis  as  other 
incomes;  and  be  it 

Further  Resolved,  that  a  copy  of  this 
resolution  be  forwarded  to  the  Senate 
and  the  House  of  Representatives  of  the 
United!  States. 
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Factory  Building,  Margaret  and  James 
streets,  Philadelphia.  Architects,  Ballinger 
Co.,  Twelfth  and  Chestnut  streets.  Owners, 
Blumenthal  Brothers,  Margaret  and  James 
streets.  Brick,  concrete  and  steel,  4  stories, 
80x050  feet,  slag  roof,  electric  lighting,  steam 
heating,  cement  work.  Plans  in  progress. 

Factory  Building,  Southeast  Corner  Elev¬ 
enth  and  Wood  streets.  Architect,  Emile  G. 
Perrot,  1211  Arch  street,  Philadelphia.  Own¬ 
er,  John  J.  McLaughlin,  care  of  architect. 
Brick  and  steel,  alternate  for  3  or  8  stories, 
96x80  feet.  Plans  in  progress.  Will  take 
bids  in  a  week. 

Residence  (alts,  and  add.),  5917  Drexel 
Road,  Philadelphia.  Architect,  C.  A.  Ziegler, 
1309  Locust  street,  Philadelphia.  Owner,  Fred 
A.  Rakestraw,  on  premises.  General  altera¬ 
tions  and  additions.  Plans  completed.  Ar¬ 
chitect  will  be  ready  for  bids  in  a  few  days. 

Residence,  Queen  Lane  Manor,  Philadelphia. 
Architect,  Thomas  B.  Lippincott,  11  South 
Sixteenth  street,  Philadelphia.  Owner,  Mrs. 
Ensley,  care  of  architect.  Brick  and  hollow 
tile,  2*4  stories.  Plans  completed.  Architect 
|s  ready  for  bids. 

Sales  and  Service  Building,  1409-11  North 
Broad  street.  Architect,  Leroy  B.  Rothschild, 
1225  Sansom  street.  Owner,  Joseph  J.  Green¬ 
berg,  Morris  Building,  Philadelphia.  Brick, 
concrete  and  steel,  6  stories,  55x150  feet,  slag 
roof,  metal  lath,  elevators,  steam  heat,  elec¬ 
tric  light.  Plans  in  progress. 

Building  (alts.),  1818  Walnut  street,  Phila¬ 
delphia.  Architect,  not  yet  selected.  Own¬ 
ers,  George  Barrie’s  Sons,  1313  Walnut  street. 
Alterations  to  store  and  offices.  Work  con¬ 
templated. 

Factory  (alts,),  806-08  Green  street,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
S.  S.  Glassgold  &  Co.,  Eighth  and  Green 
streets.  General  interior  alterations,  concrete 
work,  mill  work,  brick  repointing,  painting, 
electric  work.  Plans  in  progress.  Owner  is 
ready  for  sub-bids. 

Residences  (27)  and  Community  Garage, 

Chew  and  'Haines  streets.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street.  Owner, 
Philip  Robin,  2872  East  Memphis  street. 
Brick,  16x40  feet  and  15x36  feet,  slate  and 
slag  roof,  hardwood  and  pine  floors,  tin  roof, 
hot  water  heat,  electric  light,  tile  work.  Ar¬ 


chitect  taking  sub-bids.  Garage  to  accommo¬ 
date  56  -tars,  28  garage  privileges,  cement 
work. 

Residence,  No.  2,  Northeast  Corner  Lincoln 
Drive  and  Sedgwick  street.  Architect, 
Thomas  B.  Lippincott,  11  South  Sixteenth 
street,  Philadelphia.  Owner,  James  M.  Arm¬ 
strong,  718  Sansom  street,  Philadelphia. 
Fisk-locke  brick,  2 y2  stories,  41%x24)4  feet, 
wing  21x6  feet,  garage,  slate  roof,  hot  water 
heat,  tile  work,  hardwood  floors  (heating  and 
plumbing  reserved).  Architect  taking  bids 
due  April  24th. 

Residence,  No.  1,  Lincoln  Drive  and  Sedg¬ 
wick  street,  Philadelphia.  Architect,  Thomas 
B.  Lippincott,  11  South  Sixteenth  street.  Own¬ 
er,  James  M.  Armstrong,  718  Sansom  street, 
Philadelphia.  Fisk-locke  brick,  2 y2  stories, 
41%x27  feet,  wing  6x17  feet,  slate  roof,  hot 
water  heat,  electric  light,  tile  work,  cement 
work,  hardwood  floors,  garage  (plumbing  and 
heating  reserved).  Architect  taking  bids  due 
April  24th. 

Store  (alts.),  623  South  street,  Philadelphia. 
Architects,  Ballinger  &  Co.,  Twelfth)  and 
Chestnut  streets.  Owners,  E.  M.  Goldman, 
Inc.,  on  premises.  Brick  and  steel,  3  stories, 
12x15  feet,  slag  roof,  pine  floors,  electric  light, 
kalamein  doors,  iron  work.  Architect  taking 
bids  due  April  20th. 

Stadium,  Franklin  Field,  Thirty-fourth  and 
Spruce  streets.  Engineers,  Gavin  Haddon, 
233  Broadway,  New  York  City,  and  Horace 
T.  Campion,  Otis  Building,  Philadelphia.  Ar¬ 
chitects,  Day  &  Klauder,  1416  Chestnut  street, 
Philadelphia.  Concrete,  steel,  brick  and  cut 
stone,  surrounding  870x390  feet,  canvas  roof, 
hollow  tile,  waterproofing,  marble  and  ter- 
razzo,  hollow  metal  sash,  bond,  iron  work. 
Horace  T.  Campion  taking  bids  due  April 
21st. 

Apartment  House  (add.),  1330-36  Pine 

street,  Philadelphia.  Architect,  Richard  C. 
Loos,  1017  Chestnut  street,  Philadelphia. 
Owners,  Kennington  Apartments,  care  of  Yar¬ 
row  &  Van  Pelt,  1505  Walnut  street.  Brick, 
cut  stone  and  steel,  6  stories,  32x80  feet,  slag 
roof,  oak  and  pine  floors,  steam  heat,  electric 
light,  tile,  marble  and  terrazzo,  iron  work, 
(1)  elevator.  Architect  taking  bids  due  April 
22nd. 

Sewer,  Frankford  avenue,  Camp  Happy  to 


Carwithan  street.  Owners,  Department  of 
Public  Welfare,  B.  H.  Warburton,  Director, 
592  City  Hall.  Owners  taking  bids  due  April 
20th  at  noon. 

Miscellaneous  Work,  Bureau  of  Water,  Phil¬ 
adelphia.  Owners,  Department  of  Public 
Works,  Bureau  of  Water,  Frank  H.  Caven,  Di¬ 
rector,  216  City  Hall.  Furnishing  single  noz¬ 
zle,  fire  hydrants,  repairs  to  chimneys,  Lard- 
ner’s  Point,  plumbing  at  headquarters  build¬ 
ing,  Lardncr  is  Point,  and  laying  high  pres¬ 
sure  main.  Owners  taking  bids  due  April 
25th  at  noon. 

Miscellaneous  Work  and  Supplies,  Bureau 
of  Highways,  Philadelphia.  Owners,  Depart¬ 
ment  of  Public  Works,  Bureau  of  Highways, 
Frank  H.  Caven,  Director,  232  City  Hall, 
Philadelphia.  Grading,  asphalt  paving,  coun¬ 
try  road  improving,  redressed  granite  block 
repaving,  grading,  paving  and  repaving  York 
road,  improvement  of  Delaware  avenue,  ma¬ 
terials  for  repairs  to  bridges.  Owners  taking 
bids  due  April  21st  at  noon.  Inquire  Room 
232. 

Building  (alts.),  1516  Chestnut  street,  Phil¬ 
adelphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owner,  George 
S.  Graham,  care  of  architect.  New  front, 
brick,  cut  stone,  artificial  stone  and  steel, 
slag  roof,  maple  floors,  metal  lath,  plastering 
and  ornamental  plastering',  cold  water  paint¬ 
ing,  roof  ventilators,  leaded  glass,  water¬ 
proofing,  iron  work,  metal  bulks,  bond,  kala¬ 
mein  doors,  hollow  metal  sash  and  skylights, 
tile  and  marble  (heating,  electric  work, 

Well-Fair  Work “ 


Does  not  describe  that 
which  we  completed  at 
551-553  North  Fifth 
St.  for  the  Methodist 
Community  Centre. 


This  Combined  Transit  and  Level — $75.00 

Regular  Price  the  Country  Over — $90.00 
(Accuracy  Guaranteed) 

OWN  AN  UP-TO-DATE  LEVEL  AND  AVOID  COSTLY 
MISTAKES! 

This  instrument  will  meet  the  exacting  demands  of  the 
Architect  and  Builder,  and  will  pay  for  itself  in 
a  short  time. 

SEE  US  BEFORE  BUYING  DRAWING  INSTRUMENTS 
AND  SUPPLIES:  BLUE  AND  BROWN  PRINTING 

J.  H.  WEIL  &  COMPANY 

1 304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


We  aided  the  Welfare 
Work  by  our  First- 
Class  Work. 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  —  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


Lower  Your 
Construction  Costs 

on  waterproofing  and  damp¬ 
proofing  and  still  maintain 
high  standards,  whether— 

Bitumastic  Coatings 
Plaster  Bonds 
Integral  Waterproofings 
Floor  Hardener 
Cement  Coatings 

Made  in  Philadelphia  with  a  reputa¬ 
tion  for  quality 

CONCRETE 

WATERPROOF  PAINT  CO. 

829-S35  North  3rd  St. 
PHILADELPHIA 

Market  4525  Park  3959 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensinaton  1218 

Aramingo  &  Girard  Ave-,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 
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plumbing  and  elevators  reserved).  Architect 
taking  bids. 

Swimming  Pool  and  Bath  House,  Second  be¬ 
low  Cumberland  street.  Architectt,  John  P. 
B.  .Sinkler,  1211  Chestnut  street.  Owners,  De¬ 
partment  of  Public  Welfare,  Bureau  of  Rec¬ 
reation,  595  'City  Hall,  Philadelphia.  Lowest 
bidders :  'Mitchell  H'ouseworth,  Inc.,  2512'  North 
Twenty-seventh  street,  $26,497 ;  McCloskey, 
Inc.,  1620  Thompson  street,  $27,777.  Plumb¬ 
ing,  Bulman  Brothers,  Fifth  and  Cumberland 
streets,  $2,446.  Electric,  Walker  &  Kepler, 
431  Chestnut  street,  $834. 

Hotel  Apartments,  3900  Chestnut  street,  and 
Power  House,  3905  Sansom  street,  $1,025,000. 
Architect,  Clarence  Wunder,  1415  Locust 
street,  Philadelphia.  Owners,  Pennsylvania 
Apartments,  Inc.,  3904  Chestnut  street.  Brick, 
tile  and  concrete,  10  stories,  140x220  f§et, 
35x107  feet,  and  2  stories,  25x108  feet,  slag 
roof,  oak  and  pine  floors,,  steam  heat,  electric 
light,  tile  and  marble  work.  Owners  will' 
build. 

Residences  (32),  Sixty-seventh,  Lebanon 
avenue  and  Edgemore  street,  and  Residences 
and  Stores  (4),  $196,000.  Architect,  private 
plans.  Owner,  John  F.  MeGinty  &  Son,  65T4 
Lebanon  avenue,  Philadelphia.  Brick, .  2  sto¬ 
ries,  16x32%  feet,  slag  roof,  hot  water  heat, 
electric  work.  Owner  will  build. 

Residences  (12),  Olney  avenue,  East  of 
Eleventh  street,  $55,600.  Architect,  private 
plans.  Owner,  Charles  A.  Mahon,  5530  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
15%x28  feet  8  inches,  12  feet  8  inches  x  15 
feet  4  inches,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Manufacturing  Building  (add.),  Tabor  Road 
and  Perry  street,  Philadelphia,  $11,000.  Ar¬ 
chitect,  private  plans.  Owners,  F.  J.  Stokes 
Machine  •  Co.,  on  premises.  Brick,  concrete 
and  steel,  1  story,  140x91  feet,  slag  roof,  con¬ 
crete  and  pine  floors,  hollow  tile,  metal  lath, 
fire  doors,  rolled  steel  sash,  electric  light,  con¬ 
crete  foundations.  Owner  will  build. 

Garage  (add.),  5151  Lancaster  avenue,  Phil¬ 
adelphia,  $10,000.  Architect,  private  plans. 
Owner,  A.  J.  Boylan,  5147  Lancaster  avenue, 
Philadelphia.  Brick,  1  story,  37x24  feet,  18x14 
feet  and  157%x3<6  feet,  slag  roof,  hot  water 
heat,  electric  light,  cement  floors.  Owner 
will  build. 

Residence,  Northeast  Corner  Westmoreland 
and  Mercer  streets,  $7,000.  A  rchiteet,  private 
plans.  Owner,  Harry  Brocklehurst,  512  West 
Norris  street,  Philadelphia.  Brick,  2  stories, 
17x47%  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residence,  South  side  Byberry  Road,  West 
of  Bustleton  avenue,  $5,500.  Architect,  pri¬ 
vate  plans.  Owner,  C.  S.  Worthington, 
Somerton,  Pa.  Frame,  2  stories,  28x40  feet, 
shisngle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (10),  North  side  Washington 
Lane,  East  of  Jefferson  street,  $5,500  each. 
Architect,  John  W.  Keyes,  20  East  Jefferson 
street.  Owners,  Samuel  Harting  &  Son,  20 
East  Johnson  street.  Brick,  2  stories,  18x34% 
feet,  tile  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (2),  Washington  Lane,  East  of 
Jefferson  street,  $6,000.  Architect,  John  W. 
Keyes,  20  East  Jefferson  street,  Philadelphia. 
Owners,  Samuel  Harting  &  Son,  20  East  John¬ 
son  street,  Philadelphia.  Brick,  2  stories, 
20x34%  feet,  tile  roof,  oak  and  pine  flours, 


'hot  water  heat,  eleetrie  light.  Owner  will 
build. 

Shop  (alts.),  Hamilton  street,  West  of 
Eighteenth  street,  $5,250.  Architect,  private 
plans.  Owners,  Baldwin’s  Locomotive  Works, 
on  premises.  General  alterations.  Owners 
will  build. 

Apartment  House  (3-family),  5329  Vine 
street,  $12,000.  Architect,  private  plans.  Own¬ 
er,  William  A.  Patterson,  5333  Vine  street, 
Philadelphia.  Brick  and  steel,  3  stories, 
30x108  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residence,  Northeast  Corner  Fiftythird  and 
Diamond  streets,  $5,500.  Architect,  private 
plans.  Owner,  Daniel  E.  Hogan,  6044  Colum¬ 
bia  avenue,  Philadelphia.  Brick,  2  stories, 
16  feet  8  inches  x  43  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  e,leetric  light. 
Owner  will  build. 

Residences  (13),  Limekiln  Pike,  North  of 
Wyneotte  street,  $3,500  each.  Architect,  pri¬ 
vate  plans.  'Owners,  Griffith  &  Holland,  4737 
North  Camac  street,  Philadelphia.  Brick,  2 
'stories,  16x32  feet,  slag  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Locker  House  and  Residence,  Coulter  street, 
Germantown.  Architects,  Heacoek  &  Hokan- 
son,  Bailey  Building,  Philadelphia.  Owners, 
Germantown  Friends’  .School,  on  premises. 
Hollow  tile,  stucco,  brick  and  cut  stone,  2% 
stories,  66x26  feet,  shingle  roof,  pine  floors, 
hollow  tile,  waterproofing,  iron  work,  bond, 
metal  lath,  hot  water  heat,  electric  light.  Ar¬ 
chitects  taking  bids  due  April  24th  at  noon. 

Residence  and  Store  (alts,  and  add.),  284. 
West  Rittenhouse  street.  Architect,  Edwin 
A.  Roth,  Drexel  Building,  Philadelphia.  Own¬ 
er,  David  Rosenbaum,  on  premises.  Brick,  2 
stories  and  basement,  add.  16x16  feet,  tin 
roof,  reinforced  concrete  work,  pine  floors, 
'plumbing,  flush  bulks,  plate  glass  (heating 
and  lighting  reserved).  Revised  plans  in  pro¬ 
gress. 

Residences  and  Garages  (2),  Lincoln  Drive 
and  Sedgwick  street.  Architect,  Thomas  B. 
Lippineott,  11  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  James  M.  Armstrong,  718 
Sansom  street,  Philadelphia.  ’  Brick,  2%  and 
1%  .stories,  41x24  feet,  garages  18x10  feet, 
slate  roof,  oak  and  yellow  pine  floors,  elec¬ 
tric  light,  tile  and  marble  work,  bond,  orna¬ 
mental  iron  work.  Architect  taking  bids  due 
April  24th.  - 

Residences  (6),  Price  and  McMahan  streets, 
Philadelphia.  Architect,  Addison  H.  Saverv, 
1309  Locust  street,  Philadelphia.  Owner,  Ed¬ 
ward  F.  Bennis,  Germantown  and  Chelten  ave¬ 
nues.  Brick,  2%  stories,  17x41  feet,  slate 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Architects  tak¬ 
ing  bids  due  April  21st  at  noon. 

Building  (alts,  and  add.),  630-32  Race 
street,  Philadelphia.  Architect,  E.  A.  Stop¬ 
per,  1507  Arch,  street,  Philadelphia.  Owner, 
William  Frizlen,  145  North  Seventh  street, 
Philadelphia.  Steel,  brick,  2  and  3  stories, 
slag  roof,  concrete  and  pine  floors,  steam  heat, 
electric  light,  sheet  metal  work,  rolled  steel 
sash,  hollow  tile  partitions,  plumbing.  Archi¬ 
tect  taking  bids  due  April  20th. 

Office  Building,  Northeast  Corner  Walnut 
and  Juniper  streets.  Architect,  Horace  Trum- 
bauer,  Land  Title  Building,  Philadelphia. 
Owners,  Middle  City  Realty  Co.,  Juniper  and 
Walnut  streets.  Brick  and  cut  stone,  17  sto¬ 
ries,  basement  and  boiler  room,  230x53  feet, 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 

PHILADELPHIA 
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slag  roof,  cement  floors,  vacuum  steam  heat, 
electric  light,  metal  lath,  marble  work,  rolled 
steel  skylights,  Bond,  iron  stairs  and  work, 
hollow  tile,  elevators,  waterproofing,  archi¬ 
tectural  terra  cotta  (structural  metal  work 
reserved).  Architect  taking  bids  due  April 
25th. 

Residence,  Up-sal  street,  West  of  Wissa-' 
hickon  Drive.  Architect,  Edwin  A.  Roth, 
Drexel  Building,  Philadelphia.  Owner,  N. 
Seideman,  121  North  Seventh  street,  Phila¬ 
delphia.  Stone,  2 y2  stories,  31x40  feet,  gar¬ 
age,  1  story,  16x2l2  feet,  Spanish  tile  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans,  in  progress.  Architect  will 
be  ready  for  bids  in  two  weeks. 

Apartment  (alts.),  609  North  Sixteenth 
street,  $3,000.  Architect,  private  plans.  Own¬ 
er,  S.  M.  Fellows,  on  premises.  General  inte¬ 
rior  alterations.  Owner  will  build. 

Residences  (4),  Rising  Sun  avenue,  North 
of  Bleigh  street,  $3,250  each.  Architect,  pri¬ 
vate  plans.  Owner,  George-  Krewson,  Chelten¬ 


ham,  Pa.  Brick,  2  Stories,  15x28  feet  and 
12x10  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Garage,  5438  Race  street,  Philadelphia, 
$9,000.  Architect,  private  plans.  Owner, 
Thomas  C.  Duffey,  5440  Race  street,  Phila¬ 
delphia.  Brick,  1  story,  50x140  feet,  slag 
roof,  cement  floors,  hot  water  heat, ,  electric 
light.  Owner  will  build. 

Residence,  Northwest  Corner  Eighth  and 
Louden  streets,  $8,000.  Architect,  private 
plans.  Owners,  W.  Fischer’s  Sons,  Eighth  and 
Rockland  streets,  Philadelphia.  Brick,  2  sto¬ 
ries,  IT'  feet  10  inches  x  46  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence,  West  side  Erdrick  street,  North 
of  Gomly  street,  $4,000.  Architects,  private 
plans.  Owner,  George  G.,  Dunlap,  3400  Hig- 
bee  street,  Philadelphia.  Brick,  1  story, 
29x36  feet,  slag  roof,’  oak  and  yellow  pine 
floors,  pipeless  heater,  electric  light.  Owner 
will  build. 


Coanfcmdts  Aw&irdled 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Apartment  House,  Eighteenth  and  Ritten- 
house  streets,  $600,000.  Architects,  Mcllvaine 
&  Roberts,  Otis  Building',  Philadelphia.  Own¬ 
er,  Charles  J.  Mcllvaine,  Jr.,  Otis  Building, 
Philadelphia.  Brick,  concrete  and  steel,  15 
stories,  slag  roof,  reinforced  concrete,  hard¬ 
wood  and  composition  floors,  hollow  tile, 
metal  lath,  elevators,  tile  and  marble,  steam 
heat,  electric  light,  iron  work.  Contract 
awarded  to  Metzger,  Fisher  &  White,  Otis 
Building. 

Apartment  House,  Wakeling  and  Saul 
streets  and  Frankford  avenue,  $71,000.  Archi¬ 
tects,  Lachman  &  Murphy,  Drexel  Building. 
Owner,  George  T.  Sale,  Liberty  Building, 
Philadelphia.  Brick  and  steel,  3  stories, 
66x86  feet,  slag  roof,  oak  and  pine  floors, 
metal  lath,  terra  cotta,  iron  work,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Ketcham  &  McQuade,  1029  Brown 
street. 

Sales  and  Service  Building,  1155-57  South 
Broad  street.  Architect,  R.  W.  Pollock,  1802 
Chestnut  street.  Owner,  Joseph  A.  Cunning¬ 
ham,  on  premises.  Brick,  cut  stone  and  con¬ 
crete,  2  stories,  46x52  feet,  slag  roof,  compo¬ 
sition  floors,  roof  ventilators  (heating,  plumb¬ 
ing  and  light  reserved),  architectural  terra 
cotta.  Contract  awarded  to  Conneen  Const. 
Co.,  10  South  Eighteenth  street. 

Garage,  Store  and  Residence,  Fourth  and 
Snyder  avenue,  and  Shop,  Fourth  and  Can¬ 
trell  streets,  $30,000.  Architect,  private  plans. 
Owner,  Joseph  Koffman,  525  Snyder  avenue, 
Philadelphia.  Brick,  1  and  2  stories,  71 14x46 
feet,  217x72  feet,  19x40  feet  and  16x33  feet, 
14x19  feet,  slag  roof,  cement  and  pine  floors, 
oak  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  P.  .Savar,  718  Snyder  ave¬ 
nue,  Philadelphia. 

Garage,  St.  Martin’s  and  Hartwell  Lane, 
Philadelphia.  Architects,  Bailey  &  Bassett, 
421  Chestnut  street.  Owner,  Fred  H.  Straw- 
bridge,  on  premises.  Stone,  brick  and  stucco, 


114  stories,  20x26  feet,  shingle  roof,  cement 
floors,  electric  light.  Contract  awarded  to 
J.  Sims  Wilson  Co.,  1125  Brown  street. 

Fire  Insurance  Patrol  House,  Fifty-first  and 
Sansom  streets.  Architects,  Rankin,  Kellogg 
&  Crane,  1012  Walnut  street.  Owners,  Fire 
Insurance  Patrol  of  Philadelphia,  William 
Gardner  Crowell,  president,  510  Walnut  street. 
Brick,  2  stories,  40x66  feet,  slag  roof,  pine 
and  concrete  floors,  steam  heat,  electric  light, 
waterproofing.  Contract  awarded*to  Royd- 
house-Arey  Co.,  112  North  Broad  street. 

Hospital  (add.),  241  North  Eighteenth 

street,  Philadelphia.  Architect,  private  plans. 
Owner,  Dr.  Joseph  Price  Hospital,  on  prem¬ 
ises.  Brick,  3  stories  and  basement,  14x35 
feet,  slag  roof,  pine  floors,  hot  water .  heat 
(electric  light  reserved),  plumbing,  masonry, 
carpentry,  mill  work,  ‘  hardware,  plastering. 
Contract  awarded  to  Carr  &  Courtney,  Twen¬ 
ty-third  and  Green  streets. 

Garage,  2524  North  Broad  street,  Philadel¬ 
phia,  $11,000.  Architect,  Jerome  S.  Landes, 
Soudertown,  Pa.  Owner,  J.  J.  Gilman,  1126 
Girard  avenue.  Brick,  2  stories,  25x76  feet, 
slag  roof,  cement  floor,  electric  lighting, 
steam  heating.  Contract  awarded  to  Philip 
Savar,  718  Snyder  avenue,  Philadelphia. 

Business  Building  (alts.),  2109  Walnut 
street.  Architect,  H.  Rex  Stackhouse,  129 
South  Fifth  street.  Owner,  Henry  G.  Reif- 
snyder,  Manheim  Apartments,  Germantown. 
General  alterations,  hot  water  heat,  plumbing, 
electric  work,  tile  work,  hardwood  floors,  etc. 
Contract  awarded  to  J.  Sims  Wilson  Co.,  1125 
Brown  street. 

Bakery  (add.),  Hunting  Park  avenue  and 
McMiehael  street,  $25,000.  Owners,  Tasty 
Baking  Co.,  2335  Sedgley  avenue.  Brick  and 
concrete,  5  stories,  20x100  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light,  rolled 
steel  sash,  iron  work,  waterproofing.  Con¬ 
tract  awarded  to  Turner  Const.  Co.,  1713  San¬ 
som  street. 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  covering*. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  S  tract.  Philadelphia 


LEADING  ARCHITECTS 
Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


Reliable  and  Responsible  Always 


C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Bell  Phone  - 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Spruce  5293  1520  Sansom  Street,  Philadelphia  Keystone  Phone-Race 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  4149 


Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


WAYNE  FENCE 

ORNAMENTAL-SUBSTANTIAL 

Catalogue  of  Fence*  and  Gate s  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  ‘Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


NATIONAL  SERVICE  HEATERS 
For  Supplying  HOT  WATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  BENDING  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  Diatrict  Manager* 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  ai 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


Phone  Lombard  7438 

Fencing ,  Wire  or  Iron,  Built  tor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

HOOFING^ 

VENTILATION 

WALTER  HTINNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 


therholt 
Mine 

Sntracttr 


fortable.  Convenient 

here  represented  sell 
[  Specified  Materials  or 
t  of  their  co-operation. 


THL  HANEY-WHITE  CO. 

BUILDERS*  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


A  Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 
“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick: 
Paving  Brick: 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 


MINERALOID  FLOORING  CO. 
4725  Lancaster  Ave. 
Philadelphia 


We  Drill  Wells  and  Get  Water 

Test  Beriogs  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 
Phils.  Pa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypres*  Sts. 

Bell  Phone- Walnut  4166  PHH  AfiFl  PHIS 

Keystone  Phone-Race  3760  NIILHULLnilH 


Junior  High  School,  Fifty-fourth  and  War¬ 
rington  avenue.  Owners,  Board  of  Educa¬ 
tion,  Nineteenth  above  Chestnut  street.  Brick, 
cut  stone  and  steel,  3  stories  and  basement, 
290x182  feet,  composition  and  asbestos  shingle 
roof,  concrete  and  maple  floors,  metal  lath, 
metal  window  guards,  waterproofing,  terra 
cotta,  cold  water  painting,  iron  work  and 
stairs,  steel  doors,  rolled  steel  sash  and  sky¬ 
lights,  tile,  marble  and  terrazzo  work.  Con¬ 
tract  awarded  to  P.  H.  Kelly  Const.  Co.,  1713 
Sansom  street,  $639,500.  Plumbing,  D.  J. 
Keating,  2042  Rittenhouse  street,  $30,888. 
Heating,  Austin,  Gorham  &  Mcllvain,  1816 
Ludlow  street,  $78,354.  Electric,  Bess  Const. 
Co.,  Beach  and  Brown  streets,  $31,300. 

Junior  High  School,  Thirteenth  and  Louden 
streets.  Architect,  private  plans.  Owners, 
Board  of  Education,  J.  D.  Cassell,  Nineteenth 
above  Chestnut  street.  Brick,  -cut  stone  and 
steel,  3  stories  and  basement,  290x182  feet, 
composition  and  asbestos  shingle  roof,  con¬ 
crete  and  maple  floors,  metal  l-ath,  metal  win¬ 
dow  guards,  waterproofing,  terra  cotta,  cold 
water  painting,  iron  work  and  stairs,  steel 
doors,  rolled  steel  sash  and  -skylights,  tile, 
marble  and  terrazzo  work.  Contract  award¬ 
ed  to  P.  H.  Kelly  Const.  Co.,  $623,750.  Elec¬ 
tric,  George  Woodward,  Jr.,  1723  Sansom 
street,  $30,920.  Heating,  Austin,  Gorham  & 
Mellvaine,  1816  Ludlow  street,  $78,337. 
Plumbing,  D.  J.  Keating,  2042  Rittenhouse 
street,  $30,444. 

Elementary  School,  Lansdowne  avenue  and 
Prentiss  avenue,  Philadelphia.  Owners,  Board 
of  Education,  J.  D.  Cassell,  Nineteenth  above 
Chestnut  street.  Brick,  cut  stone  and  steel,  3 
stories,  170x146  feet,  mastic  asphalt,  maple 
and  cement  floors,  metal  lath,  slag  roof,  metal 
weather  strips,  waterproofing,  terra  cotta, 
iron  work,  rolled  s-t-eel  doors,  tile  and  marble 
work.  Contract  awarded  to  Sinclair  &  Griggs,  / 
Medical  Arts  Building,  Philadelphia,  $835,000. 
Electric,  Walker  &  Kepler  Co.,  531  Chestnut 
street,  $15,545.  Heat,  MeClintock  Brothers, 
5216  Webster  street,  $43,500.  Plumbing,  N. 
Connolly,  1404  North  Eighteenth  street, 
$18,338. 

Store  Building,  334-36  North  Thirteenth 
Street,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  P.  J.  Collins,  Lansdowne,  Pa.  Brick,  2  sto¬ 
ries,  35x47  feet,  slag  roof  (plumbing,  heat¬ 
ing  and  electric  work  reserved).  Contract 
awarded  to  Frank  &  Kaiser,  1517  South  -Sixth 
street. 

Building  (alts.),  3634  North  Broad  street, 
Philadelphia.  Architects,  Tunis  &  Genther, 
1423  Locust  street,  Philadelphia.  Owner,  Dr. 
J.  Henry  Hinchcliffe,  3323  North  Broad 
street.  'Brick,  carpentry,  mill  work,  canvas 
roof,  metal  lath,  hardware,  painting,  glazing, 
hot  water  heat,  electric  light,  plumbing.  Con¬ 
tract  awarded  to  J.  Y.  Loux,  Fifteenth  and 
Hunting  Park  avenue. 

Residence  (add.),  6808  Torresdale  avenue, 
$4,000.  Architect,  private  plans.  Owner, 
Samuel  E.  Feaster,  on  premises.  Brick,  2  sto¬ 
ries,  25x25  feet,  slag  roof,  oak  and  yellow 
pine  floors,  electric  lighting.  Contract  award¬ 
ed  to  Louis  Dietrich,  3016  Comly  street. 

Garage,  109  East  Mentor  street,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  Robert  I.  Warren,  4928  North  Front  street, 
Philadelphia.  Brick,  1  story,  18x112  feet,  slag 
roof,  cement  floors,  electric  lighting.  Con¬ 
tract  awarded  to  Louis  W.  Folscheid,  4734 
North  Ella  street. 

Storage  Building,  1759  North  Hope  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  Isaac  G.  Ferguson,  Northwest  Corner 
Front  and  Palmer  streets.  Brick,  2  stories, 
18x42  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  Robert 
Beatty  &  Bro.,  2321  East  Fletcher  street. 

Opera  House  (alts.),  Broad  and  Poplar 
streets,  $35,000.  Architect,  private  plans. 


Owners,  Lulu  Temple,  on  premises.  Stores 
on  first  floor  on  Broad  street  and  Thompson 
street.  Plans  not  yet  -completed.  Contract 
awarded  to  A.  R.  Raff  Cont.  Co.,  1635  Thomp¬ 
son  street.  .  _ . 

Store  and  Two-Family  Residence  (alts,  and 
add.),  3632  North  Broad  street,  $6,000.  Archi¬ 
tect,  William  H.  Wooters,  816  West  Alle¬ 
gheny  avenue.  Owner,  Theodore  Marquetand, 
care  of  architect.  Brick  and  terra  cotta,  1 
story,  15x22  feet,  slag  roof,  maple  floors,  heat¬ 
ing  and  lighting  extensions,  general  altera¬ 
tions.  Contract  awarded  to  J.  L.  Loux,  Fif¬ 
teenth  and  Hunting  Park  avenue. 

Slaughter  House  and  Garage,  2838-44  North 
Twenty-eighth  street.  Architect,  D.  D.  Weitz, 
Real  Estate  Trust  Building.  Owner,  S.  Weitz, 
care  of  architect.  Contract  for  reinforced 
concrete  floors,  concrete  roof,  retaining  walls, 
etc.,  awarded  to  Frederik  Massiah,  Juniper 
and  Cypress  streets,  $14,800. 

Stores  and  Offices,  4352-54  Main  street, 
Philadelphia,  $7,100.  Architect,  private  plans, 
pwner,  C.  H.  Maurer,  4345  Main  street,  Phila¬ 
delphia.  Brick,  3  stories,  31x37  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric 
light.  'Contract  awarded  to  Brown  Const.  Co., 
105  Levering  street.  ' 

Residence  and  Store  (alts,  and  add.),  6702 
Torresdale  -avenue,  $5,000.  Architect,  private 
plans.  Owner,  Harry  Long,  Torresdale  ave¬ 
nue  and  Longshore  street,  Brick,  2  stories, 
20x14  feet,  slag  roof,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Thomas  Duff,  4666  Wyom¬ 
ing  avenue,  Philadelphia. 

Residence  and  Garage,  3220  Penn  street, 
Philadelphia,  $12,000.  Architect,  private 
plans.  Owner,  William  D.  Duff,  on  premises. 
Brick,  2  stories,  25x34  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  Albert  A.  Win- 
terbottom,  3651  North  Percy  street. 

Residence,  West  side  Yerree  Road,  South 
of  Napfle  street,  $9,000.  Architect,  private 
plans.  Owner,  Harry  Ernst,  8241  Joyce  street, 
Philadelphia.  Frame,  2  stories,  24x34  feet, 
shingle  roof,  pine  floors.  Contract  awarded 
to  Lewis  Dietrich,  3016  Comly  street,  Phila¬ 
delphia. 

Bungalow,  Rex  and  Ridge  avenue,  Philadel¬ 
phia.  Architect,  private  plans.  Owner,  Her¬ 
man  F.  Wagner,  on  premises.  IStone,  1  story, 
40x26  feet,  slate  -covered  shingle  roof,  pine 
floors.  Contract  awarded  to  W.  W.  Anstine, 
1218  Filbert  street. 

Store  (alts.),  4  North  Eleventh  street.  Ar¬ 
chitect,  Leroy  B.  Rothschild,  r>t  1225  Sansom 
street.  Owners,  Heymann  Brothers,  Widener 
Building.  New  bulk,  painting,  glazing,  car¬ 
pentry.  Contract  awarded  to  John  Schnabel, 
Inc.,  Denckla  Building. 

Residence  (add.),  1021  West  Dauphin  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  William  Kairnes,  on  premises.  Brick, 
3  stories,  12x12  feet,  slag  roof, ’pine  floors, 
electric  lighting.  Contract  awarded  to  B.  F. 
Virdin,  2917  Fletcher  street. 

Building  (alts.),  1524  Sansom  street,  Phila¬ 
delphia,  $3,000.  Architect,  private  plans. 
Owner,  A.  R.  Belfi,  Middle  City  Building, 
Philadelphia.  General  interior  alterations, 
painting,  glazing,  plate  glass.  Contract 
awarded  to  Smith-Hardican  Co.,  1606  Cherry 

Residence,  1611  Chew  street,  $4,600,  and 
Residences  (8),  6313-6327  Chew  street,  Phila¬ 
delphia,  $4,000  each.  Architect,  private  plans. 
Owner,  David  Hurwitz,  Washington  Lane 
-and  Chew  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x42  feet,  and  (8)  15x30  feet,  12%xll 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Meyer  Teitelman,  1468  Bradley  avenue,  Cam¬ 
den,  N.  J. 

Residences  and  Stores  (5)  and  Residence 
(1),  Torresdale  avenue,  North  of  Van  Kirk 
street,  $34,000.  Architect,  private  plans. 
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Owner,  Lena  Kohson,  on  premise®.  Brick,  2 
stories,  20x50  feet,  16x30  feet  and  13x20  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  teat, 
electric  light.  Contract  awarded  to  H. 
Broeklehurst,  512  West  Norris  street. 

Residence  (add.),  South  side  Wingate,  West 
of  Tulip  street,  $5,000.  Architect,  private 
plans.  Owner,  John  Harrison,  Jr.,  on  prem¬ 
ises.  Brick,  1  story,  48x49%  feet,  slag  roof, 
cement  floors,  steel  sash,  electric  lighting. 
Contract  awarded  to  Barclay  White  &  Co., 
1713  Sansom  street. 

Building  (add.),  1420  McKean  street, 

$4,600.  Architect,  private  plans.  Owner,  John 

J.  Murphy,  on  premises.  Brick,  3  stories, 
12x13  feet,  12x20  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Thomas  F.  Manley,  Clif¬ 
ton  Heights,  Pa. 

Residences,  Southeast  Corner  Stanwood  and 
“F”  streets,  $3,500.  Owner,  Charles  Wahl, 
on  premises.  Frame,  2  stories,  24x34  feet, 
shingle  roof,,  oak  and  pine  floors.  Contract 
awarded  to  Joseph  Ashley,  Fox  Chase,  Phila¬ 
delphia. 

Residence  (add.),  852  East  Ontario  street,  „ 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  Emma  R.  Jones,  on  premises.  Brick, 

2  stories,  12x12  feet,  slag  roof,  pine  floors, 
hot  water  heat.  Contract  awarded  to  Robert 

K.  'Grice,  255  North  Fifty-second  street,  Phila¬ 
delphia. 

Residence  and  Store  (alts.),  861  North 
Broad  street,  $2,500.  Architect,  private  plans. 
Owner,  S.  B.  Fessler,  on  premises.  General 
interior  alterations.  Contract  awarded  to 
Frank  I.  Wintz,  1618  North  Twenty-seventh 

Farm  Buildings  and  Cottages  (extensions 
and  add.),  Byberry,  Philadelphia.  Architect, 
Philip  H.  Johnson,  1713  Sansom  street,  Phila¬ 
delphia.  Owners,  Department  of  Public 
Health,  Bureau  of  Hospitals,  0.  L.  Furbush, 
M.  D.,  Director,  584  City  Hall.  Brick,  cut 
stone,  stucco  and  steel,  2  wings,  1  story,  80x12 
feet,  tin  and  shingle  roof,  pine  and  compo¬ 
sition  floors,  metal  lath.  Contract  awarded  to 
George  H.  Evans,  Inc.,  105  North  Thirteenth 
street,  $19,830. 

Moving  Picture  Theatre,  Germantown  ave¬ 
nue  above  Diamond  street.  Architects,  Neu- 
bauer  &  Supowitz,  929  Chestnut  street,  Phila¬ 
delphia.  Owners,  Cohoeksink  Amusement  Co., 
care  of  architects.  Brick,  terra  cotta  and 
steel,  2  stories,  129x70  feet,  slag  roof,  cement 
floor®,  metal  lath,  roof  ventilators,  water¬ 
proofing  and  dampproofing,  iron  work,  Bond, 
hollow  metal  doors.  George  W.  Stewart,  2123 
Germantown  avenue,  Philadelphia,  will  build 
and  is  taking  sub-bids. 

Garage  and  Store,  Southwest  Corner  Ridge 
avenue  and  Lyceum  street,  $29,000.  Also  2 
Stores,  20x43  feet,  $3,000.  Architect,  private 
plans.  Owner,  C.  Zusloft,  on  premises.  Brick, 

1  story,  100x116  feet,  slag  roof,  oak,  yellow 
pine  and  cement  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Brown  Const. 
Co.,  105  Levering  street. 

Store  and  Apartment  (alts,  and  add.),  5935 
Market  street.  Architects,  MaeKenzie  & 
Wiley,  Lincoln  Building,  Philadelphia.  Owner, 
.T.  Shalet,  on  premises.  Brick,  3  stories,  18x80 
feet,  slag  roof,  hardwood  and  pine  floors,  hot 
water  heat,  electric  light,  general  renovation. 
Contract  awarded  to  Cerasoli  &  Scurci,  1709 
South  Eleventh  street. 


When  you  stop  to  consider  that  the  Guide 
reaches  every  week  and  is  read  by  archi¬ 
tects,  builders,  building  owners,  contrac¬ 
tors  and  sub-bidders  in  every  branch  of 
building  construction,  you  must  perceive  its 
unique  importance  as  a  medium  for  adver¬ 
tising  with  an  appeal  to  that  class  Every 
copy  reaches  a  live  prospect. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahlckon  Ave.  &  Juniata  St. 

Philadelphia 


Waterproof 
F  oundations 

Foundations  of  all  kinds — concrete, 
stone,  brick — can  be  made  absolutely 
water-tight.  The  Truscon  method 
consists  of  simply  using  Truscon 
Waterproofing  Paste  in  the  mixing 
water.  In  this  way,  Truscon  Paste 
confers  powerful  water  -  repellent 
properties  to  concrete,  cement  stucco 
and  plaster. 

costs  but  little;  positive  and  dependable  in  its 


“Science  and  Practice  of  Integral 


Easy  to  use 
waterproofing  results. 

Write  or  phone  for  booklet 
Waterproofing.” 

THE  TRUSCON  LABORATORIES 

George  J.  MacLaughlin,  Mgr. 

Philadelphia  Office,  1432  South  Penn  Square 

Telephones— Bell,  Spruce  6470-1  Keystone,  Race  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Can 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


On  the  Ground  When  W an t 1 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  06C 8  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  49*1 
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Lumber  for  Sale 
HOG  ISLAND 

We  have  taken  over  from  the 
Government  all  of  the  new  and  unused 
Building  Lumber  now  stored  at  HOG 
ISLAND,  and  will  sell  any  quantity 
from  2,000  ft.  to  1,000,000  ft.  at  low 
prices. 

Mostly  long  leaf  Yellow  Pine  and 
Douglas  Fir. 

YELLOW  PINE  SIZES 
from  2  in.  x  4  in.  to  12  in.  x  12  in., 
10  to  30  ft.  long. 

DOUGLAS  FIR  SIZES 
from  3  in.  x  12  in.  to  16  in.  x  16  in. ; 

lengths  from  20  to  58  ft. 

For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


Pennsylvania 
Construction  News 

Residence  and  Garage,  Overbrook,  Pa.  Ar¬ 
chitects,  De  Armond,  Ashmead  &  Bickley, 
Franklin  Trust  Building.  Owner,  Joseph  M. 
DeLone,  Ardmore,  Pa.  Brick  and  stucco,  2 y2 
stories,  72x26  feet,  wing  30x20  feet,  shingle 
roof,  hardwood  floors,  vapor  heating,  electric 
light  ,tile  and  marble  work,  cement  work. 
Plans  in  progress. 

Residence,  Penfield,  Pa.  Architect,  Eugene 
A.  Stopper,  1507  Arch  street.  Owner,  Mrs. 
A.  Constance  Conover,  Penfield,  Pa.  Stucco 
and  metal  lath,  2 y2  -stories,  5-6x30  feet,  slate 
roof,  oak  and  pine  floors,  metal  lath,  tile  and 
marble  work,  bond,  iron  work  (heating,  light¬ 
ing  and  plumbing  reserved).  Architect  tak¬ 
ing  bids. 

Church  and  Sunday  School,  Tamaqua,  Pa. 
Architects,  Riteher  &  Eiler,  Reading,  Pa. 
Owners,  Zion  Lutheran  Church,  care  of  Dr. 
George  Gilbert,  on  premises.  Stone,  1  story 
and  basement.  Too  early  for  details. 

Church  (alts.)  and  Sunday  School,  Meehan- 
icsburg,  Pa.  Architects,  Riteher  &  Eiler, 
Reading,  Pa.  Owners,  Trinity  Lutheran 
Church,  care  of  architect.  Brick,  1  story  and 
basement,  58x68  feet,  hardwood  floors,  general 
alterations.  -Sketches  in  progress. 

Church,  Thirteenth  and  Derry  streets,  Har¬ 
risburg,  Pa.  Architects,  Riteher  &  Eiler, 
Reading,  Pa.  Owners,  Christ  Lutheran  Church, 
care  of  architect.  Stone,  1  story  and  base¬ 
ment,  105x55  feet,  slate  roof,  hard-wood  floors, 
electric  light,  vapor  heat.  Plans,  in  progress. 

-Synagogue,  Shamokin,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  BWai  Israel  Congre¬ 
gation,  care  of  architect.  Stone,  brick  and 
-steel,  1  story,  30x70  feet,  steam  heating,  elec¬ 
tric  lighting,  tile  and  marble  work.  Architect 
will  take  bids  in  a  few  days. 

Garage  and  Tool  House,  Merion,  Pa.  Ar¬ 
chitects,  Magaziner  &  Eberhard,'603  Chestnut 
street,  Philadelphia.  Owner.  K.  Schwartz, 
Merion,  Pa.  Stone-,  1  y2  stories,  slate  roof. 
Architects  will  be  ready  for  bids  in  a  few 
days. 

Publishing  House,  Easton,  Pa.  Architect, 


E.  H.  Chidsey,  Easton,  Pa.  Owners,  Easton 
Publishing  Co.,  Easton,  Pa.  Brick,  terra  cotta, 
granite  and  steel,  3  stories,  basement  and  mez¬ 
zanine,  110x47  feet,  slate  roof,  concrete,  wood 
block,  maple,  composition  and  e-ork  tile  floors, 
metal  lath,  hollow  tile,  safety  treads,  water¬ 
proofing,  dampproofing,  bond,  hollow  metal 
doors,  rolled  steel  -sash  and  skylights,  ter- 
r-azzo  and  marble  (heating,  lighting,  plumbing 
and  elevators  reserved).  Architect  taking 
bids  due  April  24th. 

Club  House,  Conshohocken,  Pa.  Architect, 
Henry  L.  Rein-hold,  Jr.,  1513  Walnut  street. 
Owners,  Penn  Club,  care  of  William  Little, 
Conshohocken,  Pa.  Hollow  tile  and  stucco, 
42x85  feet.  Plans  completed.  Owner  will 
take  bids. 

Bank,  North  Belle  Vernon,  Pa.  Architect, 
W.  L.  Stoddart,  9  East  Fortieth  street,  New 
Y-ork  City.  Owners,  People’s  National  Bank, 
North  Belle  Vernon,  Pa.  Brick,  steel,  gran¬ 
ite  and  cut  stone,  2  stories,  60x44  feet,  slate 
roof,  cement  and  pine  floors,  metal  lath,  bond, 
waterproofing  and  dampproofing,  iron  work. 
Architect  and  owner  taking  bids  due  May  1st. 

Plant  (add.),  Phoenixville,  P-a.  Architect, 
T.  A.  Stoutenburg,  1509  Champlost  avenue, 
Philadelphia.  Owners,  Weiland  Packing  Co., 
Phoenixville,  Pa.  Brick  and  steel,  2  stories 
and  basement,  52x62  feet  and  79x29  feet, 
composition  roof,  concrete,  composition  and 
pine  floors,  hollow  tile,  electric  light,  metal 
sash,  steel  doors,  waterproofing,  iron  work. 
Owners  will  build. 

Bank  Building,  Media,  Pa.  Architects,  Sav¬ 
ory  &  Scheetz,  Stephen  Girard  Building,  Phil¬ 
adelphia.  Owners,  Media  Title  &  Trust  Co., 
Media,  P-a.  Brick,  steel,  granite  and  cut 
stone,  2  stories  and  basement,  44x84  feet, 
-slag  roof,  cement  and  cork  tile  floors,  metal 
lath,  tile  and  marble  work  (heating,  electric 
work  and  plumbing  reserved),  terra  cotta.  Ar¬ 
chitects  taking  bids  due  April  25th. 

Residences,  Rutledge,  Pa.  Architect,  Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  C.  S.  Wal¬ 
ters,  Rutledge,  Pa.  Frame,  25x35  feet,  shingle 
and  slag  roof,  hot  air  heating,  plumbing.  Ar¬ 
chitect  will  be  ready  for  bids  in  ten  days. 

Residence,  Rutledge,  Pa.  Architect,  Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  F.  W.  Evans, 
Rutledge,  Pa.  Frame,, 2  stories,  28x43  feet, 
shingle  roof,  plumbing,  hot  water  heat,  brick 
work.  Ready  for  bids  in  ten  days. 

Residence,  Brookline,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owner,  Charles  Lindgren,  Merion, 
Pa.  Stone,  hollow  tile,  stucco,  2 y2  stories, 
26x61  feet,  slate  roof,  hardwood  floors,  pine 
floors,  hot  water  heat,  electric  light.  Archi¬ 
tect  taking  revised  bids  from  Harry  Allen, 
Brookline,  Pa.,  and  Robert  G.  Ward,  633 
North  Sixty- third  street,  Philadelphia. 


Pennsylvania 
Contracts  Awarded 

Bungalow,  York,  Pa.,  $18,000.  A  rchiteets, 
Gem-mill  &  Billmeyer,  Ro-senmiller  Building, 
York.  Owner,  Mr.  Jacob  S.  Sechrist,  York, 
Pa.  Stone,  1%  stories,  45x60  feet,  red  tile 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  and  marble  work,  porches.  Con¬ 
tract  awarded  to  I.  Reindollar  &  Son,  York, 
Pa. 

Nurses’  Home  (add.),  Norristown,  Pa.,  $12,- 
000.  Architect,  Edward  T.  Boggs,  119  South 
Fourth  street,  Philadelphia.  Owners,  Mont¬ 
gomery  Hospital,  care  of  A.  T.  Eastwiek, 
Bridgeport,  Pa.  Brick  and  steel,  2  -stories, 
50x100  feet,  composition  and  pine  floors,  elec¬ 
tric  work,  heating  extensions.  Contract 
awarded  to  Frank  R.  Heavn'er,  Norristown, 
Pa. 

Bridge,  Inglenook,  Pa.  Engineer,  A.  C. 


iShand,  Broad  Street  Station,  Philadelphia. 
Owners,  Pennsylvania  Railroad  Company, 
Broad  Street  Station,  Philadelphia.  Concrete 
and  steel,  380  feet  long,  24  feet  wide.  Con¬ 
tract  awarded  to  James  McGraw  Co.,  Commer¬ 
cial  Trust  Building,  Philadelphia. 

Bridge,  Kapp,  Pa.  Engineer,  A.  C.  Shand, 
Broad  -Street  Station,  Philadelphia.  Owners, 
Pennsylvania  Railroad  Company,  Broad  Street 
-Station,  Philadelphia.  Concrete  and-  steel, 
350  feet  long,  26  feet  wide.  Contract  award¬ 
ed  to  A.  L.  Anderson,  Altoona,  P-a. 

Filling  Station,  Shamokin,  Pa.  Architect, 
William  H.  Lee,  3-2  South  Seventeenth  street, 
Philadelphia.  Owners,  Jewell  Oil  Company, 
Shamokin,  Pa.  Brick,  1  story,  1-6x30  feet,  tile 
roof,  cement  floors,  hot  water  heat,  electric 
lighting.  Contract  awarded  to  East  End  Lum¬ 
ber  Co.,  Shamokin,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg. 

Delaware  County,  Route  225,  Radnor  Town- 
s-hsip,  $134,758.56.  Contract  awarded  to  Dun- 
levy  Brothers  Co.,  Coatesville,  Pa. 

Bridge,  reconstruction,  over  Schuylkill  Riv¬ 
er,  South  of  Norristown,  Pa.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  &  Reading 
R.  R.  Co.,  Reading  Terminal.  Contract  award¬ 
ed  to  .Seeds  &  Durham,  6314  Wissahickon  ave¬ 
nue,  and  American  Bridge  Co.,  Widener 
Building,  Philadelphia. 

Residences  (10),  Highland  Farms,  Abing- 
t-on,  Pa.  Architects,  on  1,  2,  3  and  4,  C.  A. 
Ziegler,  1309  Locust  street;  on  6,  7  and  8, 
Thomas,  Martin  &  Kirkpatrick,  Otis  Build¬ 
ing;  on  9,  10  and  11,  Tilden  &  Register,  1525 
Locust  street.  Owners,  Herkness  &  Stetson, 
Land  Title  Building,  Philadelphia.  Frame 
and  stucco,  2 y2  stories,  33x30. feet,  wing  12x22 
feet,  stone,  2 y2  stories,  35x31  feet,  frame,  2 y2 
stories,  35x32  feet,  -and  frame  and  stucco,  2 y2 
-stories,  34x32  feet,  frame  and  stucco,  2%  sto¬ 
ries,  36x24  feet,  48x3-6  feet  and  34x25  feet, 
■wing  16x14  feet,  frame  and  brick,  2%  stories, 
36x84  feet,  stone,  2 y2  stories,  43x23  feet,  and 
-stone,  2 y2  stories,  35x34  feet,  shingle  and 
slate  roof,  oak  and  pine  floors,  metal  lath,  hot 
water  heating,  electric  lighting,  tile  and  mar¬ 
ble  work,  Bond  on  9,  10  -and  11.  Contract 
awarded  to  Fesmire  Brothers,  Bethayres,  Pa. 

Church  and  Sunday  School,  Ambler,  Pa., 
$41,195.  Architects,  -Schermerhorn  &  Phillips, 
430  Walnut  street,  Philadelphia.  Owners, 
Church  of  the  Brethren,  Rev.  Henry  X.  Gar- 
man,  4687  North  Fifteenth  street,  Philadel¬ 
phia.  Stone,  48x70  feet,  slate  roof,  oak  and 
maple  floors,  steam  heat,  electric  light,  tile 
floors.  Contract  awarded  to  D.  A.  McClelland 
Co.,  Drexel  Building,  Philadelphia. 

Bank  and  Post  Office  Building,  Darby,  Pa. 
Architects,  Bunting  &  Shrigley,  603  Chestnut 
street,  Philadelphia.  Owners,  First  National 
Bank,  Darby,  Pa.  Brick,  cut  stone,  limestone, 
steel,  2  stories,  103x38  feet,  and  2  stories, 
58x54  feet,  slag  and  asphalt  roof,  cement  and 
cork  floors.  Contract  awarded  to  F.  L.  Hoov¬ 
er  &  -Son,  1023  Cherry  street. 

Residence,  Cynwyd,  Pa.  Architect,  Frank 
Seeburger,  1524  Chestnut  street,  Philadelphia. 
Owner,  Frederick  C.  Newb-ourg,  Real  Estate 
Trust  Building,  Philadelphia.  Brick,  21/j 
stories,  39x26  feet  and  19x11  feet,  shingle 
roof,  oak  and  pine  floors,  electric  light,  bond, 
iron  work  (heating  reserved.  Contract  award¬ 
ed  to  John  E.  Kearney,  34  South  Seventeenth 
street,  Philadelphia. 


You  know  what  propaganda  is,  don’t  you? 
You  know,  too,  how  effective  a  weapon  it  is, 
if  used  properly,  don’t  you?  Well,  advertis¬ 
ing — honest,  fair  advertisings — is  the  best 
propaganda  we  know  of.  Join  the  propagand¬ 
ists  now!  Advertise  in  the  “Builders’ 
Guide.” 
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New  Jersey 
Construction  News 

Apartment  House,  Ventnor  avenue,  Atlan¬ 
tic  City.  Architect,  J.  R.  Ogden,  143  South 
South  Carolina  avenue,  Atlantic  City.  Owner, 
A.  A.  Stevens,  Ventnor  avenue,  Atlantic  City] 
Brick,  3  stories,  70x76%  feet,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
metal  lath.  Plans  in  progress. 

Police  Station  (alts,  and  add.),  Tennessee 
avenue.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  City 
of  Atlantic  City,  E.  L.  Bader,  Atlantic  City. 
Brick,  2  stories,  16x45  feet,  slate  roof,  elec¬ 
tric  light.  Plans  in  progress. 

Pavilion,  Swimming  Pool  and  Bath  House, 
Atlantic  City.  Architect,  H.  A.  Stout,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owners, 
City  of  Atlantic  City,  care  of  architect.  Con¬ 
crete,  frame,  2  stories,  250x100  feet,  prepared 
roof,  pine,  concrete  and  canvas  roof,  electric 
light.  Plans  in  progress. 

Garage,  Florida  avenue,  Atlantic  City,  N.  J. 
Architect,  L.  E.  Barber,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  W.  L.  Eeegal, 
care  of  architect.  Brick,  steel,  concrete,  1 
story,  85x100  feet,  slag  roof,  concrete  floors, 
electric  light.  Plans  in  progress. 

Store  (alts,  and  add.),  Hermitage  street, 
Trenton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owner,  J.  W.  Burd, 
on  premises.  Frame,  1  story,  30x50  feet,  rais¬ 
ing  roof,  pine  floors,  general  alterations.  Plans 
in  progress. 

Garage,  Montgomery  street,  Trenton,  N.  J. 
Architect,  Walter  Hankin,  39  East  State 
street,  Trenton,  ANT.  J.  Owner,  Walter  Rich- 
ards,  care  of  architect.  Eeinforced  concrete, 

1  story,  200x135x150  feet,  slag  roof,  concrete 
floors,  hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Residence  (alts,  and  add.)  and  Garage,  6119 
Monmouth  avenue,  Ventnor,  N.  J.  Architect, 
Oscar  Schmidt,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  M.  H.  Goodwin,  Adelphia 
Hotel,  Philadelphia.  Hollow  tile  and  stucco, 

2  stories,  38x58  feet,  tile  roof,  concrete  and 
hardwood  floors,  hollow  tile,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Archi¬ 
tect  will  be  ready  for  bids  in  ten  days. 

School,  Pleasantville,  N.  J.  Architect,  Ber¬ 
tram  Ireland,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owners,  School  Board  of  Pleas¬ 
antville,  Arthur  Stiles,  secretary,  Pleasant¬ 
ville,  N.  J.  Brick,  3  stories,  58x87  feet,  slag 
roof,  hardwood  floors,  steam  heat,  electric 
light,  roof  ventilators,  waterproofing.  Plans 
completed.  Board  will  take  bids. 

Theatre,  Pier  and  Apartments,  Wildwood, 
N.  J.  Architects,  Magaziner  &  Eberhard,  608 
Chestnut  street,  Philadelphia.  Owners,  Wild¬ 
wood  Pier  &  Realty  Co.,  Wildwood,  N.  J. 
General  alterations  and  additions,  frame  and 
timber.  Plans  in  progress.  Owners  will  su¬ 
perintend  construction  and  will  take  bids. 

Residence,  Woodbury  Heights,  N.  J.  Archi¬ 
tects,  Hewitt  &  Ash,  1827  Arch  street,  Phila¬ 
delphia.  Owner,  A.  Buzby,  Woodbury 
Heights,  N.  J.  Frame  and  stucco,  2%  stories, 
41x25  feet,  shingle  roof,  oak  and  pine  floors, 
metal  lath,  dampproofing,  vapor  vacuum  heat, 
electric  light,  tile  and  terrazzo.  Architect  tak¬ 
ing  bids  due  April  22nd. 

Bungalow,  Atlantic  City,  N.  J.  Architect, 
V.  B.  Smith,  Guarantee  Trust  Building,  Atlan¬ 
tic  City.  Owner,  A.  Generolsky,  care  of  ar¬ 
chitect.  Frame,  1  story,  26x36  feet,  shingle 
roof,  hardwood  floors,  hot  water  'heat,  electric 
light,  tile  work.  Architect  taking  bids  due  as 
soon  as  possible. 

Municipal  Poultry  Market,  Atlantic  City, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  City  of  At¬ 
lantic  City,  Board  of  Commissioners,  City 
Hall,  Atlantic  City,  N.  J.  Brick  and  steel, 


1  story,  212x103  feet,  slate  and  slag  roof,  con¬ 
crete  floors  (plumbing  and  electric  work  sep¬ 
arate  bids),  metal  lath,  floor  hardener,  orna¬ 
mental  iron  work.  Owners  taking  bids  due 
April  20th. 

Apartment,  States  avenue,  Atlantic  City, 
\N.  J.  Architect,  Bertram  Ireland,  Guarantee 
Trust  Building,  Atlantic  City,  N.  J.  Owner, 
Solomon  Shankman,  111  South  Maryland  ave¬ 
nue,  Atlantic  City.  Brick,  3  stories,  28x90 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work, 
metal  lath.  Owner  will  build. 

Apartment,  South  Victoria  street,  Atlantic 
City,  N.  J.  Architect,  Bertram  Ireland,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owners, 
|H.  G.  Harris  Co.,  Guarantee  Trust  Building. 
Brick,  3  stories,  50X50  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  taking  bids  due  as  soon  as 
possible. 

Cottage,  Atlantic  City,,N.  J.  Architects, 
Hoffman-Henon,  Inc.,  Finance  Building.  Own¬ 
er,  M.  K.  Boyajian,  1909  Boardwalk,  Atlan¬ 
tic  City,  N.  J.  Brick  and  stucco,  2%  stories, 
52x30  feet,  slate  roof,  oak  and  pine  floors,  tile 
work.  Architect  taking  bids. 

Residence  and  Garage,  Thirty-first  and  Park 
avenue,  Woodcliffe,  Bergen  County,  N.  J.  Ar¬ 
chitects,  Schermerhorn  &  Phillips,  430  Wal¬ 
nut  street,  Philadelphia.  Owner,  Fred  S.  Pin¬ 
dar,  Woodcliffe,  N.  J.  Stone,  brick,  hollow 
tile,  stucco  and  shingle,  2%  stories,  35x55  feet 
and  22x28  feet,  shingle  roof,  hardwood  floors, 
cement  work,  hot  water  heat,  electric  iight, 
tile  work,  brick  paving.  Owner  is  ready  for 
bids. 

Road  Work,  Monmouth  County,  N.  J.  Ar¬ 
chitect,  private  plans.  Owners,  State  High¬ 
way  Commission  of  New  Jersey,  Trenton, 
N.  J.  1,630  tons  bituminous  concrete.  Own¬ 
ers  taking  bids  due  April  28th. 

Road  Work,  Toms  River,  N.  J.  County  en¬ 
gineer,  J.  M.  Abbott,  Toms  River,  N.  J.  Own¬ 
ers,  Board  of  Chosen  Freeholders,  County  of 
Ocean,  Toms  River,  N.  J.  Reinforced  con¬ 
crete,  10,146  square  yards.  Owners  taking 
bids  due  April  28th. 


New  Jersey 
Contracts  Awarded 

Residence,  Belmont  Circle,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owner,  Mr.  C.  R.  Waller, 
493  Chambers  street,  Trenton.  Brick,  3 
stories,  26x46  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work,  ornamental  iron  work.  Contract  award¬ 
ed  to  S.  W.  Mather  &  Son,  Greenwood  and 
Canal  streets,  Trenton,  N.  J. 

Residence,  Bellevue  avenue,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owner,  Joseph  Brearley,  403  Mar¬ 
ket  street,  Trenton,  N.  J.  Brick,  frame,  2% 
stories,  24x44  feet,  concrete  foundations,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  S.  W.  Mather 
&  Son,  Greenwood  and  Canal  streets,  Tren¬ 
ton,  N.  J. 

Residence,  11  Westfield  avenue,  Trenton, 
N.  J.,  $8,000.  Architect,  William  Slack,  St. 
Regis  Theatre  Building,  Trenton,  N.  J.  Own¬ 
er,  Elizabeth  B;  Slack,  230  North  State  street, 
Trenton.  Frame,  stucco,  3  stories,  25x54  feet, 
slag  roof,  hardwood  floors,  electric  light.  Con¬ 
tract  awarded  to  E.  H.  Margemen,  Spring 
street,  Trenton. 

Residence,  Parkside,  Trenton,  N.  J.,  $6,300. 
Architect,  private  plans.  Owner,  J.  McCann, 
674  Rutherford  street,  Trenton,  N.  J.  Frame, 
2%  stories,  21x33  feet,  asbestos  shingle  roof, 
electric  light.  Contract  awarded  to  Charles 
Randle,  43  North  Hermitage  street,  Trenton, 
N.  J. 

Armory,  Passaic,  N.  J.,  $79,900.  Architects, 


Department  of  Institutions  and  Agencies, 
Trenton,  N.  J.  Owners,  Quartermaster  Gen¬ 
eral  ’s  Department,  Capitol,  Trenton,  N.  J. 
Brick,  terra  cotta,  1  story  and  basement, 
125x70  feet,  slag  r'oof,  maple  floors  (heating, 
plumbing  and  electric  work  reserved).  Con¬ 
tract  awarded  to  John  J.  O  'Leary,  Passaic, 
N.  J. 

Bank  (alts,  and  add.),  Atlantic  and  Ken¬ 
tucky  avenues,  Atlantic  City,  N.  J.  Archi¬ 
tect,  J.  Hudson  Vaughn,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  Union  Na¬ 
tional  Bank,  care  of  Dr.  Cuskaden,  on  prem¬ 
ises.  Brick,  concrete  and  hardwood  floors, 
tile,  marble  and  .terrazzo  work,  bank  fixtures, 
fireproof  vault,  general  alterations.  Contract 
awarded  to  Philip  G.  Hannum,  Atlantic  City, 
N  J. 

Post  Office  (add.),  Victoria  and  Atlantic 
avenues.  Architect,  V.  B.  Smith,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  Vent¬ 
nor  Trust  Co.,  on  premises.  Brick,  1  story, 
32x80  feet,  slate  roof,  terrazzo  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work,  skylights. 
Contract  awarded  to  Norman  Gale,  Ventnor, 
N.  J. 

Apartment  and  Store  (alts,  and  add.),  1512 
Pacific  avenue.  Architect,  Oscar  Schmidt, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  M.  M.  Parlowe,  care  of  architect. 
Brick,  3  stories,  25x80  feet,  raising  one  story, 
slag  roof,  pine  floors,  electric  light,  tile  work. 
Contract  awarded  to  D.  0.  Johnson,  16  North 
Bellevue  avenue,  Atlantic  City. 

Garage,  211-13  North  Massachusetts  ave¬ 
nue,  Atlantic  City.  Architect,  J.  R.  Ogden, 
143  South  South  Carolina  avenue,  Atlantic 
City.  Owner,  Alexander  Farrell,  care  of  ar¬ 
chitect.  Brick,  1  story,  50x100  feet,  asphalt 
shingle  roof,  concrete  floors,  electric  light. 
Contract  awarded  to  Modern  Const.  Co.,  10 
North  Maryland  avenue,  Atlantic  City. 

Greenhouse,  Store,  Office  and  Apartment, 
Pacific  avenue.  Architect,  W.  S.  Hewitt, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  Charles  L.  Fisher,  1518  Arctic  ave¬ 
nue,  Atlantic  City.  Brick,  1  and  3  stories, 
25x80  feet,  16x40  feet,  slag  roof,  hot  water 
heat,  electric  light,  tile  work,  hardwood 
floors.  Contract  awarded  to  Wilson  Adams, 
Atlantic  City,  N.  J. 

Power  House,  Camden,  N.  J.  Architect,  pri¬ 
vate  plans.  Owners,  Campbell  Soup  Co.,  Cam¬ 
den,  N.  J.  Brick,  steel,  1  story,  55x75  feet, 
slag  roof,  cement  floors,  electric  lighting, 
rolled  steel  sash,  ornamental  iron  work.  Con¬ 
tract  awarded  to  William  Steele  &  Sons  Co., 
1600  Arch  street,  Philadelphia. 


Miscellaneous 
Construction  News 

Administration  Building,  Boaz,  Ala.  Archi¬ 
tects,  Magaziner  &  Eberhard,  603  Chestnut 
street,  Philadelphia.  Owners,  John  H.  Snead 
Seminary,  Boaz,  Ala.  Central  portion  of 
building  to  be  erected,  joining  the  two  wings 
already  built.  Plans  completed.  Owners  will 
take  bids. 

Administration  Building,  Sevierville,  Tenn. 
Architects,  Magaziner  &  Eberhard,  603  Chest¬ 
nut  street,  Philadelphia.  Owners,  Murphy  Col¬ 
lege,  Sevierville,  Tenn.  Brick.  Plans  in  pro¬ 
gress. 

Park  and  Fire  Department  Building,  Balti¬ 
more,  Md.  Architect,  Josiah  Pennington,  Bal¬ 
timore,  Md.  Owner,  F.  Frank  Crowther,  Insp. 
of  Buildings,  City  of  Baltimore,  Md.  Brick, 
stone,  granite,  limestone  and  steel,  2  stories, 
130x32  feet,  tile  roof,  composition,  cement 
and  oak  floors,  metal  lath,  roof  ventilators, 
metal  ceilings,  waterproofing,  dampprbofing, 
terra  cotta,  iron  work  and  stairs,  Bond,  hol¬ 
low  metal  sash,  marble  and  terrazzo,  steam 
heat,  electric  light.  Owners  taking  bids  due 
April  26th. 
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HOW  TO  FINISH  FLOORS 

BY  A.  ASHMUM 

N  most  respects  the  filling  and  finish¬ 
ing  of  a  hardwood  or  softwood  floor 
differs  little  from  that  employed  in 
the  finishing  of  the  woodwork  of  a  build¬ 
ing.  There  are  two  items  of  difference, 
however,  to  be  noted ;  namely,  that  as 
the  floor  may  be  subjected  to  the  use  of 
water  the  finish  varnish  must  be  water 
resistant,  and  the  filler  must  be  the  best 
only,  such  as  we  find  in  silica  filler.  In 
the  following  article  I  shall  endeavor  to 
give  the  best  method  of  finishing  both 
hard  and  softwood  floors. 

Say  we  have  an  oak  floor.  Fill  it  full 
and  plenty  with  best  silica  wood  filler. 
Let  it  stand  10  or  15  minutes,  then  rub 
•off  with  burlap  or  tow,  across  the  grain 
of  the  wood.  Let  the  job  stand  about  24 
hours,  then  sandpaper  it  smooth,  using  a 
medium  sandpaper  not  too  coarse.  Dust 
off  and  apply  a  coat  of  thinned  copal 
varnish.  Sandpaper  again,  then  apply 
one  or  two  coats  of  best  floor  varnish. 
If  the  finish  is  to  be  with  wax,  apply  two 
coats  of  good  rubbing  varnish,  rubbing 
the  first  coat  with  curled  hair  to  remove 
the  gloss,  and  the  second  coat  with  flour 
pumicestone  and  water.  Clean  up  with 
water,  let  it  dry,  then  polish  with  prepared 
wax. 

Copal  varnish  gives  the  best  surface  for 
waxing  on.  Sometimes  the  raw  wood  is 
waxed,  applying  two  or  more  coats  of 
wax.  But  such  a  job  will  not  endure  as 
long  as  one  done  on  a  varnished  surface. 
Wax  is  not  a  durable  finish,  though  one 
which  is  easily  renewed  or  renovated, 
and  it  does  not  require  a  skilled  worker 
to  do  it.  Water  is  fatal  to  wax  finish, 
but  protection  is  afforded  by  coating  the 
wax  with  a  very  thin  mixture  of  best 
copal  varnish,  six  parts  ;  boiled  linseed 
oil,  six  parts,  and  turpentine,  10  parts. 
This  preparation  will  not  alter  the  wax 
effect. 

Another  good,  dull  wax  finish  is  made 
by  melting  one  pound  of  wax  in  a  quart 
of  crude  petroleum  oil,  to  be  applied 
with  a  bristle  brush.  It  dries,  or  rather 
sets,  rapidly. 

A  hard  pine  floor  looks  well  when  first 
coated  with  shellac,  followed  by  a  coat¬ 
ing  of  wax,  which  may  be  rubbed  to  a 
polish.  Or  you  may  first  apply  a  coat  of 
raw  linseed  oil,  well  rubbed  in,  then  in 
course  of  about  one  hour  give  it  a  coat 
of  shellac  or  you  can  give  it  two  coats 
of  shellac  on  the  bare  wood,  the  last  coat 
rubbed  to  a  polish. 

Bathroom  floors  and  floors  of  entrance 
rooms  and  kitchens  should  not  be  waxed. 
Parguetry  floors  are  usually  finished  with 
shellac,  as  this  preserves  the  natural  color 
of  the  wood  and  if  any  other  finish  is  ap¬ 
plied  over  it  there  will  be  no  altering  of 
♦the  natural  wood  color,  for  the  shellac 
will  keep  out  any  other  coating. 
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Varnish  is  the  best  for  floors  that  have 
hard  service;  hospitals  and  similar  public 
buildings  require  floors  which  are  easily 
cleaned  up  and  which  will  not  wear  away 
readily,  and  a  gtood  hard  copal  floor 
varnish  is  the  thing  to  use.  If  such  a 
floor  is  properly  cared  for  it  will  wear 
for  years.  Milk  is  a  good  dressing  for 
a  varnished  floor ;  wipe  it  up  with  skim 
milk  occasionally. 

When  a  new  hardwood  floor  has  been 
waxed~1t  should  be  allowed ,  to  dry  out 
over  night  before  being  rubbed  to  a  pol¬ 
ish,  but  an  old  floor  may  be  waxed  and 
polished  at  one  operation.  A  woolen  rag 
is  Useful  for  rubbing  the  wax,  but  the 
weighted  brush  is  to  be  preferred. 

Never  use  water,  benzine  or  naphtha 
on  a  waxed  floor.  To  make  the-  wax 
thinner  add  turpentine,  and  to  remove 
old  wax  from  a  floor  use  turpentine. 

Waxed  Floors 

Wax  finish  made  from  beeswax  and 
thinners  will  give  a  soft  finish  but  one 
requiring  frequent  renewals.  To  make 
a  harder  and  better  wearing  finish  add 
some  paraffine  to  the  wax  mixture. 

Another  Hardwood  Floor  Method 

Here  is  another  method  for  doing  a 
hardwood  floor :  Mix  up  some  raw  oil 
and  a  little  turpentine  with  some  japan 
driers.  Apply  one  coat  of  this,  well 
rubbed  in.  When  it  is  dry  give  the  floor 
a  coat  of  paste  filler;  fill  the  cracks  with 
paste  filler  made  like  putty  with  pulver¬ 
ized  silica.  This  putty  may  be  colored 
to  match  the  wood.  Sandpaper  smooth 
and  give  it  a  coat  of  shellac  which,  after 
becoming  dry,  should  be  sandpapered  and 
then  rubbed  with  flour  pumicestone  and 
oil.  This  will  make  a  fine  finish. 

Maple  Floors. 

Maple  floors  should  be  paste-filled  with 
the  very  palest  filler,  and  finished  with 
shellac.  Do  not  apply  oil  direct  to  the 
wood, ;  for  that  would  darken  and  spoil 
the  beauty  of  the  maple.  Or  give  it  a 
coat  or  two  of  .white  shellac  followed  by 
a  coat  or  two  of  pale  copal  varnish — one 
or  two  coats  of  either  according  to  the 
character  of  the  job.  Each  coat  of 
varnish  should  be  rubbed  down  with 
sandpaper,  though  the  last  or  finish  coat 
should  not  be  rubbed,  as  maple  is  one 
of  the  woods  which  appear  best  when 
finished  with  a  gloss  coat. 

Softwood  Floor 

A  softwood  floor  may  be  stained  and 
varnished ;  or  stained,  then  shellaced,  then 
varnished  ;  or  left  with  the  shellac  finish, 
just  as  preferred. 

Here  is  a  cheap  finish  yet  one  which 
will  look  first-class  when  done  properly. 
Give  a  coat  of  raw  oil  to  the  wood  and 
when  dry  apply  a  coat  of  some  cheap 
paste  filler;  the  cheapest  is  one  that  you 
make  from  pulverized  silica  and  boiled 


linseed  oil  with  a  little  drier  added.  Let 
this  dry,  rub  as  usual,  and  then  give  it 
a  coat  of  shellac  and  a  coat  of  wax.  Rub 
lightly  to  a  polish. 

New  Hardwood  Floor 

Another  way:  Take  a  new  hardwood 
floor,  paste-fill  it  as  usual,  rub  off,  let 
dry,  sandpaper,  and  then  give  it  ai  coat 
of  raw  oil  with  japan  driers  in  it.  This 
must  be  well  rubbed  in.  After  it  has 
become  hard-dry  give  it  a  coat  of  thin 
shellac. 

Fillers 

A  close-grained  wood  does  not  need  a 
paste  filler,  though  some  finishers  use  it; 
a  liquid  filler  is  better  in  most  cases  at 
least.  Shellac  is  the  best  liquid  filler, 
but  of  course  not  the  cheapest.  Copal 
varnish  thinned  out  with  turpentine  makes 
a  good  liquid  filler,  or  paste  filler  made 
thin  with  turpentine  does  well.  Shellac 
made  thin  with  alcohol  is  best  for  pale 
woods  like  maple  and  white  wood,  be¬ 
cause  any  filler  containing  oil  will  darken 
maple  or  any  light-colored  wood.  One 
of  the  close  grain  woods  needing  paste 
filler  is  Georgia  pine ;  this  wood  has  some 
soft  or  open  part  which  liquid  filler  will 
not  fill.  The  paste  filling  makes  the  soft 
parts  as  hard  as  the  rest  of  the  surface. 
When  dry  rub  down  and  give  it  two  coats 
of  pale  shellac  varnish.  A  floor  made 
from  this  wood  should  be  rubbed  once 
or  twice  a  month  with  oil,  crude  petrole¬ 
um  being  a  good  one. 

For  the  Floor  in  Use 

To  do  a  floor  which  is  in  use,  some¬ 
thing  which  will  dry  very  quickly  is 
necessary.  We  have  it  in  shellac.  This 
m!ay  be  colored  as  desired,  preferably 
with  some  earth  pigment.  Make  the 
shellac  very  thin  and  apply  two  coats. 
This  finish  will  be  safe  to  walk  on  in  a 
few  hours,  if  done  after  night  it  will  be 
plenty  hard  by  morning.  This  may  also 
be  said  of  a  good  floor  varnish,  though 
shellac  is  quicker,  for  it  will  do  to  walk 
on  in  one  hour  if  needs  be.  If  you  use 
shellac  containing  wood  alcohol,  have 
plenty  of  ventilation,  but  better  not  use 
it;  denatured  alcohol  is  safer. 

Oil  Finish  for  Hard  Usage 

We  have  known  floors  of  porches  at 
summer  resorts,  hotels,  etc.,  where  there 
is  much  hard  wear,  which  were  made 
wtih  rift  Southern  pine  and  treated  with 
kerosene  oil  only.  One  will  be  slow  to 
believe  that  such  a  finish  could  have  any 
lasting  quality,  but  the  oil  seemed  to  pre¬ 
serve  the  wood  and  the  floor  manitained 
a  nice  appearance  and  did  not  show  floor 
marks. 

It  was  once  the  custom  first  to  oil  a 
hard  wood  floor,  then  to  apply  wax.  The 
effect  of  this  treatment  was  seen  in  a  dark¬ 
ened  and  muddied  wood;  in  due  time  it 
was  noted  and  the  method  relinquished. 
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Then  the  idea  was  to  show  only  the  na¬ 
tural  color  of  a  wood.  Now  we  show 
that,  and  we  also  use  stains  getting  other 
effects. 

One  finisher  tells  us  that  he  once  did 
a  fine  floor  by  simply  sand-papering  it 
until  it  shone  as  if  polished — it  w'as  oak. 
Then  he  wax-finished  it.  This  process, 
however,  is  too  costly  in  the  amount  of 
time  it  requires  and  hence  has  failed  to 
become  popular. — National  Builder. 


SPRAY  PAINTING 

BY  RAY  W.  TRIPP 

HE  use  of  spray  painting  equip¬ 
ment  operated  by  means  of  com¬ 
pressed  air,  although  a  compara¬ 
tively  new  process  of  applying  paints  and 
other  protective  coatings,  has  been  ex¬ 
tended  to  a  great  many  new  fields  dur¬ 
ing  the  last  year  or  two.  The  most  note¬ 
worthy  are  the  interior  decorating  of 
office  buildings,  institutions,  etc.,  and  the 
interior  as  well  as  exterior  work  on 
houses  and  buildings  of  all  descriptions. 

Unusual  demands  placed  on  the  paint 
industry  during  the  recent  war  were 
really  responsible  for  the  further  develop¬ 
ment  of  the  first  paint  guns  or  air 
brushes,  as  they  are  sometimes  called, 
which  were  used  on  large  surfaces  such 
as  ships,  war  materials,  factory  interiors, 
and  similar  work.  Since  then,  of  course, 
the  equipments,  operating  technic  and 
especially  the  paint  guns  have  been  im¬ 
proved  from  time  to  time  until  today  the 
outfits  are  perfected,  as  well  as  fool¬ 
proof.  At  the  present  moment  the  most 
exacting  finishing  problems  are  solved 
through  the  use  of  spraying  equipment. 

Painting  with  compressed  air  and  a 
paint  gun  requires  no  introduction  to 
the  building  manager,  master  painter  or 
general  contractor  as  the  practice  is  now 
widely  extended.  In  this  age  of  me¬ 
chanically  operated  tools,  all  who  handle 
paints,  either  making,  buying  or  apply¬ 
ing,  are  familiar  with  the  operation  of 
the  newest  and  most  radical  development 
in  the  science  of  painting — pneumatic 
spraying  equipment,  and  the  immense 
saving  of  labor  through  the  use  of  the 
paint  gun  is  self-evident. 

Observation  and  experience  on  many 
thousands  of  satisfactory  installations 
have  disclosed  interesting  facts  worth 
-noting  at  this  time.  The  air  scheme  of 
painting  enables  one  operator  to .  paint 
more  square  feet  of  surface  than  six  or 
eight  painters  using  hand  brushes,  and  to 
secure  finished  surfaces  which  are  su¬ 
perior  to  those  painted  with  a  brush. 
Where  single  coat  work  is  desired  a  light¬ 
er  or  heavier  coating  can  be  obtained 
than  is  possible  with  a  hand  brush.  In¬ 
accessible  surfaces  that  are  difficult  to 
reach  with  a  brush  are  rapidly  painted, 
as  the  paint  gun  may  be  quickly  mounted 
on  an  all  metal  sectional  extension  pole 


whenever  the  operator  wishes  to  paint 
a  surface  beyond  his  reach.  Ceilings 
and  walls  up  to  about  twelve  feet  in 
height  may  be  painted  without  staging 
and  ladder  work;  the  use  of  scaffolding 
or  staging  is  reduced  at  least  50  per  cent, 
on  any  job.  Brush  marks,  skimped 
places  and  laps  are  entirely  eliminated 
and  the  covering  and  wearing  qualities 
of  materials  are  increased.  All  paints  are 
sprayed  to  equal  advantage  at  the  same 
consistency  as  for  brush  work.  Material 
containers  are  air  tight,  which  prevents 
the  formation  of  paint  skins,  and  makes 
it  impossible  for  dirt  to  become  mixed 
with  the  paint. 

The  next  point  to  be  considered  is  the 
type  of  equipment  required  for  work 
such  as  the  building  manager  has  under 
his  control.  The  standard  equipment 
recommended  and  used  on  this  work  con¬ 
sists  of  a  portable  container  of  5  or  10 
gallon  capacity,  with  control  heads  for 
regulation  of  air  and  paint  pressures, 
this  head  containing  reducing  valves,  air 
and  paint  strainers,  pet  cocks  and  indicat¬ 
ing  gauges,  a  paint  gun  of  suitable  design, 
with  two  guns  operated  from  one  head,  if 
desired,  an  all  metal  sectional  extension 
pole,  and  air  and  material  hose  in  lengths 
to  meet  all  requirements.  A  portable 
compressor  outfit,  either  gas  engine  or 
electric  motor  driven,  with  air  storage 
tank,  necessary  gauges  and  safety  valves 
wil  complete  the  outfit. 

Realizing  that  there  are  certain  little 
“touching  up  jobs”  to  be  done  almost 
daily  in  every  large  office  building,  one 
of  the  largest  manufacturers  of  spraying- 
devices  has  just  perfected  a  smaller  out¬ 
fit  for  this  class  of  work.  This  small 
outfit  comprises  the  following:  a  paint 
gun  attached  to  a  one-pint  aluminum  con¬ 
tainer  by  means  of  quick  opening  adjust¬ 
able  clamps,  suitable  lengths  of  air  hose 
and  a  small  portable  electrically  driven 
compressor.  The  compressor  is  operated 
by  such  a  small  motor  that  it  may  be 
connected  to  an  ordinary  lighting  socket, 
making  painting  problems  as  simple  as 
cleaning  ones  are  through  the  use  of  the 
vacuum  cleaner. 

Of  course,  the  larger  outfit  mentioned 
above  is  absolutely  necessary  wherever 
large  quantities  of  work  are  to  be  done 
at  one  time.  The  ideal  installation  usu¬ 
ally  calls  for  both  outfits  as  the  building 
manager  of  today  has  more  than  one 
building  under  his  control  and  painting 
is  a  continuous  performance  from  the 
beginning  to  the  ending  of  the  year. 

Catechism  for  Paint  Users 

Anticipating  questions  which  will  arise 
in  the  reader’s  mind,  these  questions  and 
answers  have  been  arranged : 

What  is  the  loss  of  paint,  using  spray 
method  ? 

None,  if  handled  accordin  to  operat¬ 
ing  instructions. 


What  is  the  covering  capacity  of  the 
spray  on  large  buildings  ? 

Minimum,  4,000  to  5,000  sq.  ft.  per 
8  hour  day;  maximum,  on  large  surfaces, 
10,000  sq.  ft.  per  8  hour  day. 

Can  sash  and  small  trim  be  painted  by 
this  method,  and  is  it  advocated? 

By  using  a  line  board  such  vrork  may 
be  done,  but  not  to  advantage.  One 
man  with  a  gun  on  the  main  body  of  the 
building  will  keep  two  men  busy  with 
brushes  on  the  sash  and  trim. 

Can  the  wood  work  in  an  office  be 
coated  ? 

Yes,  by  using  a  line  board  and  masking 
glass  often  found  ,  in  partitions. 

How  much  air  pressure  is  necessary  to 
operate  gun  at  maximum  capacity? 

For  average  work,  50  to  55  lbs.  pres¬ 
sure. 

Can  the  spray  be  regulated  ? 

Yes,  it  is  possible  to  secure  a  roun  1 
conical  spray  or  a  board  fishtail  spray, 
and  thickness  of  paint  film  may  also  be 
easily  regulated. 

What  is  the  width  of  the  spray? 

It  corresponds  to  an  8  or  10  in.  brush 
when  the  gun  is  held  6  ins.  from  surface 
to  be  coated. 

How  is  it  possible  to  handle  different 
paints  with  the  same  equipment? 

By  means  of  different  air  and  material 
pressure,  as  well  as  adjustment  of  ma¬ 
terial  control  on  gun. 

How  are  cold  water  paints,  bronze 
solutions  and  heavy  lead  paints  kept  in 
suspension  ? 

An  air  operating  agitating  attachment 
is  furnished  for  this  purpose. 

Will  the  spray  gun  clog? 

No,  if  material  properly  strained  and 
the  gun  cleaned  after  each  day’s  work. 

Is  it  possible  to  do  .outside  paintmg  on 
a  windy  day? 

Yes,  by  holding  the  gun  somewhat 
closer  to  the  work. 

Is  the  use  of  pneumatic  painting  equip¬ 
ment  advocated  by  paint  manufacturers? 

Yes,  resolutions  favoring  the  use  of 
spray  painting  machines  were  adopted 
by  the  Paint  Manufacturers’  Association 
of  the  United  States  and  approved  by  the 
board  of  directors  of  the  National  Var¬ 
nish  Manufacturers’  Association. 

Another  question  often  asked  is  the 
following : 

How  has  this  method  been  received 
by  the  master  painter,  the  manager  and 
the  journeyman  painter? 

The  master  painter  has  been  impressed 
with  the  fact  that  the  spray  method  of 
painting  createst  a  new  field  for  him,  and 
another  excellent  reason  is  that  it  in¬ 
creases  his  volume  of  work,  which  means 
greater  profits.  The  manager  or  owner 
welcomes  the  spray  method,  as  it  en¬ 
ables  him  to  paint  at  a  reasonable  price, 
making  his  offices  and  buildings  more 
desirable,  whereas  if  the  work  has  been 
figured  on  brush  costs,  the  price  would 
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be  prohibitive.  The  journeyman  painter 
favors  the  equipment  because  his  occu¬ 
pation  has  been  made  much  less  laborious 
than  with  brush  work. 

There  is  no  doubt  that  many  million 
dollars’  worth  of  building  failed  to  re¬ 
ceive  the  customary  coats  of  paint  during 
the  recent  era  of  high  prices  of  materials 
and  labor.  Much  of  this  neglected  work 
now  demands  immediate  attention  if  the 
property  is  to  be  saved.  New  building, 
which  we  are  sorely  in  need  of,  will  soon 
be  demanding  its  share  of  protective  coat¬ 
ings.  The  field  for  this  invaluable  aid 
to  modern  building  is  surely  extensive. 

Pneumatic  painting  equipment  has 
proved  its  value  beyond  a  doubt  and  has 
earned  a  permanent  place  in  up-to-date 
business  practice.  It  is  one  of  the  most 
important  agendies  through  which  the 
wise  and  comprehending  employer  makes 
his' employe’s  job  a  pleasant  and  health¬ 
ful  one,  at  the  same  time  securing  more 
and  better  work.  Surely,  every  user  of 
paint  or  finishing  material  owes  it  to 
himself  fully  to  investigate  the  possi¬ 
bilities  of  spray  method  as  applied  to 
his  particular  work. 

—Building  Management. 


The  largest  labor  convention  ever  held 
in  Pennsylvania  will  be  held  at  Harris¬ 
burg  in  May  of  this  year.  The  occasion 
is  "the  Ninth  Annual  Convention  of 
Governmental  Labor  Officials  of  the 
United  States  and  Canada  to  be  held 
May  22nd  to  26th. 

Clifford  B.  Connelley,  Pennsylvania 
Commissioner  of  Labor  and  Industry, 
has  invited  labor  commissioners  of  the 
United  States  and  Canada,  seventy-five 
in  number,  to  be  present  in  the  hope  that 
a  convention  of  commissioners  may  be 
held  in  connection  with  the  conference. 
This  feauture  of  the  conference  would 
have  many  of  the  advantages  toward 
unification  of  administrative  policy  that 
were  found  in  the  assemblage  of  govern¬ 
ors  of  the  various  states  in  Harrisburg 
two  years  ago. 

The  annual  meeting  of  the  Department 
of  Labor  and  Industry  will  be  held  at 
this  time  and  will  include  such  group 
sessions  as  were  found  at  the  Industrial 
Relations  Conference  last  October.  Safe¬ 
ty  engineers  will  get  together  to  form  a 
state-wide  organization  to  co-operate  with 
the  Department ;  while  sessions  of  the 
AHHsory  Council  on  Women  and  Chil¬ 
dren,  the  Boiler  and  Pressure  Vessel  In¬ 
spectors  Association,  and  the  Industrial 
Editors  Association  will  contribute  to  the 
group  idea  of  such  a  conference. 

The  tentative  program  of  the  Govern¬ 
mental  Labor  Officials  Convention  in¬ 
cludes  a  child  welfare  session,  inspection, 
safety  and  sanitation  session,  employ¬ 
ment,  mediation  and  counciliation,  work¬ 
men’s  compensation,  medical  supervision, 


and  rehabilitation  sessions,  and  minimum 
wage  and  hours  session. 

In  addition  to  the  state  officials  who 
are  expected  to  attend  the  convention 
there  will  be  a  large  delegation  of  labor 
officials  representing  the  Federal  Govern¬ 
ment  on  problems  of  nation-wide  impor¬ 
tance.  Not  less  than  1,000  people  are  ex¬ 
pected  to  be  present  during  the  confer¬ 
ence. 

The_.  officers  of  the  Association  of 
Governmental  Labor  Officials  are:  The 
Honorable  Frank  E.  Wood,  Commission¬ 
er  of  Labor  and  Industrial  Statistics  of 
the  State  of  Louisiana,  President;  Dr. 
C.  B.  Connelley,  Commissioner  of  Labor 
and  Industry,  Pennsylvania,  First  Vice 
President;  Miss  Ethel  M.  Johnson,  As¬ 
sistant  Commissioner  of  Labor  and  In¬ 
dustries  of  the  Commonwealth  of  Massa¬ 
chusetts,  Second  Vice  President ;  the 
Honorable  H.  M.  Stanley,  Commissioner 
of  Labor  of  the  State  of  Georgia,  Third 
Vice  President;  the  Honorable  Francis¬ 
co  Varoma,  Director  of  Labor  Bureau, 
Philippine  Islands,  Fourth  Vice  Presi¬ 
dent;  the  Honorable  J.  N.  McLeod, 
Chief  Inspector,  Calgary,  Alberta,  Can¬ 
ada,  Fifth  Vice  President,  and  Miss  Lin- 
na  E.  Bressette,  former  Director  of  Wo¬ 
men’s  Work,  Court  of  Industrial  Rela¬ 
tions  of  Kansas,  Secretary-Treasurer. 


“REMEDIES”  THAT  DESTROY 


T'X  ISTORTED”  railway  rates,  as 
II  Secretary  Hoover  calls  them, 
have  a  much  more  vital  signi¬ 
ficance  to  the  public  than  merely  to  effect 
a  temporary  change  in  the  prices  of  com¬ 
modities.  They  produce  a  distortion  of 
the  entire  economic  structure  that  is  far- 
reaching  in  its  scope  and  appallingly 
wasteful  in  its  effects. 

Let  us  for  a  moment  examine  the  com¬ 
mercial  structure.  It  may  be  likened 
roughly  to  an  open-meshed  fabric  com¬ 
posed  of  many  strands  woven  hither  and 
yon,  each  under  a  certain  stress  and  each 
elastic  to  some  degree.  Where  they  cross, 
these  strands  are  not  bound  tightly ; 
nevertheless  they  do  tend  to  concentrate 
their  crossings  at  certain  foci  where  they 
adhere  more  or  less. 

These  strands  represent  the  commercial 
influences  and  facilities.  Some  of  them 
are  material,  as  railway,  highway,  and 
water-borne  traffic.  Some  are  quite  in¬ 
tangible,  as  credit,  railway  rates,  foreign 
competition,  and  the  buying  habits  of  the 
people.  At  the  foci,  where  the  strands 
cross,  are  the  centers  of  commerce,  pro¬ 
duction,  and  population. 

So  long  as  commercial  conditions  are 
normal,  this  vast  and  complicated  fabric 
is  in  equilibrium,  each  strand  giving  a 
little  and  taking  a  little  under  the  slight 
distortions  of  changing  commercial  con¬ 
ditions.  A  drought  in  Kansas,  a  minor 
change  in  freight  rates  in  New  England, 


or  a  bank  failure  in  Texas,  may  disurb 
the  equilibrium  more  or  less,  producing 
stresses  in  the  strands.  These,  how¬ 
ever,  are  well  within  the  elastic  limit  and 
although  the  fabric  changes  shape  slight¬ 
ly,  it  remains  intact. 

But  under  violent  or  far-reaching  dis¬ 
turbance  this  no  longer  is  true.  Under 
such  stress  some  strands  are  strained  al¬ 
most  to  breaking,  others  snap,  while  still 
others  may  be  wholly  relieved  of  stress 
and  thrown  out  of  action.  New  foci  are 
created  by  the  shifting  and  readjustment 
of  the  strands  amongst  themselves ;  great 
investments  of  capital  at  existing  foci 
and  along  certain  of  the  strands  may  be 
rendered  useless  and,  for  all  practical 
purposes,  destroyed.  The  San  Francisco 
fire  was  such  a  disturbance.  Let  those 
who  doubt  ask  Seattle  and  Los  Angeles. 
The  opening  of  the  Panama  Canal  was 
another,  although  its  effects  were,  so  far 
as  possible,  discounted.  Hill’s  steamship 
lines  to  the  Orient  were  still  another. 

But  all  these  were  trifling  alongside 
the  disturbance  that  was  inflicted  upon 
the  fabric  by  the  horizontal  increases  in 
railroad  rates.  As  Secretary  Hoover 
pointed  out,  these  were  imposed  broad¬ 
cast  without  regard  to  existing  condi¬ 
tions..  The  increased  rates  since  1914 
he  tells  us  have  added  probably  less  than 
1  per  cent,  to  the  price  of  cotton  goods 
while  they  have  added  nearly  100  per 
cent,  to  the  cost  of  assembling  the  ma¬ 
terial  for  pig  iron. 

“All  this,”  continues  the  Secretary,  “is 
artificially  forcing  our  industries  to 
move  toward  their  raw  materials.  This 
does  not  alone  represent  the  starting  of 
a  new  factory;  it  is  a  movement  of  the 
whole  mechanism  of  the  community,  la¬ 
bor,  homes,  schools,  railways  and  what 
not — an  enormous.^  duplication  of  plant 
and  loss  of  capital.  We  will  ultimately 
have  the  rates  readjusted  and  then  we 
will  destroy  the  new  industries  created 
under  them.” 

What  Secretary  Ffoover  points  out 
with  respect  to  railway  rates  applies  with 
equal  force  to  every  sweeping  and  un¬ 
discriminating  change  in  the  commercial 
fabric.  His  words  should  be  pondered 
by  the  panaceahawkers  who  infest  the 
land,  directing  their  efforts  toward  at¬ 
tainment  of  a  single  object  and  forget¬ 
ting  that  no  fundamental  can  be  changed 
without  affecting  the  entire  structure. 

— 'Engineering  News  Record. 


Fifty  years  ago  the  grocer  set  out  a  keg 
of  mackerel  and  a  box  of  kindling  wood, 
and  sat  down  to  wait  for  customers.  Today 
he  carries  street-car  and  newspaper  adver¬ 
tising  and  dresses  his  windows  as  smartly 
as  the  department  store.  If  it  didn’t  pay 
he’d  still  be  sitting  behind  the  stove  wait¬ 
ing  for  customers  with  a  mackerel  keg  out 
front  doing  service  for  a  sign. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpatta  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

ARTISTS  AND  ARCHITECTS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St„  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E.,  £  „ 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

French,  Samuel  H.,  &  Co.  ..4th  and  York  Sts.,  Phila. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  J?a. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co .  . .  .1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  . 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . . . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller, 'Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . . .  .1629  Ludlow  St.,  Phil^. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 
LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H.  . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros.  .... _ Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila, 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co - 4th  and  Callowhill  Sts. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co. ..1832  N.  9th  St.,  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J.,  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

French.  Samuel  H..  &  Co . 4th  and  Callowhill  Sts. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

roAd  work. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co . Bethlehem,  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave, 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngseaslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 


SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phila. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co.  ......910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  VV.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St..  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B„ 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small-— should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company  ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers*  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


1 15  to  121  S.  30th  Street 
Philadelphia 


Daily  Building  News 

will  help  you  fly  to  get 
the  jump  on  competitors 

Sample  Sheets  will  convince 

Eet  us  show  you  how 
to  increase  your  business 

Daily  Building  News 

1520  Chestnut  Street,  Philadelphia 


Entered  at  the  Philadelphia  Po*t  Office  as  Second-Class  Matter 

Vol.  XXXVII,  No.  17  Issued  Weekly  in  the  Interest*  or  Architect*,  Structural  Engineers,  Contractors  Less  than  One  Year 

April  26,  1922  and  the  Material  and  Equipment  Trades  15  Cents  per  Copy 


— . -  •  -  II 

//  OWNERS  \V 

X  ARCHITECTS  XI 
'  BUILDERS  N 

Are  Invited  to  Visit  our  Centrally 

Located  Showrooms  to  Inspect 

''RICHARDSON*  Products 

Richardson  &  Boynton  Co.  I 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters  J 

Hot  Water  Boilers  Pipeless  Heaters 

v  Tank  &  Laundry  Heaters  Gas  Ranges  S | 

X.  Coal  and  Combination  Ranges  f  ^  |  j  i 

^0  Ball  Phone:  Keystone  Phone:  /  j!  || 

\  Locust  5726  Race  3*89  X  c®  | 

X.  Locust  5727  Race  3289  X^  |  j 

— 1 . . .  . — ...  ~zz j| 

PAVEMENT  and  VAULT 
LIGHT  CONSTRUCTION 

Improved  Simplex  Replaceable,  Latest  Replaceable 
Cast  Iron  Ring  Construction. 

Repairs  to  All  Makes  of  Vault  Lights  a  Specialty. 
Representing  the  American  Bar-Lock  Co. 

Largest  Stock  of  Pavement  Glasses  in  the  Country 
for  Immediate  Delivery,  and  Repairs. 

MONTGOMERY 
IRON  4  STEEL  CO. 

OFFICE  AND  WORKS 

Montgomery  Ave.,  9th  to  Berks  Sts. 

PHILADELPHIA 


Photostat 

QUICK - ERRORLESS 


A  METHOD  OF  FAC-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia 

BELL:  KEYSTONE: 

FILBERT  4704-4705  RACE  7119 


Both  Phono* 


JI  Italian 
JflarMe  itlosatc  €o. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 


Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

PHILADELPHIA 

Park  2231 


805-7-9  MASTER  STREET, 

Kensington  6652 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENN  A. 


rpiDENT 

®  WATER  METERS  ^ 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Fstate  Trust  8ldg„  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9lh  St.’ 
Philadelphia 

Belt  Phone  :  Keystone  Phone : 

Poplar  0329  P»rk  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Phi’adelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it's  PAINTING,  See  Me 

M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 


Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi- 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MFSH - %  in.  RIB  CHANEL  AT  H 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL-BRASS 

Fittings 

SCREWED  AND  FLANGED-BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 


262 

THE  BUILDERS’  GUIDE 

GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-48-50  N.  SECOND  STREET,  PfllLA.,  PA. 


/leckJDisos.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N  J  ,  Lansdowne,  Pa. 

Bell  Phone,  Market  1055  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl- 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  CTOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


RIEFLER  DRAWING  INSTRUMENTS 

Riefler  Instruments  are  noted  for  their  precision 
and  durability.  The  large  head  construction  insures 
the  highest  degree  of  accuracy. 

Riefler  Instruments,  being  round,  are  easier  to 
work  with,  there  being  no  sharp  corners. 

Send  for  descriptive  catalog. 

F.WEBBR  CO. 

1125  CHESTNUT  ST.,  Philadelphia 


“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


W  ATE  R  PROOFING 
FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


F  rench’s 


“QUALITY  FIRST’ 


Peerless 
Mortar  Colors 


Brightest,  Strongest,  Unfading 

Manufacturers  also  of  the  Famous 
BUCK  WHITE  LEAD— A  Combination  white  paint. 
CROWN  PAINTS-Ready  Mixed,  semi-liquid,  paste. 
COLORS — in  oil  Japan,  distemper,  dry. 

VARNISHES — Elastic,  durable,  lustrous. 

WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 

SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


BOWERS  BROS.  &  CO. 

16  29  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 

Wide-spread  demand  for  a  Building 
Code  in  Pennsylvania,  has  necessitated  a 
speeding  up  of  the  work  on  the  tentative 
draft  of  the  Building  Code  prepared  by 
the  Industrial  Board,  according  to  Com¬ 
missioner  Clifford  B.  Connelley  of  the 
Department  of  Labor  and  Industry. 

The  draft  is  rapidly  nearing  comple¬ 
tion,  Commissioner  Connelly  states,  the 
third  section  of  the  Code  having  been  re¬ 
cently  submitted  to  the  general  commit¬ 
tee  for  study. 

The  three  section  thus  far  completed 
are  those  on  assembly  buildings,  residence 
buildings,  and  business  buildings. 

Included  in  assemblies  are  theatres, 
motion  picture  houses,  churches,  baseball 
parks,  observation  towers,  school  build¬ 
ings,  colleges,  libraries,  museums,  art 
galleries,  etc. 

Such  dwellings  as  tenement  houses  or 
apartment  houses,  hotels,  pest  houses, 
hospitals,  sanitariums  and  institutions 
are  included  in  the  residence  sections. 

Business  buildings  cover  factories,  grain 
elevators,  cold  storage  houses,  ware 
houses,  breweries,  distilleries  and  slaugh¬ 
ter  houses,  powder  mills,  oil  refineries, 
office  buildings,  stores,  garages,  stables, 
and  restaurants. 

Upon  completion  of  section  four  which 
deals  with  engineering  requirements,  a 
meeting  of  the  general  committee  will  be 
called  with  a  view  of  formulating  a 
method  of  procedure  to  be  followed  in 
the  apportionment  of  the  various  sec¬ 


tions  to  sub-committees  for  survey,  con¬ 
structive  criticisms  and  recommendations. 

The  Building  Code  is  the  most  com¬ 
prehensive  and  pretentious  draft  of 
safety  regulations  that  has  been  at¬ 
tempted  by  the  Industrial  Board  and  its 
Building  Code  Committee.  It  has  re¬ 
quired  months  of  work  and  study  of  the 
new  conditions  confronting  the  building 
industry.  The  spurt  in  building  opera¬ 
tions  at  the  present  time  has  made  rapid 
work  necessary,  and  it  is  hoped  the  code 
will  be  completed  before  July  so  that 
hearings  can  be  held  and  the  code  placed 
in  operation. 


STUDYING  CONSTRUCTION 
METHODS 

MPORTANT  work  in  studying  con¬ 
struction  equipment  and  methods 
will  be  undertaken  this  year  by  the 
Associated  General  Contractors.  The 
success  of  this  work  will  depend  very 
largely  upon  the  co-operation  which  con¬ 
tractors  give  the  agents  of  the  associa¬ 
tion  whose  task  it  will  be  to  assemble 
the  information.  These  men  can,  from 
their  own  experience,  furnish  only  a 
small  number  of  the  facts  which  will  be 
necessary  as  a  basis  for  conclusions. 

Information  must  be  made  available 
from  all  sections  of  the  country  so  that 
variations  due  to  climate,  labor  condi¬ 
tions,  character  of  soil  and  the  scores  of 
other  differences  in  conditions  can  be  ap¬ 


praised  and  averaged.  This  means  that 
contractors  widely  must  contribute  liber¬ 
ally  from  their  records.  As  individual 
methods  and  costs  will  probably  in  no 
case  be  made  public,  the  information 
given  can  be  complete  and  candid  with¬ 
out  fear  that  business  secrets  may  be  re¬ 
vealed.  Indeed,  the  information  must  be 
full  and  frank  or  the  conclusions  will  be 
false. 

That  the  contracting  industry  should 
determine  preferred  practices  in  equip¬ 
ping  construction  work  and  preferred 
methods  of  doing  work  does  not  admit 
of  argument.  Bidding  prices  will  be 
stabilized,  average  quality  of  construc¬ 
tion  will  be  improved,  but  most  important 
of  all,  the  standing  of  the  contractor  as 
an  expert  in  construction  will  be  strength¬ 
ened  in  the  opinion  of  engineers  and 
owners. 

It  may  even  be  possible  in  some  mea¬ 
sure  to  approach  standards.  Obviously, 
however,  standardization  has  to  be  at¬ 
tempted  with  caution.  Nothing  must  be 
done  that  will  discourage  improvement 
in  equipment  and  methods.  Standardiza¬ 
tion  may  wisely  be  left  until  later. 

— Engineering  News  Record. 


To  be  poor  in  a  wealthy  country,  to  be 
sick  in  a  good  climate,  to  be  inefficient 
among  a  progressive  people,  is  a  sign  of 
unwise  educational  methods.  Such  people 
were  not  taught  to  battle  with  the  world  or 
meet  life’s  emergencies. — Thoreau. 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1  209  Arch  Street,  Philadelphia 

BELL  PHONE,  SPRUCE  1256  KEYSTONE  PtiONE,  PACE  3513 
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Contemplated  Construction-,  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids;  Firms  Figuring; 
Character  of  Material  and  Equipment  Required:  Advance  Information  in  Every  Phase  of  New  Construction 


Residence,  'North  side  Cheltenham  avenue, 
East  of  'Seventh  street,  $12,000.  Architect, 
private  plans.  Owner,  -C.  J.  Yeager,  2408  East 
York  street,  Philadelphia,  Stone,  3  stories, 
39x31  feet,  26x14  feet,  slate  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  tile  work. 
Owner  will  build. 

Hotel  Apartments,  Northeast  Corner  Forty- 
sixth  and  Walnut  streets.  Architect,  James  S. 

C.  Fernald,  5533  Wyalusing  avenue.  Owner, 
Thomas  H.  Hargest,  501  North  Fifty-second 
street.  Brick,  steel,  concrete,  limestone  and 
terra  cotta,  6  stories,  101x125  feet,  tile  roof, 
iron  partitions,  metal  lath,  passenger  eleva¬ 
tors,  kitchen  equipment,  steel  stairs,  copper 
skylights,  rolled  steel  sash,  tile,  marble  and 
terrazzo,  steam  heat,  electric  light.  Owner  is 
taking  sub-bids  and  will  build. 

Store,  Club  and  Social  Rooms,  3306-08  Ger¬ 
mantown  avenue.  Architect,  William  H. 
Wooters,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owners,  Tioga  Business  Men  ’■$  Asso¬ 
ciation,  85133  Germantown  avenue.  Brick  and 
steel,  2  stories.  Revised  plans  ready 
for  bidders  April  25th.  Bids  due  in  ten  days. 
Henry  P.  Schneider,  3713  Old  York  road;  H. 
P.  Werner  &  Co.,  4343  Germantown  avenue; 
John  Shuster,  3552  North  Fifteenth  street; 
Charles  T.  Clark,  3635  Germantown  avenue, 
and  Jacob  Y.  Loux,  Fifteenth  and  Hunting 
Park  avenue,  are  figuring. 

Church,  Northeast  Corner  Sixtieth  and  Mas¬ 
ter  streets,  Philadelphia.  Architects,  Heacock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Calvin  Presbyterian  Church,  on  prem¬ 
ises.  Stone,  80x100  feet,  slate  roof,  steam 
heat,  electric  light.  Architect  taking  bids 
due  May  4th.  A.  R.  Raff  Cont.  Co.,  1635 
Thompson  street;  H.  P.  Schneider,  3713  Old 
York  road;  E.  E.  Hollenback,  Inc.,  1804  Bran¬ 
dywine  street;  J.  Richard  Jackson  &  Brother, 
Perry  Building;  F.  B.  Davis  &  Son,  240  North 
Sixteenth  street;  Thomas  0.  Trafford,  1613 
Sansom  street,  and  McNeill  Valentine  Co.,  841 
North  Broad  street,  are  figuring. 

Residence  (alts,  and  add.),  2219  East  Cum¬ 
berland  street.  Architect,  Peter  F.  Getz,  1684 
North  Sixth  street.  Owner,  Dr.  V.  J.  Fen- 
nerty,  on  premises.  Brick,  limestone,  base¬ 
ment  and  oee  add.  18x25  feet,  tile  roof,  hard¬ 
wood  floors,  heating  and  lighting  extensions, 
tile  work,  cement  work.  Richard  Diamond, 
2834  East  Thompson  street,  is  taking  sub¬ 
bids. 

Ice  Storage  (alts,  and  add.),  Southwest  Cor¬ 
ner  Fairhill  and  Clearfield  streets,  Philadel¬ 
phia,  $15,000.  Architect,  Henry  Frido,  Chi¬ 
cago,  I'll.  Owners,  Philadelphia  Brewing  Co., 
Sixth  and  Clearfield  streets.  Owners  will 
build. 

Stores  (4),  Apartments  (8)  and  Shop,  Chad¬ 
wick  street  and  Passyunk  avenue.  Architect, 
Peter  F.  Getz,  1634  North  Sixth  street.  Own¬ 
er,  Otto  Zuehar,  1630  West  Passyunk  ave¬ 
nue.  Brick,  3  stories,  16x59  feet  each,  and  2 
stories,  32x84  feet,  slag  roof,  hardwood  and 
pine  floors,  reinforced  concrete,  metal  ceil¬ 
ings,  waterproofing,  bond,  plumbing,  tile  and 
marble,  metal  lath,  hot  water  and  steam  heat, 
electric  lighting.  Architect  taking  bids  due 
April  27th.  Richard  Diamond,  2834  East 
Thompson  street;  John  T.  Welsh,  Bulletin 
Building;  Joseph  ILevin,  1923  South  Fourth 
street;  William  J.  Uhler  Sons,  1909  McKean 
street;  John,  lyicShaiu,  lfil.0  No  nth  Atreelp^nd  . 
J.  C.  Mahoney;  DrexpltBiil,  ha., .  are-figuring.  -  ■ 

Office  Biuldihg,  Northwest-  Corner  f  vveirty-  : 


first  and  Market  streets,  Philadelphia.  Ar¬ 
chitect,  not  yet  selected.  Owner,  John  W. 
Snyder,  care  of  C.  Harry  Johnson,  Crozer 
Building.  *  Brick,  concrete,  steel, ,  stone  and 
terra  cotta,  15  stories,  188x102  feet.  Work 
contemplated'. 

Y.  M.  H.  A.  Building,  Southwest  Corner 
Broad,  and  Pine  streets.  Architect,  Frank 
E.  Hahn,  1112  Chestnut  street,  Philadelphia. 
Owners,  Y.  M.  H.  A.,  1616  Master  street,  Phil¬ 
adelphia.  Stone,  brick,  terra  cotta,  steel  and 
concrete,  120x150  feet.  Plans  in  progress. 

Store  (alts,  and  add.),  Ridge  and  Girard 
avenues,  Philadelphia.  Architects,  Neubauer 
&  Supowitz,  929  Chestnut  street.  Owner,  Dr. 
M.  Voorman,  care  of  architect.  General  al¬ 
terations.  Plans  in  progress.  Too  early  for 
details. 

Factory  (add.),  Chelten  avenue  and  Bayn- 
ton  street.  Architect,  Edward  G.  MacGannon, 
Perry  Building,  Philadelphia.  Owners,  Dearn- 
ley  Brothers  Wordsted  Spinning  Co.,  Inc., 
premises.  Concrete,  brick  and  steel,  3  sto¬ 
ries-,  74x98  feet,  slag  roof,  concrete  and  ma¬ 
ple  floors,  rolled  steel  sash,  kalamein  doors, 
bond,  floor  hardener.  Revised  plans  in  pro¬ 
gress.  Will  be  ready  for  new  bids  in  ten 
days. 

Residence,  Lincoln  Drive  and  Arbutus 
street,  Philadelphia.  Architect,  not  yet  se¬ 
lected.  Owner,  Morris  Tamaris,  1018  Arch 
street.  Work  contemplated. 

Store  and  Offices  (alts,  and  add.),  Ortho¬ 
dox  and  Frankford  avenue.  Architect,  Ed¬ 
ward  Schoeppe,  315  South  Fifteenth  street. 
Owner,  W.  Thomas,  on  premises.  Brick,  2 
and  3  stories,  26x80  feet,  slag  roof,  maple  and 
composition  floors,  hot  water  heat,  electric 
light,  flush  bulks.  Plans-  in  progress. 

Store  and  Residence,  Princeton  and  Torres- 
d-ale  avenues.  Architect,  Edward  Schoeppe, 
315  South  Fifteenth  street,  Philadelphia.  Own¬ 
er,  Herman  Shanbacher,  Orthodox  an-d  Mul¬ 
berry  streets.  Brick  and  steel,  2 y2  stories, 
20x58  feet,  slate  and  slag  roof,  composition 
and  hardwood  floors,  hot  water  heat,  electric 
lighting.  Owner  will  take  bids. 

Residence  (alts,  and  add.)  to  Apartments, 
Fortieth  and  Poplar  streets.  Architect,  Max 
A.  Bernhardt,  721  Walnut  street,  Philadel¬ 
phia.  Owner,  name  withheld.  General  altera¬ 
tions  and  additions.  Architect  will  be  ready 
for  bids  in  ten  days. 

Store  and  Apartments  (alts.),  2804  North 
Broad  street.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  O  wner,  H.  Rieklin, 
1836  Wallace  street,  Philadelphia.  NewT  mar¬ 
ble  front,  hardwood  floors,  cement  work,  tile, 
structural  steel,  copper  bulks,  glazing,  elec¬ 
tric  work,  changes  to  heating.  Owner  is  ready 
for  -bids. 

Stores  and  Apartments  (2)  and  Residences 
(2),  Northeast  Corner  Fifty-seventh  and 
Woodland  avenue,  Philadelphia.  Architect,  I. 
W.  Levin,  Victory  Building.  Owner,  S.  Rader, 
721  South  Fifty-first  street,  Philadelphia. 
Brick,  2  stories,  18x60  feet  and  18x30  feet, 
slate  and  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work, 
leaded  glass.  Owner  taking  sub-bids. 

Residences  (23)  and  Store  and  Residence, 
Sixty- third  and  Cedar  avenue.  Architect,  Sol 
Kaplan,  929  Chestnut  street,  Philadelphia. 
Owner,  Joseph  Bobbr 5950  Locust  street,  Phil- 

*  -adelphia.  Brick,  stone  and  stucco,  1 6x5614 

*  *f*qeh>  slag  and  tile  roof,  hardwood  floors,  hot 
"-water  heat,  electric  light,  garages  in  base¬ 


ments.  Plans  in  progress.  Owner  will  be 
ready  for  sub-bids  in  one  week. 

Theatre  and  Office  Building,  Southeast  Cor¬ 
ner  Eleventh  and  Market  streets.  Architects, 
Hoffman  Henon,  Inc.,  Finance  Building,  Phil¬ 
adelphia.  Owners,  Stanley  Company  of  Amer¬ 
ica,  1214  Market  street.  Brick,  terra  cotta, 
cut  stone  and  steel,  4  stories,  mezzanine  and 
basement,  180x156  feet,  slag  roof,  pine  and 
cement  floors,  metal  lath,  -safety  treads,  roof 
ventilators,  metal  weather  strips,  dampproof¬ 
ing,  bronze  work,  ornamental  iron  work  and 
stairs,  floor  hardener,  bond,  hollow  metal  and 
kalamein  doors,  hollow  metal  sash  and  sky¬ 
lights,  tile,  marble  and1  terrazzo,  steam  heat, 
electric  work,  elevators.  Architects  taking 
sub-bids  and  will  -build. 

Stores  and  Residences  (alts.),  1004-06  Dia¬ 
mond  street.  Architect,  Sol  Kaplan,  929 
Chestnut  street,  Philadelphia.  Owner,  Wil¬ 
liam  H.  Mitchell,  care  of  architect.  Brick 
work,  stone,  eement  work,  hot  air  heat,  tile 
floors,  plate  glass,  metal  bulks,  electric  work, 
plumbing.  Will  be  ready  for  bids  in  a  few 
diays. 

Stores  (3)  and  Apartments  (alts.),  South¬ 
east  Corner  Fifty-ninth  and  Girard  avenue. 
Architect,  William  F.  Wooters,  816  West  Al¬ 
legheny  avenue.  Owner,  Charles-  E.  Hanne- 
gan,  1447  West  Cayuga  street.  Brick,  3  story 
addition,  16%xl0%  feet,  concrete  roof,  metal 
lath,  tile  and  marble,  flush  bulks  (heating, 
lighting  and  plumbing  reserved).  Owner  is 
ready  for  bids. 

Residence,  Frankford,  Philadelphia.  Archi¬ 
tects,  Bachman  &  Murphy,  Drexel  Building, 
Philadelphia.  Owner,  Robert  Lawson,  4665 
Paul  street,  Philadelphia.  Stone  or  brick  and 
stucco,  2 y%  stories,  slate  roof,  hardwood  floors, 
tile  work,  vapor  heating,  electric  lighting.  Ar¬ 
chitects  ready  for  bids. 


THE  BUILDERS’  GUIDE 

265 

Residence,  Seventh  avenue,  Kenilworth  and 
Greenlan  avenues,  Oak  Lane,  Philadelphia. 
Architects,  Lachman  &  Murphy,  Drexel  Build¬ 
ing,  Philadelphia.  Owner,  Ralph  -Meyerhoff, 
care  of  architect.  Stone,  2%  stories,  slate 
roof,  vapor  heating,  electric  lighting,  tile 
work,  hardwood  floors.  Architects  ready  for 
bids. 

Bank  Building,  Southeast  Corner  Sixtieth 
and  Master  streets,  $75,000.  Architect,  Stan¬ 
ford  B.  Lewis,  130  South  Fifteenth  street. 
Owners,  Overbrook  Bank,  on  premises.  Gran¬ 
ite,  brick  and  limestone,  1  story  and  mezza¬ 
nine,  44x70  feet,  concrete  slab  and  .slag  roof, 
hardwood  floors,  steam  heat,  electric  lighting, 
tile,  marble,  terrazzo  and  mosaic  work,  win¬ 
dow  guards,  rolled  steel  sash.  Architect  has 
received  sub-bids  and  will  build. 

Apartments,  Forty-sixth  street,  between 
Spruce  and  Pine  streets.  Architects,  Durham 
Brothers,  1609  Sansom  street,  Philadelphia. 
Owner,  Samuel  Cohen,  411  South  Sixty-second 
street.  Brick,  4’  stories,  37x80  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  is  taking  sub-bids. 

Church  Building  and  Repairs  to  Old  Build¬ 
ing  (fire),  Rockland,  Mervine  and  Eleventh 
streets,  Philadelphia.  Architects,  Lachman  & 
Murphy,  Drexel  Building,  Philadelphia.  Own¬ 
ers,  Holy  Trinity  Church,  on  premises.  Stone, 
2  stories,  90x65  feet,  slate  roof,  maple  and 
pine  floors1,  steam  heat,  electric  light,  metal 
lath,  caen  stone,  ornamental  iron  work  and 
general  fire  repairs  to  old  building.  D.  A. 
McClelland,  Drexel  Building,  and  architects 
taking  sub-bids. 

Factory,  Fifty-fourth  and  Gray’s  avenue, 
Philadelphia.  Architects,  Carson  &  Carson,  22 
South  Fifteenth  street,  Philadelphia.  Owners, 
Shingle  Leather  Co.,  315  Vine  street,  Philadel¬ 
phia.  Brick  and  steel,  1  story,  120x195  feet, 
slag  roof,  concrete  floors,  rolled  steel  sash, 
iron  work  (heating  and  lighting  reserved). 
Architects  taking  bids  due  April  27t}i  at  9 
A.  !M. 

Warehouse,  Twenty-fourth  and  Walnut 
streets,  Philadelphia.  Engineer,  L.  B.  Kim¬ 
ball,  Baltimore,  Md.  Owners,  Baltimore  and 
Ohio  R.  R.,  Baltimore,  Md.  Reinforced  con¬ 
crete  and  steel,  8  stories  and  basement, 
182x102  feet,  composition  roof,  concrete  floors, 
hollow  tile,  monolithic  finish,  waterproofing, 
iron  work,  hollow  metal  skylights,  rolled  steel 
sash,  metal  lath.  Owners  taking  bids  due 
May  1st. 

Office  and  Loft  Building,  1312-16  Arch 
street.  Architect,  Leroy  Rothschild,  1225  San- 
som  street.  Owner,  J.  C.  Kahn,  Morris  Build¬ 
ing,  Philadelphia.  Brick,  concrete,  steel  and 
cut  stone,  10  stories,  66x134  feet,  slag  roof, 
concrete  and  maple  floors,  metal  lath,  tile 
and  marble,  hollow  metal  sash  and  skylights, 
kalamein  and  hollow  metal  doors,  iron  work, 


dampproofing,  terra  cotta.  Architect  taking 
bids  due  May  1st. 

Schools  (alts.),  various  locations,  Philadel¬ 
phia.  Owners,  Boardi  of  Education,  Nine¬ 
teenth  above  'Chestnut  street.  Gas  ranges, 
general  repairs,  heating,  cement  paving,  elec¬ 
tric  work,  painting,  flag  poles,  cabinet  work, 
wardrobe  lockers,  metal  weather  strips,  etc. 
Owners  taking  bids  due  May  4th  at  noon. 

Residence  (alts.),  2007  Walnut  street,  Phil¬ 
adelphia.  Architect,  Edward  F.  Hoffman,  Jr., 
315  South  Fifteenth  street,  Philadelphia. 
Owner,  Is  add  re  Stern,  Lincoln  Building.  Brick, 
carpentry,  mill  work,  plastering,  painting,  oak 
and  woodoleum  floors,  sheet  metal  work,  iron 
work,  bond,  tile  (heating,  electric  work  and 
plumbing  reserved).  Architect  taking  bids 
due  May  1st. 

Warehouse  (alts,  and  add.),  1809-11-13  Mar¬ 
ket  street,  Philadelphia.  Architect,  Clarence 
E.  Wunder,  1415  Locust  street,  Philadelphia. 
Architects,  Fidelity  Storage  &, Warehouse  Co., 
premises.  Concrete,  steel,  brick  and  cut  stone, 
12  stories  and  basement,  180x17  feet,  asbestos 
asphalt  roof,  cement  floors,  hollow  tile,  metal 
lath,  cork  insulation,  dampproofing,  terra 
cotta,  iron  work,  floor  hardener,  bond,  hollow 
metal,  rolled  steel  and  fire  doors,  rolled  steel 
and  hollow  metal  sash  (electric  work  and  ele¬ 
vators  reserved).  Architect  taking  bids  due 
April  29th  at  10  A.  M. 

Building,  1819-21  Callowhill  street,  Phila¬ 
delphia.  Architect,  W.  Macey  Stanton,  1310 
Arch  street,  Philadelphia.  Owner,  Wiliiam 
J.  Roseborough,  care  of  architect.  Brick,  cut 
stone  and  steel,  2  stories,  100x32  feet,  slag 
roof,  pine  floors,,  rolled  steel  sash,  hollow 
metal1  skylights,  iron  work  (heating,  plaster- 
ing,  glazing  and  electric  work  reserved).  Ar¬ 
chitect  taking  bids  due  April  28th. 

Building  (alts.),  1306  Chestnut  street,  Phil¬ 
adelphia.  Architect,  David  B.  Bassett,  1520 
Locust  street,  Philadelphia.  Owner,  George 
Miller,  on  premises.  Brick,  cut  stone,  car¬ 
pentry,  mill  work,  plastering,  glazing,  hard¬ 
ware,  electric  wmrk,  tile  and  terrazzo,  bond, 
iron  work.  Architect  taking  bids  due  May 
1st. 

Residence,  Queen  Lane  Manor,  Pa.  Archi¬ 
tect,  Thomas  B.  Lippincott,  11  South  Six¬ 
teenth  street.  Owner,  Mrs.  Ensley,  care  of 
architect.  Brick  and  hollow  tile,  2y2  stories. 
Architect  taking  bids  due  as  soon  as  pos¬ 
sible. 

Swimming  Pool  and  Bath  House,  Cotton  and 
Station  streets.  Architect,  John  P.  B.  Sink- 
ler,  12.11  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Department  of  Public  Welfare,  Bureau  of 
Recreation,  595  City  Hall,  Philadelphia.  Brick 
and  steel,  1  story,  95x98  feet,  slate  and  slag 
roof,  cement  floors,  waterproofing  and  damp- 
proofing,  terra  cotta,  iron  work,  steel1  doors, 
hollow  metal  skylights.  Owners  taking  bids 
due  April  28th. 


Supplies,  City  of  Philadelphia,  Pa.  Owners, 
City  of  Philadelphia,  Office  of  Purchasing 
Agent,  (Acting)  Horace  C. .  MaoFadyen,  312 
City  Hall.  Jersey  gravel,  crushed  stone,  grit', 
etc.  Owners  taking  bids  due  April  28th  at 
noon. 

Post  Office  Building,  Germantown  avenue 
and  Coulter  street.  Architects,  Tilden  &  Reg¬ 
ister,  1525  Locust  street,  Philadelphia.  Owner, 
John  S.  Walker,  on  premises.  Brick,  stone  and 
steel,  1  story,  100x100  feet,  slag  roof,  elec¬ 
tric  lighting,  steam  heating.  Plans  in  pro¬ 
gress.  R.  M.  Peterson,  5114  Germantown  ave¬ 
nue,  will  build. 

Residences  (20),  (19)  Fifty-fourth  and  Cole¬ 
man,  (1)  Fiftysixth  and  Coleman  streets, 
Philadelphia,  $246,000.  Architect,  private 
plans.  Owner,  Daniel  Crawford,  3904  Chest¬ 
nut  street,  Philadelphia.  Stone,  3  stories, 
21x50  feet  and  21x36,  feet,  21x14  feet,  slag 
roof,  oak  and  yellow  pine  floors,  electric  light, 
hot  water  heat,  tile  work.  Owner  will  build. 

Residences  (2),  7011-13  Cottage,  and1  Resi¬ 
dences  (8),  7018-20-26-28-34-36-38-40  Cottage 
street,  $45,000.  Architect,  private  plans.  Own¬ 
er,  Walter  G.  Costello,  7002  Hegerman  street, 
Philadelphia.  Brick,  2  stories,  16  feet  4 
inches  x  42 y2  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Nurses’  Home  and  Rebuilding  of  Green¬ 
house,  Thirty-fourth  and  Pine  streets.  Archi¬ 
tect,  P.  H.  Johnson,  1718  Sansom  street,  Phila¬ 
delphia.  Owners,  Department  of  Public 
Health,  Bureau  of  Hospitals,  C.  L.  Furbush, 
Director,  City  Hall,  584,  Philadelphia.  Brick, 
cut  stone,  terra  cotta  and  steel,  5  stories, 
39x46  feet,  slag  roof,  granolithic  and  pine 
floors,  hollow  tile,  metal  lath,  roof  ventilators, 
metal  weather  strips,  waterproofing,  iron 
work,  iron  stairs,  marble  and  terrazzo.  Low¬ 
est  bids1  submitted,  Items  1,  2  and  3,  by: 
Mitchell  Houseworth,  Inc.,  2512  North  Twen¬ 
ty-seventh  street— 1,  $56,987;  2,  $1,347;  3, 
$2,393.  Kober  Const.  Co.,  34  South  Seven- 
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teenth  street— 1/ $56,977;  2,  $2,700;  3,  $2,400. 
Electric,  Electric  Const.  Co.,  Wilmington,  Del. 
— 1,  $2,595;  2,  $192.  Plumbing,  Bulman 
Brothers,  Fifth  and  Cumberland  streets,  Phil- 
a  del  phi  a — 1,  $8,136;  2,  $619.  Heating,  Bow¬ 
ers  Brothers,  1629  Ludlow  street,  Philadelphia 
— 1,  $6,168;  2,  $400. 

Recreation  Centre,  Chelten  avenue,  Ander¬ 
son,  Woodlawn  and  Ardleigh  .streets,  German¬ 
town.  Architect,  John  P.  B.  Sinkler,  1211 
Chestnut  street.  Owners',  Department  of  Pub¬ 
lic  Welfare,  Bureau  of  Recreation.,  R.  H.  War- 
burton,  Director,  595  City  Hall,  Philadelphia. 
Grading)*  fill,  sodding,  painting,  terracing,  cop¬ 
ing,  concrete  work,  curbing,  sidewalks,  iron 
fence  and  gates.  Lowest  bidders:  Mundy 
Paving  Co.,  228  South  Alder  street,  $21,066; 
Carter  Paving  Co.,  641  North  Eighteenth 
street,  $21,827. 

Girard  Piers,  No.  3  and  No.  5,  North 
Wharves,  Delaware  River,  Philadelphia.  Own¬ 
ers,  Department  of  Wharves,  Docks  and  Fer¬ 
ries,  Bourse,  Philadelphia;  Lowest  bids  sub¬ 
mitted1  by:  Triest  Cont.  Go.,  New  York  City — 
No.  1-A,  $1,812,218;  No.  1-B,  $1,845,548.  Fred 
Snare  Corp.,  1524  Chestnut  street,  Philadel¬ 
phia — No.  1-A,  $1,881,000;  No.  1-B,  1,913,000. 

Residences  (10),  Fisher’s  avenue  and  Sy¬ 
denham  street,  $45,500.  Architect,  private 
plans.  Owner,  Fred  G.  Storck,  3519  North 
Thirteenth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x31  feet,  12x9  feet  and  16x40  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  tile  work,  electric  light.  Owner  will 
build. 

Residences  and  Garages  (6),  Mascher 
street,  North  of  Louden  (Garages,  Howard, 
North  of  Louden),  $42,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  Schmunk,  612  West 
Cambria  street,  Philadelphia.  Brick,  2  sto-. 
ries,  15x32  feet,  12x14  feet,  and  1  story,  15x22 
feet,  slag  roof,  cement,  oak  and  .pine  floors, 
hot  water  heat,  electric  lighting.  Owner  will 
build. 

Garage,  West  side  Nineteenth  street,  North 
of  Butler  street,  $34,000.  Architect,  private 
plans.  Owners,  Philadelphia  Realty  Co.,  Ill 
West  Mt.  Airy  avenue,  Philadelphia.  Brick, 
1  story,  100x155  feet,  slag  roof,  cement  floors, 
steam’  heat,  electric  light.  Owner  will  build. 

Store  and  Office  (alts,  and  repairs),  133 
South  Eleventh  street.  Architect,  private 
plans.  Owner,  J.  Gorchov,  4116  Girard  ave¬ 
nue,  Philadelphia.  Carpentry,  mill  work, 
painting,  glazing,  bulk  windows,  plate  glass, 
plastering.  Owner  will  build. 

Residences  (10),  North  side  Eleanor  street, 
West  of  B  street,  $4^650  each.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  A.  Blair,  406 
Chew  street,  Philadelphia.  Brick,  2  stories, 
16x32  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Garage,  East  side  Terrace  street,  North  of 
Daw-son  street,  $4,500.  Architect,  private 
plans.  Owner,  Martin  Kelley,  2710  West 
Dauphin  street,  Philadelphia.  Brick,  1  story, 
18x188  feet,  slag  roof,  cement  floors,  electric 
lighting.  Owner  will  build. 

Garage  (add.  and  alts.),  143-145  Fairmount 
avenue,  $5,000.  Architect,  I.  W.  Levin,  720 
New  Market  street,  Philadelphia.  Owners, 
Brown  &  Sons,  on  premises.  Brick,  1  story, 
irregular  size,  slag  roof,  cement  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Store  and  Office,  1528  Vine  street,  Philadel¬ 
phia,  $5,000.  Architect,  J.  Ethan  Field-stein, 


Otis  Building,  Philadelphia.  Owners,  F.  B. 
Davis  &  Son,  240  North  Sixteenth  street, 
Philadelphia.  Brick,  2  stories,  18x80  feet, 
slag  roof,  maple  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residences  and  Garages  (28),  Florence  ave¬ 
nue,  Fifty-flfth  to  Fifty-sixth  street,  $4,600 
each.  Architect,  private  plans.  Owner,  R. 
H.  Pugh,  '5713  Market  street,  Philadelphia. 
Brick,  2  stories,  16x30  feet,  12%xl0  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Building  (alts.),  .Southeast  Corner  Thirty- 
second  and  Dauphin  streets,  $4,000.  Architect, 
private  plans.  Owners,  Philadelphia  Rapid 
Transit  Co.,  820  Dauphin  street.  General  in¬ 
terior  alterations.  Owner  will  build. 

Store  (add.  and  alts.),  3610-12  Germantown 
avenue,  $12,000.  Architect,  private  plans. 
Owners,  F.  W.  Woolworth  Co.,  Wilkes-Barre, 
Pa.  Brick,  1  story,  53x34  feet,  slag  roof,  ma¬ 
ple  floors,  hot  water  heating,  electric  light¬ 
ing.  Owner  will  build. 

Service  Station,  Northeast  Corner  Broad 
and  MeFerran  streets,  $10,000.  Architect,  J. 
M.  IMilliken,  Chief  Engineer  of  Construction, 
Pittsburgh.  Owners,  Gulf  Refining  Co.,  516 
Wid'ener  Building,  Philadelphia.  Brick,  1 
story,  20x80  feet,  slag  roof,  cement  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  and  Garages  (26),  Eighth  and 
Louden,  streets,  $133,000.  Architect,  private 
plans.  Owner,  John  Tucker,  312  Christian 
street,  Philadelphia.  Brick,  2  stories,  16x49 
feet  and  15x30  feet,  12x10  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  will  build. 

Residences  (2),  724-26  South  Fourth  street, 
Philadelphia,  $7,000.  Architect,  private  plans. 
Owner,  Morris  Rutberg,  708  South  Fourth 
street,  Philadelphia.  Brick,  3  stories,  19x18x33 
feet,  12x16  feet  slag  roof,  oak  and  pine  floors, 
hot  water  heat.  Owner  will  build. 

Residences  (6)  and  Garage  (1),  Stenton 
avenue,  North  of  Mechanic  street,  Philadel¬ 
phia,  $25,800.  Architect,  private  plans.  Own¬ 
er,  J.  G.  Piseitelli,  533  Heed  Building,  Phila¬ 
delphia.  Brick,  2  stories,  16x32  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Residences  (56),  (52)  East  and  West  side 
Franklin  street.  North  of  Wyoming  avenue, 
$3,400  each;  (4)  Franklin  and  Louden  streets, 
$3,300  each.  Architect,  private  plans.  Own¬ 
er,  Matthew  W.  Dougherty,  1818  South  Twen¬ 
ty-third  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  14%x25  feet  8  inches,  12x11  feet  and 
16x37  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heating,  electric  lighting.  Owner  will 
build. 

Residences  (17),  1241-57  Marlyn  road  and 
1242-54  Marlyn  road,  and  (2)  Marlyn  road 
and  Malvern,  street,  $122,000.  Architect,  pri¬ 
vate  plans.  Owners,  Marshall  Const.  Co.,  1115 
Marlyn  road,  Philadelphia.  Brick,  2  stories, 
16x42%  feet,  16x30  feet,  12x12  feet,  19x28 
feet,  15x14%  feet  and  15  feet  9  inches  x  30 
feet,  12x12  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (24),  Fifty-sixth  and  Gaynor 
road,  $6)500  each.  Architect,  private  plans. 
Owner,  Clarence  E.  Fox,  Fortieth  and  Lan¬ 
caster  avenue,  Philadelphia.  Brick,  2  stories, 
18x46  feet,  18x34  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  £  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 

THE  BUILDERS’  GUIDE 

267 

Residences  (2),  5174-76  Jefferson  street, 
Philadelphia,  $6,000.  Architect,  private  plans. 
Owner,  N.  Litman,  1597  North  Fifty-second 
street,  Philadelphia.  Brick,  2  stories,  15x30 
feet,  11x10  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Garage,  581  Dickinson  street,  Philadelphia, 
$3,500.  Architect,  private  plans.  Owner,  Ezra 
Vorris,  539  Sigel  street,  Philadelphia.  Brick, 
1  story,  17x78  feet  4  -inches,  slag  roof,  cement 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Garages  (2),  North  side  Luzerne  street, 
West  of  Seventeenth  street,  $3,700.  Archi¬ 
tect,  private  plans.  Owner,  W.  J.  Graham, 
1714  Hunting  Park  avenue,  Philadelphia. 
Brick,  1  story,  18x70  feet  and  15x17%  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence,  South  side  Harmon  road,  West 
of  Ridge  avenue,  $8,500.  Architect,  private 


plans.  Owner,  J.  F.  Preston,  4440  Deiter 
street,  Philadelphia.  Frame  and  stucco,  2 
stories,  48x24  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (2),  South  side  Cottman  street, 
East  of  Claridge.  Architect,  private  plans. 
Owner,  Frank  Szambin,  7255  Claridge  street, 
Philadelphia.  Frame,  2  stories,  16x34  feet, 
shsingle  roof,  hot  water  heat,  electric  light, 
yellow  pine  and  oak  floors.  Owner  will  build. 

Residence,  Shelmire  street,  West  of  Pal¬ 
metto  street,  $3,500.  Architect,  private  plans. 
Owners,  Davis  &  Kochensperiger,  7434  Pal¬ 
metto  street,  Philadelphia.  Frame,  1  story, 
25x41  feet,  shingle  roof,  yellow  pine  floors, 
electric  lighting.  Owner  will  build. 

Garage,  423  East  Wildey  street,  Philadel¬ 
phia,  $2,500.  Owner,  J.  Hess,  425  Wildey 
street,  Philadelphia.  Brick,  1  story,  20x70 
feet,  slag  roof,  cement  floors,  electric  light¬ 
ing.  Owner  will  build. 


Coetmdts  Aw&M@dl 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Warehouse  and  Service  Station,  Sixteenth 
and  Indiana  avenue.  Plant  engineer,  W.  D. 
Price,  Chicago,  ELI.  Owners,  International 
Harvester  Co.  of  America,  216  North  Twenty- 
third  street,  Philadelphia.  Brick,  concrete 
and  steel,  5  stories  and  basement,  130x100 
feet,  and  1  story,  100x64x140  feet,  slag  and 
gypsum  tile  roof,  concrete  floors,  hollow  tile, 
metal  lath,  safety  treads,  roof  ventilators, 
waterproofing  and  dampproofing,  hollow  metal 
sash  and  doors,  rolled  steel  sash,  plumbing, 
electric  work  (heating,  rolled  steel  sash,  roll¬ 
ing  steel  doors  and  elevators  reserved).  Con¬ 
tract  awarded  to  J.  S.  Rogers  Co.,  Drexel 
Building,  Philadelphia. 

Residences  (2),  Kohl  street,  North  of  Bus- 
tleton  avenue,  $3,000  each.  Architect,  private 
plans.  Owner,  M.  Shay,  Bustleton,  Pa. 
Frame,  2  and  1  stories,  14x27  feet,  14x10  feet, 
shingle  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  A.  W.  J.  Williams',  3011  Linden  avenue. 

Building  (add.),  261  South  Eleventh  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  Anna  Cannon,  147  Roosevelt  Boule¬ 
vard,  Philadelphia.  Brick,  3  stories,  15x24 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  George  Gross,  1633  Ranstead 
street. 

Residences  (4),  East  side  Cottage  street, 
South  of  Devereaux  street,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  Mary  Williams, 
3011  Linden  avenue,  Philadelphia.  Brick,  2 
storiesi,  16  feet  4  inches  x  38  feet,  slag  roof, 
oak  and  pine  floors.  Contract  awarded  to  A. 
W.  J.  Williams,  3011  Linden  avenue. 

Telephone  Exchange  (alts.),  5160  Lancas¬ 
ter  avenue,  $2,000.  Architect,  private  plans. 
Owners,  Bell  'Telephone  Co.,  1230  Arch  street, 


Philadelphia.  Carpentry,  mill  work,  metal 
lath,  plastering.  Contract  awarded  to  Albert 
-Zellf elder,  151  South  Broad  street. 

Apartment  (add.  and  alt.),  3401  Wallace 
street,  $7,000.  Architect,  private  plans.  Own¬ 
ers,  Lifter  &  (Lucker,  5136  Parksdde  avenue, 
Philadelphia.  Brick,  1  story,  17%xl56  feet, 
17%xll  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  A.  P.  Lucker,  5136  Parkside 
avenue. 

Residences  (2),  2363-65  Duncan  street, 

$3,375  each.  Owner,  Paul  Bahlay,  4515  Stiles 
street,  Philadelphia.  Brick,  slag  roof,  oak 
and  pine  floors,  hot  water  heat.  Contract 
awarded  to  Frank  Sikaisiki,  4478  Edgemont 
avenue. 

Factory  Building,  Florence  avenue,  West 
of  Fifty-first  street,  $13,000.  Architect,  pri¬ 
vate  plans.  Owners,  Eyre  &  Co.,  on  premises. 
Brick,  2  stories,  54x74  feet,  slag  roof,  pine 
and  concrete  floors,  electric  light,  vapor  heat, 
rolled  steel  sash,  hollow  metal  skylights.  Con¬ 
tract  awarded  to  Turnbull.  &  'Connell,  20 
South  Eighteenth  street. 

Residences  (alts,  and  add.),  Wyndmoor,  Pa. 
Architect,  E.  A.  Wightman,  Heed  Building, 
Philadelphia.  Owner,  A.  J.  Brannen,  Wynd¬ 
moor,  Pa.  Stone  and  brick,  2%  stories,  gen¬ 
eral  alterations,  roof  repairs,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Specht  &  Sperry,  Heed  Building. 

Manufactory,  West  of  Twentieth,  between 
Naudain  and  Rodman  streets.  Architects, 
Ballinger  &  Co.,  Twelfth  and  Chestnut  streets, 
$41,500.  Owners,  Roosevelt  Worsted  Co.,  on 
premises.  Brick,  concrete  and1  steel,  1  story 
and  basement,  98x60  feet,  slag  roof,  pine  and 
concrete  floors,  hollow  tile,  safety  tread, 
dampproofing,  terra  cotta,  iron  work,  floor 


HJEKE  at  EAST!  ANOTHER  WARREN-KNIGHT  ACHIEVEMENT! 


It  will  pay  you  to  see  this  wonderful  Instrument  before  buy¬ 
ing  elsewhere,  as  it  is  a  DISTINCT  STEP  FOBWABD  in  Instru¬ 
ment  eonstruction.  A  PHIIA.-MADE  LEVEL  OUTCLASSING 
ALE  OTHERS. 


WARREN-KNIGHT  CO. 

FACTORY  AND  SALESROOM 

136  N.  12th  Street  PHILADELPHIA 


In  response  to  a  demand  for  a  COMBINATION  LEVEL 
and  TRANSIT  without  detachable  parts,  free  from  projec¬ 
tions  obstructing  full  view  of  Level  Vial,  and  with  a  verti¬ 
cal  range  of  OVER  45°,  we  have  developed  our 


New  Model  No.  40  4  STERLING”  Convertible  Level 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 

131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  OS  12  Keystone.  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 

Walnut  1735  717  Walnut  St.,  Phila. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 


1511  Sansom  Street 
Philadelphia 

Design -Shop  Details-Fabrication-Frection 


Hot  Water 


" . . . 

V 


all  you  want,  when  and 
where  you  wantit  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.’’  Very 
efficient !-. 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
8pruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  ‘Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11  —  Phone  2282  R 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 
PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


Fencin 

The 
homes — { 
are  Teni 
catalog. 

Sldviso 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Bailers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


For  a  Beautiful,  Co: 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


ICE  for  the  Home 

PHONE  LOMBARD  7438 

Wire  or  Iron,  Built  for  Any  Purpose 

ractical  fence  for  city  homes  and  industrial  community 
ires  lasting  satisfactory  service.  Other  Cyclone  Products 
>-Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Lock  for  the  Red  &ag  Marti  of  Quality 

:yclone  fence  company 

d  Display  Rooms:  18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave..  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 


BUILDERS’  MILLWORK 


Bell-  Columbia  1  200 


17th  Street  and  Glenwood  Avenue 
Philadelphia 


Keystone— Park  2853 


GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Electrical 

Installations 

to  be  satisfactory  must  be  made  by  a 
reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 


Face  Brick 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 


Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 


270 

THE  BUILDERS’  GUIDE 

WcDrill  Wells  and  Get  Water 

Test  Barings  and 
Sonndings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 
Phils.  Pa. 


Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 

4-725  Lancaster  Ave. 
Philadelphia 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

PHILADELPHIA 


hardener,  bond,  kalamein  doors,  rolled  steel 
sash,  tile,  marble  and  terrazzo  work  (light¬ 
ing,  heating  and  ventilating  reserved).  Con¬ 
tract  awarded  to  Potts  Brothers  &  Cooperson, 
12’9  North  Eleventh  street. 

School  and  Auditorium,  Forty-fifth  and 
Wyalusing  avenue.  Architects,  Hoflcman 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owners,  Our  Mother  of  Sorrows  Roman  Catho¬ 
lic  Church,  care  of  Rev.  'Nevin  Fisher,  Forty- 
eighth  and1  (Lancaster  avenue.  Brick,  steel 
and  cut  stone,  3  stories,  199klll  feet,  slag 
roof,  maple  and  cement  floors,  hollow  tile, 
metal  lath,  safety  treads,  roof  ventilators, 
waterproooifing,  iron  work,  floor  hardener, 
bond,  metal  doors,  rolled  steel  skylights  (heat¬ 
ing,  lighting,  plumbing,  tile  and  marble  work 
reserved).  Contract  awarded  to  Pierce  Henon 
Co.,  Juniper  and  Pine  streets. 

Building,  Market  street,  East  of  Sixty- 
ninth  street,  Philadelphia.  Architect,  Leroy 
B.  Rothschild,  1225  Sansom  street,  Philadel¬ 
phia.  Owners,  Edward  M.  Cook  and  E\  M. 
Cook,  Jr.,  Upper  Darby  P6st  Office.  Brick,  2 
stories,  70x50  feet,  slag  roof,  pine  floors,  hol¬ 
low  tile,  metal  lath,  dampproofing,  iron  work, 
steam  heat,  electric  light,  tile  and  marble 
work.  Contract  awarded  to  Smith-Hardican 
Co.,  1696  Cherry  street. 

Residences  (2),  1651-53  Conklin  street,  Phil¬ 
adelphia.  Architect,  Edward  Schoeppe,  315 
South  Fifteenth  street.  Owner,  Isaac  Twee- 
dale,  1663  Conklin  street.  Brick,  2  stories, 
16x42  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
James  W.  Orr,  Bustleton  Pike,  Philadelphia. 

Hospital  (add.),  Northeast  Corner  Twenty- 
third  and  Walnut  streets,  $40,000.  Architect, 
Clyde  S.  Adams,  2038  Spruce  street,  Philadel¬ 
phia.  Owner,  Dr.  William  Clark,  on  premises. 
Brick  and  cut  stone,  4  stories,  26x40  feet, 
slag  roof,  composition  and  cork  floors,  metal 
lath,  dampproofing,  terra  cotta,  iron  work, 
bond,  steam  heat,  electric  light.  Contract 
awarded  to  John  P.  Hallahan,  612  Chestnut 
street. 

Ice  House,  Tackawanna  and  Church  streets, 
Philadelphia,  $15,000.  Architect,  private  plans. 
Owners,  Kensington  Hygeia  Ice  Co.,  on  prem¬ 
ises.  Brick  and  steel,  1  story,  60x60  feet,  slag 
roof,  cement  and  brick  pavement  floors,  hol¬ 
low  metal  skylights,  refrigerator  doors.  Con¬ 
tract  awarded  to  George  Kessler  Cont.  Co., 
Drexel  Building. 

Residence,  Lincoln  Drive  and  Hortter 
street,  Philadelphia.  Architect,  private  plans. 
Owner,  D.  W.  Dietrich,  Reading,  Pa.  Stone, 
2 y2  stories,  40x50  feet,  slate  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
work,  metal  lath,  iron  work.  Contract  award¬ 
ed  to  P.  Haibac'h  Cont.  Co.,  Twenty-sixth  and 
Thompson  streets,  Philadelphia. 

Building  (alts,  and  add.),  Fourth  and  Green 
streets,  Philadelphia,  $12,000.  Architect,  Wil¬ 
liam  H.  Woofers,  816  West  Allegheny  avenue. 
Owner,  Edward  Jacobi,  on.  premises.  Brick, 
stone  and  steel,  slag  roof,  pine  floors,  electric 
light,  rolled  steel  sash,  fire  escape,  metal  ceil¬ 
ing,  pine  floors,  plastering,  painting,  glazing, 
iron  work.  Contract  awarded  to  Albert  Dun¬ 
lap,  7223  Oak  avenue,  Oak  Lane,  Philadel¬ 
phia. 

Warehouse  and  Office,  235  Arch  street,  Phil¬ 
adelphia.  Architect,  Valentine  B.  Lee,  1003 
Spruce  street.  Owners,  Berger  Brothers,  on 
premises.  Brick,  steel  and  concrete,  5  stories, 
30x50  feet,  slag  roof,  maple  floors,  plumbing, 


metal  lath  and  ceilings,  fire  doors,  rolled  steel 
sash,  electric  work  (heat  and  elevators  reserv¬ 
ed).  Contract  awarded  to  F.  L.  Hoover  & 
Son,  1023  Cherry  street. 

Building  (alts,  and  add.),  1909  Walnut 
street,  Philadelphia.-  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  Samuel  Sachs,  care  of  architect.  Carpen¬ 
try,  mill  work,  plate  glass,  painting,  brick,  1 
story  add.,.  12x48  feet,  slag  roof,  pine  floors, 
bronze  work,  marble  work,  hollow  metal  sash, 
metal  bulks.  Contract  awarded  to  M.  J. 
Benamy,  5758  North  Fifth  street. 

Store  (alts.),  Sixth  and  Market  streets, 
Philadelphia.  Architect,  Richard  R.  Neely, 
2136  Pine  street,  Philadelphia.  Owners,  Sny¬ 
der  Brothers,  on  premises.  New  bulks,  37 
feet  and  42  feet  long,  marble,  tile  work,  hard¬ 
wood  floors,  copper  'bars  and  cornice,  electric 
work.  Contract  awarded  to  Pierce  Henon 
Co.,  Juniper  and  Pine  streets. 

Garages  (13),  rear  of  3522-26  Germantown 
avenue.  Architect,  I.  W.  Levin,  Victory 
Building.  Owner,  I.  Cooper,  on  premises. 
Brick,  1  story,  (8)  8x18  feet,  and  (4)  8x22 
feet,  (1)  24x30  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  lighting.  Contract  award¬ 
ed  to  Louis  Swerdloff,  228  South  Fifty-ninth 
street. 

Residence,  Queen  Lane  Manor,  Philadelphia. 
Architect,  private  plans.  Owner,  Paul  J. 
Quinn,  600  East  Chelten  avenue,  Philadelphia. 
Stone,  214  stories,  30x40  feet,  slate  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work,  iron  work.  Contract  awarded  to 
Charles  Johnson,  2032  East  Chelten  avenue. 

Factory  (add.),  Norris  (street,  West  of  How¬ 
ard  street,  $18,000.  Architect,  private  plans. 
Owner,  James  A.  Kinney,  on  premises.  Brick 
and  steel,  2  story  add.,  51x78  feet,  and  third 
story  add.,  47x78  feet,  slag  roof,  maple  floors, 
steel  sash,  skylights.  Contract  awarded  to 
Farrell-lRoth  Const.  Co.,  122  Diamond. 

Residence,  6447  Overbrook  avenue,  Phila¬ 
delphia,  $16,000.  Architect,  I.  Demschick, 
1701  Chestnut  street,  Philadelphia.  Owner, 
Morris  Schwartz,  Reading,  Pa.  Stone,  2  sto¬ 
ries,  40  feet  10  inches  x  17  feet  8  inches 
and  37x21  feet,  tile  roof,  oak  and  pine  floors, 
metal  lath,  tile  and1  marble  work.  Contract 
awarded  to  William  J.  Ryder,  1718  Sansom 
street. 

Factory,  Northwest  Corner  Unity  and  Oak¬ 
land  streets,  $11,500.  Architect,  private 
plans.  Owners,  S.  S.  White  &  Co.,  211  South 
Twelfth  street,  Philadelphia.  Brick,  steel,  1 
story,  80x44  feet  8  inches,  slag  roof,  maple 
floors,  steel  sash,  skylights.  Contract  award¬ 
ed  to  William  R.  Dougherty,  1610  Sansom 
street. 

Residences  (2),  6433-35  Sherwood  road, 
$14,500  each.  Architect,  Charles  M.  Wells, 
Rutledge,  Pa.  Owner,  William  J.  Crowley, 
care  of  architect.  Stone,  3  stories,  26  feet  4 
inches  x  51  feet,  slate  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  Milton  W.  Young, 
Overbrook,  Philadelphia. 

Residence,  Southeast  Corner  Harrison  and 
Large  streets,  $11,000.  Architect  , private 
plans.  Owner,  John  Kesson,  Van  Kirk  and 
Tulip  streets,  Philadelphia.  Brick,  2  stories, 
20x65  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work,  metal 
lath.  Contract  awarded  to  J.  D.  Fothering- 
ham,  1000  Arrott  street. 


* 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 


Bell  Phone -Spruce  5293  1520  SaniOlR  Street,  Philadelphia  Keystene  Phone-Race  5555 
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Residence,  Southeast  Corner  D  and  Emer¬ 
son  streets,  Philadelphia,  $7,200.  Architect, 
private  plans.  Owner,  William  Farren,  Fox 
Chase,  Pa.  Frame,  2  stories,  28x30  feet, 
shingle  roof,  oak  and  pine  floors,  hot  -water 
heat,  electric  lighting.  Contract  awarded  to 
Harold  Stout,  Cheltenham,  Pa. 

Residences  (2),  474  and  476  Lyceum  ave¬ 
nue,  $7,000.  Architect,  private  plans.  Own¬ 
er,  Harvey  F.  Brown,  105  Levering  street, 
Philadelphia.  Brick,  2  stories,  15x41x19  feet, 
slate  and  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Brown  Const.  Co.,  105  Lev¬ 
ering  street. 

Residences  (3),  West  side  Sixty-fifth  street, 
North  of  Girard  avenue,  $6,200  each.  Ar¬ 
chitect,  private  plans.  Owner,  Joseph  Gir¬ 
ard,  644  Earp  street,  Philadelphia.  Brick,  2 
stories,  16x53  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  A.  E.  Berna,  6413  Vine 
street,  Philadelphia. 

Storage  Building,  1711  Foulkrod  street, 
$8,000.  Architect,  private  plans.  Owner,  E. 
A.  Baldwin,  4819  Duffield  street,  Philadelphia. 
Brick,  1  and  2  stories,  40x100  feet,  slag  roof, 
cement  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  George  Rimer, 
4842  Hawthorne  street. 

Garage,  East  side  Rising  Sun  avenue,  North 
of  Robbins  street,  $5,750.  Architect,  private 
plans.  Owner,  Joseph  H.  Walker,  on  prem¬ 
ises.  Brick,  1  story,  36x116  feet,  slag  roof, 
cement  floors,  .hot  water  heat,  electric  light. 
Contract  awarded  to  C.  C.  Campbell,  6419 
Bingham  street,  Philadelphia. 

Building  (fire  repairs),  Southeast  Corner 
Oxford  and  Hutchinson  streets,  $7,000.  Ar¬ 
chitect,  private  plans.  Owners,  Frank  Seho- 
bel  Co.,  Tenth  and  Oxford  streets,  Philadel¬ 
phia.  Carpentry,  mill  work,  slag  roof,  plas¬ 
tering.  Contract  awarded  to  William  Steele 
&  Sons  Co.,  1600  Arch  street. 

Workshop,  5543  Chestnut  street,  Philadel¬ 
phia,  $6,000.  Architect,  private  plans.  Own¬ 
er,  Joseph  C.  Birn,  6504  Market  street,  Phila¬ 
delphia.  Brick,  1  story,  21x80  feet,  slag  roof, 
cement  floors,  hot  water  heat,  electric  light, 
waterproofing,  metal  lath.  Contract  awarded 
to  J.  D.  Fisher,  5426  Thompson  street. 

Residence,  North  side  Borbick  street,  East 
of  Fillmore,  $5,300.  Architect,  private  plans. 
Owner,  A.  Neff,  Fox  Chase,  Philadelphia. 
Frame,  2  stories,  26x43  feet,  shingle  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Joseph  Ashley,,  Fox 
Chase,  Philadelphia. 

Residence,  West  side  Rising  Sun  avenue, 
North  of  TJnruh  street,  $5,000.  Architect,  pri¬ 
vate  plan's.  Owner,  Joseph  Fluck,  2600  East 
Allegheny  avenue,  Philadelphia.  Brick,  2 
stories,  16x49  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  William  G.  Isles,  >806  Levick 
street,  Philadelphia. 

Residence  and  Store  (alts.),  600  South  Fif¬ 
ty-second  street,  $4,500.  Architect,  private 
plans.  Owner,  Benjamin  Landis,  160l  Chest¬ 
nut  street,  Philadelphia.  General  interior  al¬ 
terations.  Contract  awarded  to  Charles  Lit- 
man  &  Bro.,  2438  South  Fourth  street. 

Residence,  1136  South  street,  Philadelphia, 
$4,500.  Architect,  private  plans.  Owner,  B. 
Abramovitz,  717  Snyder  avenue,  Philadelphia. 
Brick,  2  stories,  15x60  feet,  slag  roof,  oak  and 
pine  floors’,  hot  water  heating,  electric  light¬ 
ing.  Contract  awarded  to  Joseph  H.  Abrams, 
717  Snyder  avenue. 

Residence  and  Store  (alts.),  125  Pine  street, 
$3,000.  Architect,  private  plans.  Owners,  T. 
Grolnich  &  Co.,  on  premises.  General  interior 
alterations.  Contract  awarded  to  Leroy  E. 
Modonna,  Willow  Grove,  Pa. 

Residences  and  Stores  (adds.),  (7),  502-04- 
06-08-10-12-14  South  Fifty-second  street,  Phil¬ 
adelphia,  $2,000  each.  Architect,  private 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  WissaHickon  Ave.  &  Juniata  St. 

Philadelphia 


Waterproof 
Foundations 

Foundations  of  all  kinds — concrete, 
stone,  brick — can  be  made  absolutely 
water-tight.  The  Truscon  method 
consists  of  simply  using  Truscon 
Waterproofing  Paste  in  the  mixing 
water.  In  this  way,  Truscon  Paste 
confers  powerful  water  -  repellent 
properties  to  concrete,  cement  stucco 
and  plaster. 

Easy  to  use;  costs  but  little;  positive  and  dependable  in  its 
waterproofing  results. 

Write  or  phone  for  booklet  “Science  and  Practice  of  Integral 
Waterproofing.” 

THE  TRUSCON  LABORATORIES 

George  J.  MacLaughlin,  Mgr. 

Philadelphia  Office,  1432  South  Penn  Square 

Telephones — Bell,  Spruce  6470-1  Keystone,  Race  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


i win  inunfr— iwf On  the  Ground  When  W anted*™™™™™ ■  ■■■■i  ■■  ■■■ 
Make  CLAUSEN  your 

“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 
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Lumber  for  Sale 
HOG  ISLAND 

We  have  taken  over  from  the 
Government  all  of  the  new  and  unused 
Building  Lumber  now  stored  at  HOG 
ISLAND,  and  will  sell  any  quantity 
from  2,000  ft.  to  1,000,000  ft.  at  low 
prices. 

Mostly  long  leaf  Yellow  Pine  and 
Douglas  Fir. 

YELLOW  PINE  SIZES 
from  2  in.  x  4  in.  to  12  in.  x  12  in., 
10  to  30  ft.  long. 

DOUGLAS  FIR  SIZES 
from  3  in.  x  12  in.  to  16  in.  x  16  in.  ; 

lengths  from  20  to  58  ft. 

For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


plans.  Owners,  Stein  Brothers  &  Rosenberg, 
1524  West  Susquehanna  avenue.  Brick,  1 
story,  3x12  feet,  slag  roof,  electric  light,  pine 
floors.  Contract  awarded  to  Frank  R.  Shriver, 
Fifty-first  and  Catherine  streets. 

Residence,  2325  North  Fifty-eighth  street, 
Philadelphia,  $3,550.  Architect,  private  plans. 
Owner,  Robert  Scott,  on  premises.  Brick,  2 
stories,  23%x23%  feet,  slag  roof,  oak  and 
pine  floors,  also  enclosed  porch.  Contract 
awarded  to  Milton  W.  Young,  Overbrook,  Pa. 

Residence,  North  side  Vista  street,  East  of 
Duncan  road,  $4,700.  Architect,  private  plans. 
Owner,  Fred  Hermandorfer,  2107  Helen  street, 
Philadelphia.  Brick,  1  story,  20x30  feet,  slag 
roof,  oak  and  yellow  pine  floors,  electric  light¬ 
ing.  Contract  awarded  to  Harry  L.  Miller, 
7319  Palmetto  street. 

Residence,  7246  Claridge  street,  $4,500.  Ar¬ 
chitect,  private  plans.  Owner,  Charles  Kohn, 
2029  North  Orkney  street,  .  Philadelphia. 
Brick,  2  stories,  22x30  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  tq  August  Glazer,  1646  North 
Fourth  street. 

Residence,  North  side  Shelmire  street,  East 
of  Whitaker  street,  $4,100.  Architect,  pri¬ 
vate  plans.  Owner,  A.  Schofield,  Jr.,  7358 
Claridge  street,  Philadelphia.  Brick,  1  story, 
22x32  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heating,  electric  lighting. 
Contract  awarded  to  Harry  L.  Miller,  7319 
Palmetto  street. 

Residence  (add.),  41  West  Springfield  ave¬ 
nue,  $3,500.  Architect,  private  plans.  Own¬ 
er,  Mrs.  William  Hennings,  on  premises. 
Brick,  1  story,  16x16  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  W.  O.  Springer, 
2004  Naudain  street. 

Office  and  Residence  (alts.),  3752  Mana- 
yunk  avenue,  $2,800.  Architect,  private  plans. 
Owner,  L.  Sincos,  M.  D.,  on  premises.  Car¬ 
pentry,  mill  work,  plastering,  painting,  glaz¬ 
ing.  Contract  awarded  to  Brown  Const.  Co., 
105  Levering  street. 

Store  and  Office  (alts.),  1026  Chestnut 
street,  $3,000.  Architect,  private  plans.  Own¬ 
ers,  Jacobs  Brothers,  1024  Chestnut  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  R.  C.  Ballinger  &  Co., 
925  Walnut  street. 


Residence  (alts,  and  add.),  6300  Woodland 
avenue,  $3,000.  Architect,  private  plans. 
Owner,  B.  Ballev,  on  premises.  Brick,  1  story, 
15x1914  feet,  slag  roof,  yellow  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Morris  Stackhouse,  6059  Reinhard  street. 

Residences  (3),  North  side  Monmouth 
street,  East  of  Gaul,  $3,000  each.  Architect, 
private  plans.  Owner,  Charles  Herb,  839  East 
Westmoreland  street,  Philadelphia.  Brick,  2 
stories,  14x28  feet,  12x12  feet,  slag  roof,  hot 
water  heat,  electric  light,  oak  and  pine 
floors.  “Contract  awarded  to  Frank  N.  Faulk¬ 
ner,  6709  Frankford  avenue. 

Residence  and  Store  (add.),  2213-15  South 
Sixty-third  street,  $2,100.  Architect,  private 
plans.  Owner,  Marcus  A.  Benn,  5814  Spring- 
field  avenue,  Philadelphia.  Brick,  1  story, 
16x7  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  David  Res¬ 
nick,  1710  North  Lindenwood  street. 

Residence,  West  side  Almond  street,  South 
of  Orthodox  street,  $3,275.  Architect,  pri¬ 
vate  plans.  Owner,  A.  Larateki,  on  premises. 
Brick,  2  stories,  16x42  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  John  Bolle, 
2349  Wakeling  street,  Philadelphia. 

Shop,  1214  North  Warnoek  street,  Philadel¬ 
phia,  $2,900.  Architect,  private  plans.  Own¬ 
ers,  A.  Beardsley  &  Soai,  1217  North  Eleventh 
street,  Philadelphia.  Brick,  2  stories,  17x60 
feet,  slag  roof,  cement  floors.  Contract  award¬ 
ed  to  G.  Keorth  and  N.  Weiss,  344  Gladstone 
street,  Philadelphia. 

Garage  and  Storage,  405  Westview  avenue, 
$2,500.  Architect,  private  plans.  Owner,  Les¬ 
lie  McPherron,  on  premises.  Stone,  2  stories, 
22x21  feet,  slate  roof,  cement  floors,  electric 


lighting.  Contract  awarded  to  W.  Guenst, 
600  West  Lehigh  avenue. 

Building  (alts.),  1921-27  East  Wishart 
street,  $2,500.  Architect,  private  plans.  Own¬ 
er,  E.  I.  fShuttlewdrth,  3054  Kensington  ave¬ 
nue,  Philadelphia.  General  interior  altera¬ 
tions.  Contract  awarded  to  R.  Bale,  Jr.,  1849 
East  Ontario  street. 

Building  (repairs),  1823  Market  street, 
$2,600.  Architect,  private  plans.  Owners, 
James  Spear  Stove  Co.,  on  premises.  Carpen¬ 
try,  mill  work,  plastering,  painting,  glazing. 
Contract  awarded  to  F.  A.  Havens  Co.,  845 
North  Nineteenth  street. 

Building  (add.),  2231  North  Broad  street, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  Robert  Fleming,  on  premises.  Brick, 
1  story,  18x58  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
William  F.  Koelle  -  &  'Co.,  Twenty-sixth  and 
Oxford  streets. 

Y.  W.  C.  A.  Building,  Sixteenth  and  Cather¬ 
ine  streets,  Philadelphia.  Architects,  Morris 
&  Erskine,  1716  Cherry  street,  Philadelphia. 
Owners,  Y.  W.  C.  A.,  on  premises.  Brick  and 
steel,  3  stories,  73x126  feet,  asphalt  roof,  steel 
sash,  concrete,  pine  and  maple  floors,  metal 
lath,  copper  skylights,  iron  work  (heating, 
lighting,  plumbing  and  elevators  reserved). 
Contract  awarded  to  Robert  E.  Lamb  Co., 
843  North  Nineteenth  street,  but  not  yet 
signed. 

Residence  and  Garage,  Fifth  and  Luray 
streets,  $8y500.  Architect,  Peter  Kuhn,  3058 
North  Eighth  street,  Philadelphia.  Owner, 
Charles  J.  Belsito,  248  West  Tioga  street, 
Philadelphia.  Brick,  2  stories,  30x60  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heating, 
electric  lighting,  and  1  story,  15x49%  feet. 
Contract  awarded  to  Henry  P.  Schneider,  3713 
Old  York  road. 


Residence  and  Garage,  West  Market  street, 
York,  Pa.  Architects,  Hamm©  &  Witman, 
City  Bank  Building,  York,  Pa.  Owners,  S.  G. 
Gothwold1,  York,  Pa.  Brick,  1  and  2  stories, 
32x38  feet,  20x24  feet,  tile  roof,  hardwood 
and  concrete  floors,  vapor  heat,  electric  light, 
tile  and  marble  work.  Plans  in  progress. 

City  Hall  (alts,  and  add.),  York,  Pa.  Ar¬ 
chitects,  Hamme  &  Witman,  City  Bank  Build¬ 
ing,  York,  Pa.  Owners,  City  of  York,  G.  M. 
Bollinger,  City  Hall,  York.  Brick,  1  story, 
20x65  feet,  slag  roof,  hardwood  floors,  electric 
light,  metal  lath,  skylights,  roof  ventilators. 
Architect  ready  for  bids. 

Stores  and  Apartment  (alts,  and  add.), 
York,  Pa.  Architect,  Robert  Stair,  Guardian 
Trust  Building,  York.  Owner,  L.  E.  Herr, 
York,  Pa.  Brick  and  frame,  asbestos  shingle 
roof,  tile  work,  general  alterations.  Archi¬ 
tect  taking  bids.  S.  S.  Gladfelter,  Hess  Broth¬ 
ers  and  G.  W.  Gilbert,  all  of  York,  Pa.,  are 
figuring. 

Packing  House  (add.),  Williamsport,  Pa. 
Architect,  O.  B.  Comstock,  110  West  For¬ 
tieth  street,  New  York  City.  Owners,  John 
Peters  Packing  Co.,  Williamsport,  Pa.  Con¬ 
crete,  brick  and  steel,  4  stories,  68x68  feet, 
composition  roof,  concrete  floors,  waterproof¬ 
ing,  iron  work,  bond,  rolled  steel  sash,  cork 
insulation.  Architect  taking  bids  due  April 
29th.  Turner  Const.  Co.,  1713  Sansom  street, 
Philadelphia,  is  figuring. 

School,  Ambler,  Pa.  Architect,  S.  S.  Con¬ 
over,  11  South  Sixteenth  street  and  Lansdale, 
Pa.  Owners,  School  Board  of  Ambler,  Am¬ 
bler,  Pa.  Brick  and  steel,  2  stories  and 
basement,  70x172  feet,  will  contain  10  class 


rooms,  auditorium  and  gymnasium,  slate  cov¬ 
ered  concrete  roof,  composition  floors,  water¬ 
proofing  and  dampproofing,  iron  work,  bond, 
kalamein  and  hollow  metal  doors,  hollow 
metal  sash,  electric  lighting  (heating  and 
plumbing  reserved).  Plans  in  progress. 

Residence,  Overbrook,  Pa.  Architect,  Wil¬ 
liam  Woodburn  Potter,  Real  Estate  Trust 
Building.  Owner,  William  Woodburn  Potter, 
Real  Estate  Trust  Building,  Brick  or  stone. 
Plans  in  progress.  Details  undecided. 

Residence  and  Garage,  Altoona,  Pa.  Archi¬ 
tect,  C.  A.  Ziegler,  1309  Locust  street,  Phila¬ 
delphia.  Owner,  Frank  Hastings,  Altoona, 
Pa.  Stone,  2%  stories.  Plans  in  progress. 
Details  undecided. 

Rectory  (demolition  and  rebuilding),  322 

South  Fifth  street,  Reading,  Pa.  Architects, 
High  &  Huber,  11  North  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  St.  Peter’s  Roman  Catholic 
Church,  Reiv.  Kiernan,  on  premises.  Brick,  3 
stories.  Preliminary  plans  in  progress. 

Bungalow,  West  Lawn  street,  Reading,  Pa. 
Architects,  High  &  Huber,  11  North  Fifth 
street,  Reading,  Pa.  Owner,  A.  L.  Hauer,  948 
Washington  street,  Reading,  Pa.  Brick,  1 
story,  25x43  feet,  asbestos  shingle  roof,  hard¬ 
wood  floors,  electric  light,  metal  lath,  tile 
work.  Plans  in  progress. 

Stores  (3),  Pottsville,  Pa.  Architect,  H. 
Mauer,  226  North  Fifth  street,  Reading,  Pa. 
Owner,  S.  S.  Weiss,  15  North  'Centre  street, 
Pottsville,  Pa.  Brick,  3  stories,  32x90  feet, 
slag  roof,  hardwood  floors,  tile  work,  electric 
light,  hollow  tile,  roof  ventilators,  steel  sash 
p,nd  skylights,  fire  doors,  waterproofing  and 
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(lampproofing,  structural  iron  work.  Plans  in 
progress. 

Residence,  Southeast  Corner  City  Line  and 
Bryn  Mawr  avenue,  Wynnefield,  Pa.  Archi¬ 
tects,  Hoffman  Henon,  Inc.,  Finance  Build¬ 
ing,  Philadelphia.  Owner,  John  J.  McGuirk, 
1214  Market  street,  Philadelphia.  Stone  and 
stucco,  2 y2  stories,  size  of  lot  120x170  feet, 
hot  water  heat,  electric  lighting,  hardwood 
floors,  tile  and  marble  work.  Plans  in  pro¬ 
gress. 

Residence,  Rydal,  Pa.  Architects,  Tilden 
&  Register,  1526  Locust  street.  Owner,  J.  N. 
Frazier,  care  of  architect.  Hollow  tile  and 
stucco,  2 y2  stories,  30x80  feet,  hardwood 
floors,  electric  lighting,  tile  and  marble  work. 
Plans  in  progress. 

Warehouse  and  Garage,  Allentown,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown.  Owners,  Hersh  Broth¬ 
ers,  Allentown,  Pa.  Brick,  steel,  concrete,  3 
stories,  73x21  feet,  built-up  roof,  concrete 
and  hardwood  floors,  steam  heat,  electric 
light,  rolled  steel  sash,  freight  elevators. 
Plans  in  progress. 

Hotel,  Swenksville,  Pa.  Architects,  Lach- 
man  &  Murphy,  Drexel  Building,  Philadelphia. 
Owners,  Spring  Mountain  House,  on  premises. 
Stone  and  frame,  3  stories,  irregular  size, 
slate  roof,  pine  floors,  Haynes  vapor  heating, 
electric  light,  structural  steel  work.  Plans 
in  progress. 

Bungalow,  Fox  Chase,  Pa.  Architect,  M.  A. 
Bernhardt,  721  Walnut  street,  Philadelphia. 
Owner,  Mr.  Bryant,  care  of  architect.  Stone, 
1%  stories.  Plans  in  progress.  Will  take 
bids  in  ten  days. 

Residence,  Phoenixville,  Pa.  Architect,  J. 
Vincent  Poley,,  162  Second  avenue,  Royers- 
ford.  Owner,  John  A.  Yost,  Washington  ave¬ 
nue,  Phoenixville,  Pa.  Hollow  tile  and  stucco, 
2  stories,  26x38  feet,  asbestos  roof,  oak  and 
tile  floors  (heating,  plumbing  and  lighting 
reserved),  hollow  tile  partitions,  tile  and  mar¬ 
ble  work,  wood  sash,  brick  work,  metal  col¬ 
umns.  Plans  in  progress. 

Residence,  Phoenixville,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers- 
ford.  Owner,  I.  J.  Eisenhower,  211  South 
Main  street,  Phoenixville.  Frame,  stucco,  2 
stories,  30x30  feet,  composition  roof,  oak  and 
tile  floors  (heating,  lighting  and1  plumbing 
reserved),  wood'  sash,  metal  columns,  water¬ 
proofing.  Plans  in  progress. 

Double  Residence,  Spring  City,  Pa.  Archi¬ 
tect,  J. .  Vincent  Poley,  162  Second  avenue, 
Royersford.  Owners,  John  Jones  &  Sons,  Penn 
street,  Spring  City,  Pa.  Brick  and  stone,  2 y2 
stories,  38x51  feet,  slate  roof,  oak  and  pine 
floors  (heating,  lighting  and  plumbing  reserv¬ 
ed),  wood  sash,  dampproofing.  Plans  being 
prepared. 

Town  Hall,  Moving  Picture  Theatre  and 
Fire  Station,  Richland,  Pa.  Architects,  Ritch- 
er  &  Eiler,  Reading,  Pa.  Owners,  Richland 
Fire  Company,  care  of  J.  A.  Fisher,  secretary, 
on  premises.  Brick,  2  stories,  50x125  feet, 
asbestos  slate  roof,  hardwood  floors,  vapor 
heat,  electric  light,  hollow  tile,  metal  lath. 
Owners  ready  for  bids. 

Apartment  and  Store  (alts,  and  add.),  430 
North  Sixth  street,  Reading.  Architect,  G. 
C.  Freeman,  24  North  Sixth  street,  Reading, 
Pa.  Owner,  Robert  De  Turck,  on  premises. 
Brick,  3  stories,  composition  roof,  pine  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work,  general  alterations.  Owner  ready  for 
bids. 

Church,  Dauberville,  Pa.  Architects,  High 
&  Huber,  11  North  Fifth  street,  Reading,  Pa. 
Owners,  Bellmans  Church,  J.  G.  Kauffman, 
Dauberville,  Pa.  Brick,  1  story  and  basement, 
48x92  feet,  30x53  feet,  asbestos  shingle  roof, 
pine  floors,  steam  heat,  electric  light.  Archi¬ 
tect  ready  for  bids. 

Club  (demolition  and  rebuilding),  Reading, 
Pa.  Architects,  High  &  Huber,  11  North 


Fifth  street,  Reading,  Pa.  Owners,  North¬ 
eastern  Republican  League,  Mr.  Singerly, 
Tenth  and  Walnut  streets,  Reading,  Pa. 
Brick,  2  stories  and  basement,  54  feet  6 
inches  x  100  feet,  slag  roof,  hardwood  floors, 
vapor  vacuum  heat,  electric  light,  metal  lath, 
dumb  waiter,  terrazzo  work.  Architect  will 
be  ready  for  bids  May  1st. 

Printing  Shop  (add.  and  alts.),  Kutztown, 
Pa.  Architects,  High  &  Huber,  11  North 
Fifth  street,  Reading,  Pa.  Owners,  Kutz¬ 
town  Publishing  Co.,  Charles  Esser,  Kutz¬ 
town.  Brick,  steel,  2  stories,  160x24  feet, 
slag  roof*  pine  floors,  electric  lighting,  freight 
elevator.  Owner  will  be  ready  for  bids  May 
1st. 

Lodge  Building  (alts,  and  add.),  1018  Penn 
street,  Reading.  Architects,  Hugh  &  Huber, 
11  North  Fifth  street,  Reading,  Pa.  Owners, 
Reading  Lodge,  No.  155,  L.  O.  O.  M.,  care  of 
Frank  Glass,  on  premises.  Brick,  stone,  steel, 
fireproof,  2  stories  and  basement,  74x270  feet, 
steam  heat,  electric  light,,  tin  roof,  maple 
floors,  tile  work,  metal  lath,  dumb  waiters. 
Architect  will  be  ready  for  bids  in  one  week. 

Residences  (16),  Garages  (13),  Fourteenth 
and1  Walnut  streets,  Harrisburg.  Architect, 
C.  H.  Lloyd,  Telegraph  Building,  Harrisburg, 
Pa.  Owner,  Howard  Hippie,  Harrisburg,  Pa. 
Brick,  2y2  stories,  15x50  feet,  slate  roof,  pine 
floors,  electric  lighting.  Owner  will  build. 

Factory,  Boyertown,  Pa.  Architect,  G.  C. 
Freeman,  24  North  Sixth  street,  Reading,  Pa. 
Owners,  Boyertown  Casket  Co.,  Boyertown, 
Pa.  Mill  construction,  6  stories,  70x95  feet, 
composition  roof,  maple  floors,  electric  light¬ 
ing,  rolled  steel  sash,  fire  doors.  Owners  will 
take  sub-bids. 

Apartment  (alts,  and  add.),  409  Walnut 
street,  Reading.  Architect,  G.  C.  Freeman, 
24  South  Sixth  street,  Reading,  Pa.  Owner, 
J.  S.  Winter,  on  premises.  Brick,  3  stories, 
130x23  feet,  composition  roof,  concrete  floors, 
electric  light,  metal  lath.  Owner  taking  sub¬ 
bids. 

Residences  (6),  Boyerfown,  Pa.  Architect, 
G.  C.  Freeman,  24  North  Sixth  street,  Read¬ 
ing,  Pa.  Owner,  Mr.  M.  R.  Strunk,  Boyer¬ 
town,  Pa.  Brick,  stucco,  2 y2  stories,  18x40 
feet,  shingle  roof,  pine  floors,  pipeless  heater, 
electric  light,  tile  work.  Owner  will  build. 

Church,  Sunday  School  and  Parsonage,  East 
Stroudsburg,  Pa.  Architects,  Ritcher  &  Eil¬ 
er,  Reading,  Pa.  Owners,  East  Stroudsburg 
Methodist  Episcopal  Church,  Rev.  J.  E.  Grau- 
ley,  East  Strtoudsburg,  Pa.  Brick,  steel,  re¬ 
inforced  concrete,  1  story  and  basement, 
32x100  feet,  slate  and  Carey  roof,  hardwood 
floors,  vapor  heat,  electric  light,  hollow  tile, 
metal  lath,  metal  window  guards,  skylights, 
dampproofing,  ornamental  iron  work.  Owners 
taking  bids. 

Residence,  Minersville,  Pa.  Architect,  G. 

O.  Freeman,  24  North  Sixth  street,  Reading, 
Pa.  O  wner,  Dr.  Quinn,  Minersville,  Pa.  Terra 
cotta,  brick,  2  stories,  25x90  feet,  slag  roof, 
hardwood  and  pine  floors,  hot  water  heating, 
electric  lighting,  tile  work.  Architect  taking 
bids  due  April  30th. 

Twin  Residence,  Sinking  Spring,  Pa.  Ar¬ 
chitect,  Warren  D.  Heinly,  542  Franklin 
street,  Reading,  Pa.  Owner,  Edwin  G.  Ruth, 
601  Penn  avenue,  West  Reading,  Pa.  Brick, 
2 y2  stories,  3'2x3'6  feet,  slate  roof,  concrete 
foundations,  electric  lighting.  Owner  sub¬ 
letting. 

Glen-Nor  High  School  Building,  South  ave¬ 
nue,  between  Sylvan  and  Trites  avenues,  Rid¬ 
ley  Township,  Pa.  Architects,  C.  W.  Brazer 
and  R.  M.  Dickhut,  Crozer  Building,  Chester, 
Pa.  Owners,  Joint  School  Boards  of  Glenolden 
and  Norwood1,  Delaware  County,  Pa.,  Frank 
Roberts,  president,  S.  C.  Wright,  secretary, 

P.  O.  Box  541,  Norwood,  Delaware  County, 
Pa.  Sixteen-room  brick  building,  including 
gymnasium,  assembly  room  (heating,  plumb¬ 
ing  and  electric  work  separate  bids).  Archi¬ 


tects  will  take  bids  due  May  16th  at  5  P.  M., 
to  be  Opened  at  8  P.  M.  by  owners.  Deposit, 
$25.00.  Refund,  $20.00. 

Power  House,  Chambersburg,  Pa.  Architect 
(engineer),  Albert  C.  Wood,  Stock  Exchange 
Building.  Owners,  Borough  of  Chambersburg, 
Chambersburg,  Pa.  Brick  and  steel,  1  story, 
80x95  feet,  cement  floors,  slag  roof.  Plans 
completed.  Owners  will  take  bids. 

Nurses’  Home  (add.),  Harrisburg,  Pa.  Ar¬ 
chitect,  J.  A.  Dempwolf,  York,  Pa.  Owners, 
Harrisburg  State  Hospital,  E.  M.  Green,  M. 
D.,  superintendent.  Brick  and  stone,  third 
floor  addition  to  present  building.  Owner 
taking  bids.  Plans  may  be  obtained  after 
April  29th.  Deposit,  $10.00.  Refund,  $5.00. 

Supplies,  State  of  Pennsylvania,  Harris¬ 
burg,  Pa.  Owners,  Board  of  Commissioners  of 
Public  Grounds  and  Buildings,  William  C. 
S'proul,  Governor;  T.  W.  Templeton,  superin¬ 
tendent,  Harrisburg.  Laboratory  and  engi¬ 
neering  supplies,  paints,  park  supplies,  general 
repairs  and  hauling,  plumbing  and  power 
plant  material.  Owners  taking  bids  due  May 
9th  at  noon. 

Twin  Residence,  Ogontz,  Pa.  Architect, 
private  plans.  Owner,  Thomas  Donahue,  care 
of  builder.  Stone,  2 y2  stories,  35x45  feet, 
slate  roof,  hardwood  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Owner  tak¬ 
ing  bid  from  E.  Allen  Reeves,  Abington,  Pa., 
due  Aipr.il  28th. 

Bungalow,  Florida  Park,  Newtown  Square, 
Philadelphia.  Architects,  Durham  Brothers, 
1609  Sansom  street,  Philadelphia.  Owner, 
Frederick  Lawall,  Florida  Park,  Newtown 
Square,  Pa.  Stone,  iy2  stories,  30x45  feet, 
shingle  roof,  hardwood  and  pine  floors,  pipe¬ 
less  heater,  electric  light.  Owner  will  build 
and  is  taking  sub-bids. 

Office  Building  and  Clock  House,  Swede- 
land,  Pa.  Architect,  Ernest  Green,  141  East 
Forty-fifth  street,  New  York  City.  Owners, 
Rainey  Wood  Coke  Co.,  52  Vanderbilt  avenue, 
New  York  City.  Brick,  cut  stone  and  steel,  1 
story  and  basement,  89x42  feet  and  24x24 
feet,  slate  roof,  cement,  linoleum  and  flortyle 
floors,  iron  window  guards,  waterproofing, 
iron  work  and  stairs,  floor  hardener,  rolled 
steel  skylights,  marble  and  terrazzo,  metal 
lath,  electric  work.  Owners  taking  bids  due 
May  1st. 

Store  and  Apartment  (alts,  and  add.),  Sev¬ 
enteenth  and  Union  streets,  Allentown,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown.  Owner,  J.  M.  Bachman, 
on  premises.  Brick,  3  stories,  20x70  feet,  slag 
roof,  hardwood  floors,  steam  heat,  electric 
light,  plate  glass,  copper  work.  Owner  taking 
bids  due  as  soon  a*s  possible. 

Residence,  Bethlehem,  Pa.,;-  Architect,  C.  M. 
Lovelace,  Bethlehem  Trust  Building,  Bethle¬ 
hem.  Owner,  Dr.  R.  N.  Wall,  62  East  Broad 
street,  Bethlehem,  Pa.  Stone,  2  stories,  58x46 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids  due  as  soon  as  possible. 

Residence,  Sedgwick  Farms,  Pa.  Architect, 
H.  Rex  Stackhouse,  129  South  Fifth  street. 
Owner,  Miss  M.  E.  Warner,  care  of  architect. 
Stone,  2%  stories,  45x20  feet,  wing  .13x24 
feet,  slate  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  iron  work.  Architect 
taking  bids  due  April  27th. 

Residence,  Sedgwick  Farms,  Pa.  Architect, 
H.  Rex  Stackhouse,  129  South  Fifth  street, 
Philadelphia.  Owner,  Miss  M.  E.  Warner, 
care  of  architect.  Stone,  2 y2  stories,  58x80 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids  due  April  27th. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg.  Lowest  bids  submitted  on  the  fol- 
loing  roads  opened  April  18th: 

Armstrong  County,  R-69,  North  Buffalo  and 
East  Franklin  Townships  and  West  Kittan- 
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ning  Borough,  30,191  feet.  One  course  rein¬ 
forced  concrete.  Charles  Winters  Const.  Co.,’ 
Renfrew,  Pa.,  $270,131.60. 

Armstrong  County,  R-67,.  A-CL541,  Manor 
Township,  10,560  feet.  One  course  reinforced 
concrete  and  hillside  vitrified  brick.  The 
Jones  Const.  Co.,  Salem,  Ohio,  $111,782.55.. 

Blair  County,  R-57,  Snyder  Township,  17,120 
feet.  One  course  reinforced  concrete.  John 
Herrmann,  Latrobe,  Pa.,  $132,787.50. 

Cambria  County,  R-276,  Summerhill  and 
Portage  Townships,  Wil'more  and  Portage 
Boroughs,  21,454  feet.  One  course  reinforced 
concrete.  M.  O’Herron  Co.,  Pittsburgh,  Pa., 
$153,124.00. 

Chester  County,  R-147,  West  Vincent,  East 
Nantmeal  and  South  Coventry  Townships, 
21,294  feet.  One  course  reinforced  concrete. 
Mallery  &  Fitzpatrick,  Hong  Island  City, 
N.  Y.,  $207,775.10. 

Clarion  County,  R-214,  Toby  and  Madison 
Townships  and  Rimersburg  Borough,  15,384 
feet.  One  course  reinforced  concrete.  R.  V. 
Baldwin,  Ooraopolis,  Pa.,  $121,291.40. 

Clearfield  County,  R-221,  Appli.  1729,  Ma- 
liaffey  Borough,  4,187  feet.  One  course  rein¬ 
forced  concrete.  Burnside  Const.  Co.,  Inc., 
Burnside,  Pa.,  $33,362.38. 

Clearfield  County,  R-034,  Woodware  Town- 
shsip,  6,186  feet.  One  course  reinforced  con¬ 
crete.  R.  J.  DetLong,  Williamsport,  53,083.05. 

Clearfield  County,  R-234,  Houtzdale  Bor¬ 
ough,  4,092-  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  R.  F.  De- 
Long,  Williamsport,  Pa.,  $38,500.15. 

Clearfield  County,  A-1725,  Bradford  Town¬ 
ship,  3,706  feet.  One  course  reinforced  con¬ 
crete.  Warren  Brothers  Go.,  Boston,  Mass., 
$30,070.15. 

Crawford  County,  R-84,  Hayfield,  Venango 
and  Woodcock  Township,  and  Venango  and 
Saegertown  Borough,  28,289  feet.  One  course 
reinforced  concrete.  H.  E.  Bunce,  Olean, 
N.  Y.,  $229,298.05. 

Crawford  County,  R-207,  East  Fairfield  and 
Wayne  Townships  and  Cochranton  Borough, 
43,691  feet.  Either  bituminous  surface  course 
on  concrete  foundation  and  one  course  rein¬ 
forced  concrete  or  one  course  reinforced  con¬ 
crete.  R.  D.  Baker  Co.,  Detroit,  Mich.,  $318,- 
619.48. 

Crawford- Venango  Counties,  R-89,  Randolph 
and  Troy  Townships  and  Plum  Township, 
317562  feet.  One  course  reinforced  concrete. 
Charles  H.  Fry  Const.  Co.,  Erie,  Pa.,  $272,- 
426.10. 

Erie  County,  R-2'95,  Platea  Borough,  7,977 
feet.  Either  bituminous  surface  course  on 
concrete  foundation  or  one  course  reinforced 
concrete.  Charles  H.  Fry  Const.  Co.,  Erie, 
Pa.,  $49,759.13. 

Erie  County,  A-1641,  Fairview  Township, 
1,022  feet.  Either  bituminous  macadam  on 
broken  stone  base  or  one  course  reinforced 
concrete.  Charles  H.  Fry  Const.  Co.,  Erie, 
Pa.,  $6,884.40. 

Indiana  County,  R-68,  Center,  Blacklick 
and  Burrell  Township,  21,058  feet.  One  course 
reinforced  concrete.  W.  C.  Guncheon  &  Co., 
Smethport,  Pa.,  $177,047.50. 

Jefferson  County,  R-60,  Reynoldsville  Bor¬ 
ough,  Winslow  and  Pine  Creek  Townships, 
.30,342  feet.  One  course  reinforced  concrete. 
Henry  W.  Horst  Co.,  Rock  Island,  ill.,  $269,- 
391.39. 

Lackawanna  County,  R-322,  Appli.  1632, 
Scott  Township,  8,648  feet.  One  course  rein¬ 
forced  concrete.  Michael  Rosato  Sons  Co., 
Inc.,  Scranton,  Pa.,  $78,902.68. 

Lawrence  County,  R-215,  Appli.  1774,  Shcn- 
ano,  Slippery  Rock  and  Wayne  Townships, 
33,327  feet.  Either  one  course  reinforced  con¬ 
crete  or  two  course  reinforced  concrete.  Burns 
&  Burt,  Ellwood  City,  Pa.,  $251,937.71. 

Mercer  County,  R-208,  A-1758,  Sandy  Lake 
and  Jackson  Townships  and  Sandy  Lake  and 
Stoneboro  Boroughs,  31,869  feet.  One  course 


reinforced  concrete.  Strange  &  Payne,  Mer¬ 
cer,  Pa.,  $230,412.50. 

Mercer  County,  R-238,  A-1754,  Hickory 
Township,  7,528  feet.  One  course  reinforced 
concrete.  J.  C.  Devine  Co.,  Alliance,  O.,  $63,- 
147.45. 

Mercer  County,  R-208,  A-1752,  Mercer  Bor¬ 
ough,  2,190  feet.  One  course  reinforced  con¬ 
crete.  Jamieson  &  Narlee,  Fredonia,  Pa.,  $29,- 
813.50. 

MeKean  County,  R-1100,  A-1626,  Foster 

Township,  7,827  feet.  One  course  reinforced 
concrete.  D.  Leroy  Dennis,  Eldred,  Pa., 
$63,026.56. 

Snyder- Juniata  Counties,  R  194,  195,  Penn, 
Union  and  Chapman  Townships  and  Susque¬ 
hanna  Townships,  64,056  feet.  Either  bitum¬ 
inous  surface  course  on  concrete  foundation 
and  one  course  reinforced  concrete  or  one 
course  reinforced  concrete.  Piel  Const.  Co., 
Baltimore,  $555,885.67. 

Venango  County,  R-90,  Appli.  1828,  Coop- 
erstown  Borough  and  Jackson  Township, 
9,374.  feet.  Either  bituminous  surface  course 
on  concrete  foundation  or  one  course  rein¬ 
forced  concrete.  Seiple-fWolfe  Const.  Co., 
Youngstown,  O.,  $80,465.10. 

Venango  County,  R-218,  A-1829,  Scrubgrass 
and  Clinton  Townships,  34,747  feet.  One 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick.  L.  H.  Young  Const.  Co.  and  Rus¬ 
sell  Brothers,  West  Austintown,  Ohio,  $309,- 
424.35. 

Venango  County,  R-91,  A-1826,  Cranberry 
Township,  28,360  feet.  Either  bituminous  sur¬ 
face  course  on  concrete  foundation  or  one 
course  reinforced  concrete,  George  S.  White 
Co.,  Pittsburgh,  $2112,146.29. 

Venango  County,  R-207,  Canal  and  Sugar 
Creek  Townships,  17,452  feet.  One  course  re¬ 
inforced  concrete.  Samuel  Gamble  Co.,  Car¬ 
negie,  Pa.,  $148,477.26. 

Warren  County,  R-279,  A-1811,  Sugar  Grove 
Township,  19,156  feet.  Either  bituminous  sur¬ 
face  course  on  concrete  foundation  and  one 
course  reinforced  concrete  or  one  course  re¬ 
inforced  concrete.  Fred  W.  Kniekenberg, 
Buffalo,  N.  Y.,  $141,000.70. 

Warren  County,  A-1846,  Sheffield  Township, 
1,015  feet.  One  course  reinforced  concrete. 
Sheffield  Concrete  Co.,  Sheffield,  Pa.,  $14,- 
334.60. 

York  County,  R-216,  333,  Red  Lion  Bor¬ 
ough,  8,078  feet.  Either  bituminous  surface 
course  on  concrete  foundation  or  one  course 
reinforced  concrete.  Warren  Brothers  Co., 
Boston,  Mass.,  $128,052.93. 

York  County,  R-333,  York,  Windsor  and 
North  Hopewell  Townships,  13,911  feet.  One 
course  reinforced  concrete.  Bethlehem  Eng. 
&  Const.  Co.,  Bethlehem,  Pa.,  $88,473.70. 

York  County,  R-250,  Newberry  Township 
and  Fairview  Township,  18,545  feet.  One 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick.  Mclnerney  &  McNeal,  Inc.,  Eas¬ 
ton,  Pa.,  $152,062.11. 

York  County,  R-230,  West  Manchester  and 
Jackson  Townships  and  Spring  Grove  Bor¬ 
ough,  25,883  feet.  One  course  reinforced  con¬ 
crete.  Bethlehem  Eng.  &  Const.  Co.,  Bethle¬ 
hem,  Pa.,  $173,067.28. 

Viaduct,  Springfield  and  Nether  Providence 
Townships,  Delaware  County,  Pa.,  also  Ap¬ 
proaches  to  Bridge.  Owners,  State  of  Penn¬ 
sylvania,  State  Highway  Department,  Harris¬ 
burg,  Pa.  Reinforced  concrete,  reconstruct¬ 
ing  1,129  lineal  feet  bituminous  macadam  sur¬ 
face  course.  Low  bidder:  J.  E.  Brenneman 
&  Co.,  North  American  Building,  Philadel¬ 
phia,  $86,979.14. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Capitol  Building,  Harrisburg,  Pa.  Low  bid¬ 
ders  on  road  work,  opened  April  19th: 

Allegheny  County,  R-70,  Springdale  and 
East  Derr  Township,  13,365  feet.  One  course 


reinforced  concrete.  The  Donald  McNeil  Co., 
Pittsburgh,  Pa.,  $129j826.20, 

Armstrong  County,  R-251,  0-1455,  East 

Franklin  Township,  19,224  feet.  One  course 
reinforced  concrete.  Smethport  Const.  Co., 
Union  City,  Pa.,  $140,086.00. 

Beaver  County,  Appli.  254,  Center  Town¬ 
ship,  2,990  feet.  One  course  reinforced  con¬ 
crete.  George  S.  White  Co.,  Pittsburgh,  $28,- 
853.70. 

Blair  County,  R-55,  Logan  and  Antis  Town¬ 
ships,  30,282  feet.  One  course  reinforced  con¬ 
crete.  Pottsville  Const.  Co.,  Pottsville,  Pa., 
$254,273.22. 

Cambria  County,  R-62,  West  Carroll,  East 
Carroll  and  Susquehanna  Townships,  Spangler 
and  Carrolltown  Boroughs,  32,322  feet.  One 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick.  Polo'  C.  Azzara  Const.  Co.,  Cres- 
son,  Pa.,  $260,802.66. 

Clearfield  County,  Appli.  1724,  Bradford 
Township,  16,074  feet.  One  course  reinforced 
concrete.  Johnson  &  Kearns,  Dubois,  Pa., 
$118,848.64. 

Clearfield  County,  R-59,  Curwensville  and 
Grampian  Boroughs,  Pike,  Penn  and  Bloom 
Townships,  53,244  feet.  One  course  reinforced 
concrete.  Pottsville  Const.  Co.,  Pottsville, 
Pa.,  $534,206.90. 

Clearfield  County,  R-276,  Bigler  Township, 
11,920  feet.  One  course  reinforced  concrete. 
Standard  Cont.  Co.,  Altoona,  Pa.,  $86,510.26. 

Clearfield  County,  R-284,  Coalport  Borough, 
4,086  feet.  One  course  reinforced  concrete. 
Thomas  J.  Striekler,  Huntingdon,  Pa.,  $37,- 
816.06. 

Crawford  County,  R-207,  West  Mead  Town¬ 
ship,  22,608  feet.  One  course  reinforced  con¬ 
crete.  Smethport  Const.  Co.,  Union  City,  Pa., 
$173,122.10. 

Crawford  County,  R-89,  Fmean  and  Ran¬ 
dolph  Townships,  30,012  feet.  One  course  re¬ 
inforced  concrete.  Frank  L.  Cohen,  Inc..  Buf¬ 
falo,  N.  Y.,  $233,484.23. 

Erie  County,  Appl.  1111,  Girard  Township 
and  Borough,  9,822  feet.  Either  bituminous 
surface  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Mayer  Brothers 
Const.  Co.,  Erie,  Pa.,  $67,627.65. 

Lackawanna  County,  R-3’65,  Appl.  1759, 
North  Abington  and  Benton  Townships,  24,- 
856  feet.  One  course  reinforced  concrete.  R. 
O.  Richardson  Const.  Co.,  Scranton,  Pa., 
$202,111.50. 

Mercer  County,  R-208,  Appl.  1757,  Sandy 
Lake  Township  and  Borough,  23,285  feet.  One 
course  reinforced  concrete.  Smethport  Const. 
Co.,  Union  City,  Pa.,  $174,751.80. 

Perry  County,  R-195,  Buffalo  Township  and 
Liverpool  Borough,  33,672  feet.  Either  bitum¬ 
inous  surface  course  on  concrete  foundation 
or  one  course  reinforced  concrete.  Lowest 
bidders:  Ambler-Davis  Co.,  Harrison  Building, 
Philadelphia,  $313,000. 

Mercer  County,  R-238,  Appl.  1753,  Hickory 
Township,  4,974  feet.  One  course  reinforced 
concrete.  W.  S.  Morrison,  New  Brighton, 
Pa.,  $44,251.08. 

Mercer  County,  R-812,  A-1750,  Pine,  Wolf 
Creek  and  Worth  Townships,  30,726  feet.  One 
course  reinforced  concrete.  Garvey-Weyen- 
berg  Const.  Co.,  Appleton,  Wis.,  $187,912.00. 

Mercer  County,  A-1751,  Delaware  Township 
and  Fredonia  Borough,  12,953  feet.  One 
course  reinforced  concrete.  W.  S.  Morrison, 
New  Brighton,  Pa.,  $78,681.10. 

Mercer  County,  R-82,  Sugar  Grove  Town¬ 
ship,  14,582  feet.  Either  bituminous  surface 
course  on  concrete  foundation  or  one  course 
reinforced  concrete.  Smith  Const.  Co., 
Youngstown,  Ohio,  $101,891.18. 

Venango-Mercer  County,  R-207,  French 
Creek  and  Canal  Township,  27,451  feet.  One 
course  reinforced  concrete.  Smethport  Const. 
Co.,  Union  City,  Pa.,  $203,136.65. 

Monroe  County,  R-165,  A- 1665- 1666,  Ross 
and  Hamilton  Townships,  17,812  feet.  One 
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course  reinforced  concrete  and  hillside  vitri¬ 
fied!  brick.  Bethlehem  Eng.  &  Const.  Co., 
Bethlehem,  Pa.,  $126,361.60. 

Venango  County,  R-218,  A- 1827,  Irwin  and 
Clinton  Townships  and'  Clinton  Borough, 
32,167  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  L.  H.  Young 
Cont.  Co.  and  Russell  Brothers,  West  Austin- 
town,  Ohio,  $284,530.75. 

Venango  County,  A-1856,  Cornplanter  Town¬ 
ship,  15,560  feet.  One  course  reinforced  con¬ 
crete.  H.  P.  Streicher  Co.,  Inc.,  Toledo,  Ohio, 
$120,213.05. 

Warren  County,  A-1812,  Freehold  Township, 
18,288  feet.  Either  bituminous  surface  course 
on  concrete  foundation  and  one  course  rein¬ 
forced  concrete  or  one  course  reinforced  con¬ 
crete.  Frank  L.  Cohen,  Inc.,  Buffalo,  N.  Y., 
$119,209.00. 

York  County,  R-190,  Wellsville  Borough, 
Washington  and  Warrington  Townships, 
18,309  feet.  One  course  reinforced  concrete. 
Mallory  &  Fitzpatrick,  Long  Island  City, 
N.  Y.,  $113,871.00. 

York  County,  R-216,  Chaneeford  and  Wind¬ 
sor  Townships,  25,145  feet.  One  course  rein¬ 
forced  concrete.  Comerford  Const.  Co.,  Fifth 
and  Sansom  streets,  Philadelphia,  $153,101.56. 

York  County,  R-332,  Spring  Garden,  Wind¬ 
sor,  Springettsbury  Townships,  25,089  feet. 
One  course  reinforced  concrete.  Comerford 
Const.  Co.,  Fifth  and  Sansom  streets,  Phila¬ 
delphia,  $157,636.45. 

Luzerne  County,  R-4,  Hunlock  Township, 
one  reinforced  concrete  bridge,  reconstruction 
789  feet  one  course  reinforced  concrete  pave¬ 
ment.  R.  IX  Richardson  Const.  Co.,  Scran¬ 
ton,  Pa.,  $19,892.54. 

Residence  and  Garage,  Lansdowne,  Pa.  Ar¬ 
chitects,  I.  Demschick  and  Arthur  Nicholson, 
1701  Chestnut  street.  Owner,  C.  W.  R.  Smith, 
care  of  architects.  Brick  and  stucco,  2 y2  sto¬ 
ries,  31x55  feet,  and  iy2  stories,  16x20  feet, 
slate  roof,  oak  and  pine  floors,  hot  water  heat¬ 
ing,  electric  light,  tile  and  marble  and  iron 
work.  Architects  taking  bids  due  April  28th. 
.).  M.  Yardley,  1716  Sansom  street;  William 
J.  Ryder,  1716  Sansom  street;  John  Schnabel, 
Inc.,  Denekla  Building;  A.  H.  Moorehead,  67 
Laurel  street,  and  H.  Platt,  4548  North  War- 
nock  street,  are  figuring. 


Pennsylvania 
Contracts  Awarded 

Residence,  Camp  Hill,  Pa.  Architect,  Rob¬ 
ert  Stair,  Guardian  Trust  Building,  York. 
Owner,  G.  W.  Kehr,  204  Chestnut  street,  Har¬ 
risburg,  Pa.  Brick,  2%  stories,  81x42  feet, 
slag  roof,  hardwood  floors,  vapor  heat,  elec¬ 
tric  light.  Contract  awarded  to  J.  A.  Bentz, 
Lemoyne,  Pa. 

Triple  Residences  (2),  Cynwyd,  Pa.  Archi¬ 
tect,  J.  Bedford  Wooley,  1627  Sansom  street, 
Philadelphia.  Owners,  Shelton,  Dolan  &  Man- 
cel,  Cynwyd,  Pa.  Brick  and  plaster,  2%  sto¬ 
ries,  56x25  feet,  shingle  roof,  oak  and  pine 
floors,  metal  lath,  hot  water  heat,  electric 
lighting,  tile  work.  Contract  awarded  to  C. 
C.  Eddleman,  1627  (Sansom  street. 

Silk  Throwing  Plant,  Bethlehem,  Pa.  Ar¬ 
chitects,  William  Steele  &  Sons  Co.,  1600  Arch 
street.  Owner,  R.  K.  Laros  Silk  Co.,  Bethle¬ 
hem,  Pa.  Brick  and  steel,  3  stories,  60x240 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  light,  rolled  steel  sash  and  skylights,  fire 
doors,  elevators,  waterproofing.  Contract 
awarded  to  Brillliart  Brothers,  Bethlehem,  Pa. 

High  School  and  Auditorium,  Throop,  Pa. 
Architect,  J.  J.  Howley,  Traders’  Bank  Build¬ 
ing,  Scranton,  Pa.  Owners,  School  District  of 
Throop,  care  of  architect.  Brick,  2  stories, 
111x120  feet,  slag  roof,  pine  and  cement 
floors,  hot  water  heating,  electrie  lighting, 
tile,  marble  and  terrazzo  work,  hollow  tile, 


metal  lath,  rolled  steel  sash  and  skylights,  fire 
doors,  gymnasium  and  domestic  science  equip¬ 
ment,  metal  window  guards,  metal  weather 
strips,  waterproofing  and  dampproofing,  iron 
stairs,  ornamental  iron  work.  Contract 
awarded  to  Alaimo  Brothers,  Pittston,  Pa. 

High  School,  West  Reading,  Pa.,  $76,970. 
Architect,  E.  Z.  Scholl,  136  Robeson  street, 
Reading,  Pa.  Owners,  Reading  School  Board, 
care  of  Oscar  Heim,  secretary,  Reading,  Pa. 
Brick,  terra  cotta,  3  stories,  75x130  feet,  slag 
roof,  hardwood  floors  (electric  work,  heating 
and  plumbing  reserved),  metal  lath,  roof  ven¬ 
tilators,  tile  work,  iron  stairs,  ornamental 
iron  work.  Contract  awarded  to  Butz  & 
Clader,  Ainey  Building,  Allentown,  Pa. 

Residence,  Haverford,  Pa.  Architects,  Bunt¬ 
ing  &  Shrigley,  603  Chestnut  street,  Philadel¬ 
phia.  Owner,  Hugh'  Mcllvain,  Crozer  Build¬ 
ing,  Philadelphia.  Stone,  2 y2  stories,  55x40 
feet  and  45x20  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  ce¬ 
ment  work,  tile  work.  Contract  awarded  to 
H.  P.  Wolfe  &  Co.,  Bryn  Mawr,  Pa. 

Residence  No.  42,  Wynnewood,  Pa.  Archi¬ 
tect,  Frank  Seeburger,  1524  Chestnut  street, 
Philadelphia.  Owner,  name  withheld.  Frame, 
2 y2  stories,  31x27  feet  and  27x25  feet,  shingle 
roof,  oak  and  pine  floors,  iron  work,  tile 
work  (heating,  plumbing  and  electric  work 
reserved).  Contract  awarded  to  John  E. 
Kearney,  34  South  Sixteenth  street. 

Residence,  Jenkintown,  Pa.  Architect,  L. 
Walton  Heiss,  Jenkintown,  Pa.  Owner,  John 
Hohlef elder,  Jenkintown,  Pa.  Brick,  2 y2  sto¬ 
ries,  27x36  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Frank  W.  Carman,  Abing- 
ton,  Pa. 

Cottage,  Haverford,  Pa.  Architect,  William 
Woodburn  Potter,  Real  Estate  Trust  Building. 
Owner,  C.  W.  Middleton,  Haverford,  Pa. 
Frame,  2 y2  stories,  36x24  feet,  shingle  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  F.  A.  Havens  Co., 
845  North  Nineteenth  street. 

Bungalow,  River  Drive,  Harrisburg,  Pa.  Ar¬ 
chitect,  Paul  L.  Boyd,  5110  Warrington  ave¬ 
nue,  Philadelphia.  Owner,  Mrs.  George  W. 
Giede,  1612  Green  street,  Harrisburg.  Hol¬ 
low  tile  and  stucco,  1  story,  34x65  feet,  gar¬ 
age  and  sleeping  porch  in  rear,  Spanish  tile 
roof,  hardwood  floors, plumbing,  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  J.  A. 
McKelvey,  Harrisburg,  Pa. 

Farmer’s  House,  Radnor,  Pa.  Architect, 
Henry  L.  Reinhold,  Jr.,  1513  Walnut  street, 
Philadelphia.  Owner,  H.  A.  Berwynd,  Rad¬ 
nor,  Pa.  Stone,  2 y2  stories,  32x28  feet,  slate 
roof,  oak,  pine  and  composition  floors,  hollow 
tile,  metal  weather  strips,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Millard  N.  Croll,  Radnor,  Pa. 

Residence,  Glenside,  Pa.  Architect,  private 
plans.  Owner,  Charles  Kauffman,  Glenside, 
Pa.  Brick,  stone  and  stucco,  shingle  roof, 
hot  water  heat,  electric  light,  oak  and  pine 
floors,  mill  work,  plastering.  Contract  award¬ 
ed  to  Albert  Dunlap,  7223  Oak  avenue,  Oak 
Lane,  Philadelphia. 

Bakery  (add.),  Coplay,  Pa.  Architect,  C. 
N.  Grossart,  603  Hamilton  street,  Allentown, 
Pa.  Owner,  William  J.  Burke,  Coplay,  Pa. 
Brick,  1  story,  24x48  feet,  asphalt  roof,  con¬ 
crete  and  maple  floors,  hot  water  heating, 
electric  lighting.  Contract  awarded  to  A.  W. 
Hirst,  Northampton,  Pa. 

Mill  Building  (add.),  Royersford,  Pa.  Ar¬ 
chitect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford.  Owners,  E.  Emmons  &  Co.,  First 
avenue,  Royersford,  Pa.  Brick,  stone,  4  sto¬ 
ries,  50x38  feet,  slate  roof,  yellow  pine  floors 
(heating,  plumbing,  lighting  reserved),  fire¬ 
proofing.  Contract  awarded  to  W.  A.  Bec-ker, 
Gay  street,  Royersford,  Pa. 

Residence,  Front  and  Emerald  streets,  Har¬ 
risburg,  Pa.  Architects,  Lawrie  &  Lappley, 


Cotterel-Ebner  Building,  Harrisburg.  Own¬ 
er,  W.  L.  Forry,  37  North  Third  street,  Har¬ 
risburg,  Pa.  Stone,  2  stories,  25x60  feet  and 
25x30  feet,  tile  roof,  hardwood  and  composi¬ 
tion  floors,  vapor  heat,  electric  light,  tile 
work.  Contract  awarded  to  H.  A.  Hippie, 
Harrisburg  National  Bank  Building,  Harris¬ 
burg,  Pa. 

Garage,  Rydal,  Pa.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owners,  Williams  Realty  Co.,  Rydal, 
Pa.  Stone,  1  y2  stories,  21x23  feet,  shingle 
roof,  cement  floors,  hot  water  heat,  electric 
lighting.  Contract  awarded  to  W.  John  Stev¬ 
ens,  Inc.,  Wyncote,  Pa. 


New  Jersey 
Construction  News 

Municipal  Poultry  Market,  Atlantic  City, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  City  of  At¬ 
lantic  City,  Board  of  Commissioners.  Brick 
and  steel,  1  story,  212x103  feet,  slate  and  slag 
roof,  concrete  floors,  metal  lath,  floor  hard¬ 
ener,  iron  work  (lighting  and  plumbing  sep¬ 
arate  bids).  Lowest  bidders:  F.  V.  Warren, 
132  South  Seventeenth  street,  Philadelphia, 
$39,518;  W.  Beaumont,  Atlantic  City,  N.  J., 
$40,900. 

School,  Bordentown,  N.  J.  Architects, 
Fowler '&  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton.  Owners,  Bordentown  School 
Board,  Edward  Becktel,  secretary,  Borden¬ 
town,  N.  J.  Brick,  2  stories,  128x110  feet, 
slag  roof,  hardwood  floors,  unit  heating,  elec¬ 
tric  lighting,  tile  work,  hollow  tile,  roof  ven¬ 
tilators,  waterproofing.  Plans  in  progress. 

Club  House,  Grant  and  Bentley  streets, 
Trenton,  N.  J.,  $30,000.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owners,  Polish  Gymnastic  Society,  care 
of  architect.  Brick,  3  stories  and  basement, 
25x95  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work,  metal  lath, 
safety  treads,  roof  ventilators,  skylights,  fire 
doors,  waterproofing.  Architect  ready  for 
bids. 

Garage,  Trenton,  N.  J.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owner,  Joseph  iSzul,  care  of  architect. 
Steel  and  brick,  1  story,  50x150  feet,  slag 
roof,  concrete  floors,  steam  heat,  electric 
light,  rolled  steel  sash  and  skylights.  Owner 
ready  for  bids. 

Residence  and  Garage,  Wittier  and  Belmont 
Circle,  Trenton,  N.  J.  Architect.  O.  Hunt, 
Hunt  Bldg.,  Trenton,  N.  J.  Owner,  W.  C.  Bill- 
man,  1320  West  State  street,  Trenton,  N.  J. 
Stone  and  stucco,  2 y2  stories,  82x34  feet,  1 
story,  20x20  feet,  slate  roof,  hardwood  floors, 
vapor  heat,  electric  light,  tile  work,  marble 
work.  Architect  will  be  ready  for  bids  next 
week. 

Bank  Building,  Third  and  Market  streets, 
Camden,  N.  J.  Architect,  Paul  A.  Davis,  3rd, 
1713  Sansom  street,  Philadelphia.  Owners, 
West  Jersey  Title  &  Guaranty  Co.,  premises. 
Stone  and  brick,  2  stories,  35x70  feet.  Plans 
in  progress.  Architect  will  be  ready  for  bids 
in  ten  days. 

Residence,  Trenton,  N.  J.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Owner, 
Mr.  M.  Morris,  care  of  architect.  Brick,  and 
frame,  2 y2  stories,  25x45  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  April 
28th. 

Residences  (2),  1322-24  Hamilton  street, 
Trenton,  N.  J.,  $5,000.  Architect,  private 
plans.  Owner,  John  Manziand,  221  Cooper 
street,  Trenton,  N.  J.  Concrete  block  and 
frame,  41x14  feet,  slate  roof,  pine  floors,  elec¬ 
tric  lighting,  steam  heating.  Owner  will 
build. 
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Ferry  Houses,  Tacony  and  Palmyra,  N.  J. 
Engineer,  John  Meigs,  1211'  Walnut  street, 
Philadelphia.  Owners,  Tacony  &  Palmyra 
Ferry  Co.,,  care  of  George  T.  Sale,  Liberty 
Building,  Philadelphia.  Metal  siding)  and 
roof,  pine  and  composition  floors,  hot  water 
heat,  electric  light,  metal  ceilings,  iron  work. 
Owners  are  building. 


New  Jersey 
Contracts  Awarded 

Passenger  Station,  Fourteenth  street,  Ocean 
City,  N.  J.  Architect,  Samuel  Wagner,  Bead¬ 
ing  Terminal,  Philadelphia.  Owners,  Atlantic 
City  R.  B.,  Philadelphia  and  Beading  B.  B., 
Twelfth  amd  Market  streets.  Brick,  1  story, 
32x15  feet,  platform,  111x30  feet,  asbestos 
built-up  roof,  concrete  floors,  electric  light, 
iron  work.  Contract  awarded  to  F.  W.  Van 
Loon,  Perry  Building,  Philadelphia. 

Garage,  Haddonfield,  N.  J.,  $12,000.  Archi¬ 
tects,  Lackey  &  Hettle,  509  Market  street, 
Camden,  '1ST.  J.  Owner,  Joseph  F.  Walworth, 
Haddonfield,  N.  J.  Brick  and  steel,  1  story, 
50x100  feet,  slag  roof,  concrete  floors',  steam 
heat,  electric  light.  Contract  awarded  to  J. 

M.  Yardley,  1716  Sansom  street. 

Klockner  School  (add.),  Hamilton  Town¬ 
ship,  N.  J.  Architect,  William  Klemann, 
First  National  Bank  Building,  Trenton.  Own¬ 
ers,  Hamilton  Township  School  Board,  Wil¬ 
liam  A.  Robinson,  Greenwood  School,  Green¬ 
wood  avenue,  Trenton,  N.  J.  Brick,  2  stories, 
4  rdoms,  slate  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work,  hollow  tile, 
metal  lath,  roof  ventilators,  skylights,  iron 
stairs.  Contract  awarded  to  James  H.  Morris 
Co.,  Inc.,  Broad  and  Hudson  streets,  Trenton, 
$37,997.  Electric  work  awarded  to  Charles 
Deller,  Trenton,  $1,206.  Plumbing  work 
awarded  to  William  G.  Boyer,  510  Stuyvesant 
avenue,  Trenton,  N.  J.,  $2,825.  Heating 

awarded  to  Kemble-Martin  Co.,  Trenton, 
$6,794. 

Stores  (9),  Garden  Pier,  Atlantic  City, 

N.  J.  Architects,  Simon  &  Simon,  249  South 
Juniper  street,  Philadelphia.  Owners,  Pier 
Bealty  &  Holding  Co.,  Atlantic  City,  N.  J. 
Hollow  tile,  stucco,  cut  stone  and  steel,  1 
story,  290x50  feet,  slag  and  tile  roof,  cement 
and  pine  floors,  hollow  tile,  metal  lath,  terra 
cotta,  iron  work,  metal  bulks,  plate  glass, 
bond,  terrazzo  work.  Contract  awarded  to  F. 
V.  Warren,  132  South  Seventeenth  street, 
Philadelphia. 

Pier,  Theatre,  Stores  and  Apartments, 

Cape  May,  N.  J.  Architect,  Andrew  J  .Sauer, 
Denckla  Building,  Philadelphia.  Owners, 
Hunts  Theatre  Co.,  1220  Vine  street,  Philadel¬ 
phia.  Frame  and  timber,  first  section,  125x90 
feet,  slag  and  Spanish  tile  roof,  cement,  tile 
and  plastic  floors,  electric  lighting,  plumbing, 
mineral  stucco,  wood  piles.  Contract  awarded 
to  Sherman  S.  Sharp,  Cape  May,  N.  J.  Bids 
will  be  taken  on  theatre  and  apartments  in 
fall  of  1922. 

Residence,  Haddonfield,  N.  J.,  $12,000.  Ar¬ 
chitect,  private  plans.  Owner,  Dr.  Percy 
Houseman,  Haddonfield,  N.  J.  Brick,  2*4  sto¬ 
ries,  36x28  feet,  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  James  W.  Draper,  436  Had- 
don  avenue,  Camden,  N.  J. 

Club  House  (add.),  Moorestown,  N.  J.  Ar¬ 
chitect,  J.  Fletcher  Street,  129  South  Fifth 
street,  Philadelphia.  Owners,  Moorestown 
County  Field  Club,  Moorestown,  N.  J.  Locker 
room  and  kitchen  addition,  frame,  2  stories, 
shingle  roof,  general  alterations.  Contract 
awarded  to  A.  F.  Aitkens,  Third  and  Union 
streets,  Moorestown,  N.  J. 

Building  (alts.),  Orchard  and  Mt.  Vernon 
streets,  Camden,  N.  J.,  $2,500.  Architect,  pri¬ 
vate  plans.  Owners,  Camden  Pottery  Co., 


Camden,  N.  J.  Carpentry,  mill,  work,  sheet 
metall  work.  Contract  awarded  to  E.  B.  Hall, 
34  South  Seventeenth  street,  Philadelphia. 

Miscellaneous 
Construction  News 

Residence,  Towson,  Md.  Architect,  Charles 
Barton  Keen,  Bailey  Building,  Philadelphia. 
Owner,  John  Doebler,  Baltimore,  Md.  Frame, 
clapboard,  2 y2  stories,  22x39  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  or  vapor 
heat,  electric  lighting,  tile  work.  Revised 
plans  in  progress. 

Church  (add.),  Seventh  and  Randolph 
streets,  Washington,  D.  C.  Architects,  Charles 
W.  Bolton  &  Son,  Witherspoon  Building, 
Philadelphia.  Owners,  Petworth  Baptist 
Church,  Rev.  Paul  Langhorne,  615  Quincy 
street,  Washington,  D.  C.  Stone,  1  story  and 
basement,  42x90  feet,  slate  roof,  electric  light¬ 
ing.  Contract  awarded  to  J.  F.  Mills,  3922 
H  street,.  N.  W.,  Washington,  D.  C. 


DISTINGUISHING  CHARACTER¬ 
ISTICS  OF  MAHOGANY 

Only  true  mahogany  from  tropical 
America,  “African  mahogany,”  and 
“Philippine  mahogany”  are  commonly 
sold  as  mahogany  in  this  country,  but  at 
various  times  over  60  different  species  of 
timber  have  been  sold  under  that  name. 
Although  all  of  these  species  resemble 
each  other  in  varying  degrees,  tropical 
American  mahogany  and  “African  ma¬ 
hogany”  possess  one  important  charac¬ 
teristic  in  common.  This  is  the  occur¬ 
rence  of  dark  (amber-colored  gum  in 
many  of  the  pores.  The  gum  does  not 
fill  the  pores  but  is  recognized  as  dark 
specks  or  streaks  in  the  pores  as  seen  on 
end  or  side  grain.  This  gum  is  barely 
Visible  to  the  naked  eye,  but  is  easily 
seen  through  a  hand  lens  with  a  magni¬ 
fication  of  10-15  diameters.  In  prepar¬ 
ing  the  end  grain  of  the  wood  for  exam¬ 
ination,  a  very  sharp  knife  should  be 
used  to  make  a  smooth  cut. 

Some  other  woods  have  similar  dark 
masses  of  gum  in  the  pores,  but  none  of 
these  are  commonly  substituted  for  ma¬ 
hogany.  Among  them  are  crabwood  and 
sapeli,  species  imported  from  South 
America  in  small  quantities  only,  and  the 
Cedrelas  (Splanish  cedar,  etc.),  which  are 
rarely  sold  as  mahoganies,  and  are  easily 
recognized  by  their  odor. 

True  mahogany  has  fine,  continuous, 
concentric  lines  on  the  cross  section  usu¬ 
ally  from  to  inch  apart,  which  dis¬ 
tinguish  it  from  “African  mahogany”  in 
>vhich  these  lines  never  occur. 

“Philippine  mahogany,”  although  not 
mafked  by  the  black  masses  of  gum,  is 
distinguished  from  true  mahogany  and 
other  so-called  mahoganies  by  the  pre¬ 
sence  of  fine,  white,  tangential  lines 
inch  to  several  inches  apart,  readily  vis¬ 
ible  to  the  naked  eye,  and  showing  under 
a  lens  as  rows  of  small  openings  filled 
with  a  white  substance. 


A  more  complete  key  and  description 
.of  mahogany  and  so-called  mahogany, 
which  describes  common  species  in  detail. 
;may  be  obtained  from  the  Forest  Pro¬ 
ducts  Laboratory. 


THE  YELLOW  STAIN  ON  HARD¬ 
WOOD 

A  troublesome  defect  often  found  in 
hardwood  lumber  is  that  recognized  as 
Yellow  stain.  It  is  usually  distinguished 
.'by  a  pale  yellow  color,  occurs  generally 
fin  streaks,  and  is  detected  most  easily 
'when  the  wood  is  surfaced,  although  at 
times  it  is  present  without  any  discolora¬ 
tion  of  the  wood. '  Its  first  symptom  may 
be  a  moldy  appearance  of  the  wood. 
Yellow  stain  has  been  observed  by  the 
Forest  Products  Laboratory  in  hickory 
and  maple  tool  handles,  in  birch  veneer, 
and  in  oak  airplane  propellers  and  wheel 
spokes.  It  is  classified  in  the  Pencillium 
divaricatum  group  of  fungi,  and  resem¬ 
bles  one  of  the  fungi  which  damage  wood 
pulp. 

The  only  damage  that  yellow  stain  is 
positively  known  to  do  is  to  mar  the  ap¬ 
pearance  of  the  finished  product,  since 
it  usually  penetrates  the  wood  so  deeply 
that  it  can  not  be  surfaced  off.  It  is 
probable,  however,  that  the  fungus  actu¬ 
ally  weakens  the  wood,  and  the  use  of 
yellow-stained  lumber  for  airplane  con¬ 
struction  or  similar  purposes  where 
strength  is  important  is  to  be  discouraged 
until  more  is  known  about  the  action 
of  the  fungus  on  wood  structure. 

Lumber  can  be  protected  from  attack 
of  the  yellow-stain  fungus  by  seasoning 
the  stock  without  delay  after  it  is  cut, 
storing  it  in  a  dry  place,  or  treating  it 
with  preservatives. 


It  is  surely  an  injustice  to  your  work 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


We’ll  write  your  advertising  without 
charge.  All  we  ask  is  that  you  pay  for  the 
space  and  provide  our  ad.  man  with  the 
necessary  selling  pointers. 


Business  is  founded  on  reciprocity  and 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 
nowadays  has  a  heart  and  a  soul. 


Many  a  man  would  do  a  better  job  if  he 
didn’t  know  about  putty. — Ex. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . . 136  N.  12th  St.,  Phlla. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phxla. 
BLUE  PRINTS. 

Blue  Print  Shop .  ...1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . ...1304  Arch  St.,  Phlla. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (  Pace,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

viitchell  Bros . . . 2125  Race  St.,  Phila. 

BUf  I  PERS’  SUPPLIES. 

DeFrain  Sand  Co . . Finance  Bldg.,  Phila. 

Fairlamb.  P .11.  Co  . 115  S.  30th  St.,  Phlla. 

French.  Samuel  H..  *  Co.  ..4th  and  York  Sts..  Phlla. 
Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . . . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St  ,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St..  Phlla. 

French,  Samuel  H..  &  Co.  .4th  and  York  Sts..  Phila. 
Knickerbocker  Lime  Co  .  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . .  ..Merion  Station,  Pa. 

Massiah.  Frederick.  .Juniper  and  Cypress  Sts..  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St..  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St...  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren  Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS'  SUPPLIES.. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  II . 1209  Arch  St.,  I’hila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St..  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

s(V‘  Master  St..  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Montgomery  Iron  &  Steel  Co..  1832  N.  9th  St.,  Phila. 
Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  Phila. 
FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phlla. 


HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co.  . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St..  Phila. 

Keysrone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Montgomery  Iron  &  Steel  Co...lS32  N.  9th  St.,  Phila. 

Wood.  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St„  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St,  Phlla. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co., 

9th  and  Montgomery  Ave.,  Phlla. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . ...976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Song  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . .Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MORTAR  COLORS. 

French,  Samuel  H.,  &  Co.... 4th  and  Callowhill  Sts. 
ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Montgomery  Iron  &  Steel  Co... 1832  N.  9th  St..  Phila. 
Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . .1835  Ludlow  St..  Phila 

PAINTS  AND  VARNISHES. 

French.  Samuel  H..  &  Co . 4th  and  Callowhill  Sts. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham.  O.  W . Builders’  Exchange.  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . . . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phlla. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . ....18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . : . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila, 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEET KOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St..  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013. Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co . Bourse  Bldg.,  Pblia. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsesslng  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngsesglng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . . . 1511  Sansom  St.,  Phila. 

Montgomery  Iron  &  Steel  Co.. 1832  N.  9th  St.,  Phila. 
STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phlla. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla 

TILE  AND  TERRAZZO  WORK. 

French,  Samuel  H.,  &  Co. 4th  &  Callowhill  Sts.,  Phlla. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phiia. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1...1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frarkford  Ave.,  Phlla. 

concrete  Waterproof  Paint  Co..82U  N.  3rd  St..  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spume  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  W'ORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


Sold  bv  Jobbers  Everywhere 


JOSEPH  A.VOfiEL  CO. 


Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

No  j  Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


NEW  YORK 
BOSTON 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 


SIZES  FURNISHED  ON  APPLICATION 


Daily  Building  News 

will  help  you  fly  to  get 
the  jump  on  competitors 

Sample  Sheets  will  convince 

Let  us  show  you  how 
to  increase  your  business 

Daily  Building  News 

1520  Chestnut  Street,  Philadelphia 


Entered  at  the  Philadelphia  Pott  Office  as  Second-Class  Matter 

Vol.  XXXVII,  No.  18  Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
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Lest  than  One  Year 
15  Cents  per  Copy 


Photostat 

QUICK - ERRORLESS 


A  METHOD  OF  FAC-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia 


BELL: 

FILBERT  4704-4705 


KEYSTONE: 

RACE  7119 


Both  Phones 


Italian 
{0lmbU  JHcrsaic  €a. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

*  805-7-9  MASTER  STREET,  PHILADELPHIA 


Kensington  6652 


Park  2231 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  S145 


ROMAN  MOSAIC  &  TILE  CO..  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

r  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.; 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone : 

Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Hell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne, Pa. 


WHITEWASHING 

COLDmTER  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1  2th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


J.M. IRWIN  &  CO. 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  if. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  ,  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS- RADIATORS 
STEAM  SPECIALTIES 

Office-  702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


IleckjDros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 

Ball  Phone,  Market  1855  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON] 
WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


LEVELS  BUILDERS 


With  tilting 
Attachment. 

Best  grade  of 
workmanship. 


Finest  repair 
work  done  on 
Transits  and 
Levels. 


New  and  Second-hand 

— F.WEBER  CO.— 

1125  CHESTNUT  ST.,  Philadelphia 


"CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 
- FOR - 

ROOFS  ANI)  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French  Tile 

Flat  Interlocking  Tile 

ALL  COLORS -  WILL  NOT  FADE 

A  Card  Will  Have  Representative  Call 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

Editor  To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  yeaT 
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BY 


Building  News  Publishing  Company,  Inc. 

PERRY  BUILDING,  PHILADELPHIA 
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Ail  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 
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As  The  Editor  Sees  It 


IN  answer  to  the  questions  from  many 
cities  and  communities  as  to  what 
action  may  be  taken  locally  to  elim¬ 
inate  unfair  trade  practices  in  the  Con¬ 
struction  Industry  wherever  they  exist 
and  to  bring  about  a  revival  of  construc¬ 
tion  activities,  the  Committee  on  Con¬ 
struction  Development  appointed  by  Sec¬ 
retary  Hoover  makes  the  following  sug¬ 
gestions  as  a  general  basis  which  may  be 
added  to  and  modified  in  such  ways  as 
the  individual  community  may  desire : 

As  a  preface  to  the  statement  of  sug¬ 
gested  plan,  the  following  excerpts  are 
quoted  from  the  official  report  of  the 
President’s  Conference  on  Unemploy¬ 
ment,  held  in  Washington,  September 
26th  to  October  13th,  1921 : 

“The  greatest  area  for  immediate  re¬ 
lief  of  unemployment  is  in  the  construc¬ 
tion  industry,  which  has  been  artificially 
restricted  during  and  since  the  war. 

There  are  three  outstanding  factors  in 
the  building  and  construction  situation 
which  have  the  greatest  bearing  on  the 
resumption  of .  construction  activities. 
They  are  financing,  material  costs,  and 
labor  costs.  These  factors  present  ques¬ 
tions  which  cannot  be  settled  in  a  na¬ 
tional  way;  they  must  be  investigated  by 
those  interested  in  each  community  for 
itself.  The  questions  are: 

(a)  Can  the  prospective  investor  fin¬ 
ance  the  operation  at  a  reasonable  cost ? 

(b)  Does  the  cost  of  construction  ma¬ 
terials  to  the  prospective  investor  proper¬ 


ly  represent  the  reduction  which  has  been 
made  in  the  wholesale  prices ? 

(e)  Is  labor  in  the  particular  locality 
working  at  fair  rates  and  giving  fair 
value  in  the  quantity  and  quality  of  work 
done? 

Money- must  be  made  available  on  rea¬ 
sonable  terms  and  in  reasonable  volume 
and  free  from  demands  for  bonuses  and 
commissions  of  a  questionable  charac¬ 
ter. 

In  many  instances  retailers  of  con¬ 
struction  materials  have  not  yet  followed 
the  reduction  of  manufacturers  and 
wholesalers  in  their  resale  prices.  This 
is  an  important  subject  to  be  taken  up 
locally  in  each  community.  The  retailers 
must  be  shown  the  necessity  of  bringing 
their  prices  to  local  buyers  down  to  a 
point  consistent  with  the  reductions  made 
in  wholesale  prices,  after  taking  into 
consideration  increases  in  freight  rates 
or  legitimate  increases  in  cost  which  ex¬ 
ist  in  other  directions. 

Labor : 

This  can  not  be  regulated  by  national 
action.  The  cost  of  living,  rentals,  and 
working  conditions  differ  in  various  com¬ 
munities,  where  fair  wage  adjustments 
have  not  been  made,  construction  is  held 
up.  Such  conditions  should  be  dealt  with 
fairly  and  frankly  between  employer  and 
workmen  and  reasonable  readjustments 
promptly  made. 

Approaching  this  subject,  we  believe 
that  the  employer  should  not  permit  the 


wage  of  his  workmen  to  go  below  that 
point  at  which  it  not  only  provides  suffi¬ 
cient  income  to  take  care  of  the  neces¬ 
sities  of  life,  but  also  enough  to  enable 
the  famly  to  educate  the  children  pro¬ 
perly  ;  to  provide  reasonable  comforts 
and  conveniences  ;  and  to  permit  system¬ 
atic  savings,  even  though  small.  In  the 
comparison  of  wages  for  building  arti¬ 
sans  with  those  of  other  industries  due 
allowance  should  be  made  for  seasonal 
unemployment. 

The  wbrkman,  on  the  other  hand, 
should  deliver  maximum  production  with 
proper  interest  in  the  welfare  of  the 
business  out  of  which  his  wages  are  paid 
and  should  eliminate  restrictions  and 
measures  which  tend  to  interfere  with 
his  production  or  with  the  production  of 
others.  The  stoppage  of  work  from  jur¬ 
isdictional  controversies  in  the  construc¬ 
tion  industry  should  be  permanently 
abandoned  as  detrimental  to  the  public 
welfare. 

The  continuation  of  unfair  practices 
;s  a  factor  contributing  to  high  costs  in 
some  localties. 

Notwithstanding  the  improvements 
which  have  been  taken  place  in  some  in¬ 
stances  with  respect  to  the  practices  in 
the  industry,  it  is  apparent  that  there 
still  exist  tdtde  abuses,  waste,  and  un¬ 
necessary  expense.  It  is  a  first  essential 
of  the  proper  development  of  the  con¬ 
duction  industry  on  a  sound  basis  that 
all  practices  which  unnecessarily  retard 
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the  work  or  add  to  its  cost  should  be 
immediately  discountenanced  and  aban¬ 
doned,  if  the  confidence  of  the  public 
is  to  be  fully  restored.” 

Suggested  Plan  for  Community  Con¬ 
struction  Conferences 

Based  upon  the  conclusions  quoted 
above,  each  Community  is  urged  to  give 
careful  consideration  to  its  own  situa¬ 
tion  with  regard  to  construction  and  to 
set  up  the  necessary  machinery  and  get 
it  in  motion  as  promptly  as  possible 
along  the  following  general  lines : 

The  Local  Chamber  of  Commerce  or 
other  impersonal  and  impartial  local  com¬ 
mercial  organizations  should  be  called  up¬ 
on  to  appoint  a  local  committee  on  con¬ 
struction  development,  which  committee 
should  fairly  represent  the  various  im¬ 
portant  elements  in  the  construction  field 
and  should  have  on  it  at  least  one  rep¬ 
resentative  who  might  fairly  be  con¬ 
sidered  to  represent  the  Public.  All 
members  of  the  committee  should  be  men 
unquestioned  standing  in  the  community, 
who  are  known  to  be  fair  and  reasonable 
in  their  attitude  and  in  whom  the  Public 
can  have  entire  confidence.  It  should 
largely  be  made  up  of  men  who  are  fa¬ 
miliar  with  the  construction  interests  and 
who  will  devote  the  time  necessary  to 
the  carrying  on  of  this  work.  The  Com¬ 
mittee  should  proceed  with  the  idea  that 
they  are  planning  sound  operations,  not 
for  the  next  few  months  only  but  for  a 
period  of  years,  in  order  that  greater 
stability  may  be  brought  into  *the  indus¬ 
try.  In  this  connection,  the  following 
is  quoted  from  the  official  report  of  the 
President’s  Unemployment  Conference 
previously  referred  to : 

“The  business  cycle  is  marked  by  peak 
periods  of  boom  between  valleys  of  de¬ 
pression  and  unemployment.  The  peak 
periods  of  boom  are  times  of  speculation, 
over-expansion,  extravagance  in  living, 
relaxation  in  effort,  wasteful  expenditure 
in  industry  and  commerce,  with  conse¬ 
quent  destruction  of  capital.  The  valleys 
are  marked  'by  business  stagnation,  un¬ 
employment  and  suffering.  Both  of  these 
extremes  are  vicious,  and  the  vices  of  the 
one  beget  the  vices  of  the  other.  It  is 
the  wastes,  the  miscalculations,  and  the 
maladjustments  grown  rampant  during 
booms  that  make  inevitable  and  painful 
process  of  liquidation.  The  most  hopeful 
way  to  check  the  losses  and  misery  of 
depression  is  therefore  to  check  the 
feverish  extremes  of  'prosperity.’  ” 

The  members  of  the  Committee  must 
start  with  open  minds.  A  representative 
of  any  one  proup  must  not  start  with  the 
idea  that  his  sole  function  is  the  collec¬ 
tion  and  presentation  of  evidence  in 
defense  of  the  group.  It  is  possible  that 
certain'  bad  practices  are  followed  by  a 
small  percentage  of  certain  groups  and 
if  each  group  will  try  to  eliminate  these 
practices,  much  progress  will  be  made. 


This  Committee  cannot  accept  as  facts 
the  statistics  collected  by  interested  par¬ 
ties  in  their  attempts  to  prove  their  cases, 
but  must  verify  all  evidence  of  that  kind 
submitted. 

The  Committee  must  be  organized  to 
do  the  work  before  it.  It  will  need  a 
Chairman,  a  Vice-Chairman  and  a  Sec¬ 
retary,  besides  committees  and  probably 
sub-committees  to  perform  certain  work. 
In  one  locality  they  have  the  following 
committees:  1.  Executive  or  Planning 
Committee;  2.  Survey  Committee;  3. 
Building  Committee ;  4.  Materials  Com¬ 
mittee  ;  5.  Labor  Committee ;  6.  Financial 
Committee. 

The  Planning  Committee  should  con¬ 
sist  of  say  seven  members,  at  least  one 
from  each  of  the  other  Committees.  It 
might  be  well  to  have  representatives 
from  each  interest  or  group  on  the  com¬ 
mittee.  The  committee  should  outline 
the  work  along  broad  lines  and  co-ordi¬ 
nate  the  work  of  all  other  committees. 
It  is  neither  to  limit  the  scope  of  the 
work  of  any  one  of  the  other  commit¬ 
tees.  Nor  is  it  to  limit  the  amount  of 
work  to  be  done  unless  such  work  is  al¬ 
ready  being  done  by  one  of  the  commit¬ 
tees.  In  the  early  stages  it  might  be 
well  for  all  publicity  to  originate  from  the 
Planning  Committee. 

The  Survey  Committee  should  deter¬ 
mine  the  conditions  as  they  exist  in  the 
District.  The  composition  of  .this  Com¬ 
mittee  should  be  such  that  the  services 
of  those  who  are  acquainted  with  condi¬ 
tions  in  various  sections  of  the  city  are 
included,  and  the  membership  should  con¬ 
tain  at  least  two  persons  who  are  exper¬ 
ienced  in  analytical  work.  This  Commit¬ 
tee  must  receive  the  co-operation  of  all 
the  Federal,  Governmental,  State  or 
Municipal  agencies  in  the  District  and 
make  a  report  to  the  Planning  Commit¬ 
tee  or  to  the  full  Committee  before  any 
constructive  program  is  determined  on. 
The  findings  of  this  Committee  will,  to 
a  large  extent,  indicate  the  troubles  and 
possible  remedies. 

The  Committee  should  at  once  proceed 
to : 

1.  Analyze  the  local  needs  for  construc¬ 
tion  and  maintenance  work  of  all  kinds 
requiring  funds,  materials  and  labor. 
What  are  the  normal  building  require¬ 
ments  to  take  care  of  growth  of  vicinity? 
How  many  homes,  hotels,  hospitals,  of¬ 
fice  buildings  are  needed  to  make  up  for 
years  of  reduced  building  activities? 
What  is  the  extent  of  housing  shortage? 
What  kind  of  houses  are  needed?  How 
many  buildings  whose  occupants  must 
find  other  accommodations  are  destroyed 
each  year  by  fire  or  demolished  to  make 
way  for  improvements?  How  many 
buildings  need  to  be  rehabilitated  or  re¬ 
placed?  What  is  extent  of  overcrowding? 
How  many  buildings  and  homes  need  new 
roofs,  sanitary  facilities,  electric  wiring, 


papering,  painting  etc.  ?  How  much  city 
paving  needs  to  be  redone,  how  many 
bridges  and  other  structures  are  in  a 
dangerous  condition,  etc.  ?  Has  the  city 
a  well  planned  program,  of  school  build¬ 
ing  and  rebuilding,  of  paving  and  repav¬ 
ing,  and  other  public  works  over  a  period 
of  years  ?  Do  the  building  codes  and  laws 
conform  to  the  recommendations  of  the 
National  Building  Code  Committee  and 
the  Board  of  Fire  Underwriters?  These 
and  many  other  questions  which  will  sug¬ 
gest  themse.lves  will  need  to  be  answered. 

2.  Learn  how  much  of  this  work  is 
actually  ready  to  get  under  way. 

3.  Ascertain  why  any  necessary  or  de¬ 
sirable  work  is  being  held  back. 

4.  If  it  is  being  held  back  on  account 
of  inability  to  finance,  because  of  the 
high  cost  of  money  or  reluctance  of  fin¬ 
ancial  interests  to  advance  funds  for  con¬ 
struction,  the  Financial  Committee  should 
hold  conferences  with  representatives  of 
local  banking  and  other  interests  from 
whom  funds  should  be  forthcoming  and 
work  out  plans  of  relieving  the  situation. 
Money-  must  be  made  available  on  reason¬ 
able  terms  and  in  reasonable  volume  and 
free  from  demands  for  bonuses  and  com¬ 
missions  of  a  questionable  character. 

5.  If  work  is  being  delayed  because 
of  high  building  material  cbsts  the  Ma¬ 
terial  Committee  should  hold  confer¬ 
ences  with  supply  people  to, 

(a)  Determine  if  current  local  prices 
properly  reflect  reductions  in  wholesale 
prices  after  allowing  for  increased 
freight  rates  and  other  advanced  costs. 

(b)  If  they  do  not  the  Committee 
should  use  every  proper  effort  to  bring 
local  prices  down  to  a  correct  level. 

(Continued  on  page  292) 
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Residences  (33),  Sixth,  Seventh,  Courtland 
and  Annberry  streets,  $114,000.  Architect, 
private  plans.  Owner,  Max  Chipin,  1024  Rock¬ 
land  street,  Philadelphia.  Brick,  2  stories, 
28X23  feet  and  18x31  feet,  slag  roof,  pine  and 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  will  build. 

Residence  (alts.),  1217-19-21  Dawson  street, 
Philadelphia,  $2,000..  Architect,  private  plans. 
Owner,  0.  O.  Struse  Estate,  Cresson  and  Shurs 
Lane,  Philadelphia.  General  alterations.  Own¬ 
ers  will  build. 

Store  and  Offices  (alts,  and  add.),  Orthodiox 
and  Frankford  avenue.  Architect,  Edward 
Sehoeppe,  316  South  Fifteenth  street.  Owner, 
W.  Thomas,  on  premises.  Brick,  2  and  3  sto¬ 
ries,  26x80  feet,  slag  roof,  maple  and  compo¬ 
sition  floors,  hot  water  heat,  electric  light, 
flush  bulks.  Architect  taking  bids  due  May 
5  th. 

Theatre  and  Office  Building,  Southwest  Cor¬ 
ner  Sixteenth  and  Market  streets.  Architect, 
Thomas  W.  ‘Lamb,  644  Eighth  avenue,  New 
York  City.  Owners,  Fox  Film  Corporation, 
126  West  Forty-sixth  street,  New  York  City. 
Brick,  granite,  cut  stone,  12  stories,  alternate 
16  stories.  Architect  taking  bids  due  May 
6th. 

Hotel,  North  side  of  Arch  street,  Fifteenth 
to  Sixteenth  street,  Philadelphia.  Architects, 
C.  F.  Neff  and  W.  L.  Plack,  Twelfth  and  Lo¬ 
cust  streets.  Owners,  Philadelphia  Hotel  Co., 
Samuel  J.  Hall,  care  of  architects.  Brick, 
stone  , steel,  concrete,  limestone  and  terra 
cotta,  25  stories,  will  contain  2,500  rooms, 
stores  on  first  floor,  electric  lighting,  steam 
heat,  tile,  marble  and  terrazzo,  elevators. 
Work  contemplated. 

Hotel  and  Stores,  Southeast  Corner  Fif¬ 
teenth  and  Chestnut  streets,  Philadelphia. 
Architects,  Hoffman  Henon,  Inc.,  Finance 
Building,  Philadelphia.  Owner,  Albert  M. 
Greenfield,  Fifteenth  and  Chestnut  streets. 
Brick,  steel,  concrete,  stone,  terra  cotta,  lime¬ 
stone.  Detailis(  undecided.  Plans  in  pro¬ 
gress. 

Apartment  House,  Southeast  Corner  Forty- 
second  and  Walnut  streets,  Philadelphia.  Ar¬ 
chitect,  Charles  E.  Oelschlager,  1615  Walnut 
street,  Philadelphia.  Owner,  J.  B.  Thompson, 
care  of  architect.  Brick,  concrete,  steel, 


terra  cotta  and  stone,  size  of  lot  115x175  feet. 
Preliminary  plans  in  progress. 

Store  and  Office  Building  (remodeling), 
1020  Chestnut  street.  Architect,  Philip  S. 
Tyre,  1509  Arch  street,  Philadelphia.  Own¬ 
ers,  Howarth  Co.,  on  premises.  General  re¬ 
modeling.  Plans  in  progress. 

Residences  (9)  (semi-detached),  West  Up- 
sal  street,  Germantown,  Philadelphia.  Archi¬ 
tect,  Thomas  B.  Lippincott,  11  South  Six¬ 
teenth  street.  Owner,  Franklin  C.  Scheid, 
4131  hforth  Bread  street.  Tapestry  brick,  3 
stories,  16X52  feet,  tile  and  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  lighting, 
tile  work.  Owner  is  taking  sub-bids. 

Store  and  Apartments  (2),  211-13  South 
street.  Architect,  William  L.  Charr,  149  South 
Fourth  street,  Philadelphia.  Owner,  Morris 
Feinberg,  213  South  street,  Philadelphia. 
Brick  and  steel,  2  stories,  28x153  feet,  slag 
roof,  hardwood  floors,  hollow  tile,  metal  ceil¬ 
ings  and  bulks,  iron  work,  store  fixtures,  hol¬ 
low  metal  sash,  rolled  steel  skylights,  tile  and 
marble,  metal  lath,  steam  heat,  electric  light¬ 
ing.  Plans  in  progress. 

Club  House,  site  not  yet  selected.  Archi¬ 
tect,  M.  Capobianca,  778  oSuth  Seventh  st., 
Philadelphia.  Owners,  Leonardo  Di  Vinci 
Club,  404  South  Broad  street.  Details  unde¬ 
cided.  Work  contemplated. 

Store  and  Residence,  777  Germantown  ave¬ 
nue.’  Architect,  M.  Capobianca,  778  South 
Seventh  street,  Philadelphia.  Owner,  G. 
Smith,  777  South  Seventh  street.  Brick,  3 
stories,  40x32  feet,  slag  roof,  pine  floors, 
metal  lath,  hot  water  heat,  electric  light,  tile' 
work.  Plans  in  progress. 

Arcade  Building,  Broad  and  Germantown 
avenue.  Architect,  W.  Frisbey  Smith,  1345 
Arch  street,  Philadelphia.  Owners,  Beidler  & 
Rinck,  2810  Germantown  avenue.  Henry  P. 
Schneider,  3713  Old  York  road,  is  figuring. 

Residences  (alts.),  1310  South  Fifty- third 
street,  Philadelphia.  Architect,  Francis  P. 
Canavan,  7032  Greenway  avenue.  Owner,  A. 
R.  Kinney,  on  premises.  Carpentry,  mill  work, 
plumbing,  painting,  glazing,  electric  work. 
Architect  taking  bids. 

Church  (alts,  and  add.),  Overbrook,  Phila¬ 
delphia.  Architects,  Thomas,  Martin  &  Kirk¬ 
patrick,  Otis  Building.  Owners,  St.  Paul’s 


Memorial  Church,  Overbrook,  Pa.  Architects 
have  received  bids. 

Residence,  Arrott  and  Pilling  streets,  Phila¬ 
delphia.  Architects,  Lachman  &  Murphy, 
Drexel  Building,  Philadelphia.  Owner,  Robert 
Lawson,  4665  Paul  street,  Philadelphia.  Brick 
and  stucco  or  stone,  2 y2  stories,  20x40  feet, 
slate  roof,  hot  water  heat,  electric  light,  tile 
work.  Architects  have  received  bids. 

Residence  (alts,  and  add.),  Overbrook,  Phil¬ 
adelphia.  Architect,  C.  A.  Ziegler,  1309  Lo¬ 
cust  street,  Philadelphia.  Owner,  Fred  R. 
Rakestraw,  Overbrook,  Philadelphia.  Stone, 
2 *4  stories,  24x20  feet,  slate  roof,  oak  and 
pine  floors,  heating  extension,  electrie  light, 
metal  lath,  tile  work,  iron  work.  Architect 
taking  bids  due  May  3rd  at  noon. 

Residences  (23),  3211  to  3253  North  Mar- 
ston  street,  $4,000  each.  Architect,  private 
plans.  Owner,  Morris  L.  Miller,  Allegheny 
avenue  and  Marston  street.  Brick,  2  stories, 
14x24  feet  and  10x14  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electrie  light,  tile 
work.  Owner  will  build. 

Residences  (4),  Southeast  Corner  Fifty-sev¬ 
enth  and  Woodland  avenue,  $16,000.  Archi¬ 
tect,  private  plans.  Owners,  Joseph  Weiner 
&  Potter,  524  Fernon  street.  Brick,  2  stories, 
18x30  feet,  (2)  16x63  feet  and  18x54  feet, 
slag  roof,  hot  water  heat,  electric  light,  oak 
and  pine  floors.  Owners  will  build. 

Residences  (11),  Winston  street,  South  of 
Willow  Grove  avenue,  $7,000  each.  Archi¬ 
tects,  Walker  &  Carswell,  Bryn  Athyn,  Pa. 
Owner,  William  L.  Clausen,  8018  Germantown 
avenue.  Hollow  tile,  brick  and  stueco,  3  sto¬ 
ries,  21x87  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  will  build. 

Armory  and  Recreation  Building,  Corinth¬ 
ian  and  Girard  avenues.  Architect,  J ohn  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Girard  College,  on  premises. 
Plans  in  progress.  Toq  early  for  details. 

Girard  Piers,  Nos.  5  and  3,  North  Delaware 
■t  River,  Philadelphia.  Owners,  Bureau  of 
Wharves,  Docks  and  Ferries,  Bourse,  Phila¬ 
delphia.  Conneen  Const.  Co.,  10  South  Eight¬ 
eenth  street,  Philadelphia,  are  taking  sub-bids 
on  brick  work,  cut  stone,  plastering,  mill 
work,  metal  lath,  due  as  soon  as  possible. 

Residence,  Oak  Lane,  Philadelphia.  Archi¬ 
tects,  Lachman  &  Murphy,  Drexel  Building, 
Philadelphia.  Owner,  Ralph  K.  Meyerhoff, 
care  of  architects.  Architects  taking  bids  due 
May  4th  Stone,  2 y2  stories,  40x30  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  iron  work. 

Bungalow  and  (2)  Residences;  Bungalow, 
Millett  street,  West  of  Dittman  street,  and 
(2)  Residences,  Jackson  street,  East  of  Mil¬ 
lett  street,  $12,000.  Owner,  W.  W.  Anstine, 
1218  Filbert  street,  Philadelphia.  Brick, 
frame,  1  and  2  stories,  24x33  feet,  12x6  feet 
and  15x36  feet,  14x6 %  feet,  slate  and  shingle 
roof.  Owner  will  build. 

Garage,  710  Delaney  street,  $2,000.  Archi¬ 
tect,  private  plans.  Owner,  Mrs.  H.  Gibson, 
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709  Pine  street,  Philadelphia.  Brick,  1  story, 
21x75  feet,  slag  roof,  cement  floors,  electric 
light.  Owner  will  build. 

Building,  454-458  North  American  street, 
Philadelphia.  Architect,  T.  A.  Stoutenbourgh, 
1509  Champlost  street.  Owner,  Bernard  A. 
Pineus,  care  of  architect.  Brick,  cut  stone 
and  steel,  3  stories,  48x100  feet,  composition 
roof,  composition  and  concrete  floors,  hollow 
tile,  waterproofing,  iron  work,  cork  insulation, 
rolled  steel  sash  and  skylights,  electric  light. 
Architect  has  received  bids. 

Residence  (alts.),  Eleventh  and  Wyoming 
avenue,  Philadelphia.  Architect,  Frank  V. 
Nickels,  225  South  Sydenham  street.  Own¬ 
er,  name  withheld.  Cement  work,  brick  work, 
painting,  glazing,  plate  glass,  electric  light¬ 
ing,  tile  and  iron  work.  Architect  has  re¬ 
ceived  bids. 

Office  Building,  Eighth  and  Appletree 
streets,  Philadelphia.  Architects,  Magaziner 
&  Eberhard,  60‘3  Chestnut  street.  Owner, 
Samuel  Faveson,  237  North  Sixth  street,  Phil¬ 
adelphia.  Brick,  steel,  concrete  and  terra 
cotta.  Architects  taking  bids  due  May  8th. 

Stores  and  Residences  (2),  2508-10  Lehigh 
avenue,  Philadelphia.  Architect,  William  B. 
Fowenthal,  1208  Chestnut  street,  Philadelphia. 
Owner,  George  Mondschein,  on  premises. 
Brick,  terra  cotta  and  steel,  carpentry,  mill 
work,  slag  roof,  cement  work,  plumbing,  plas¬ 
tering,  hardware  (heating  and,  lighting  re¬ 
served).  Architect  has  received  bids. 

Church,  Tioga  and  F  streets,  Philadelphia. 
Architect,  H.  W.  Castor,  Stephen  Girard 
Building,  Philadelphia.  Owners,  St.  Philip’s 
Methodist  Episcopal  Church,  on  premises. 
Stone  and  steel,  1  story,  103x59  feet,  slate 
roof,  maple  floors,  metal  lath  and  ceilings, 
waterproofing,  iron  work,  bond,  vapor  heat, 
electric  light.  Architect  taking  bids  due  May 
9th. 

Residences  (16),  Wynnefield,  Philadelphia. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street.  Owner,  William  F.  Field,  Fifty-fourth 
and  Susquehanna  avenue.  Stone  and  brick, 
3  stories,  16x48  feet,  slate  and  slag  and  tin 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  and  marble  work,  garages, 
20x22  feet.  Plans  in  progress.  , 

Bungalow,  Roxborough,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  J.  H.  Clev¬ 
enger,  43'28  Lauriston  street,  Roxborough. 
Stone,  1%  stories,  45x43  feet,  crushed  slate 
shingle  roof,  hardwood  -and  pine  floors,  hot 
water  heat,  electric  lighting.  Owner  has  re¬ 
ceived  bids. 

Theatre  (remodeling),  4817  North  Broad 
street,  Philadelphia.  Architects,  Andrew  J. 
Sauer,  Inc.,  Denckla  Building,  Philadelphia. 
Owners,  Hunt’s  Theatres,  Inc.,  1220  Vine 
street,  Philadelphia.  General  remodeling. 
Plans  in  progress. 

Home  Building,  Broad  and  Ontario  streets, 
Philadelphia.  Architects,  Ballinger  Co., 
Twelfth  and  Chestnut  streets,  Philadelphia. 
Owners,  Masonic  Home  of  Pennsylvania,  on 
premises.  Brick,  concrete,  steel  and  lime¬ 
stone,  3  stories  and  basement,  180x160  feet, 
s-ize  of  entire  lot,  irregular  shape  building. 
Architects  will  be  ready  for  bids  in  four 
weeks. 

Residence  (alts.),  322  South  Sixteenth 
street,  Philadelphia.  Architect,  William  B. 
Lowenthal,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Dr.  M.  V.  Leos,  care  of  archi¬ 
tect.  Offices  and  waiting  rooms  on  first  floor, 
general  alterations  to  entire  three-  and  four- 


story  building,  marble  front,  tile  and-  mar¬ 
ble  work,  electric  lighting,  heating  exten¬ 
sions,  hardwood  floors.  Will  be  ready  for 
bids  in  one  week. 

Swimming  Pool  and  Bath  House,  Cotton  and 
Station  streets.  Architect,  John  P.  B.  Sink- 
ler,  1211  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Department  of  Public  Welfare,  Bureau 
of  Recreation,  595  City  Hall,  Philadelphia. 
Brick  and  steel,  1  story,  95x90  feet,  slate  and 
slag  roof,  cement  floors,  waterproofing  and 
dampproofing,  terra  cotta,  iron  work,  steel 
doors,  hollow  metal  skylights.  Low  bidders: 
T.  J.  &  J.  R.  Whelan,  Seventeenth  and  Sum¬ 
mer  streets,  $22,844;  Monaghan  &  Fosse,  Inc., 
3016  Chestnut  street,  $28,975.  Electric,  Walk- 
er  &  Kapler,  531  Chestnut  street,  $953.  Plumb¬ 
ing,  Bulman  Brothers,  Fifth  and  Cumberland 
streets,  $4,366. 

Welfare  Building,  Belfield  Playground, 
Twenty-first  and  Chew  streets.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street, 
Philadelphia.  Owners,  Department  of  Public 
Welfare  , Bureau  of  Recreation,  B.  H.  War- 
burton,  Director,  695  City  Hall,  Philadelphia. 
Improvement,  alterations,  including  plumbing, 
heating  and  electric  work.  Owners  taking 
bids  due  May  4th  at  noon. 

Church,  Northeast  Corner  Sixtieth  and  Mas¬ 
ter  streets,  Philadelphia.  Architects,  Heaeoek 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Calvin  Presbyterian  Church,  on  prem¬ 
ises.  Stone  and  steel,  2  stories,  90x100  feet, 
slate  roof,  composition,  pine  and  maple  floors, 
electric  light,  plumbing,  iron  work  (heating 
and  ventilating  reserved).  Architects  taking 
bids  due  May  4th. 

Residences  and  Garages  (8),  Paschall  ave¬ 
nue,  West  of  Sixty-fourth  street,  $33,000.  Ar¬ 
chitect,  private  plans.  Owner,  R.  G.  C.  Young, 
6228  Woodland  avenue,  Philadelphia.  Brick, 
2  stories,  16x40  feet,  slag  roof,  oak  -and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (6),  5026-36  Saul  street,  Phila¬ 
delphia,  $6,000  each.  Architect,  private  plans. 
Owners,  George  R.  Osborne  &  Son,  5014  Saul 
street,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (6),  Walter  street,  West  of  Ris¬ 
ing  Sun  avenue,  $4,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  Michael  Steven,  916  St. 
Vincent  street,  Philadelphia.  Frame,  2  sto¬ 
ries,  16x42  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (5),  Dyre  street,  West  of  Leiper 
street,  $29,000.  Architect,  private  plans. 
Owners,  George  R.  Osborne  &  Son,  5014  Saul 
street,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (4),  East  side  American  street, 
South  of  Olney  avenue,  $4,500  each.  Archi¬ 
tect,  private  plans.  Owner,  William  Ingram, 
5011  North  Sixth  street,  Philadelphia.  Brick, 
2  stories,  16x40  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (13)  and  Store  and  Residence 
(1),  D  street,  South  of  Rockland  street,  $3,750 
each.  Architect,  private  plans.  Owners,  C. 
Kiely  &  Sons,  312  West  Seymour  street,  Phil¬ 
adelphia.  Brick,  2  stories,  is^xSS  feet,  13x10 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owners  will  build. 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  s  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 
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Residences  (18),  Warrington  avenue,  West 
of  Fifty-second  street,  $5,000  each.  Archi¬ 
tect,  private  plans.  'Owner,  .S.  H.  Bailey  Mer¬ 
cer,  4901  North  Seventeenth  street.  Brick,  2 
stories,  15x28  feet,  ’12%xH3  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  tile  work. 
Owner  will  build. 

Stores  and  Apartments  (2),  Northeast  Cor¬ 
ner  Fifty-third  and  Cedar  avenue.  Architect, 
J.  S.  Fuller,  1537  Chestnut  street.  Owner, 
Simon  Kaplan,  243  South  Sixty-second  street. 
Brick,  3  stories,  29x50  feet,  slag  roof,  hard¬ 
wood  and  pine  floors,  metal  lath,  hot  water 
heat,  electric  light,  tile  work,  iron  work, 
structural  steel.  Owner  will  build. 

Residences  (30),  Louden  street;  West  of  D, 
$3,000  each.  Architect,  private  plans.  Own¬ 
er,  William  B.  Davenport,  1315  Colwyn  street, 
Philadelphia.  Brick,  2  stories,  15x28  feet, 
11x10  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Shop,  3244  Germantown  avenue,  $2,600.  Ar¬ 
chitect,  private  plans.  Owner,  J.  Charles 
Yundt,  301  Tabor  road,  Philadelphia.  Brick, 
1  sttfty,  16x84  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Owner  will  build. 

Dye  House,  South  side  Ontario  street,  West 
of  Belgrade  street,  $7,500.  Architect,  private 
plans.  Owner,  John  B.  Connor,  602  East  In¬ 
diana  avenue,  Philadelphia.  Brick,  1  and  2 
stories,  100x67  feet,  35x67  feet,  slag  roof,  ce¬ 
ment  floors,  electric  light.  Owner  will  build. 

Moving  Picture  Theatre  (add.),  1638  Point 
Breeze  avenue,  $8,000.  Architect,  Charles  F. 
Schaef,  2203  South  Twenty-fourth  street, 
Philadelphia.  Owner,  H.  K.  Bader,  North¬ 
east  Corner  Broad  and  Arch  streets.  Brick, 
1  story  add.,  18x100  feet,  slag  roof,  cement 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (5),  6512-20  Woodland  avenue, 
$5,500.  Architect,  private  plans.  Owner,  A. 
Singer,  Sixty-fifth  and  Woodland  avenue, 
Philadelphia.  Brick,  2  stories,  16x40  feet, 
12x13  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  "heat,  electric  light.  Owner  will  build. 

Residences  (2),  South  side  Disston  street, 
West  of  Cottage  street,  $4,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Roy  H.  Lippin- 
cott,  1306  West  Ontario  street,  Philadelphia. 
Brick,  2  stories,  16x42  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garage,  West  side  Ridge  avenue,  North  of 
Lancaster  avenue,  $7,500.  Architect,  private 
plans.  Owner,  Walter  Smith,  5293  Ridge  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  irregular 
size,  slag  roof,  cement  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (10),  Broad  street,  South  of  Me- 
dary  street,  $46,000.  Architect,  private  plans. 
Owners,  Joseph  T.  &  A.  E.  Janke,  6295  North 
Broad  street.  Brick,  2  stories,  16x74  feet  and 
16  feet  8  inches  x  30  feet,  13  feet  8  inches  x 
44  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work,  metal 
lath.  Owner  will  build. 

Residences  (6),  McCallum  street  and  Mt. 
Airy  avenue.  Architect,  private  plans.  Own¬ 
er,  name  withheld.  Brick,  2%  stories,  20x30 
feet,  slate  roo'f,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Samuel 
Harting  &  Son,  20  East  Johnson  street,  tak¬ 
ing  sub-bids  due  May  5th. 

Bakery  (add.),  Knorr  street  and  Torresdale 
avenug,  Philadelphia.  Architect,  J.  Frank 
Clark/ 23  South  Sixteenth  street,  Philadelphia. 


Owner,  B.  Nason,  on  premises.  Brick,  1  story 
and  basement,  30x30  feet,  slag  roof,  concrete 
and  pine  floors,  electric  lighting.  Architect 
will  be  ready  for  bids  May  3rd. 

Recreation  Centre,  Wakeling,  Dyre,  Rutland 
and  Large  streets.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street.  Owners,  De¬ 
partment  of  Public  Works,  Bureau  of  Recrea¬ 
tion,  216  City  Hall,  Philadelphia.  Comfort 
buildings  (2),  brick,  1  story,  28x38  feet,  Bar¬ 
rett  roof,  cement  floors,  grandstand,  concrete, 
157  feet  Jong,  running  track,  cut  stone,  bronze 
work,  metal  weather  strips,  bond,  iron  work, 
carpentry,  mill  work,  painting,  glazing,  hard¬ 
ware  , grading,  soil,  gravel.  Lowest  bidders: 
George  H.  Evans,  Inc.,  109  North  Thirteenth 
street,  $51,058;  Mitchell  Brothers,  2125  Race 
street,  $52;458. 

Store  (alts,  and  add.),  1629  Point  Breeze 
avenue,  $2,800.  Architect,  private  plans. 
Owner,  M.  Lisse,  603  Wolf  street.  Brick,  2 
stories,  10x10  feet,  slag  roo'f,  pine  floors,  elec¬ 
tric  lighting.  Owner  will  build. 

Store  (alts.),  Philadelphia.  Architect, 
Frank  V.  Nickels,  225  South  Sydenham  street, 
Philadelphia.  Owner,  name  withheld.  Baint- 
ing,  glazing,  plastering,  hardware,  plate  glass, 
electric  light,  metal  lath,  hollow  metal  sash. 
Architect  has  received  Rids. 

Garage,  West  side  of  Belfield  avenue,  above 
Courtland  street.  Architect,  Amos  W.  Barnes, 
10  South  Eighteenth  street,  Philadelphia. 
Owner,  name  withheld.  Brick,  slow  burning, 
1  story,  94x180  feet,  slag  roof,  cement  floors, 
roof  ventilators,  hollow  metal  skylights.  Plans 
in  progress.  Architect  will  be  ready  for  bids 
in  one  week. 

Apartments,  rear  of  6301  North  Park  ave¬ 
nue,  Philadelphia.  Architect,  Frank  V.  Nick¬ 
els,  225  South  Sydenham  street.  Owner,  name 
withheld.  Brick  and  cut  stone,  3  stories  and 
basement,  40x85  feet,  slate  and  slag  roof,  min¬ 
eral,  pine  and  oak  floors,  tile  and  marble, 
kalamein  doors,  bond,  iron  work  (heating, 
lighting  and  plumbing  reserved).  Revised 
plans  in  progress. 

Manufactory  (add.),  Bodine,  American  and 
George  streets.  Architect,  private  plans. 
Owners,  H.  Swoboda  &  Son,  Inc.,  1027  North 
Bodine  street.  Brick  and  steel,  2  stories, 
115x86  feet,  and  58x75  feet,  slag  roof,  ce¬ 
ment,  composition  and  maple  floors,  iron  work, 
floor  hardener  , rolled  steel  sash  and  skylights, 
fire  doors.  Owners  taking  bids  due  May  5th. 

Residence,  Northwest  Corner  Graver’s  Lane 
and  Navahoe  street,  Philadelphia.  Architect, 
H.  L.  Duhring,  1309  Locust  street.  Owner, 
M.  L.  Gehringer,  care  of  architect.  Stone, 
2 y2  stories,  58x31  feet,  slate  roof,  .oak  and 
pine  floors,  tile  and  iron  work  (heating,  light¬ 
ing  and  plumbing  reserved).  Architect  tak¬ 
ing  bids  due  May  4th  at  noon. 

Theatre  and  Office  Building,  Southwest  Cor¬ 
ner  Sixteenth  and  Market  streets.  Archi¬ 
tect,  Thomas  W.  Lamb,  644  Eighth  avenue, 
New  York  City.  Owners,  Fox  Film  Corpora¬ 
tion,  126  West  Forty-sixth  street,  New  York 
City.  Brick,  granite,  cut  stone,  12  stories, 
alternate  16  stories,  176x120  feet,  slag  roof, 
cement  and  pine  floors,  elevators,  waterproof¬ 
ing,  leaded  glass,  bronze  work,  iron  stairs 
and  work,  kalamein  and  hollow  metal  doors, 
theatre  skylights,  hollow  metal  sash,  tile,  mar¬ 
ble  and  terrazzo,  metal  lath  (structural  steel, 
plumbing,  heating  and  lighting  reserved).  Ar¬ 
chitect  taking  bids  due  May  6th. 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  S tract,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


Spruce  5951 

ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  717  Walnut  St.,  Phila. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  414# 


Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partitior 

WIRE  W 

Plion 


Partitions,  constructed  of  diamt 
sections  4  ft.  wide  by  8  ft.  hi| 
Window  and  Skylight  Guards 
frames,  using  fabri 
Let  us  know  your 

CYCLONI 


Office  and  Display  Rooms  :  1 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11 — Phone  2282  R 


Call  Jlaom.T3a.rc5L  1563 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  D REXEL  BUILDING  Di.trict  Manager. 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


3  and  Window  Guards 


)RK  OF  ALL  KINDS 

Lombard  *7438 

d  mesh  fabric,  built  in  standard  size 
.  Ready  to  set  up — interchangeable, 
built  with  channel — or  round — iron 
in  size  of  wire  and  mesh  desired, 
jquirements. 

FENCE  COMPANY 

South  7th  Street,  Philadelphia 


Window  Guards 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

HOOFING 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
:ll  of  their  co-operation. 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merlon  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

BUILDERS’  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell- Columbia  1200 


Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


1 'Better  “Business 

consists,  to  a  large  extent,  of 
efficient  service,  best  of  mate¬ 
rials,  promptness,  good  work¬ 
manship  and  courtesy. 

In  electrical  installations  we 
strive  to  combine  the  best  of 
business  principles  with:— 

“A  Fair  Price  and  Satisfactory  Service” 
If  you  are  interested  in  Bet¬ 
ter  Business — call  upon  us. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Saasom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Pace  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 

4725  Lancaster  Ave. 
Philadelphia 


for  that  little  repair 
job  or  Block 


New  Houses 


JAMES  SHAW 


5  2d  &  Woodland  Ave. 


WcDrill  Wells  and  Gst  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  d  Cambria  Sts. 

Phils.  Pa. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone- Walnut  4166  DHj|  ARFf  PHIA 

Keystone  Phone-Race  3760  rillLHULLrillH 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Nurses’  Home  and  Rebuilding  of  Green¬ 
house,  Thirty-fourth  and  Pine  streets,  Phila¬ 
delphia.  -Architect,  P.  H.  Johnson,  1713  San- 
som  streets,  Philadelphia.  Owners,  Depart¬ 
ment  of  Public  Health,  Bureau  of  Hospitals, 
C.  L.  Furbush,  Director,  584  City  Hall,  Phila¬ 
delphia.  Brick,  cut  stone,  steel  and  terra 
cotta*.  5  stories,  39x46  feet,  slag  roof,  grano¬ 
lithic  and  pine  floors,  hollow  tile,  metal  lath, 
roof  ventilators,  metal  weather  strips,  wa¬ 
terproofing,  iron  work  and  stairs,  marble  and 
terrazzo.  Contract  awarded  to  Mitchell 
Houseworth,  Inc.  ,2512  North  Twenty-seventh 
street.  Item  1,  $56*987;  2,  $1,347;  8,  $2,393. 

Two-Family  Dwelling  (add.),  4844  Frank- 
ford  avenue,  $5,000.  Architect,  private  plans. 
Owner,  David  L.  Woodberry,  on  premises. 
Brick,  2  stories,  16x11  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
and  marble  work,  metal  bulks,  plate  glass. 
Contract  awarded  to  Frank  E.  Wallace,  1220 
Chancellor  street. 

Residence  (alts,  and  add.),  807  South  Sec¬ 
ond  street,  $5,000.  Architect,  M.  A.  Bern¬ 
hardt,  721  Walnut  street,  Philadelphia.  Own¬ 
er,  I.  M.  Gerson,  815  South  Second  street. 
Brick,  1  story,  16x12  feet  and  3x15  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric  light¬ 
ing.  Contract  awarded  to  Nathan  Epstein, 
2221  North  Franklin  street. 

Residences  (4),  $4,100  each,  (1)  $4,400, 
Peachim  and  Markle  street,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  C.  H.  Maurer, 
4345  Main  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x27  feet,  12x8  feet,  and  2  stories, 
15x35  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  lighting.  Contract  award¬ 
ed  to  Brown  'Const.  Co.,  105  'Levering  street. 

Residence,  Williams  avenue,  West  of  Upsal 
street,-  $3,800.  Architect,  private  plans.  Own¬ 
er,  George  B.  Cramer,  Forrest  avenue,  Mt. 
Airy,  Philadelphia.  Brick,  2  stories,  18x128 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
W.  j.  Krewson,  Forrest  avenue  and  Johnson 
street,  Philadelphia. 

Store  and  Residence  (alts,  and  add.),  710 

North  Twenty- third  street,  $3,500.  Architect, 
private  plans.  Owner,  L.  Lipkin,  on  prem¬ 
ises.  Brick,  3  stories,  15x12  feet,  slag  roof, 
pine  floors,  electric.  Contract  awarded  to 
Morris  Yacknitz,  1202  North  Seventh  street. 

River  Wall,  Fairmount  Park,  Philadelphia. 
Owners,  Park  Commissioners,  127  City  Hall, 
Philadelphia.  Concrete  and  stone.  Contract 
awarded  to  Seeds  '&  Derham,  6314  Wissahick- 
on  avenue. 

Comfort  Building,  Cobb’s  Creek  Park,  Phil¬ 
adelphia.  Owners,  Park  Commissioners,  127 
City  Hall,  Philadelphia.  Brick,  1  story.  Con¬ 
tract  awarded  to  Parrell-iRoth  Const.  Co.,  122 
Diamond  street,  $5,000. 

Sunday  School  (alts.),  Germantown  and  Mt. 
Pleasant  avenues.  Architect,  private  plans. 
Owners,  Mt.  Airy  Presbyterian  Church,  care 
of  Rev.  John  Calhoun,  33  East  Mt.  Pleasant 
avenue,  Germantown.  Stone,  brick  and  terra 
cotta,  2  stories,  53x69  feet,  slag  roof,  pine, 
composition,  cement  and  linoleum  floors,  metal 
lath,  dampproofing,  steam  heat,  electric  Tight. 
Contract  awarded  to  T.  C.  Trafford,  1613  San- 
som  street. 

Residence,  East  side  of  Sixth,  North  of 
Chelten  avenue,  $9,500.  Architect,  private 
plans.  Owner,  William  M.  Ferguson,  1210 
Spring  Garden  street.  .  Brick,  3  stories,  26x30 
feet,  1  story,  14x8  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light, 
metal  lath,  tile  work.  Contract  awarded  to 


William  J.  Erwin,  3532  North  Fifteenth 
street. 

Warehouse,  412-16  South  Delaware  avenue, 
Philadelphia.  Architects,  Hoffman  Henon, 
Inc.,  Finance  Building,  Philadelphia.  Owners, 
Pennsylvania  Warehousing  Co.,  on  premises. 
Brick  and  steel,  8  stories,  78x120  feet,  slag 
roof,  concrete  and  wood  block  floors,  w-ater- 
proong,  iron  work,  floor  hardener,  bond,  hol¬ 
low  metal  doors,  copper  skylights,  rolled  steel 
sash  (heating,  elevators,  lighting  and  plumb¬ 
ing-reserved).  Contract  awarded  to  Turner 
Const.  Co.,  1718  Sans olm  street. 

Stadium,  Franklin  Field,  Thirty-fourth  and 
Spruce  streets,  $600*000.  Architects,  Day  & 
Klauder,  1416  Chestnut  street,  Philadelphia. 
Engineers,  Gavin  Haddon,  233  Broadway, 
New  York  City,  and  Horace  T.  Campion,  Otis* 
Building,  Philadelphia.  Owners,  University  of 
Pennsylvania,  Philadelphia.  Concrete,  steel, 
brick  and  cut  stone,  surrounding  870x390  feet, 
canvas  roof,  hollow  tile,  waterproofing,  mar¬ 
ble  and  terrazzo,  hollow  metal  sash,  bond, 
iron  work.  Contract  awarded  to  Turner 
Const.  Co.,  1713  Sansom  street. 

Office  Building,  Seventh  and  Chestnut 
streets,  Philadelphia.  Architects,  Magaziner 
&  Eberhard,  703  Chestnut  street,  Philadelphia. 
Owners,  Washington  Square  Realty  Co.,  care 
of  architects.  Brick,  granite  and  steel,  6  sto¬ 
ries  and  basement,  135x50  feet,  slag  roof,  ce¬ 
ment  and  maple  floors,  metal  lath,  elevators, 
waterproofing,  cement  work,  terra  cotta,  iron 
stairs,  iron  work,  bond,  copper  skylights,  fire 
doors,  tile,  marble  and  terrazzo  work.  Con¬ 
tract  awarded  to  Turner  Const.  Co.,  1713  San- 
som  street. 

Apartments  (alts,  and  add.),  2025  North 
Twenty-second  street,  $7,600.  Architect, 
Ruben  Beard,  2120  North  Lambert  street, 
Philadelphia.  Owner,  George  McElroy,  on 
premises.  Brick,  1  story  ,13*4x16  feet,  slag 
roof,  hardwood  and  pine  floors,  cement  work, 
plastering,  hot  water  heat,  electric  light,  tile 
wsrk,  sheet  metal  work.  Contract  awarded 
to  A.  S.  Shafer,  2122  South  Nineteenth  street. 

Church,  Southeast  Corner  Fifty-sixth  and 
Chester  avenue,  $200,000.  Architect,  private 
plans.  Owners,  Roman  Catholic  Church  of  the 
Blessed  Sacrament,  Rev.  James  T.  Higgins,  on 
premises.  Granite,  concrete,  brick  and  steel, 
slate  roof,  steam  heating,  electric  lighting, 
tile  and  marble  work.  Contract  awarded  to 
M.  Melody  &  Son,  1322  Race  street.  • 

Residences  (16)  (alts,  and  add.),  Uber,  be¬ 
tween  Ludlow  and  Ranstead  streets,  Philadel¬ 
phia.  Architect,  Spencer  Roberts,  10  South 
Eighteenth  street,  Philadelphia.  Owner,  Da¬ 
vid  Coons,  Hotel  Lorraine,  Philadelphia. 
Brick,  cut  stone,  carpentry,  mill  work,  plas¬ 
tering,  painting,  glazing,  slag  roof  (heating, 
lighting  and  plumbing  reserved).  Contract 
awarded  to  Frank  G.  Stewart,  1619  Sansom 
street. 

Factory,  Schillers  street,  between  Melvale 
and  Allen  streets.  Architects,  Ritter  &  Shay, 
North  American  Building.  Owners,  Nustone 
Products  Corporation,  3450  Richmond  street. 
Brick  and  steel,  1  story,  132x140  feet,  steam 
heat,  electric  light,  composition  roof,  cement 
floors,  hollow  tile,  roof  ventilators,  terra 
cotta,  iron  work,  floor  hardener,  bond,  nollow 
metal  sash,  rolled  steel  skylights,-  electric 
lighting.  Contract  awarded  to  J.  M.  Yard- 
ley,  1716  Sansom  street. 

Building  (alts,  and  add.),  630-3(2  Race 
street,  Philadelphia.  Architect,  E.  A.  Stop¬ 
per,  1507  Arch  street,  Philadelphia.  Owner, 
William  Frizlen,  145  North  Seventh  street, 
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Philadelphia.  Steel  and  brick,  2  and  3  sto- 
rie's'j  slag  roof,  concrete  and  pine  floors,  steam 
heat,  electric  light,  sheet  metal  work,  rolled 
steel  sash,  hollow  tile,  plumbing.  Contract 
awarded  t.o  W.  S.  Huntsberger,  145  North 
Seventh  'street. 

Residence  and  Store  (add.  and  alts.),  3720 
North  Broad  street,  $3,i600.  Architect,  pri¬ 
vate  plans.  Owner,  D.  Schorsch,  Seventeenth 
and  Erie  avenue,  Philadelphia.  Brick,  1  story, 
18x9  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Charles  H.  Shuster,  1950 
North  Watts  street. 

Residences  (add.  and  alts.),  2826-28  West 
York  street,  $3,000.  Architect,  private  plans. 
Owner,  Samuel  'Goss,  280'9  West  York  street, 
Philadelphia.  Brick,  1  and  2  stories,  6x27 
feet,  8x26  feet,  slag  roo'f,  yellow  pine  floors, 
hot  water  heat,  electric  light.  'Contract  award¬ 
ed  to  Joseph  Schlichtman,  2334  North  Thir¬ 
tieth  street. 

Garage  and  Shop,  Southeast  Corner  Wake¬ 
field  and  Collum  streets,  -$2,725.  Architect, 
private  plans.  Owner,  August  Rieffel,  43 
East  Garfield  street,  Philadelphia.  Brick,  2 
stories,  34x20  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Charles  D.  Land,  Twen¬ 
ty-eighth  and  Cambria  streets. 

Store  (add.),  Twenty-sixth  and  Titan 
streets,  $2,100.  Architect,  private  plans. 
Owner,  Hugh  Devlin,  1504  Potter  street. 
Brick,  1  story,  11x14%  feet,  concrete  roof, 
yellow  pine  floors.  Contract  awarded  to  H. 
P.  Pinkeelacker,  1612  McKean  street. 

esidence,  South  side  Lyons  avenue,  West 
of  Seventy-eighth  street,  $4,500.  Architect, 
private  plans.  Owner,  B.  Simpson,  935  Madi¬ 
son  avenue,  Philadelphia.  Brick,  2  stories, 
16x38x8  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  air  heat,  electric  light.  Contract 
^warded  to  George  S.  Roe,  6949  Saybrook  ave¬ 
nue. 

Residence,  7809-11  Ardleigh  street,  $6,500. 
Architect,  private  plans.  Owner,  William  H. 
Taylor,  3121  North  Taylor  street,  Philadel¬ 
phia.  Brick,  2  stories,  31%x40%  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Paul 
Brosz,  2511  West  Huntingdon  street. 

Building,  334  North  American  street, 
$2,000.  Owner,  Martin  Miller,  335  North 
American  street,  Philadelphia.  Fire  repairs, 
general  alterations.  Contract  awarded  to  Al¬ 
bert  Zellfelder,  151  South  Broad  street. 

Residences,  Northwest  Corner  Chew  and 
Gorgas  streets,  $12,000.  Architect,  private 
plans.  Owner,  Charles  A.  Boergeois,  Sixteenth 
and  Spring  Garden  streets.  Stone,  3  stories, 
37x37  feet,  19x23  feet,  slate  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  A.  S.  Touriscn,  Jr.,  7014 
Boyer  street. 

Store  and  Storage  Building,  Northwest  Cor¬ 
ner  Ninth  and  Federal  streets,  $3,900.  Ar¬ 
chitect,  private  plans.  Owner,  J.  Tirro,  1182 
South  Ninth  street,  Philadelphia.  Brick,  3 
stories,  14x35  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  A.  Cipriano,  937  Federal 
street,  Philadelphia. 

Garage,  Marshall,  South  of  Oxford  street, 
$3,200.  Architect,  private  plans.  Owner,  In¬ 
graham  Mfg.  Co.,  on  premises.  Brick,  1  story, 
26x74  feet,  slag  roof,  cement  floors,  electric 
lighting,  hot  water  heat.  Contract  awarded 
to  Harry  Gill,  Jr.,  2515  Germantown  avenue. 

Stores  (6),  Kensington  avenue  and  Hilton 
street,  Philadelphia.  Architect,  private  plans. 
Owners,  Charles  Devlin  &  Son,  on  premises. 
Brick  and  stone,  1  story,  50x92  feet,  slag 
roof,  pine  floors,  electric  light,  hot  water 
heat.  Contract  awarded  to  Harry  Gill,  Jr., 
2514  Germantown  avenue. 

Garage  (add.),  3909  Old  York  Road.  Archi¬ 
tect,  private  plans.  Owner,  George  W.  Lord 
Co.,  premises.  Brick,  1  story,  40x80  feet,  slag 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia. 


TRUSCON 


WATERPROOFING 

PASTE 


is  the  acknowledged  standard  integral  waterproofing  compound  for 
concrete  foundations  of  all  kinds.  Approved  by  architects  generally. 

Used  in  the  largest  building  opera¬ 
tions  throughout  the  country.  Mixed 
with  the  tempering  water,  it  confers 
powerful  water-repellent  properties  to 
concrete,  adds  to  the  compressive 
strength  and  is  permanent. 

Write  or  ’phone  for  booklet  ‘'Science  and 
Practice  of  Integral  Waterproofing.” 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 

’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 


WAREHOUSE  STOCK  IN  PHILADELPHIA 


FERRO-TITE 


Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cal, 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


. .  . . mmmmmmmOn  the  Ground  When  W  anted—~———mm 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  49*1 
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Lumber  for  Sale 
HOG  ISLAND 


250,000  Feet 
Oregon  Pine 

Large  Timbers 

16  x  16 
14  x  14 

(30  ft.  to  60  ft.  long ) 


For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


roof,  electric  light,  cement  floors.  Contract 
awarded  to  Harry  Gill,  Jr.,  2514  Germantown 
avenue. 

Country  Road  Improving.  Contracts  award¬ 
ed.  Cottage  street,  Tyson  to  Princeton,  and 
Gillespie  street,  Tyson  to  Princeton,  A.  J. 
Henderson,  Chew  and  Price  streets,  Philadel¬ 
phia.  Magee  street,  Rising  Sun  to  Oakley 
street,  $'2,107.75,  Curtis  Brothers,  Longshore 
street,  Tacony.  Mermaid  Lane,  McCallum  to 
Cherokee,  $5, ©92.40,  Thomas  L.  Flanagan,  531 
East  Girard  avenue,  Philadelphia. 

Redressed  Granite  Block  Repaving,  Ridge 
avenue,  Broad  to  Fairmount,  $1,627.69.  Con¬ 
tract  awarded  to  John  Meehan,  916  West  Da¬ 
kota  street.  Front  street,  Allegheny  to  Tioga, 
$21,571.50.  Green  Lane,  Silverwood  to  Mana- 
yunk  and  Rector  street.  Main  to  140  feet 
West  of  Tower,  $20,851.55.  Thomas  L.  Flana¬ 
gan,  531  East  Girard  avenue. 

Grading,  Paving  and  Repaving,  York  road, 
Broad  street,  north  to  75  feet  north  of  Spen¬ 
cer  street,  $40, 809.  Barber  Asphalt  Paving 
Co.,  Land  Title  Building,  Philadelphia. 

Improvement  of  Delaware  avenue,  from 
Laurel  street  to  Manderson  street,  $21,566.98. 
John  Meehan,  916  West  Dakota  street. 

Building  (add.),  3436-38  Market  street, 
$7,500.  Architect,  private  plans.  Owners, 
Hurloek  Brothers  Co.,  on  premises.  Brick,  3 
stories,  39x4114  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  Frank  G.  Eng¬ 
lish  &  Son,  1608  North  Carlisle. 

Building  (alts,  and  add.),  401-03  South 
Front  street,  $6,500.  Architect,  private  plans. 
Owner,  A.  Rabinowitz,  401  South,  Front  street, 
Philadelphia,  Brick,  2  stories,  16x21  feet, 
slag  roof,  oak  and  pine  floors.  Contract  award¬ 
ed  to  Silverman  Brothers,  932  Pine  street, 
Philadelphia. 

Residence  (add.  and  alts.),  3642  North 
Broad  street,  $6,000.  Owner,  Dr.  A.  A.  Gra- 
cey,  on  premises.  Brick,  1  story,  15%xl6  feet, 
slag  roof,  oak,  pine  floors,  tile  work.  Con¬ 
tract  _  awarded  to  J.  Y.  Loux,  Fifteenth  and 
Hunting  Park  avenue. 

Residence,  Gates  street  and  Ridge  avenue, 
$15,000.  Architect,  private  ,  plans.  Owner, 
Ernest  Barros,  480  Martin  street.  Brick,  2 
stories,  28x42  feet  and  28x13  feet,  slag  roof, 


oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  C.  M. 
Swartley  &  Son,  6835  Ridge  avenue. 

Residence,  Shawmont  and  Ridge  avenue, 
Philadelphia,  $6,500.  Architect,  private  plans. 
Owner,,  J.  R.  Christy,  Shawmont  avenue,  Phil¬ 
adelphia.  Brick,  2  stories,  41x20  feet,  slag 
roof,  hardwood  and  pine  floors,  electric  light, 
hot  water  heat.  Contract  awarded  to  George 
M.  Robinson,  632  Summit  avenue. 

Laundry  Building  (alts,  and  add.),  Forty- 
sixth  and  Ludlow  streets,  $9,500..  Architects, 
Andrew  J.  Sauer  Co.,  Denckla  Building,  Own¬ 
ers,  Quaker  City  Laundry,  premises.  Brick 
and  steel,  2  stories,  16x32  feet,  slag  roof, 
galvanized  iron,  steam  heat,  electric  light. 
Contract  awarded  to  Conneen  Const.  Co.,  10 
South  Eighteenth  street. 

Sherwood  Exchange  (alts,  and  add.),  Fifty- 
seventh  and  Chestnut  streets.  Architect,  John 
T.  Windrim,  Commonwealth  Building,  Phila¬ 
delphia.  Owners,  Bell  Telephone  Co.,  1700 
Arch  street.  Brick,  cut  stone  and  steel,  3 
stories,  basement,  125x43  feet,  slag  roof,  con¬ 
crete  floors,  metal  lath,  waterproofing,  bond, 
hollow  metal  sash,  tile  and  marble  work, 
steam  heat.  Contract  awarded  to  John  N. 
Gill  Const.  Co.,  Otis  Building. 

Building  (alts,  and  add.),  4140  Market 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  George  Dobson,  on  prem¬ 
ises.  Brick,  first  and  third  floor  add.,  20x26 
feet,  16k26  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Charles  A.  Patterson,  3812 
Sansom  street. 

Isolation  Ward  Building,  Germantown  ave¬ 
nue  and  Sedgwick  street.  Architect,  P.  H. 
Merz,  Pennsylvania  Building.  Owners,  Luth¬ 
eran  Orphans  '  Home  and  Asylum,  premises. 
Brick  and  cut  stone,  1 y2  stories,  58x32  feet, 
slate  roof,  cement,  composition  and  pine 
floors,  metal  lath,  iron  work,  bond,  tile  and 
marble,  steam  heat,  electric  light.  Contract 
awarded  to  John  Schnabel,  Inc.,  Denckla 
Building. 

Stoker  and  Blower  Foundations,  1136  North 
American  street.  Architect,  W.  E.  S.  Dyer, 
Land  Title  Building.  Owners,  Bloch  Go-Cart 
Co.,  premises.  Brick,  steel,  1  story,  40x24 
feet  and  12x14  feet,  Carey  roof,  cement  floors, 
iron  work,  floor  hardener,  bond,  rolled  steel 
sash.  Contract  awarded  to  John  Schnabel, 
Inc.,  Denckla  Building. 

Girard  Piers,  Nos.  5  and  3,  North  Delaware 
River,  Philadelphia.  Owners,  Bureau  of 
Wharves,  Docks  and  Ferries,  Bourse,  Phila¬ 
delphia.  Brick,  limestone  and  steel,  529x185 
feet  and  584x185  feet,  slag  roof,  asphalt  roof, 
cement,  asphalt  block,  granolithic  finish,  hol¬ 
low  tile,  metal  lath,  truck  and  cargo  eleva¬ 
tors,  safety  treads,  dampproofing,  iron  work, 
hollow  metal  sash  and  doors,  rolled  steel  sky¬ 
lights.  Contract  awarded1  to  Triest  Cont.  Co., 
126  East  Fifty-ninth  street,  New  York  City, 
No.  1-A,  $1,812,218;  No.  1-B,  $1,845,548. 

Retaining  Wall,  West  side  Fiftieth  street, 
South  of  Springfield  avenue,  $6,000.  Owners, 
Crean  Brothers,  Eighteenth  and  Oregon  ave¬ 
nue.  Concrete  retaining  wall.  Contract 
awarded  to  Pennsylvania  Eng.  &  Const.  Co., 
Real  Estate  Trust  Building. 

Residence  (2- family)  (alts,  and  add.),  1988 
Diamond  street,  $3,500.  Architect,  private 
plans.  Owner,  George  W.  Campbell,  on  prem¬ 
ises.  Brick,  3  stories,  11x17  feet,  slag  roof, 
oak  and  pine  floors.  Contract  awarded  to 
Campbell  Const.  Co.,  1204  North  Eighth 
street. 

Store  (add.),  4403  Frankford  avenue,  Phil¬ 
adelphia,  $3,000.  Architect,  private  plans. 
Owner,  Henry  H.  Breyer,  Northwest  Corner 
Eighth  and  Cumberland  streets.  Brick,  1 
story,  18x40  feet,  51x15  feet,  slag  roof,  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  William  F.  Koelle  & 
Co.,  Twenty-sixth  and  Oxford  streets. 


Club  House  (alts,  and  add.),  1422  North 
Broad  street,  Philadelphia.  Architect,  Frank 
E.  Hahn,  111,2  Chestnut  street,  Philadelphia. 
Owners,  Mercantile'  Club,  on  premises.  Brick, 
fourth  and  fifth  floor  addition,  84x28  feet, 
slag  roof,  composition  and  pine  floors,  roof 
ventilators,  metal  weather  strip  and  ceilings, 
terra  cotta,  dampproong,  iron  work,  bond, 
metal  lath,  heating  and  lighting  extensions. 
Contract  awarded  to  Conneen  Const.  Co.,  10 
South  Eighteenth  street. 

Store  and  Office  -Building  (alts.),  1516 
Chestnut  street,  $41,200.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street.  Owner,  George 
S.  Graham,  West  End  Trust  Building.  New 
front,  brick,  cut  stone,  artificial  stone  and 
steel,  slag  roo'f,  maple  floors,  metal  lath,  plas¬ 
tering,  ornamental  plastering,  cold  water 
painting,  roof  ventilators,  leaded  glass,  wa¬ 
terproofing,  iron  work,  metal  bulks,  bond, 
kalamein  doors,  hollow  metal  sash  and  sky¬ 
lights,  tile  and  marble  work  (heat,  electric 
work,  elevators  and  plumbing  reserved).  Con¬ 
tract  awarded  to  Frank  G.  English,  1610 
North  Carlisle  street. 

Garage,  3826  Rorer  street,  Philadelphia, 
$2,500.  Architect,  private  plans.  Owner, 
Frank  J.  Miller,  B  and  Allegheny  avenue, 
Philadelphia.  Brick,  1  story,  80x27  feet,  slag 
roof,  oak  and  pine  floors.  Contract  awarded 
to  D.  J.  Britt,  822  Elast  Tioga  street. 

Residence  and  Store  (alts.),  126  South  Fif¬ 
ty-second  street,  $2,400.  Architect,  private 
plans.  Owner,  Michael  Taub,  Northwest  cor¬ 
ner  Fifty-fifth  and  Ludlow  streets,  Philadel¬ 
phia.  General  interior  alterations.  Contract 
awarded  to  Seeds  &  Steinmetz,  551  South 
Yewdall  street. 

Residence,  East  side  Twelfth  street,  South 
of  Sixty-fifth  street,  $9,150,  Architect,  pri¬ 
vate  plans.  Owner,  Fred  Werner,  632  West 
Erie  avenue,  Philadelphia.  Brick,  3  stories, 
29x42  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Contract 
awarded  to  Harold  S.  Morrison,  515  West 
Erie  avenue. 

Residences  (2),  Lawndale  avenue,  South  of 
Cottman  street,  $4,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  Howard  Livezey,  Cottman 
street,  Frankford,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x42  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  air  heat,  electric  light.  Con¬ 
tract  awarded  to  Jacbb  Gaertner,  7225  Oxford 
avenue. 

Grading,  City  of  Philadelphia,  Bureau  of 
Highways,  Department  of  Public  Works,  Phil¬ 
adelphia,  Frank  H.  Caven,  Director.  The  fol¬ 
lowing  contracts  awarded: 

American  street,  Luzerne  to  Hunting  Park 
avenue,  and  Luzerne  street,  Second  to  Ris¬ 
ing  Sun  avenue,  $20,362.72.  Thomas  L.  Flan¬ 
agan,  531  East  Girard  avenue,  Philadelphia. 

Buise  avenue,  Sixty-ninth  to  Seventieth 
street,  and  Holbrook  avenue,  Elmwood  to 
Buist  avenue,  $752.85.  R.  B.  Wenner,  3106 
Midvale  avenue,  Philadelphia. 

Edmund  street,  Cottman  to  Bleigh.  Thomas 
L.  Flanagan,  531  East  Girard  avenue,  1,769.61. 

Howard  street,  Lippincott  to  Clearfield. 
Thomas  L.  Flanagan,  531  East  Girard  avenue, 
$89.25. 

Percy  street,  Emily  street  to  Snyder  ave¬ 
nue.  Alex  McElhienney,  1230  South  Twenty- 
eighth  street,  $192.00. 

Pittville  street,  Ogontz  to  Nineteenth. 
Thomas  L.  Flanagan,  531  East  Girard  avenue, 
$3,718.82. 

Turner  street,  Fifty-fourth  to  Columbia. 
R.  B.  Wenner,  3106  Midvale  avenue,  $1,316.70. 

Asphalt  Paving.  Contracts  awarded:  A 
street,  Tabor  road  to  Fisher,  $2,381.49.  B 
street,  Allegheny  avenue  to  Westmoreland 
street,  $7,464.91.  Courtland  street,  Front  to 
Ella  street,  $7,964.88.  Folsom  street,  Forty- 
ninth  to  Fiftieth  street,  $2,953.68.  Haw¬ 
thorne  street,  Dyre  to  Pratt  street,  $2,271.43. 
Kip  street,  Tioga  to  Venango  street,  $2,676.99. 
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Madison  street,  Cedar  to  Chatham  street, 
$1,380.03.  Mentor  street,  Second  to  Third 
street,  $5,066.25.  Olney  street,  Mascher  to 
Front  street,  $6y854.86.  Pechin  street,  Ripka 
to  Leverington  street,  $2,782.  Pentridge 
street,  Fifty-first  to  Fifty-second  street, 
$2,322.24.  Pentridge  street,  Fifty-fifth  to 
Fifty-sixth  street,  and  Ridgewood  street,  Fif¬ 
ty-fifth  to  Fifty-sixth  street,  $5,544.75.  Pine 
street,  Forty-eighth  to  Forty-ninth  street, 
$5,202.44.  Third  street,  Wyoming  avenue  to 
Roosevelt  Boulevard,  $6,672.89.  Sixth  street, 
Rockland  to  Ruscomb  street,  $5,214.01.  Sev¬ 
enteenth  street,  Bindley  to  Fisher  %  Lane, 
$2,158.23.  Seventy-second  street,  Greenway 
to  Yocum  street,  $3,048.79.-  Contracts  award¬ 
ed  to  Barber  Asphalt  Paving  Co.,  Land  Title 
Building,  Philadelphia. 

Factory,  Fifty-fourth  and  Gray’s  avenue, 
Philadelphia,  $50,000.  Architects,  Carson  & 
Carson,  '22  South  Fifteenth  street,  Philadel¬ 
phia.  Owners,  Shingle  Leather  Co.,  315  Vine 
street,  Philadelphia.  Brick  and  steel,  1  story, 
120x195  feet,  slag  roof,  concrete  floors,  relied 
steel  sash,  iron  work  (heat  and  light  reserv¬ 
ed).  Contract  awarded  to  'Bowden  Const.  Co., 
1935  Chestnut  street. 

Residences  (2),  1212-14  Wakeling  street, 
Philadelphia,  $5,000  each.  Architect,  private 
plans.  Owner,  Bertha  S.  Wilbraham,  1228 
Wakeling  street.  Brick,  2  stories,  16x54  feet, 
slag  roof,  hardwood  and1  pine  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
Edward  W.  Taylor,  Oxford  and  Wiakeling 
streets. 
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Residences  (6),  State  street,  Harrisburg, 
Pa.,  $80,000.  Archtect,  private  plans.  Own¬ 
er,  Christian  L.  Long,  925  North  Front  street, 
Harrisburg,  Pa.  Brick,  3  stories,  29x44  feet, 
slate  roof,  hardwood  floors,  tile  work,  electric 
lighting.  Owner  will  build. 

School,  between  Glenolden  and  Norwood, 
Pa.  Architects,  C.  W.  Brazer  and  A,  B. 
Dickhut,  Chester,  Pa.  Owners,  School  Board 
of  Ridley  Park  Township,  Pa.  Brick,  cut 
stone,  concrete  and  steel,  2  stories,  133x75 
feet,  slag  roof,  cement,  oak,  pine  and  maple 
floors,  metal  ceilings,  dampproofing,  hollow 
terra  cotta  tile,  iron  work,  bond,  metal  lath 
(heating,  lighting  and  plumbing  reserved). 
Architects  taking  bids  due  May  16th. 

Residence,  Front  street,  Harrisburg,  Pa., 
$25,000.  Architect,  not  yet  selected.  Owner, 
Thomas  Bogar,  132  North  Queen  street,  Lan¬ 
caster,  Pa.  Architect  selected. 

Hotel,  Fourth  and  Walnut  streets,  Harris¬ 
burg,  Pa.,  $1,000,000.  Architect,  not  selected. 
Owners,  Hotel  Company  of  Pennsylvania, 
Fred  Aldinger,  Twenty-first  and  Hillside 
streets,  Harrisburg,  Pa.  Brick,  steel,  fire¬ 
proof,  12  stories,  300  rooms,  steam  heat,  elec¬ 
tric  light,  metal  lath,  tile  and  marble  work, 
elevators.  Work  contemplated. 

County  Hospital  (add.),  Harrisburg,  Pa., 
$10,000.  Engineer,  C.  M.  Hershey,  Harris¬ 
burg,  Pa.  Owners,  Bofird  of  County  Com¬ 
missioners,  Harrisburg,  Pa.  Brick,  3  stories, 
40x60  feet.  Plans  in  progress. 

Residence,  Second  street,  Harrisburg,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Roy  Shriner,  Harris¬ 
burg,  Pa.  Brick,  2 y2  stories,  30x41  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  metal  lath.  Plans  in  progress. 

Residence,  Lebanon,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  E.  A.  Tackier,  Elizabethtown,  Pa. 
Brick  and  stone,  2%  stories,  40x65  feet,  red 
tile  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  ready  for 
bids. 


Bank,  Boiling  Springs,  Pa.  Architects,  Law- 
rie  &  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg.  Owners,  Boiling  Springs  State  Bank, 
care  of  architect.  Limestone,  2  stories,  30x40 
feet,  composition  roof  and  floors,  steam  heat, 
electric  light,  tile  and  marble  work,,  metal 
lath,  bank  fixtures.  Architects  ready  for  bids. 

Association  Building,  Windber,  Somerset 
County,  Pa.  Architect,  Henry  L.  Reinhold, 
Jr.,  1513  Walnut  street,  Philadelphia.  Owners, 
Italian  Little  Music  and  Beneficial  Associa¬ 
tion,  Windber,  Pa.  Brick,  3  stories,  35x110 
feet.  Preliminary  plans  in  progress. 

Church,  Sunday  School  and  Parsonage,  East 
Stroudsburg,  Pa.  Architects,  Ritcher  &  Eiler, 
Reading,  Pa.  Owners,  East  Stroudsburg 
Methodist  Episcopal  Church,  Rev.  J.  E.  Grau- 
ley,  East  Stroudsburg  ,Pa.  Brick'  steel,  re¬ 
inforced  concrete,  1  story  and  basement, 
52x100  feet,  slate  and  Carey  roof,  hardwood 
floors,  vapor  heat,  electric  light.  Owners  tak¬ 
ing  bids  due  May  8th  at  6  P.  M. 

Building,  Richland,  Pa.  Architects,  Ritcher 
&  Eiler,  Reading,  Pa.  Owners,  Neptune  Fire 
Co.,  J.  A.  Fisher,  secretary,  Richland,  Pa. 
Brick,  2  stories,  50x125  feet,  asbestos  slate 
roo'f,  hardwood  floors,  vapor  heat,  electric 
light,  hollow  tile,  metal  lath.  Architects  tak¬ 
ing  bids  due  May  4th. 

Church,  Lansdale,  Pa.  Architect,  Henry 

L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owners,  First  Baptist  Church,  Lans¬ 
dale,  Pa.  Stone,  1  story.  Plans  in  progress. 
Too  early  for  details. 

Church  (completion),  Northumberland,  Pa. 
Architect,  William  H.  Lee,  32  South  Sev¬ 
enteenth  street,  Philadelphia.  Owners,  North¬ 
umberland  Church,  Northumberland,  Pa. 
Stone,  1  story,  60x100  feet,  completion  of  in¬ 
terior,  consisting  of  maple  flooite,  plastering, 
painting,  decorations,  steam  heating,  electric 
work,  plumbing.  Owners  are  taking  bids. 

Church,  Mt.  Carmel,  Pa.  Architect,  Paul 
A.  Monaghan,  1218  Chestnut  street,  Philadel¬ 
phia.  Owners,  St.  Joseph’s  Roman  Catholic 
Church,  Mt.  Carmel,  Pa.  Stone,  1  story, 
50x110  feet,  slate  roof,  steam  heat.  Plans  in 
progress.  Architect  ready  for  bids  in  three 
weeks. 

Home,  Paradise,  Adams  County,  Pa.  Archi¬ 
tect,  Paul  A.  Monaghan,  1218  Chestnut  street. 
Owners,  Diocese  of  Harrisburg  (Paradise 
Protectorate  for  Boys),  care  of  Rt.  Rev. 
Bishop  Philip  J.  McDevitt,  Harrisburg,  Pa. 
Brick,  2  stories  and  basement,  45x110  feet, 
slate  roof.  Plans  in  progress.  Will  be  ready 
for  bids  in  three  weeks. 

Residences  (3),  Lansdowne,  Pa.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owners,  Norman  Realty  Co.,  National  Bank 
Building,  Lansdowne.  Frame  and  stucco,  2 y2 
;  ories.  24x34  feet,  frame  and  stucco,  2 y2  sto¬ 
res  (2).  22x32  feet,  shingle  roof,  oak  and 
pine  floors,  vapor  heat,  electric  light,  tile, 
metal  lath,  iron  work.  Architect  has  receiv¬ 
ed  bids. 

Residence,  Wormleysberg,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  Edward  Wanbaugh,  Worm¬ 
leysberg,  Pa.  Brick,  frame  and  stucco,  2 y2 
stories  ,24x31  feet,  shingle  roof,  pine  floors, 
hot  water  heat,  electric  light.  Owner  is  ready 
for  bids. 

Residence,  Cynwyd,  Pa.  Architect,  H.  Rex 
Stackhouse,  12®  South  Fifth  street.  Owner, 
Charles  L.  Campbell,  Cynwyd,  Pa.  Hollow 
tile  and  stucco,  2%  stories,  55x27  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  and  marble,  iron  work.  Ar¬ 
chitect  taking  bids  due  May  3rd. 

Residence,  Rutledge,  Pa.  Architect,  Charles 

M.  Wells,  Rutledge,  Pa.  Owner,  Edward  B. 
Joseph,  care  of  architect.  Frame,  25x38  feet, 
shingle  roo'f,'  hot  water  heat,  electric  light, 
hardwood  floors,  plumbing,  tile  and  marble 
work.  Architect  ready  for  bids. 

Bungalow,  Swarthmore,  Pa.  Architect, 


Charles  M.  Wells,  Rutledge,  Pa.  Stone,  34x50 
feet,  shingle  :  roof,  hot  water  heat,  electric 
light,  hardwood  floors,  tile  and  marble  work. 
Architect  ready  for'  bids. 

Residence,  Abington,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  James  P.  Paxton,  5542  Mal¬ 
colm  street,  Philadelphia.  Frame  and  stucco, 
2  stories,  40x44  feet,  Barrett  shingle  roof, 
hardwood  and  pine  floors,  hot '  water  heat, 
electric  light,  tile  work.  Architect  ready  for 
bids. 

Residence,  Rutledge,  Pa.  Architect,  'Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  C.  S.  Wal¬ 
ters,  care  of  architect.  Frame,  2  stories.  Ar¬ 
chitect  has  received  bids. 

Church,  Pembrook,  Pa.  Architects,  Lawrie 
&  Lappley,  Cotterel-Ebner  Building,  Harris¬ 
burg,  Pa.  Owners,  United  Brethren  Church, 
Rev.  Schaeffer,  Pembrook,  Pa.  Stone,  1  story 
and  basement,  60x90  feet,  slate  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work, 
metal  lath.  Architect  taking  bids  due  May 
3rd. 

Church,  Shippensburg,  Pa.  Architect,  R.  R. 
Markley,  9  North  Market  street,  Harris  Durg, 
Pa.  Owners,  Messiah  United  Brethren  Church, 
J.  E.  Gipple,  chairman,  on  premises.  Brick, 
steel,  1  story  and  ’basement,  85x172  feet,  slate 
roof,  hardwood  floors,  steam  heat,  electric 
light,  hollow  tile,  metal  lath,  tile  work,  sky¬ 
lights,  roof  ventilators.  Owners  taking  bids 
due  May  15th. 

Apartment  (alts,  and  add.),  Lancaster,  Pa. 
Architect,  F.  J.  Evarts,  112  East  King  street, 
Lancaster,  Pa.  Owner,  Miss  Elizabeth  Davis, 
Lancaster,  Pa.  Brick,  third  story  add.,  113x20 
feet,  Barrett  roof,  hardwood  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Architect 
has  received  bids. 

Residence,  Rydal,  Pa.  Architects,  Tilden  & 
Register,  1525  Locust  street,  Philadelphia. 
Owner,  John  N.  Frazier,  Rydal,  Pa.  Hollow 
tile,  stucco  and  steel,  2 y2  stories  (alternate 
for  stone  with  slate  roof),  58x21  feet,  wing 
17x34  feet,  shingle  roof,  oak  and  pine  floors, 
metal  lath,  tile  and  marble,  bond,  iron  work 
(heating  and  lighting  reserved).  Architects 
have  received  bids. 

Residence,  Hummelstown,  Pa.  A  rehitect,  G. 
H.  Grove,  213  Walnut  street,  Harrisburg,  Pa. 
Owner,  Ramon  Rupert^  on  premises.  Lime¬ 
stone,  2  stories,  29x43  "feet,  slate  roof,  hard¬ 
wood  floors,  electric  lighting  (heating  re¬ 
served).  Owner  will  sublet. 

Residences  (10),  Lancaster,  Pa.  Architect, 
M.  R.  Evans,  10^  Orange  street,  Lancaster, 
Pa.  Owner,  Bowman  Kendig,  North  Queen 
street,  Lancaster,  Pa.  Brick  and  stucco,  21/j 
gtories,  24x30  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Qwner  has  received  bids. 

Stores,  Apartments  and  Office  (alts.),  Shen¬ 
andoah,  Pa.  Architect,  William  H.  Lee,  32 
South  Seventeenth  street,  Philadelphia.  Own¬ 
er,  Morris  Oppenheimer,  care  of  architect. 
General  renovation  o'f  interior,  5  stories,  com¬ 
position,  asbestos  and  tile  roof,  maple  floors, 
hollow  tile,  stucco,  metal  lath,  steel  ceilings, 
tile  and  marble,  electric  lighting,  steam  heat¬ 
ing.  Architect  taking  bids  due  May  4th. 

Synagogue,  Shamokin,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owners,  B’Ngi  Israel  Congre¬ 
gation,  care  of  architect.  Stone,  brick  and 
steel,  1  story,  30x70  feet,  slate  roof,  steam 
heat,  electric  lighting,  hardwood  floors.  Ar¬ 
chitect  taking  bids  due  May  6th. 

Inn  (alts.)  to  Apartments,  Bryn  Mawr,  Pa. 
Architects,  Wallace  &  Warner,  1082  Walnut 
street.  Owners,  Martin  Estate,  care  of  Bryn 
Mawr  Trust  Co.,  Bryn  Mawr,  Pa.  Stone,  gen¬ 
eral  renovation.  Architect  taking  bids. 

Bank  Building  (alts,  and  add.),  Strouds¬ 
burg,  Pa.  Architects,  Edward  H.  Davis  and 
George  M.  D.  Lewis,  Union  Bank  Building, 
Scranton,  Pa.  Owners,  Stroudsburg  National 


290 

THE  BUILDERS*  GUIDE 

Bank,  eare  of  architects.  Brick,  cut  stone, 
limestone  and  steel,  2  stories,  95x25  f -ct,  slag 
roof,  cement  and  pine  floors,  metal  ceilings, 
dampproofing,  iron  work,  hollow  metal  sash 
and  doors,  metal  lath,  tile  and  marble  work 
(heating,  lighting  and  plumbing  reserved). 
Architects  have  received  bids. 

Residence,  Cynwyd,  Pa.  Architect,  private 
plans.  Owner,  Irvin  Hall,  Cynwyd,  Pa.  Hol¬ 
low  tile  and  stucco,  2%  stories,  30x50  feet, 
wood  shingle  roof,  hardwood  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Residence,  Bryn  Mawr,  Pa.  Architect,  Ar¬ 
thur  H.  Brockie,  254  South  Fifteenth  street, 
Philadelphia.  Owner,  Miss  Bertha  Black, 
Bryn  Mawr,  Pa.  Stone  and  stucco,  2 y2  sto¬ 
ries,  49x28  feet  and  19x88  feet,  slate  roof, 
oak  and1  pine  floors,  elevator,  hot  water  heat, 
electric  light.  Architect  taking  bids  due 
May  8th. 

Bank,  Boiling  Springs,  Pa.  Architects, 
Lawrie  &  Lappley,  Gotterel-Ebner  Building, 
Harrisburg.  Owners,  Boiling  Springs  State 
Bank,  care  of  architects.  Limestone,  2  sto¬ 
ries,  30x40  feet,  composition  floors  and  roof, 
steam  heat,  electric  light,  tile  and  marble 
work,  metal  lath,  bank  fixtures.  Architects 
taking  bids. 

High.  School,  Auditorium,  Gymnasium  and 
Cafeteria,  Scranton,  Pa.  Architect,  G.  W. 
Edson,  Connell  Building,  Scranton,  Pa.  Own¬ 
ers,  Scranton  School  District,  care  of  Mr. 
,Hughes,  Seranton,  Pa,  Lowest  bids  submitted 
by  Sinclair  &  Griggs,  Medical  Arts  Building, 
Philadelphia,  $646,800;  Wark  &  Co.,  231  S. 
Broad  street,  Philadelphia,  $694,771. 

Community  House,  Trevose,  Bucks  County, 
Pa.  Architect,  Otto  G.  Herold,  Glenside,  Pa. 
Owners,  Trevose  Imp.  Association,  Trevose, 
Pa.  Stone  and  steel,  1  story,  87x43  feet,  slate, 
shingle  roof,  maple  floors,  metal  lath,  iron 
work  (heating,  light  and  plumbing  reserved). 
Architect  taking  bids  due  May  5th. 

Residence  (alts.),  Morris  Heights,  Pa.  Ar¬ 
chitect,  William  Kleman,  First  National  Bank 
Building,  Trenton,  N.  J.  Owner,  Edw.  Roberts, 
on  premises.  General  interior  alterations. 
Owner  is  subletting. 

Residence,  Penfield,  Pa.  Architect,  A.  B. 
Gill,  Law  Building,  Camden,  N.  J.  Owner, 
J.  B.  Shindler,  care  of  architect.  Frame,  2 
stories,  26x40  feet,  asbestos  roof,  hardwood 
floors, -hot  water  heat,  electric  light.  Plans 
in  progress. 

Residence,  Ardmore  avenue,  Ardmore,  Pa* 
Architect,  Walter  K.  Durham,  323  Walnut 
street.  Owner,  Dr.  C.  H.  Arnold,  Ardmore, 
Pa.  Hollow  brick  and  stucco,  2^4  stories, 
43x26  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Architect  has  re¬ 
ceived  bids. 

High  School,  Jenkintown,  Pa.,  $225,000.  Ar¬ 
chitects,  Heacoek  &  Hokanson,  1218  Chest¬ 
nut  street,  Philadelphia.  Owners,  School 
Board  of  Jenkintown,  care  of  Dr.  C.  S.  Say¬ 
lor,  president,  Jenkintown,  Pa.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Bank  Building  (alts,  and  add.),  Consho- 
hocken,  Pa.  Architect,  G.  Edwin  Brumbaugh, 
Real  Estate  Estate  Trust  Building,  Phia.dcl- 
phia.  Owner,  First  National  Bank,  care  of 
C.  Horace  Jones,  President,  Con 'hchcekcn, 
Pa.  Brick,  1  story.  35x61  feet.  Plans  in  pro¬ 
gress.  ■ 

Residence,  Glenside,  Pa.  Architects,  See- 
burger  &  Rabenold,  1524  Chestnut  street. 
Owner,  Fritz  Quittner,  Glenside,  Pa.  Brick, 
2 y2  stories,  36x86  feet,  slate  roof,  hardwood 
floors,  vapor  heat,  electric  lighting,  tile  and 
marble  work.  Plans  in  progress.  Architects 
will  be  ready  for  bids  in  one  week. 

Residence  and  Garage,  Swarthmore,  Pa.  Ar¬ 
chitects,  De  Armond,  Ashmead  &  Bickley, 
Franklin  Trust  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Hollow  tile  and  stucco, 
2 y2  stories,  50x25  feet  and  18x20  feet,  shingle 


roof,  hardwood  floors,  hot  air  heat,  electric 
lighting,  tile  work,  cement  work.  Architect 
taking  bids  flue  May  12th. 

Twin  Residence  and  Garage,  Cynwyd,  Pa. 
Architect,  Frank  Seeburger,  1524  Chestnut 
street,  Philadelphia.  Owner,  Gwynn  T.  Shep¬ 
pard,  care  of  architect.  Hollow  tile  and  plas¬ 
ter,  2 y2  stories,  54x30  feet,  and  1  y2  stories, 
39x20  feet,  slate  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work,  bond. 
Architect  taking  bids  flue  May  5th. 

Store.,  and  Office,  Adams  street,  Scranton, 
Pa.  Architects,  E.  H.  Davis  and  G.  M.  Lewis, 
Union  National  Bank  Building,  Scranton,  Pa. 
Owner,  Walter  Rehrig,  Care  of  architect. 
Brick,  stone,  reinforced  concrete,  5  stories, 
100x41  feet,  slag  roof,  concrete  and  hardwood 
floors,  electric  light,  metal  lath,  tile,  terrazzo 
and  copper  work.  Revised  plans  in  progress. 

High  School,  Freeland,  Pa.  Architect,  R. 
M.  Herr,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Freeland  School  Board,  R:  Fair¬ 
childs,  secretary,  Freeland,  Pa.  Brick,  2  sto¬ 
ries  and  basement,  150x100  feet,  slag  roof, 
hardwood  floors,  electric  light,  hollow  tile, 
metal  lath,  tile  work,  rolled  steel  sash,  sky¬ 
light,  roof  ventilators.  Plans  in  progress. 

School,  Foster  Township,  Pa.  Architect,  R. 
M.  Herr,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Foster  Township  School  Board, 
care  of  Secretary  Kirshki,  on  premises.  Frame, 
1  story,  5  rooms,  slag  roof,  hardwood1  floors, 
electric  light.  Plans  in  progress. 

Residence,  location  withheld,  $25,000.  Ar¬ 
chitect,  T.  Atherton,'  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owner,  P.  C.  McLean,  Dor- 
ranceton,  Pa.  Stucco  and  hollow  tile,  2  sto¬ 
ries,  60x30  feet,  hardwood  floors,  vapor  heat¬ 
ing,  electric  lighting,  tile  work.  Architect 
taking  bids  due  May  6th. 

Store  and  Apartment,  Stroudsburg,  Pa.  Ar¬ 
chitects,  E.  H.  Davis  and  G.  M.  Lewis,  Union 
National  Bank  Building,  Scranton,  Pa.  Own¬ 
er,  R.  R.  J.  Wallace,  on  premises.  Brick,  2 
stories,  40x80  feet,  slag  roof,  hardwood  floors, 
electric  light,  tile  work,  copper  work.  Archi¬ 
tect  taking  bids. 

Residence  and  Garage,  Dorranceton,  Pa. 
Architects,  'Schroedier  &  Schmidt,  Weitzen- 
korn  Building,  Wilkes-Barre,  Pa.  Owners, 
Dwight  &  Fisher,  care  of  architect.  Shingle, 
2%  stories  ,and  1  story,  26x48  feet  and  18x20 
feet,  shingle  roof,  hardwood  floors;  steam 
heat,  electric  light,  metal  lath.  Plans  in  pro¬ 
gress. 

Residence,  Riverside  Drive,  Wilkes-Barre, 
Pa.  Architects,  Sohroeder  &  Schmidt,  Weit- 
zenkorn  Building,  Wilkes-B'arre.  Owner,  Ja¬ 
cob  Stakirlsky)  care  of  architect.  Brick,  2^4 
stories,  36x42  feet,  slate  roof,  hardwood  floors, 
vapor  heat,  electric  light,  tile  work.  Archi¬ 
tect  taking  bids  due  May  3rd. 

Warehouse,  Bennett  street,  Wilkes-Barre, 
Pa.  Architect,  H.  A.  Maier,  Wilkes-Barre, 
Pa.  Owners,  Anthracite  Supply  Co.,  Ralph 
Israel,  75  South  Penn  street,  Wilkes-Barre, 
Pa.  Brick,  semi-fireproof,  structural  steel,  4 
stories,  35x150  feet,  »wood  floors,  rolled -steel 
sash.  Plans  in  progress. 

Store  and  Dwelling,  Wilkes-Barre,  Pa.  Ar¬ 
chitect,  H:  A.  Maier,  Coal  Exchange  Build¬ 
ing,  Wilkes-Barre,  Pa.  O'wner,  Charles 
Keneciht,  Wilkes-Barre,  Pa;  Brick,  steel,  2 
stories,  36x48  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light.  Architect  taking 
bids  due  May  5th. 

Apartments  (12),  River  and  Ross  street, 
Wilkes-Barre,  Pa.,  $75,000.  Architect,  A.  Reil- 
ley,  Bennett  Building,  Wilkes-Barre,  Pa;  Own¬ 
ers,  S.  Engli  &  Gast,  West  South  street, 
Wilkes-Barre,  Pa.  Brick,  concrete,  3  stories*, 
117x44  feet,  asphalt  shingle  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile,  marble 
work,  fire  escapes,  terra  cotta.  Architect  tak¬ 
ing  bids  due  as  soon  as  possible. 

Garage,  Lower  Merion,  Pa.  Architect,  E. 
H.  Poggi,  Miners’  Bank  Building,  Wilkes- 


Barre,  Pa.  Owner,  A.  D.  W.  Smith,  on  prem¬ 
ises.  Stone,  2  stories,  red  slate  or  tile  roof, 
concrete  floors,  electric  light.  Owner  taking 
bids  due  as:  soon  as  possible. 

Drill  Shed,  Carbonflale,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
ers,  Carbondale  Armory,  B.  F.  Denning,  State 
House,  Harrisburg.  Brick,  steel,  2  stories, 
62x82  feet,  slag  roof,  hardwood  floors,  elec¬ 
tric  light,  metal  lath,  rolled  steel  sash,  iron 
stairs.  Architect  taking  bids  due  May  17th. 

Warehouse  (alts.),  Scranton,  Pa.  Architect, 
Fred  Nelson,  Connell  Building,  .Scranton,  Pa. 
Owners,  Quackenbush  Warehousing  Co.,  325 
Vine  street,  Scranton,  Pa.  General  interior 
alterations,  slow  burning  construction  floors, 
electric  light,  plumbing.  Plans  in  progress. 

Duplex  Apartment,  Scranton,  Pa.  Archi¬ 
tect,  Fred  Nelson,  Connell  Building,  Scran¬ 
ton,  Pa.  Owners,  Ellsworth-iKelly,  1143  Court 
street,  Scranton,  Pa.  Frame,  2  stories,  shingle 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Store  Building  (add.),  Scranton,  Pa.  Ar¬ 
chitects,  E.  H.  Davis  and  G.  M.  Lewis,  Union 
National  Bank  Building.  Owners,  Scranton 
Dry  Goods  Co.,  Lackawanna  and  Wyoming 
avenues,  Scranton,  Pa.  Steel,  concrete,  11  sto¬ 
ries,  30x45  feet,  heating  extension,  electric 
lighting,  hardwood  floors,  metal  lath,  hollow 
tile,  rolled  steel  sash,  freight  elevator.  Plans 
in  progress.  Architect  will  be  ready  for  bids 
in  3  weeks. 


Pennsylvania 
Contracts  Awarded 

School,  Shenandoah,  Pa.  Architect,  Emile 

G.  Perrot,  1211  Arch  street,  Philadelphia. 
Owners,  Roman  Catholic  Church  of  the  An¬ 
nunciation,  care  of  Rev.  John  B.  Dever,  Shen¬ 
andoah,  Pa.  Stone  and  frame,  3  stories  and 
basement,  60x140  feet,  asbestos  shingle  roof, 
pine  floors  (heating  and  electric  work  re¬ 
served).  'Contract  awarded  to  Andrew  Bres- 
lin,  Summit  Hill,  Pa. 

Store  and  Residences  (2),  Port  Griffith,  Pa. 
Architects,  Schroeder  &  Schmidt,  Weitzen- 
korn  Building,  Wilkes-Barre,  Pa.  Owner,  Jo¬ 
seph  Surma,  care  of  architect.  Frame,  2  sto¬ 
ries,  36x60  feet,  shingle  roof,  pine  floors, 
steam  heat,  electric  light.  Contract  awarded 
to  A.  M.  Hildebrand,  91  Wood  street,  Wilkes- 
Barre,  Pa. 

Warehouse,  Wilkes-Barre,  Pa.  Architect, 

H.  A.  Maier,  Coal  Exchange  Building,  Wilkes- 
B'arre,  Pa.  Owners,  Nelson  Brothers,  38  Bal¬ 
timore  avenue,  Wilkes-Barre.  Slow  burning 
mill  construction,  brick,  5  stories,  40x80  feet, 
slag  roof,  pine  floors,  electric  light,  rolled 
steel  sash,  fire  doors,  iron  stairs,  waterproof¬ 
ing  and  dampproofing.  Contract  awarded  to 
Luther  Roth,  127  South  Welles  street,  Wilkes- 
Barre,  Pa. 

House  (alts,  and  add.),  Wilkes-Barre,  Pa. 
Architects,  Sturdevant  &  Foster,  Coal  Ex¬ 
change  Building,  Wilkes-Barre,  Pa.  Owner, 
name  withheld.  Brick,  3  stories,  28x82  feet, 
tin  roof,  hardwood1  floors,  electric,  light,  tile 
work.  Contract  awarded  to  James  Curtis  Co., 
1  Hickory  street,  Wilkes-Barre,  Pa. 

Bridge  Repairs,  Front  street,  Reading,  Pa., 
$4,500.  Architect,  C.  B.  Ulrick,  Reading,  Pa. 
Owners,  City  of  Reading,  Pa.  Steel  and  re¬ 
inforced  concrete.  Contract  awarded  to  Fehr 
&  O’Rourke,  Reading,  Pa. 

Residence  (alts,  and  add.),  Philadelphia 
Pike,  Lancaster,  Pa.  Architect,  H.  Y.  Shaub, 
Imperial  Building,  Lancaster,  Pa.  Owner,  J. 
W.  Eckenrode,  48  North  Queen  street,  Lan¬ 
caster.  Brick,  2  stories,  15x20  feet,  slate 
roof,  hardwood  floors,  hot  air  heat,  electric 
light,  tile  work,  alterations.  Contract  award¬ 
ed  to  F.  Bachman,  Woolworth  Building,  Lan¬ 
caster. 
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Bank,  Palmyra,  Pa.  Architect,  E.  C.  Ur¬ 
ban,  Woolworth  Building,'  Lancaster,  Pa. 
Owners,  Palmyra  National  Bank,  Eugene  Bo- 
man,  on  premises.  Brick,  stone,  3  stories, 
30x68  feet,  stone  foundations,  metal  roof, 
marble  floors,  hot  water  heat,  hollow  tile,  tile 
and  terrazzo  work,  steel  sash,  skylights,  roof 
ventilators,  bank  fixtures.  Contract  awarded 
to  J.  W.  Pomraning,  Kunkel  Building,  Har¬ 
risburg. 

School,  Lancaster,  Pa.  Architect,  C.  E.  Ur¬ 
ban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  Sacred  Heart  Roman  Catholic  Church, 
Rev.  J.  M.  Steffey,  Lancaster,  Pa.  Brick,  2 
stories,  52x93  feet,  slate  roof,  pine  floors, 
steam  heat,  electric  light,  metal  lath.  Con¬ 
tract  awarded  fo  William  Bentz,  536  East 
Chestnut  street,  Lancaster. 

Hotel  (add.),  Lancaster,  Pa.  Architect,  H. 
Y.  Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  D.  A.  Skylass,  Lancaster,  Pa.  Brick, 
4  stories,  30x65  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  and 
marble  work,  terra  eotta  work.  Contract 
awarded  to-  L.  V.  Wright,  9  South  Duke 
street,  Lancaster,  Pa. 

Residence,  Front  and  Lewis  streets,  Harris¬ 
burg,  Pa.  Architect,  B.  E.  Stair,  Spooner 
Building,  Harrisburg,  Pa.  Owner,  R.  W.  Stone, 
3131  North  Second  street,  Harrisburg,  Pa. 
Brick,  stucco,  2 y2  stories,  29x39  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to  F. 
Morrow,  Harrisburg,  Pa. 

Residences,  Front  street,  Harrisburg,  Pa. 
Architect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  C.  T.  Ross,  1117 
Market  street,  Harrisburg,  Pa.  Stucco,  tile, 
2 y2  stories,  32x36  feet,, tile  roof,  hardwood 
and  tile  floors,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  A.  H.  Fraim,  Harrisburg, 
Pa. 

Apartment  and  Garage,  River  Road,  Har¬ 
risburg,  Pa.  Architect,  T.  H.  Hamilton,  11 
North  Second  street,  Harrisburg,  Pa.  Own¬ 
er,  George  W.  Meyers,  care  of  architect. 
Stone,  2  stories,  30X36  feet,  slate  roof,  hard¬ 
wood  and  concrete  floors,  steam  heat,  electric 
light.  Contract  awarded  to  J.  W.  Pomraning, 
Kunkel  Building,  Harrisburg. 

Residence,  Mt.  Carmel,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  S.  I.  Junkus,  Mt.  Car¬ 
mel,  Pa.  Brick  and  frame,  2  stories  and 
basement,  23x41  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile. 
Contract  awarded  to  Keystone  Lumber  & 
Const.  Co.,  Mt.  Carmel,  Pa. 

Garage  and  Office,  Eighth  and  Welsh 
streets,  Chester,  Pa.  Architect,  private  plans. 
Owners,  Lord  Brothers,  5T8  Edgemont  street, 
Chester,  Pa.  Brick,  1  story,  118x107  feet, 
slag  roof,  concrete  floors,  electric  light,  plate 
glass.  Contract  awarded  to  R.  H.  Scroggins, 
Crozer  Building,  Chester,  Pa. 

Store  and  Building,  Adams  and  Spruce 
streets,  Scranton,  Pa.  Architects,  E.  H.  Da¬ 
vis  and  G.  M.  D.  Lewis,  Union  Bank  Building, 
Scranton,  Pa.  Owners,  Stoeher  &  Fisher,  121 
North  Washington  avenue,  Scranton.  Brick, 
cut  stone,  steel,  6  stories,  164x88  feet,  slag 
and  tile  roof,  cement,  pine  and  oak  floors, 
metal  lath,  window  guards  and  ceilings,  damp¬ 
proofing,  terra  cotta,  iron  work  and  stairs. 
Contract  awarded  to  John  R.  Wiggins,  18th 
and  Cherry  streets,  Philadelphia. 

Bungalow,  Kenmore  road,  Brookline,  Dela¬ 
ware  County,  Pa.  Architect,  Leo  J.  Mala- 
testa,  5719  Hunter’s  avenue.  Owner,  James 
M.  Christie,  1536  North  Frazier  street.  Stone, 
frame  and  stucco,  1%  stories,  26x38  feet, 
shsingle  roof,  oak  and  pine  floors,  pipeless 
heater,  electric  light,  tile  work.  Contract 
awarded  to  Leo  J.  Malatesta,  5719  Hunter’s 
avenue. 

Office  Building,  York  road,  Abington,  Pa. 
Architect,  Horace  Trumbauer,  Land  Title 


Building,  Philadelphia.  Owners,  Highland 
Farms,  Abington,  Pa.  Stone,  1  story,  30x18 
feet,  shingle  roof,  pine  floors,  hot  water  heat, 
electric  lighting.  Contract  awarded  to  Roy 
Randall,  Horsham,  Pa. 

Residence,  Elkins  Park,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  name  withheld.  Frame  and 
stucco,  2 y2  stories,  28x40  feet,  shingle  roof, 
hardwood  and  pine  floors,  electric  light,  tile 
work  (heat  reserved).  Architects  taking  bids 
due  as  soon  as  possible. 

Bank  Building,  Ambler,  Pa.  Architect, 
John  T,  Brugger,  506  Chestnut  street,  Phila¬ 
delphia.  Owners,  First  National  Bank,  Am¬ 
bler,  Pa.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  90x57  feet,  asbestos  roof,  cement  and 
cork  floors,  hollow  tile,  metal  lath,  roof  ven¬ 
tilators,  metal  window  guards,  bond,  rolled 
steel  sash  and  skylights,  tile  and  marble 
work.  Contract  awarded  to  Mattison  Const. 
Co.,  Ambler,  Pa. 

Residence,  Brookline,  Delaware  County,  Pa. 
Architect,  Arthur  B.  Gill,  Law  Building,  Cam¬ 
den,  N.  J.  Owner,  Harry  Bond,  care  of  ar¬ 
chitect.  Stone,  1  y2  stories,  26x49  feet,  slate 
roof,  hardwood  and  composition  floors,  hot 
water  heat,  electric  light,  tile  work.  Contract 
awarded  to  Robert  G.  Ward,  633  North  Six¬ 
ty-third  street,  Philadelphia. 

Residence  and  Garage,  Rydal,  Pa.  Archi¬ 
tect,  Horace  Trumbauer,  Land  Title  Building, 
Philadelphia.  Owners,  Ogontz  School,  Rydal, 
Pa.  Stone,  2 y2  stories,  36x116  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  and  iron  work.  Contract 
awarded  to  E.  Allen  Reeves,  Abington,  Pa. 

Residences  (2),  Ardmore,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  Joseph  Moran  , Ardmore,  Pa. 
Hollow  tile  and  stucco,  2 y2  stories,  36x32 
feet,  shingle  roof,  pine  and  hardwood  floors, 
hot  water  heat,  electric  light,  tile.  Contract 
awarded  to  John  Morris,  care  of  owner. 

Publishing  House,  Easton,  Pa.  Architect, 
E.  H.  Chidsey,  Easton,  Pa.  Owners,  Easton 
Publishing  Co.,  Easton,  Pa.  Brick,  terra 
cotta,  granite  and  steel,  3  stories,  basement 
and  mezzanine,  110x47  feet,  slate  roof,  con¬ 
crete,  wood  block,  maple  and  composition  and 
cork  tile  floors,  metal  lath,  hollow  tile,  safety 
treads,  waterproofing  and  dampproofing,  bond, 
hollow  metal  doors,  rolled  steel  sash  and  sky¬ 
lights,  terrazzo  and  marble  (heat,  lighting, 
plumbing  and  eleyators  reserved).  Contract 
awarded  to  R.  T.  &  C.  D.  Stewart,  Easton, 
Pa. 

Residence,  Rutledge,  Pa.  Architect,  Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  William  H. 
Boyd,  care  of  architeett.  Frame,  2%  stories, 
shsingle  roof,  hardwood  floors.  Contract 
awarded  to  C.  B  .Young,  Moore,  Pa. 

Bank,  Enola,  Pa.,  $25,000.  Architects,  Law- 
rie  &  Lappley,  Second  and  Locust  streets, 
Harrisburg,  Pa.  Owners,  Enola  State  Bank, 
Dr.  Holmes,  Enola,  Pa.  Brick,  2  stories, 
35x79  feet,  slag  roof,  tile  floors,  vapor  heat¬ 
ing,  electric  light,  hollow  tile,  metal  lath,  roof 
ventilators,  metal  window  guards,  bank  fix¬ 
tures,  vault  equipment,  ornamental  iron  work. 
Contract  awarded  to  J.  C.  Strickler,  Enola, 
Pa. 

Nurses’  Cottage  and  Cottage  No.  4,  Laurel- 
ton,  Pa.,  $56, '970.  Architect,  George  S.  Idell, 
1706 '  Chestnut  street,  Philadelphia.  Owners, 
Pennsylvania  Village  for  Feeble  Minded- 
Women,  premises.  Stone  and  steel,  2 y2  sto¬ 
ries,  .  66x34  feet,  and  3 %  stories,  hollow  tile 
and  stucco,  59x40  feet  and  92x30  feet,  slate 
roof,  cement  and  pine  floors,  hollow  tile,  metal 
lath  (heating,  lighting  and  plumbing  reserv¬ 
ed),  iron  work.  Contract  awarded  to  H.  A. 
Moore  Co.,  Inc.,  Milton,  Pa. 

Bungalow,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  E.  J.  Flynn,  5330  Angora  Terrace, 
Philadelphia.  Frame  and  stucco,  2  stories, 


40x36  feet,  slate  roof,  hardwood,  pine  and 
composition  floors,  hot  water  heat,  electric 
light,  tile.  Contract  awarded  to  William  J. 
Kennedy,  1667  South  Yewdell  street. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa. 

Venango  County,  R-90,  Codperstown  Bor¬ 
ough,  $80,466.10.  Contract  awarded  to  Seiple 
Wolfe  Const.  Co.,  Youngstown,  O. 

Venango  County,  R-218,  Scrub  grass  and 
Clinton  Townships,  $300,424.35.  Contract 
awarded  to  Young  Const.  &  Russell  Brothers, 
West  Austintown,  O. 

Venango  County,  R-91,  Cranberry  Town¬ 
ship,  $212,146.29.  Contract  awarded  to  Geo. 
S.  White  Co.,  Pittsburgh,  Pa. 

Warren  County,  R-279,  Sugar  Grove  Town- 
siip,  $141,000.70.  :  Contract  awarded  to  Fred 
W.  Knickenberg,  Buffalo,  N.  Y. 

Warren  County,  A-1846,  Sheffield  Township, 
$14,334.60.  Contract  awarded  to  Sheffield  Con¬ 
crete  Co.,  Sheffield,  Pa. 

Beaver  County,  A-254,  Centre  Township, 
$28,953.70.  Contract  awarded  to  George  S. 
White  Co.,  Pittsburgh,  Pa. 

Clearfield  County,  R-276,  Bigler  Township,  , 
$86,510.26.  Contract  awarded  to  Standard 
Contr.  Co.,  Altoona,  Pa. 

Crawford  County,  R-89,  East  Mead  and 
Randolph  Townships,  $283,484.23.  Assigned  to 
Fort  Pitt  Const.  Co.,  Pittsburgh,  Pa. 

Erie  County,  A-llll,  Girard  Township  and 
Borough,  $67, 627.65.  Contract  awarded  to 
Mayer  Brothers  Const.  Co.,  Erie,  Pa. 

Venango  County,  R-208,  Irwin  and  Clinton 
Townships,  $284,530.75.  Contract  awarded  to 
Young  Const.  Co.  &  Russell  Brothers,  West 
Austintown,  O. 

Warren  County,  A-1812,  Freehold  Township, 
$119,209.  Contract  awarded  to  Frank  L.  Con- 
en,  Buffalo,  N.  Y. 

Armstrong  County,  R-67,  Nonor  Township, 
$111,782.86.  Contract  awarded  to  Jones  Const. 
Co.,  Salem,  Ohio. 

Cambria  County,  R-276,  Summerhill  and 
Portage  Townships,  $153,124.  Contract 
awarded  to  M.  O  ’Herron  Co.,  Pittsburgh,  Pa. 

Clearfield  County,  R-221,  Mahaffey  Bor¬ 
ough,  $33,362.88.  Contract  awarded  to  Burn¬ 
side  Const.  Co.,  Burnside,  Pa. 

Clearfield  County,  A-1725,  Bradford  Town¬ 
ship,  $30,070.15.  Contract  awarded  to  War¬ 
ren  Brothers,  Boston,  Mass. 

Lawrence  County,  R-315,  Slippery  Rock  and 
Wayne  Townships,  $251,937.71.  Contract 
awarded  to  Burns  &  Burt,  Elwood  City,  Pa. 

Mercer  County,  R-208,  Sandy  Lake  and 
Jackson  Townships,  $230,412.60.  Contract 
awarded  to  Strange  &  Pange,  Mercer,  Pa. 

Mercer  County,  R-238,  Hickory  Township, 
$63,147.45.  Contract  awarded  to  J.  C.  Devine 
Co.,  Alliance,  O. 

Mercer  County,  R-208,  Mercer  Borough, 
$29,813.58.  Contract  awarded  to  Jamieson  & 
Marlee,  Fredonia,  Pa. 

McKean  County,  R-100,  Foster  Township, 
$63,026.66.  Contract  awarded  to  D.  Leroy 
Dennis,  Eldred,  Pa. 

York  County,  R-216,  Red  Lion  Borough, 
$128,052.93.  Contract  awarded  to  Warren 
Brothers,  Boston,  Mass. 

Venango  County,  A-1856,  COrnplanter 
Township,  $120,213.05.  Contract  awarded  to 
H.  P.  Streicher  Co.,  Toledo,  Ohio. 

Clarion  County,  R-214,  Toby  and  Madison 
Townships  and  Rimersburg  Borough,  $121,- 
291.40.  Contract  awarded  to  R.  V.  Baldwin, 
Ooraopolis,  Pa. 

Clearfield  County,  R-234,  Woodward  Town¬ 
ship,  $53,083.06.  Contract  awarded  to  R.  J. 
Delong,  Williamsport,  Pa. 


Clark  &  Dudnick,  architects,  of  23  South 
Sixteenth  street,  Philadelphia,  have  dissolved 
partnership.  J.  Frank  Clark  will  continue  the 
practice  of  architecture  at  the  above-men¬ 
tioned  address. 
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The  Pennsylvania  'State  Board  of  Examin¬ 
ers  of  Architects,  announce  that  the  next  ex¬ 
amination  to  qualify  for  registration  in  the 
State  of  Pennsylvania  will  be  held  in  Harris¬ 
burg,  June  27th  to  30th,  inclusive.  The  ex¬ 
amination  is  based  on  the  practical  side  of. 
the  practice  of  architecture. 

Hull  information  may  be  secured  by  ad¬ 
dressing  the  State  Board  of  Examiners  of 
Architects,  Commonwealth  Trust  Building, 
Harrisburg,  Penna. 

All  applications  for  the  June  examination 
must  be  in  the  hands  of  the  Board  on  or  be¬ 
fore  June  10th,  1922. 


INVITATION  POE,  PROPOSALS 
TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  April 
28,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  iMay  29,  1922,  for  the 
remodeling  and  repairing  of  the  United  States 
Custom  House,  and  Post  Office  at  Buffalo, 
N.  Y.  Drawings  and  specifications  may  be 
obtained  from  the  custodian  at  Buffalo,  N.  Y., 
or  at  this  office,  in  the  discretion  of  the  Super¬ 
vising  Architect.  James  A,  Wetmore;  Acting 
Supervising  Architect. 


(C'ontiuned  from  page  280) 

(c)  If  prices  are  unduly  high  be¬ 
cause  of  distance  from  producing  points 
and  the  raw  materials  are  more  econo¬ 
mically  accessible  locally,  efforts  should 
be  made  to  have  some  company  build  a 
branch  plant  nearer  to  the  town. 

6.  If  work  is  delayed  on  account  of 
unduly  high  labor  costs  the  Labor  Com¬ 
mittee  should  hold  conferences  with  the 
building  employers  and  employees  to 
develop — 

(a)  Whether  average  wages  paid  local 
building  trades  are  consistent  with  wages 
paid  for  similar  skill  in  other  trades  after 
taking  into  consideration  the  fact  that 
workmen  in  the  building  trades  do  not 
have  the  same  regularity  of  employment. 

(In  this  connection  the  following  dis¬ 
tribution  of  labor  costs  for  houses  as  pub¬ 
lished  by  the  Building  and  Housing  Divi¬ 
sion  of  the  U.  S.  Bureau  of  Standards 
may  help  in  determining  a  weighted  aver¬ 
age  of  building  trades  wages) — 


.  Total  Labor 

Costs — 100% 
Frame 

Brick 

Trade 

House 

House 

Carpenters  . 

.  49.6 

32.2 

Bricklayers  . 

.  6.2 

21.5 

Hod  Carriers  .... 

.  2.2 

6.7 

Plasterers  . 

.  7.9 

8.8 

Plumbers  . 

.  8.7 

7.6 

Electricians  . 

.  2.6 

2.5 

Painters  . 

.  10.0 

6.3 

Common  Laborers 

.  6.3 

9.9 

All  others  . 

.  6.5 

4.5 

Total  . 

. 100.0 

100.0 

(b)  Whether  labor  is  giving  a  full 
day’s  work  for  a  full  day’s  pay.  What 
are  some  unit  costs,  i.  e.,  the  cost  to  lay 
1,000  bricks. 

If  wages  have  not  been  properly  read¬ 
justed  or  if  the  workers  in  the  building 
trades  are  not  producing  in  quantity  or 
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quality  as  they  should,  the  contractors 
and  employers  should  be  called  upon  to 
bring  about  proper  readjustments  and 
production  by  conferences  with  em¬ 
ployees  showing  to  the  latter  the  neces¬ 
sity  for  the  workers  themselves  doing 
their  part  with  all  other  branches  of  the 
industry  in  getting  building  costs  down 
to  a  level  which  will  encourage  extensive 
local  construction  activities  which  in  turn 
will  provide  more  continuous  employment 
for  the  workers. 

Unfair  Practices — The  continuation  of 
unfair  practices  is  a  factor  contributing  to 
high  costs  in  some  localities. 

Notwithstanding  the  improvements, 
which  have  taken  place  in  some  instances 
with  respect  to  the  practices  in  the  indus¬ 
try,  it  is  apparent  that  there  still  ex¬ 
ist  trade  abuses,  waste,  and  unnecessary 
expense.  It  is  a  first  essential  of  the 
proper  development  of  the  construction 
industry  on  a  sound  basis  that  all  prac¬ 
tices  which  unnecessarily  retard  the  work 
or  add  to  its  cost  should  be  immediately 
discountenanced  and  abandoned,  if  the 
confidence  of  the  public  is  to  be  fully 
restored. 

The  building  contractors,  both  general 
and  sub,  as  well  as  the  employees,  must 
be  appealed  to  to  take  advantage  of  this 
opportunity  to  eliminate  all  unfair  prac¬ 
tices  which  may  exist  and  'which  either 
directly  or  indirectly  add  to  the  cost  of 
construction  unnecessarily.  The  employ-  # 
ers  and  the  employes  will  themselves  know 
best  whether  or  not  any  such  unfair  prac¬ 
tices  still  exist.  In  some  communities  these 
practices  have  added  an  enormous  burden 
of  cost  to  the  public  and  in  such  com¬ 
munities  have  gon’e  far  to  destroy  the 
public  confidence  in  the  industry  of  a 
whole.  Whether  it  be  employer  or  em¬ 
ployee  or  due  to  the  joint  action  of  both 
that  unfair  practices  still  exist,  they  must 
be  weeded  out  once  and  for  all  if  there 
is  to  be  a  renewal  of  confidence  and  a 
revival  of  construction  activity.  The 
public  is  a  deeply  interested  partner  in 
the  construction  situation  and  its  interests 
can  no  longer  be  ignored  and  the  public 
can  no  longer  be  taken  advantage  of  by 
any  practices  which  mean  a  direct  in¬ 
crease  in  the  cost  of  construction  or  a 
more  or  less  indirect  increase  due  to  de¬ 
lays  and  interferences  of  one  kind  or  an¬ 
other  in  prompt  completion  of  any  con¬ 
struction  activity. 

If  there  are  other  reasons  interfering 
with  the  starting  of  construction  activi¬ 
ties.  such  reasons  should  be  investigated 
with  the  interests  affected,  along  the  lines 
suggested  for  these  three,  more  usual 
interferences,  and  every  possible  obstacle 
removed. 

Then  the  committee  should  call  a  gen¬ 
eral  public  Community  Conference  parti¬ 
cipated  in  by  the  city  officials  to  give  it 
official  standing,  and  the  public  will  thus 
be  advised  of  the  readjustments  which 


have  been  brought  about  to  the  end  that 
the  confidence  of  the  people  may  be  re¬ 
stored  in  the  value  of  services  rendered 
by  the  construction  industry  and  the 
largest  possible  amount  of  work  be 
started. 

Local  newspapers  should  be  kept  in 
close  touch  with  the  work  of  the  com¬ 
mittee  and  should  lend  the  committee 
ample  space  for  publicity  of  facts  ascer¬ 
tained. 

Once  the  gen'enal  conference  is  over 
the  local  contractors  and  material  people 
should  soundly  merchandise  their  ser¬ 
vices  to  the  local  market  as  brought  out 
by  the  study  of  the  committee.  Construc¬ 
tive  measures  should  be  adopted  in  each 
locality  by  contractors,  educational  auth¬ 
orities  and  labor  to  attract  and  properly 
train  a  sufficient  number  of  young  men 
in  the  building  trades  to  meet  the  con¬ 
struction  needs  of  that  community  in 
years  to  come. 

Once  work  is  started  again  the  com¬ 
mittee  should  study  and  devise  ways  and 
means  to  obtain  accurate  employment 
records  of  building  trades,  proper  al¬ 
location  of  materials  and  labor  by  dis¬ 
tributing  construction  activities  more 
evenly  throughout  the  year  to  avoid  as 
far  as  possible  the  seasonal  slump  of 
building  activities,  and  to  provide  as 
nearly  as  practicable  continuous  employ¬ 
ment  for  workers,  less  congestion  of  rail 
facilities  and  more  uniform  operation  of 
producing  mills,  plants,  and  quarries. 

The  plan  of  setting  aside  a  small  per¬ 
centage  of  public  works  funds,  and  larger 
industrial  or  utility  maintenance  and  im¬ 
provements  appropriations  to  provide  a 
reserve  fund  for  Construction  in  times  of 
depression,  Is  worthy  of  study  and  ap¬ 
plication  wherever  conditions  will  permit. 

In  most  cities  a  larger  percentage  of 
contracts  should  be  awarded  during 
the  Fall  and  Winter  months. 

In  towns  where  union  wage  agreements 
are  made  they  should  apply  for  the  calen¬ 
dar  year  and  be  entered  into  during  the 
Fall  of  the  preceding  year  so  as  to  avoid 
delay  in  starting  work  in  Spring  on  ac¬ 
count  of  wage  disputes. 

The  practice  in  some  localities  of  ob¬ 
taining  a  fixed  percentage  reduction  from 
building  supply  dealers  and  all  interests 
having  direct  bearing  on  the  cost  of  con¬ 
struction  for  a  limited  peridd,  in  order 
to  stimulate  construction  and  brin^  con¬ 
ditions  back  to  normal  more  speedily,  is 
worthy  of  consideration  when  condi¬ 
tions  permit  of  its  application. 

Details  as  to  how  special  problems  have 
been  solved  in  various  communities  may 
be  obtained  or  answers  received  to  ques¬ 
tions  by  writing  Division  of  Building  & 
Housing,  U.  S.  Bureau  of  Standards, 
Department  of  Commerce,  Washington. 
D.  C.,  or  The  National  Federation  of 
Construction  Industries,  Drexel  Building, 
Philadelphia,  Pa. 


Reference  Directory  for  and  Owners 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . ISO  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
BANK  PARTITIONS. 

Sjostrom,  John  B.  Co . 1715  N.  10th  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . . . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St..  Phiia. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co.  . 1715  N.  loth  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Btrathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

Massiah,  Frederick.  ..luniper  and  Cypress  Sts.,  Phlla. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Stsw  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

concrete  Waterproof  Paint  Co.  829  N.  3rd  St..  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUTPLIE*. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  ,V.  12th  St.,  Phila. 

Weber,  F„  Co . .  .1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1220  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Pearce  E’ireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . ,1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 


HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil?. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co.  . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phiia. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phlla. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Murphy,  John  J..  &  Co . 1835  Ludlow  St.,  Phila 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phiia. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . ......46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . . . ..Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co.  . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros.  . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave. 
SHKETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phlla. 

Ridpath  &  Potter  Co . Bourse  Bitig.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Klngsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . .  .Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 1541  Dickinson  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phlla. 

TRANSITS. 

Keystone  Blue  Paper  Co.  ......910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

W  ATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  SL,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros.  ....... .Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St,  Phila. 

Wayne  Iron  Works.. Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company  ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers,  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


1 15  to  121  S.  30th  Street 
Philadelphia 


Olde  jStoriesfield  iRoofe 

andFlagging 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACK.C0. 

Philadelphia  ii2s-!6ih.st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 


Made  with  Heavy  &  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Ifyu&teriljGFaute. 
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Lesa  than  On*  Year 
15  Cents  per  Copy 


S/*>e 

Photostat 

QUICK— — ERRORLESS 


A  METHOD  OF  FAC-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia 


Jftalism 


Both  Phones 


pfllorlrU  Mamie  (£0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

'  805-7-9  MASTER  STREET,  PHILADELPHIA 


Kensington  6652 


Park  2231 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.= 
Philadelphia 

Bell  Phone :  Keystone  Phone : 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PAINTiNO 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

2$  in  RIB - DIAMOND  MFSH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 

SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE.  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL-BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES -GLOBES-GATES 
FLANGED -HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse —  2229-33  N.  American  Street 


TUTS  BULLDKKS’  GUIDE 


GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-48-50  N.  SECOND  STREET,  PB1LA.,  PA. 


/lECKJDnos.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  In 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms : 

44  N.  5th  St,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J..  Lansdowne.  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 

Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F.WEBER  CO. 

1125  Chestnut  Street 


"CONSULT  US  AND  KEEP  DRY" 


AQUABAR 


WATERPROOFING 
FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURK 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French  Tile 

Flat  Interlocking  Tile 

ALL  COLORS-  WILL  NOT  FADE 

A  Card  Will  Have  Representative  Call 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 


HEATING 

BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 

BUILDERS’  GUIDE 
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BY 

Building  News  Publishing  Company,  Inc. 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  In  Canada .  5.50  a  year 

To  all  points  in  Europe . .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 


Entered  at  the  Post  Office  at  Philadelphia  as 
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As  The  Editor  Sees  It 


PRELIMINARY  arrangements 
were  completed  in  Washington, 
Wednesday,  May  3,  for  the  or¬ 
ganization  of  the  American  Construction 
Council  when  Secretary  of  Commerce 
Hoover  agreed  to  accept  the  chairman¬ 
ship  of  the  organization  meeting  to  be 
held  in  Pittsburgh,  June  19.  Franklin 
D.  Roosevelt,  of  New  York,  formerly 
Assistant  Secretary  of  the  Navy,  has 
consented  to  accept  the  presidency  of  the 
organization. 

The  purpose  of  the  Council  is  to  place 
the  construction  industry  on  a  high  plane 
of  integrity  and  efficiency  and  to  corre¬ 
late  the  efforts  toward  betterment  made 
by  the  existing  organizations,  through  a 
conference  association  representative  of 
the  whole  industry  and  dedicated  to  the 
improvement  of  the  service  which  the 
construction  industry  renders  to  Com¬ 
munities,  States,  and  Nation. 

All  branches  of  the  industry  are  re¬ 
presented  in  the  new  body  and  have  been 
divided  into  the  following  groups,  each 
with  equal  voting,  power.  Architects,  en¬ 
gineers,  general  ‘contractors,  sub-contrac¬ 
tors,  construction  labor,  material  and 
equipment  manufacturers,  material  and 
equipment  dealers,  financial,  bond,  and 
real  estate  interests,  public  utility  con¬ 
struction  departments,  and  the  construc¬ 
tion  divisions  of  federal,  state  and  muni¬ 
cipal  governments. 

So  far.  as  is  known,  this  is  the  first 
time  in  the  history  of  American  indus¬ 


trial  development  that  any  indus¬ 
try  has  been  represented  by  an  organiza¬ 
tion  in  which  all  the  elements  have  been 
brought  together  for  the  mutual  interest 
of  the  industry  and  the  public. 

This  action  is  the  culmination  of  many 
efforts  that  have  been  made  in  recent 
years  to  solve  the  difficult  problems 
thrown  on  the  industry  by  reason  of  its 
size  and  complexity  and  the  accumula¬ 
tion  of  construction  due  to  the  cessation 
of  building  activities  during  the  war.  The 
immediate  inspiration  for  the  movement 
has  come  from  the  interest  displayed  by 
Mr.  Hoover  in  the  industry  and  his  be¬ 
lief  in  the  importance  of  its  revival  for 
the  awakening  of  business  activity.  In 
accepting  the  chairmanship,  Mr.  Hoover 
emphasized  the  need  or  an  all-embrac¬ 
ing  organization  such  as  the  Council  and 
pointed  out  that  if  it  had  been  in  exis¬ 
tence  before  the  present  depression,  it 
would  have  been  invaluable  in  furnishing 
to  the  public  unbiased  facts  pertaining  to 
the  different  phases  of  construction,  thus 
probably  winning  for  the  industry  the 
confidence  of  the  public. 

The  organizers  of  the  Council  are 
planning  to  take  up  a  number  of  import¬ 
ant  lines  of  work,  among  them  the  fol¬ 
lowing  :  Code  of  Ethics  for  the  industry, 
development  of  a  national  building  code, 
a  research  and  statistical  bureau,  length¬ 
ening  of  the  construction  season,  elimi¬ 
nation  of  waste,  standardization  and  di¬ 
mensional  simplification,  development  of 


apprenticeship  systems,  and  encourage¬ 
ment  of  local  study  and  better  under¬ 
standing  of  building  situations. 

E.  J.  Russell,  of  the  Executive  Com¬ 
mittee  of  the  American  Institute  of  Ar¬ 
chitects,  has  been  chairman  of  the  pre¬ 
liminary  meetings,  and  the  organizing 
work  is  in  the  hands  of  a  committee  con¬ 
sisting  of  the  secretaries  of  the  American 
institute  of  Architects,  the  Federated 
American  Engineering  Societies,  the 
Building  Trades  epartment  of  the  Amer¬ 
ican  Federation  of  Labor,  the  National 
Federation  of  Construction  Industries, 
the  National  Lumber  Manufacturers’ 
Association,  and  the  General  Manager  of 
the  Associated  Contractors  of  America. 


For  the  first  time  since  1916,  enough 
new  dwellings  will  be  built  in  this  coun¬ 
try  during  the  current  year  to  more  than 
care  for  the  increase  in  demand,  accord¬ 
ing  to  reports  received  from  over  the 
country  by  the  Civic  Development  De¬ 
partment  of  the  Chamber  of  Commerce 
of  the  United  States.  In  other  words, 
the  prospects  are,  according  to  these 
reports,  that  the  accumulated  shortage 
of  dwellings  will  be  somewhat  cut  down 
this  year. 

For  the  purpose  of  determining  wheth¬ 
er  these  reports  are  borne  out  by  facts 
and  for  the  purpose  of  going  into  other 
construction  questions,  there  will  be  held 
a  meeting  on  housing  in  connection  with 
the  Tenth  Annual  Convention  of  the  Na- 
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tional  Chamber  in  Washington,  May  IS 
to  18.  The  general  subject  of  the  con¬ 
vention  will  be  “European  Conditions  and 
their  Effect  upon  American  Business.” 

The  housing  meeting  will  be  one  of  a 
number  of  group  sessions.  In  announc¬ 
ing  the  questions  that  will  come  before 
the  housing  meeting,  the  Civic  Develop¬ 
ment  Department  says : 

“For  the  past  five  years  and  more  most 
American  cities  have  suffered  from  a 
housing  shortage  that  in  some  cases  was 
so  acute  that  emergency  legislation  was 
passed  to  check  rent  profiteering  and  to 
stimulate  building.  Now  reports  are 
coming  in  from  all  parts  of  the  country 
of  great  activity  in  building,  particularly 
the  building  of  houses.  The  Civic  De¬ 
velopment  Department’s  records  indicate 
that  in  1922  we  shall,  for  the  first  time 
since  1916,  build  enough  new  dwellings 
to  more  than  care  for  the  increase  in 
demand.  In  other  words,  the  prospects 
are  that  we  shall  this  year  begin  to  cut 
down  on  the  accumulated  shortage. 

“Are  these  reports  borne  out  by  facts? 
Do  the  facts  indicate  a  wholesome,  steady 
increase  of  building  which  we  may  ex¬ 
pect  to  continue  until  we  have  enough 
good  houses,  or  do  they  indicate  a  boom, 
higher  prices  of  materials  and  labor,  fol¬ 
lowed  by  recession  ?  Are  the  houses  now 
being  erected  well  planned  and  well  built 
so  that  they  will  be  permanent  assets  to 
their  communities,  or  are  they  destined 
to  soon  become  shabby  and  dilapidated? 
Is  housing  again  on  the  way  to  becoming 
a  good  investment  for  the  man  who 
wishes  to  put  his  money  into  rental  prop¬ 
erty  ? 

“The  principal  speakers  will  be  Leon¬ 
ard  P.  Ayres,  vice  president  of  the  Cleve¬ 
land  Trust  Company,  who  will  present 
the  Prospects  of  the  Construction  Indus¬ 
try  in  American  Cities,  and  Lyman  Clark, 
of  the  General  Electric  Company,  Sche¬ 
nectady,  N.  Y.,  who  will  speak  on  the 
Dangers  of  Shoddy  Construction.  There 
will  be  ample  opportuniy  for  builders 
and  others  interested  to  take  part  in  the 
discussion.” 


ANNUAL  MEETING  OF  THE  AMERICAN 
institute  OF  ARCHITECTS 

The  fourteenth  annual  meeting  of  the  Penn¬ 
sylvania  State  Association  of  the  American 
Institute  of  Architects  was  held  May  4th  at 
the  Princeton  OlOb,  Philadelphia,  with  M.  I. 
Kast,  president,  in  the  chair. 

Delegates  representing  the  chapters  from 
Erie,  Pittsburgh,  Southern  Pennsylvania, 
Scranton-Wilkes-Barre  and  Philadelphia  were 
in  attendance. 

Certain  special  items  of  interest  to  the 
building  public  and  the  architects  of  the  State 
were  given  careful  consideration. 

For  more  than  a  dozen  years  the  Philadel¬ 
phia  Chapter  has  had  in  charge,  .fh.fi  restora¬ 
tion  of  the  most  sacred  ofc  the  group  of  his¬ 


toric  buildings  of  the  United  States,  of  which 
Independence  Hall  is  the  central  unit,  which 
service  has  been  rendered  gratuitously,  as 
has  been  done  in  other  portions  of  the  State. 
In .  most  cases  the  profession  has  not  been 
given  proper  recognition  for  such  service. 

The  question  of  a  State  Building  Code  was 
carefully  discussed.  The  preparation  of  the 
Building  Code,  which  is  now  being  written 
by  the  Department  of  Labor  and  Industry, 
was  given  consideration.  In  analyzing  this 
Code,  it  was  found  that  it  did  not  meet  the 
conditions  of  the  building  public,  the  thought 
of  the  Association  being  that  in  its  present 
form  it  would  affect  a  serious  hardship  upon 
the  building  public. 

The  attention  of  the  Association  was  also 
called  to  the  fact  that  buildings  which  house 
private  schools  in  many  cases  do  not  meet 
proper  conditions  of  health  and  comfort  of 
the  pupils,  and  that  this  matter  should  be  in¬ 
vestigated  and  that  all  institutions  of  this 
character  should  raise  their  standards  in  this 
respect  to  meet  modern  practice. 

The  Legislative  Committee,  composed  of 
Sidney  F.  Heckert,  Sr.,  Pittsburgh;  M.  I. 
lvast,  Harrisburg,  and  Albert  Kelsey,  Phila¬ 
delphia,  was  agreed  upon.  This  Committee  is 
charged  with  such  new  legislation  as  will  af¬ 
fect  the  building  public  and  the  architect. 
They  are  further  charged  with  recommend¬ 
ing  to  the  proper  authorities  that  the  archi¬ 
tectural  work  of  the  various  divisions  of  the 
State  Government  should  be  placed  in  the 
hands  of  the  practitioner  and  that  the  State 
officials  should  exercise  supervisory  powers 
only,  and  that  these  matters  should  be  taken 
up  with  the  proper  authorities. 

The  Association  in  expressing  its  endorse¬ 
ment  of  the  Sesqui-Uentennial  Exhibition  of¬ 
fer  their  services  in  the  hope  that  it  will  be 
brought  to  a  successful  pass  and  that  it  may 
reflect  credit  not  only  on  Philadelphia  and  the 
State  of  Pennsylvania,  but  also  on  the  United 
States. 

A  .special  tribute  was  paid  to  John  T. 
Comes,  a  noted  ecclesiastical  architect  of 
Pittsburgh,  who  died  recently. 

The  officers  elected  for  the  coming  year 
are:  W.  L.  Plack,  Philadelphia,  president; 
Sidney  F.  Heckert,  Sr.,  vice-president;  Percy 
Ash,  Philadelphia,  secretary,  and  W .  G. 
Stickle,  Erie,  treasurer. 


CORRECTION 

The  site  for  the  Hotel  for  the  Philadelphia 
Hotel  Corporation  has  not  yet  been  selected. 
The  last  issue  of  the  “Guide”  reported  that 
this  hotel  would  be  built  on  Arch  St.,  between 
115th  and  lflth.  According  to  H.  M.  Von 
Duyke,  'Chairman  of  the  Philadelphia  Hotel 
Corporation,  642  Widener  Bldg.,  Philadelphia, 
no  site  has  yet  been  selected. 


Don’t  be  discouraged  if  you  make  an  occa 
.sjonai  mistake;  if  men  didn’t  there  wouldn’t 
need  to  be  any  claw  on  a  hammer. 


On  and  after  May  8th,  1922,  the  Phil¬ 
adelphia  Builders’  Exchange  and  Em¬ 
ployers  Association  will  be  located  in  its 
new  quarters,  1716  Arch  Street,  (Mor¬ 
ris  Plan  Building),  and  a  house  warm¬ 
ing  has  been  arranged  for  Thursday, 
May  18th,  followed  by  the  Annual  Shad 
Dinner  at  Mineral  Springs  Inn,  Willow 
Grove,  Pa. 


'S.  W1.  Strauss  &  Co.,  large  lenders  of 
money  for  new  buildings,  say  with  re¬ 
gard  to  the  building  situation: 

“There  is  a  good  demand  for  funds 
to  carry  on  new  building  operations.  The 
general  fundamental  conditions  in  the 
situation  are  now  so  nearly  normal  that 
since  January  1  we  have  underwritten 
building  loans  amounting  to  $43,980,000, 
of  which  $26,510,000  was  for  apartment 
houses,  $12,350,000  for  office  and  loft 
buildings,  and  $5,120,000  or  miscellan¬ 
eous  structures.  If  the  demand  continues 
at  the  same  rate,  and  fundamental  condi¬ 
tions  seem  to  so  indicate,  we  shall  be  in 
a  position  to  loan  aproximately  $100,000,- 
000  more  to  finance  new  building  con¬ 
struction  during  the  balance  of  the  pre¬ 
sent  year. 

“That  the  present  encouraging  condi¬ 
tions  are  nationwide  in  character  is  in¬ 
dicated  by  the  widely  scattered  range 
of  these  -financial  underwritings  which 
include  loans  in  fourteen  cities  and  thir¬ 
teen  states,  as  follows:  New  York,  Chi¬ 
cago,  Philadelphia,  Boston,  Atlanta,  De¬ 
troit,  Fort  Worth,  Cleveland,  Birming¬ 
ham,  Dallas,  San  Francisco,  Kansas  City, 
Seattle  and  Portland,  Oregon.” 
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Office  Building,  Northeast  Corner  Sixteenth 
and  Walnut  streets,  Philadelphia.  Architect, 
Charles  E.  Oelschlager,  1615  Walnut  street) 
Philadelphia.  Owner,  name  withheld.  Brick, 
concrete,  steel,  terra  cotta,  limestone,  18  sto¬ 
ries.  Plans  in  progress. 

Church  (fire  rebuilding),  Norris  Square, 
Philadelphia.  Architect,  Norman  Hulme,  1524 
Chestnut  street,  Philadelphia.  Owners,  Nor¬ 
ris  Square  Methodist  Episcopal  Church,  Rev. 
George  W.  Tevey,  pastor,  2225  North  Mascher 
street;  chairman,  Building  Committee,  George 
S.  Ford,  611  West  York  street,  Philadelphia. 
Brick,  1  story,  basement  and  gallery,  100x97 
feet.  Plans  in  progress.  Too  early  for  de¬ 
tails.  Will  take  bids  in  about  one  month. 

Residences  (3),  East  side  Seventeenth 
street,  South  of  Bindley  avenue,  $13, .500.  Ar¬ 
chitect,  private  plans.  Owner,  Raymond  R. 
Rafferty,  4128  North  Broad  street,  Philadel¬ 
phia.  Brick,  2  stories,  15x30  feet,  12x112  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Residences  (4)  and  Garages  (2),  East  side 
Broad  street,  North  of  Chelten  avenue,  Phila¬ 
delphia,  $315,000.  .Architect,  private  plans. 
Owner,  B.  L.  Shapiro,  6311  North  Broad 
street,  Philadelphia.  Brick,  2  stories,  16  feet 
4  inches  x  52  feet  and  24x24  feet,  slag  roof, 
oak,  yellow  pine  and  cement  floors,  electric 
lighting,  hot  water  heating.  Owner  will 
build. 

Residences  (14),  Fifty-ninth  and  Florence 
avenue,  Philadelphia.  Architect,  private  plans. 
Owner,  Henry  D.  Dagit,  Jr.,  34  South  Seven¬ 
teenth  street,  Philadelphia.  Brick,  2  stories, 
16x32  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  or  steam  heat,  electric  light,  tile  work, 
excavating  and  stone  work.  Owner  will  be 
ready  for  sub-bids  May  9th. 

Parish  Buildings,  Chelten  avenue  and  Opal 
street,  Germantown.  Architect,  not  yet  se¬ 
lected.  Owners,  St.  Benedict Roman  Catho¬ 
lic  Church,  care  of  Rev.  William  0.  Farrell, 
formerly  of  Len-ni,  Pa.  Work  contemplated. 

Sales  and  Service  Building  (alts.),  1212 
Fronkford  aveirie,  Architect,  Philip  S.  Tyre, 
1509  Arch  street,  Philadelphia.  Owners,  Harry 
S.  French,  Inc,,  on  premises.  General  altera¬ 
tions.  Plans  in  progress. 

Residences  (2),  Fifty-second  street  and  City 
Line,  Overbrook.  Architects,  Hoffman  Henon, 
Lie.,  Finance  Building,  Philadelphia.  Own¬ 
ers,  Abraham  &  Louis  Sablosky,  1214  Market 


street.  iStone,  brick  and  stucco,  2 y2  stories, 
slate  roof,  hot  water  heating,  electric  light¬ 
ing,  tile  and  marble  work,  hardwood  floors. 
Plans  in  progress. 

Restaurant  (add.),  3413-15-17  Woodland 

avenue  and  3404  Walnut  street,  Philadelphia, 
$40,000.  Architects,  Stuckert,  Inc.,  Crozer 
Building,  Philadelphia.  Owner,  Benjamin 
Keplinger,  on  premises.  Brick,  2  stories  and 
basement,  47x80  feet,  slag  roof,  pine  floors, 
hot  water  heat,  electric  lighting,  tile  and  mar¬ 
ble  work,  dumb  waiters;  Architect  is  sub¬ 
letting. 

Residences  (4),  Sydenham  below  Wyoming 
avenue,  Philadelphia.  Architect,  private 
plans.  Owner,  William  Cooper,  4680  Syden¬ 
ham  street.  Brick,  2  stories,  15x40  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Owner  taking  sub-bids 
due  as  soon  as  possible. 

Store  and  Apartments,  York  road  and  Al- 
banus  street,  Philadelphia.  Architects,  Neu- 
bauer  &  Supowitz,  929  Chestnut  street,  Phila¬ 
delphia.  Owner,  M.  Kirschner,  4930  Brown 
street,  Philadelphia.  Brick  and  steel,  3  sto¬ 
ries,  100x106  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  marble, 
roof  ventilators,  metal  window  guards  and 
weather  strip,  metal  ceilings,  terra  cotta,  orna¬ 
mental  iron  work.  Owner  will  build  and  is 
subletting. 

Apartments,  Tenth  and  Olney  avenue,  Phil¬ 
adelphia.  Architect,  E.  Allen  Wilson,  1208 
Chestnut  street.  Owner,  Charles.  A.  Mahan, 
5530  North  Fifth  street,  Philadelphia.  Brick, 
3  stories,  will  contain  12  apartments,  39x105 
feet,  slag  roof,  hardwood  floors,  pine  floors, 
roof  ventilators,  cement  work,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Owner 
is  taking  sub-bids. 

Residence  for  Internes,  Thirty-fourth  and 
Pine  streets,  Philadelphia.  Architect,  P.  H. 
Johnson,  1713  Sansom  street,  Philadelphia. 
Owners,  Department  of  Public  Health,  Bu¬ 
reau  of  Hospitals,  C.  L.  Furbush,  M.  D.,  Di¬ 
rector,  584  City  Hall.  Brick  , steel  and  cut 
stone,  3  stories,  83x146  feet,  slag  roof,  oak 
and  pine  floors,  elevators,  dumb  waiters,  metal 
lath,  tile,  marble  and  terrazzo,  kalamein 
doors,  iron  work  and  stairs,  terra  cotta.  Own¬ 
ers  taking  bids  due  May  15th. 

Store  and  Apartments,  519  South  Fifth 
street,  Philadelphia.  Architect,  I.  W.  Levin, 


Victory  Building,  Philadelphia.  Owner,  J. 
Cohen,  517  South  Fifth  street.  Brick,  3  sto¬ 
ries,  20x70  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  mar¬ 
ble,  hollow  metal  skylights  and  cornice,  flush 
bulks,  plate  glass.  Owner  is  ready  for  bids. 

Manufactory  and  Pump  House,  Margaret 
and  James  streets.  Architects,  Ballinger  & 
Co.,  Twelfth  and ,  Chestnut  streets.  Owners, 
Blumenthal  Brothers,  on  premises.  Concrete, 
brick,  terra  cotta  and  steel,  3  stories,  273x82 
feet,  and  1  story,  .31x15  feet,  slag  roof,  con¬ 
crete  and  composition  flora,  hollow  tile,  metal 
lath,  safety  treads,  waterproofing  and  damp-, 
proofing,  terra  cotta,  iron  work  and  stairs, 
bond,  fire  and  kalamein  door®,  rolled  steel 
sash,  tile  and  marble  work  (heating,  lighting, 
plumbing  and  elevators  reserved).  Architect 
taking  bids  due  May  18th. 

Factory,  Eleventh  and  Wood  streets,  Phila¬ 
delphia.  Architect,  Emile  G.  Perrot,  1211 
Arch  street,  Philadelphia.  Owner,  John  J. 
McLaughlin,  on  premises.  Brick,  concrete  and 
steel,  2  stories  and  basement  and  alternate  8 
stories  and  basement,  80x96  feet,  slag  roof, 
maple  and  concrete  floors,  hollow  tile,  metal 
lath,  elevators,  waterproofing,  iron  work  and 
stairs,  floor  hardener,  bond,  hollow  metal 
doors  and  skylights,  rolled  steel  sash,  marble 
work  (heating  and  lighting  reserved),  cut 
limestone,  cold  water  painting.  Architect  tak¬ 
ing  bids  due  May  16th. 

Warehouse,  Glenwood  avenue  and  Oxford 
street,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  1226  Sansom  street.  Owner,  Harry 
C.  Kahn,  Eleventh  and  Filbert  streets.  Re¬ 
inforced  concrete  and  brick,  6  stories,  irregu¬ 
lar,  170x111x230  feet,  slag  roof,  cement  floors, 
dampproofing,  iron  work,  tin  covered  doors, 
hollow  metal  skylights  (heating,  plumbing, 
electric  work  and  elevators  reserved).  Archi¬ 
tect  taking  bids  due  May  15th. 

Residence  (alts.)*  322  ISouth  Sixteenth 
street,  Philadelphia.  Architect,  William  B. 
Lowenthal,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Dr.  M.  V.  Leof,  1626  Spruce 
street,  Philadelphia.  Offices  and  waiting 
rooms  on  first  floor,  general  alterations  to  en¬ 
tire  three-  and  four-story  building,  marble 
front,  tile  and  marble  work,  electric  light, 
heating  extensions,  hardwood  floors.  Archi¬ 
tect  taking  bids  due  May  12th. 

Residence,  Lincoln  Drive  and  Emlen  street. 
Architect,  Thomas  B.  Lippincott,  11  South 
Sixteenth  street.  Owner,  Mrs.  M.  L.  Taylor, 
care  of  architect.  Brick,  2 y2  stories,  28x35 
feet,  shingle  roof,  oak  and  pine  floors,  iron 
work,  tile  work,  electric  light,  hot  water  heat. 
Architect  taking  bids  due  May  11th. 

Residence  and  Garage,  Oak  Lane,  Philadel¬ 
phia.  Architect,  Charles  Barton  Keen,  Bailey 
Building,  Philadelphia.  Owner,  Mrs.  C.  H. 
Lentz,  care  of  architect.  Stone,  2^  stories, 
40x45  feet,  and  1  story,  23x20  feet,  slate  roof, 
hardwood  floors,  vapor  heat,  electric  light,  tile 
and  cement  work.  Architect  taking  bids  due 
May  11th. 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


Kling  Koat 
Cement  Coating 

A  Waterproof  and 
Dampproof  Coating  for 
Exterior  or  Interior 
Masonry  Walls 

Made  Clots  or  Flat,  White  or  Color* 

Manufacturers  of 

Waterproofing  and  Damp¬ 
proofing  Compound 
Technical  Paints 

CONCRETE 

WATERPROOF  PAINT  CO. 

829-S3S  North  3rd  St. 
PHILADELPHIA 

Market  4525  Park  3969 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

_  Bell  Phone.Kensington  1218 

Aramingo  A:  Girard  Ave-,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Church,  Fifth  and  Fisher’s  avenue.  Archi¬ 
tect,  George  E.  Savage,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  Eindley  Method¬ 
ist  Episcopal  Church,  on  premises.  Stone,  iy2 
stories,  67x55  feet,  slate  roof,  pine  floors, 
steam  heat,  electric  light,  tile  work.  Archi¬ 
tect  taking  bids  due  May  15th. 

Loft  Building,  Northeast  Corner  Randolph 
and  Vine  streets.  Architect,  Clarence  E. 
Wunder,  1415  Locust  street,  Philadelphia. 
Owner,  Julius  Boekel,  516  Vine  street,  Phila¬ 
delphia.  Concrete,  brick  and  steel,  9  stories 
and  basemgnt,  149x85  feet.  Architect  tak¬ 
ing  bids  due  May  11th  at  noon. 

Residence,  West  Laurel  Hill  Cemetery,  Phil¬ 
adelphia.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owners,  West 
Laurel  Hill  Cemetery,  Philadelphia.  Hollow 
'  tile  and  stucco,  2 y2  stories.  Architect  taking 
bids  due  May  16th. 

Contracts  Nos.  4  and  5,  Delaware  River 
Bridge.  Architect,  private  plans.  Owners, 
Delaware  River  Bridge  Joint  Commission, 
Widener  Building.  Construction  of  first  sec¬ 
tion  of  Philadelphia  anchorage  and  first  sec¬ 
tion  of  Camden  anchorage.  Owners  taking 
bids  due  May  31st,  standard  time,  at  2  P.  M. 
Deposit,  $15.00. 

Demolition  arid  Removal  of  Buildings, 

Eighteenth,  Nineteenth,  Vine  and  Wood 
streets,  and  4637-39  Richmond  street.  Steps, 
Copings,  Foundation  Walls,  Piers,  Vaults,  etc., 
4637-4639  Richmond  street.  Owners.,  Bureau 
of  City  Property,  Department  of  Public 
Works,  Frank  H.  Gaven,  216  City  Hall.  Own¬ 
ers  taking  bids  due  May  12th  at  noon.  In¬ 
quire  117  City  Hall. 

Residences  (12),  West  side  Fifty-fourth 
street,  South  of  Florence  avenue,  $42,500.  Ar¬ 
chitect,  private  plans.  Owner,  Hyman  Bar¬ 
kan,  1520  South  Sixth  street,  Philadelphia. 
Brick,  2  stories,  16x45  feet  and  16x32  feet, 
13x13  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light,  oak  and  yellow  pine  floors.  Owner 
will  build. 

Residences  (12),  North  side  Woodland  ave¬ 
nue,  West  of  Fifty-third  street,  $82,000.  Ar¬ 
chitect,  private  plans.  Owner,  Charles  I. 
Spade,  20  North  Fiftieth  street,  Philadelphia. 
Brick,  2  stories,  (11)  15  feet  10  inches  x  27 
feet  3  inches,  (1)  2iy2x51  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  lighting.  Owner  will  build. 

Residences  (4),  South  side  Howarth  street, 
East  of  Horrocks  street,  $6,000  each.  Ar¬ 
chitect,  private  plans.  Owner,  Harry  Drake, 
3139  Frankford  avenue,  Philadelphia.  Brick, 
2  stories,  20x37%  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors^  hot  water  heat,  electric  light, 
tile  work.  Owner  will  build. 

Residences  (76),  Fifty-sixth  street  and 
Kisessing  avenue,  and  Fifty-fifth  street, 
Vodges  and  Regent  streets,  $319,100.  Archi¬ 
tect,  private  plans.  Owner,  Timothy  Galla¬ 
gher,  Fifty-fifth  and  Springfield  avenue,  Phil¬ 
adelphia.  Brick,  2  stories,  16x45  feet,  16x30 
feet,  16  feet  4  inches  x  50  feet,  15x30  feet, 
11x10  feet,  16x30  feet,  12x10  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  will  build. 

Residences  (23),  North  side  Kingsessing 
avenue,  West  of  Sixty-fifth  'street,  Philadel¬ 
phia,  $3,800  each.  Architect,  private  plans. 
Owner,  F.  Kettleman,  6550  Chester  avenue, 
Philadelphia.  Brick,  2  stories,  14x32  feet, 
11x11  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 


Residences  (8),  East  side  Montour  street, 
South  of  Levick  street,  and  North  side  of 
Levick  street,  East  of  Montour  street,  $4,000 
each.  Architect,  private  plans.  Owner,  Chris¬ 
tian  Fischer,  6400  Oxfprd  Pike,  Philadelphia. 
Brick  and  frame,  2  stories,  16x42  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build.  ; 

Residences  (11),  Sixty-fifth  avenue  and 
Wistar  street,  $4,000  each;  (2)  Price  and  Wis¬ 
tar  streets,  $4,500.  Architect,  private  plans. 
Owner,  H.  H.  Herat,  1826  West  Tioga  street. 
Brick,  2  stories,  16x32  feet,  and  2  stories, 
20x32  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  lighting.  Owner  will 
build. 

Shop,  Weikel  street,  North  of  Ontario 
street,  $10,000.  Architect,  private  plans.  Own¬ 
er,  C.  B.  Leonard,  2429  West  Allegheny  ave¬ 
nue.  Iron,  1  story,  60x90  feet,  cement  floors, 
electric  light.  Owner  will  build. 

Factory,  Thirty-fifth  and  Moore  streets, 
Philadelphia,  $15,000.  Architect,  private  plans. 
Owners,  Powers,  Weightman  &  Rosengarten, 
Ninth  and  Parrish  streets.  Brick,  2  stories, 
42x80  feet,  slag  roof,  pine  floors,  steam  heat, 
electric  light,  rolled  steel  sash.  Owners  will 
build. 

Residences  (4),  South  side  Rockland  street, 
West  of  Mascher  street,  $4,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Max  'Schwartz, 
415  Pine  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  25x28  feet,  slag  roof,  •  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  will  build. 

Residences  (2),  Orthodox  and  Taeony 
streets,  $6,400  total.  Architect,  private  plans. 
Owner,  John  H.  Rackie,  3400  Devereaux 
street.  Brick,  2  stories,  16x51  feet  and  14x27 
feet,  slag  roof,  pine  floors,  hot  water  heat, 
electric  light.  Owner  building. 

Building  (alts.),  Northeast  Corner  Six¬ 
teenth  and  Wolf  streets,  $7,000.  Owners,  P. 
R.  'T.  Co.,  Seventh  and  Dauphin  streets.  Gen¬ 
eral  alterations.  Owners  will  build. 

Store  and  Garage,  Southeast  Corner  Seventh 
and  Courtland  streets,  $5,500.  ’  Architect,  pri¬ 
vate  plans.  Owner,  Max  Chipin,  1024  Rock¬ 
land  street.  Brick,  2  stories,  29x26  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  cement  wrork.  Owner  will  build. 

Residence,  3839  Cresson  street,  Philadel¬ 
phia,  $2,600.  Architect,  private  plans.  Own¬ 
er,  Thomas  J.  Grady,  3837  Cresson  street. 
Brick,  2  stories,  16x46  feet,  slag  roof,  oak  and 
pine  floors,  hot  air  heat,  electric  light.  Own¬ 
er  will  build. 

Residence,  Eastwick  avenue  and  Eighty- 
sixth  street,  $2,500.  Architect,  private  plans. 
Owner,  John  F.  Anderson,  3607  South  Eighty- 
fifth  street.  Brick,  2  stories,  ,22x24  feet,  slag 
roof,  pine  floors,  hot  air  heat.  Owner  will 
build. 

Recreation  Building  (alts.)  (Belfield), 
Twenty-first  and  Chew  streets.  Architect,  J. 
P.  B.  Sinkler,  1211  Chestnut  street,  Philadel¬ 
phia.  Owners,  Department  of  Public  Welfare, 
Bureau  of  Recreation,  595  City  Hall.  Brick, 
.concrete,  grading,  carpentry,  mill  work,  ce¬ 
ment  work,  hardware,  painting,  glazing,  com¬ 
position  roof,  plastering.  Lowest  bidders: 
Mitchell  Houseworth,  Inc.,  2512  North  Twen¬ 
ty-seventh  street,  $2,297;  E.  C.  Durell,  1716 
North  Twenty-fourth  street,  $2,7181  Plumb¬ 
ing,  L  .J.  Somers  &  Sons,  2436  Brown  street, 
$1,496.  Heating,  J.  Larkin,  Philadtelphia, 
$498.  Electric,  J.  F.  Buchanan,  1913  Chest¬ 
nut  street,  $637. 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  es  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 

OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


TILE  BUILDERS'  GUIDE 
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Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Store  (alts.),  1721  Walnut  street,  Philadel¬ 
phia.  Architect,  George  I.  Lovatt,  416  Wal¬ 
nut  street,  Philadelphia.  Owner,  Dominic 
Veranti,  1302  Walnut  street,  Philadelphia. 
Brick,  cut  stone  and  steel,  3  stories,  34x22 
feet,  slag  roof,  pine  floors  and  composition 
floors.,  metal  window  guards,  fire  doors,  rolled 
steel  skylights,  hollow  metal  sash,  iron  work, 
demolition.  Contract  awarded  to  Charles  Mc- 
Caul  Co.,  1519  Sansom  street,  Philadelphia. 

Residence,  North  side  of  Hershel  street, 
West  of  Southampton  Road,  $9,000.  Archi¬ 
tect,  private  plans.  Owner,  Oscar  E.  Gerney, 
Somerton,  Philadelphia.  Hollow  tile,  2  sto¬ 
ries,  36x24  feet,  23x9  feet,  shingle  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Charles  T. 
Ely,  Somerton,  Philadelphia. 

Rectory  (alts,  and  add.),  134  East  Mt.  Airy 
avenue,  Philadelphia.  Architects,  Henry  D. 
Dagit  &  Sons  Co.,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  Holy  Cross  Ro¬ 
man  Catholic.  Church,  Rev.  John  ;  J.  Mellon, 
on  premises.  Brick,  stucco,  rear  new  third 
floors,  .28x20  feet,  raising  roof,  oak  and  pine 
— — ftorbrs)  carpentry,  mill  work,  painting,  glazing, 
bond,  metal  lath,  tile  work,  heating  and  light¬ 
ing  extensions.  Contract  awarded  to  William 
R.  Dougherty,  1610  Sansom  street. 

Isolation.  Building,  Wissahickon  avenue  and 
School  Lane,  Germantown.  Architects,  Maga- 
ziner  &  Eberhard,  603  Chestnut  street,  Phila¬ 
delphia.  Owners,  Hebrew  Sheltering  Home, 
on  premises.  Brick,  steel,  1  story,  52x30  feet, 
slag  roof,  pine  floors,  metal  lath,  demolition, 
steam  heat,  electric  light,  tile  and  marble 
work,  bond.  Contract  awarded  to  A.  Kirpich- 
nikoff,  Fifth  and  Tasker  streets;,  Philadelphia. 

Building  (alts,  and  add.),  4101  Market 
street,  Philadelphia,  $3,700.  Architect,  pri¬ 
vate  plans.  Owner,  Dr.  J.  C.  Alexander,  on 
premises.  Brick,  2  stories,  16x13  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
lieat,  electric  light.  Contract  awarded  to 
George  R.  Bell,  1349  South  May  street,  Phila¬ 
delphia. 

Store  and  Warehouse  (add.),  12749  Kensing¬ 
ton  avenue,  $2,000.  Architect,  private  plans. 
Owner,  Elmer  Hinlal,  2747  'Kensington  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  18x46  feet, 
slag  roof,  yellow  pine  floors,  electric  lighting. 
Contract  awarded  to  Clayton  &  Clayton,  3012 
Hartville  street. 

Residence  and  Store  (add.),  429  North  Six¬ 
ty-fourth  street,  Philadelphia,  $2,000.  Archi¬ 
tect,  private  plans.  Owner,  G.  Anastasio,  pn 
premises.  Brick,  2  stories,  25x23 %  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded  to 
John  Manolino,  6223  Girard  avenue,  Philadel¬ 
phia. 

Bank  Building,  Broad  and  Federal  streets, 
Philadelphia,  A  rchitect,  John  T.  Brugger,  505 
Chestnut  street,  Philadelphia.  Owners,  Fen- 
era!  Trust  Co.,  Broad  and  Federal  streets. 


Stone,  brick,  cut  stone,  ^teel  and  concrete,  3 
stories,  71x85  feet,  slag  roof,  cork  and  ce¬ 
ment  floors,  metal  lath,  roof  ventilators,  vapor 
heating,  electric  light,  tile  work,  marble  and 
artificial  stone,  hollow  metal  sash  and  doors, 
bronze  work,  painting,  glazing.  Contract 
awarded  to  Friel  MdLeister  Co.,  Inc.,  2146 
East  Norris  street,  Philadelphia. 

Loft  Building,  1025-27-29-31-33-35  Callow- 
hill  street.  Architects,  Ballinger  Co,.  Twelfth 
and  Chestnut  streets,  Philadelphia.  Owner, 
Samuel  Y.  Thompson,  312  Cherry  street,  Phila¬ 
delphia.  Reinforced  concrete,  5  stories  and 
basement,  80x120  feet,  concrete  roof  and 
floors,  freight  and  passenger  elevator,  sprink¬ 
ler  system,  steam  heat,  electric  light,  plumb¬ 
ing,  rolled  steel  sash.  Contract  awarded  to 
Barclay  White  Co.,  1713  Sansom  street. 

Warehouse  (alts,  and  add.),  1809-11-13  Mar¬ 
ket  street.  Architect,  Clarence  E.  Wunder, 
1415  Locust  street,  Philadelphia.  Owners,  Fi¬ 
delity  Storage  &  Warehouse  Co.,  premises. 
Concrete,  steel,  brick  and  cut  stone,  12  sto¬ 
ries  and:  basement,  180x17  feet,  asbestos  as¬ 
phalt  roof,  cement  floors,  hollow  tile,  metal 
lath,  cork  insulation,  dampproofing,  terra 
cotta,  iron  work,  floor  hardener,  bond,  hollow 
metal  rolled  steel  and  fire  doors,  rolled  steel 
and1  hollow  metal  sash  (electric  work  and  ele¬ 
vators  reserved).  Contract  awarded  to  Wil¬ 
liam  R.  Dougherty,  1610  Sansom  street. 

Warehouse,  Twenty-fourth  and  Walnut 
streets,  Philadelphia.  Engineer,  L.  B.  Kim¬ 
ball,  Baltimore,  Md.  Owners,  Baltimore  and 
Ohio  Railroad  Company,  Baltimore,  Md.  Re¬ 
inforced  concrete  and  steel,  8  stories  and 
basement,  182x102  feet,  composition  roof,  con¬ 
crete  floors,  hollow  tile,  monolithic  finish,  wa¬ 
terproofing,  iron  work,  hollow  metal  skylights, 
rolled  steel  sash,  metal  lath.  Contract  award¬ 
ed  to  Turner  Const.  Co.,  1713  Sansom  street. 

Rothschild  Memorial  Hall  and  Sisterhood 
Building,  Fifty-eighth  and  Walnut  streets, 
Philadelphia.  Architect,  Louis  Levi,  Real  Es¬ 
tate  Trust  Building,  Philadelphia.  Owner, 
Edward  L.  Rothschild,  Atlantic  City,  N.  J. 
Brick,  precastone  and  steel,  2  stories, 
61x22x50x30  feet,  slate  roof,  cement  and  ma¬ 
ple  floors,  metal  lath,  roof  ventilators,  metal 
weather  strips,  tile  and  marble  work  (heat¬ 
ing,  lighting  and  plumbing  reserved),  iron 
work.  Contract  awarded  to  John  N.  Gill 
Const.  Co.,  Otis  Building. 

Residence,  6722  Chew  street,  Philadelphia, 
$8,000.  Architect,  Joseph  Keyes,  Otis  Build¬ 
ing,  Philadelphia.  Owner,  Herbert  Smith,  care 
of  architect.  Stone  and  brick,  214  stories, 
28x32  feet,  slate  roof,  oak  and  pine  floors, 
metal  lath,  dumb  waiter,  tile  work,  central 
heating,  electric  lighting,  iron  work.  Con¬ 
tract  awarded  to  Joseph  S.  Creamer,  1739 
North  Twenty-ninth  street. 

Residence  (alts.),  Southwest  Corner  Six¬ 
teenth  andi  St.  James  streets,  $15,000.  Archi- 


HERE  AT  EAST!  ANOTHER  WARREN-KNIGHT  ACHIEVEMENT! 


In  response  to  a  demand  for  a  COMBINATION  LEVEL 
and  TRANSIT  without  detachable  parts,  free  from  projec¬ 
tions  obstructing  full  view  of  Level  Vial,  and  with  a  verti¬ 
cal  range  of  OVER  45°,  we  have  developed  our 


New  Model  No  40  “STERLING”  Convertible  Level 


It  will  pay  you  to  see  this  wonderful  Instrument  before  buy¬ 
ing  elsewhere,  as  it  is  a  DISTINCT  STEP  FORWARD  in  Instru¬ 
ment  construction.  A  PHILA.-MADE  LEVEL  OUTCLASSING 
ALL  OTHERS. 


We  Repair 
Transits 
Levels 
Tapes,  &c. 


WARREN-KNIGHT  CO.  Rebuilt 

FACTORY  AND  salesroom  "  Instruments 

136  N.  1 2th  Street 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 

Woodoleum  Mfg.  Co. 

131  Arch  Street.  Philadelphia 

LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell.  Locust  OS  12  Keystone,  Race  6062 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 
Walnut  1735  7  1  7  Walnut  St.,  Phila. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrication  Erection 


Hot  Water 


all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  414# 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOMBARD  7438 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division  j 
fen:e;  easily  erected  bv  anyone  on  ordinary  wood  posts  ! 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog  I 
C  37.  | 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  Display  Rooms:  Builders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardihood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch  Segal  Bldg.,  Room  1 1  — Phone  2282  R 


IP  A  AT  C  THE  ONLY  FAN  MADE  where  motor  is  protected 
X  /\  Jnl  O  from  dirt  and  fumes— four  leaf  clover  design 

and  blowers 

EQUIPMENT  FOR 

heating,  drying,  ventilating  exhausting  of  air  and  gases 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Manager. 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  u)e’ ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

skylights,  marquises 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R  O  O  F  I  KT  O 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


nfortable.  Convenient 

here  represented  sell 
id  Specified  Materials  or 
elt  of  their  co-operation. 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

BUILDERS*  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 

Bell:  Spruce  6410  Keystone:  Race  5129 


Pace  Brick 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
13111313  Arch  St.  Philadelphia 
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We  Drill  Wells  and  Get  Watei 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  6  Cambria  Sts. 

Phils.  Pa. 


Composition 

Flooring 

will  outwear  any  other  flooring: 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 
4725  Lancaster  Ave. 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair 
job  or  Block 
New  Houses 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone-Walnut  4165  01111  AliFI  PHIA 

Keystone  Phone-Race  3760  NIIUtULLrillH 


teets,  Hoffman  Henon,  I’ne.,  Finance  Build¬ 
ing.  Owner,  S.  D.  Lit,  Eighth  and  Market 
streets,  Philadelphia.  Lowering  floors,  mill 
work,  electric  work,  hardwood  floors,  tile 
work,  painting,  steel  girders,  miscellaneous 
repairs.  Contract  awarded  to  P.  M.  Sax,  Pen- 
fleld  Building,  Philadelphia. 

Residence  (add.),  Northwest  Corner  Willow 
Grove  andl  Stenton  avenues,  $7,000.  Archi¬ 
tect,  private  plans.  0\yner,  S.  R.  Morgan,  on 
premises.  Stone,  2  stories,  22x29  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  heat, 
electrie  light,  tile  work.  Contract  awarded 
to  George  S.  Roth  &  Son,  230  East  Graver’s 
Lane,  Philadelphia. 

Residence,  Frankford  avenue  and  Academy 
Road,  $9,000.  Architects,  Lachman  &  Mur¬ 
phy,  Drexel  Building,  Philadelphia.  Owner, 
Miss  Mary  Rafferty,  Torresdale,  Pa.  Brick,  2 
stories,  36x26  feet,  slate  roof,  oak  and  pine 
floors,  hot  air  heat,  electric  light,  tile  work. 
Contract  awarded  to  John  J.  Davies,  1021 
Herbert  street.. 

Garage,  734-36  Bainbridge  street,  Philadel¬ 
phia,  $13,600.  Architect,  private  plans.  Own¬ 
er,  Max  Sax,  818  South  street.  Brick,  2  sto¬ 
ries,  48x86  feet,  slag -roof,  cement  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  M.  De  Mori,  1000  Oregon  avenue. 

Store  and  Residence  (alts.),  1509  Spring 
Garden  street,  $4,000.  Architects,  Durham 
Brothers,  1609  iSansom  street.  Owner,  H.  L. 
Bechtel,  3232  Ridge  avenue.  Brick,  3  story 
add.,  16x24  feet,  and  1  story  add.,  12x16  feet, 
brick  front,  carpentry,  mill  work,  plastering, 
metal  bulks,  plate  glass.  Contract  awarded 
to  A.  S.  Shafer,  2122  South  Nineteenth  street. 

Residences  (6),  Price  and  McMahan  streets, 
Philadelphia.  Architect,  Addison  H.  Savery, 
Sr.,  1300  Locust  street.  Owner,  Edward  F. 
Benniss,  Germantown  and  Chelten  avenues. 
Brick,  2%  stories,  17x41  feet,  silate  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
ti'le  work.  Contract  awarded  to  Charles  John¬ 
son,  2032  East  Chelten  avenue. 

Store  and  Apartments  (alts,  and  add.), 
Twenty-ninth  and  Diamond  streets,  $6,000. 
Architect,  I.  W.  Levin,  Victory  Building, 
Philadelphia.  Owner,  Nathan  Zones,  on 
premises.  Brick,  3  stories,  20x38  feet,  slag- 
roof,  pine  floors,  bot  water  heat,  electric  light, 
tile  work.  Contract  awmrded  to  Harry  Bobb, 
3032  Agate  street. 

Shop  (add.),  6018  Beechwood  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owner,  Martin  Griffin,  5953  Beechwood  street. 
Brick,  1  story,  25x50  feet,  slag  roof,  pine 
floors.  Contract  awardled  to  Charles  John¬ 
son,  2032  East  Chelten  avenue. 

Tenement  House,  Germantown  and  Willow 
Grove  avenues,  Philadelphia,  $20,000.  Archi¬ 
tect,  private  plans.  Owner,  I  Largomarsino, 
27  East  Pastorius  street.  Brick,  3  stories, 
31x52  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Eugene  P.  Laver,  221  North 
Fifty-eighth  street. 

Residences  (2),  Kinsley  street  and  Wissa- 
hickon  Drive,  $10,500.  Architect,  private 
plans.  Owner,  Isaac  Rittenhouse,  6226  Wis- 
sahickon  avenue.  Brick,  2  stories,  15x50  feet 
and  15x13  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tide  work.  Con¬ 
tract  awarded  to  David  Rittenhouse,  6226 
Wissahickon  avenue. 

Stable,  421-23  Bainbridge  street,  $10,325. 
Architect,  I.  W.  Levin,  Victory  Building, 


Philadelphia.  Owner,  M.  Berman,  425  Bain¬ 
bridge  street.  Brick,  2  stories,  30x118  feet, 
electric  lighting,  slag  roof.  Contract  award¬ 
ed  to  I.  Gold  &  D.  Goldman,  2028  South 
Fifth  street. 

Residence,  West  side  Johnson  street,  East 
of  Magnolia  street,  $10,200.  Architect,  pri¬ 
vate  plans.  Owner,  August  Bauer,  6313  Ross 
street,  Philadelphia.  Stone,  3  stories,  31  feet 
4  inches  x  40  feet  4  inches,  shingle  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  metal  lath,  iron  work. 
Contract  awarded  to  Tourison  &  Tourison, 
1310  Arch  street. 

Residence,  Southeast  Corner  Chew  and  Mt. 
Pleasant  streets,  $10,000.  Architect,  private 
plans.  Owner,  John  P.  Kreeker,  1735  Erie 
avenue,  Philadelphia.  Stone,  3  stories,  25 
feet  4  inches  x  37  feet  4  inches,  slate  roof, 
oak  andi  yellow  pine,  floors,  hot  water  heat, 
electric  light,  tile  work,  metal  lath.  Con¬ 
tract  awarded  to  Tourison  &  Tourison,  1310 
Arch  street. 

Residence,  Northe.ast  Corner  Oak  Road  and 
School  Lane,  $25,000.  Architect,  A.  E. 
Sehenck,  1230  Real  Estate  Trust  Building, 
Philadelphia.  Owner,  L.  P.  Stradley,  1428 
Land  Title  Building,  Philadelphia.  Stone,  3 
and  2  stories,  64  feet  10  inches  x  36  feet, 
15^x26  feet  10  inches,  garage,  1  story,  20x22 
feet,  slate  roof,  oak,  yellow  pine  and  cement 
floors,  hot  air  heat,  electric  light,  tile  work. 
Contract  awarded  to  E.  E.  Ludwick,.  1619 
Chestnut  street,  Philadelphia. 

Two-Family  Dwelling,  5903  North  Broad 
street,  $10,000.  Architect,  H.  Schaeffer,  4830 
North  -Marvine  street.  Owner,  Joseph  Noer- 
pel,  7126  North  Broad  street.  Brick,  3  sto¬ 
ries,  16x20  feet  and  16x60  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  Fred  Schreib- 
er,  1306  City  Line. 

Residence  (add.),  West  side  Bryn  Mawr 
avenue,  South  of  City  Line,  Philadelphia, 
$8,000.  Architect,  private  plans.  Owner,  H. 
G.  Schwartz',  on  premises.  Stone,  2  stories, 
20x40  feet,  slate  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  A.  R.  Raff  Cont.  Co.,  1635 
Thompson  street. 

Building  (alts.),  135  Dock  street,  Philadel¬ 
phia,  $6,500.  Architect,  private  plans.  Own¬ 
ers,  Merchants’  Wholesale  Grocery  Co.,  on 
premises.  General  interior  altertaions.  Con¬ 
tract  awarded  to  Henry  C.  Dahl,  231  South 
Eighth  street,  Philadelphia. 

Residence,  East  side  Cliveden  street,  East 
of  Magnolia  street,  $7,000.  Architect,  private 
plans.  Owner,  H.  Schaeffer,  6361  McCallum 
street,  Philadelphia.  Brick,  2  stories,  17x46 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  M.  W.  Schaeffer,  6361  Mc¬ 
Callum'  street. 

Residence,  South  side  Singer  street,  West 
of  Rising  Sun  avenue,  $6,500.  Architect,  pri¬ 
vate  plans.  Owner,  Jacob  Raimann,  6347 
North  Lee  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  16  feet  4  inches  x  48  feet  6  inches,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electrie  light.  Contract  awarded  to 
William  G.  Isles,  806  Leviek  street,  Philadel¬ 
phia. 

Residence-,  (2)  8404-06  Caruthers  avenue, 
$5,200  total.  Architect,  private  plans.  Own¬ 
er,  Robert  Hacker,  8400  Caruthers  avenue. 
Brick,  2  stories,  16x32  feet,  slag  roof,  pine 
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Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


^  Bell  Phone -Spruce  5293  1520  SanSom  Street,  Philadelphia  KeysUnt  Phone-Race  5555^ 
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■On  the  Ground  When  W  anted- 


OiauseM 

TERRA.  COTTA  I  ^ 

WALL  COPING 
FLUE  LINING 
SEWER  PIPE 
HOLLOW  TILE 


You  can  rely  absolutely  on 
our  quality,  service,  and 
constantly  fair  prices . 

WILLIAM  h.  CLAUSEN 

27th  and  Diamond  Streets 


Diamond  0608 


Park  4981 


floors.  Contract  awarded  to  Frank  Thompson, 
8400  Tinicum  avenue.  . 

Garage,  5808  Arch  street,  Philadelphia, 
$6  700.  Architect,  private  plans.  Owner,  Miss 
E.  D.  Melville,  22  North  Fifty-second  street. 
Brick,  1  story,  47x98  feet,  slag  roof,  cement 
floors’  steam'  heat,  electric  lighting.  Con¬ 
tract  awarded  to  Felix  Olaro,  5313  Malcolm 

Residence,  F  and  Taley  streets,  Philadel¬ 
phia,  $7,500.  Architect,  private  plans.  Own¬ 
er.  Charles  J.  Bauer,  5035  North  Fifth  street, 
Philadelphia.  Brick,  2  stories,  32x46  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  William  Schmitt,  4937  North  Fairhill 

Garage,  East  side  Fifteenth  street,  North 
of  Courtland  street,  $4,000.  Architect,  private 
plans.  Owner,  Charles  F.  Ruekmling,  4716 
North  Eighth  street,  Philadelphia.  Brick,  1 
story,  25x62  feet  10  inches,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  G.  J.  Reich,  5126 
North  Tenth  street,  Philadelphia. 

Residence  and  Garage,  8836  Germantown 
avenue,  $4,000.  Owners,  Estate  of  Henry.  A. 
Laughiin,  Chestnut  Hill.  'Stone,  2  stories, 
25x32  feet,  slate  roof,  oak,  pine  and  cement 
floors,  electric  lighting.  Contract  awarded  to 
Ralph  C.  Borthwick,  8018  Germantown  ave- 
nue. 

Store  and  Residences,  Southeast  Corner 
Fifty-ninth  and  Girard  avenue,  $4,000.  Ar¬ 
chitect,  private  plans.  Owner,  Charles  Han- 
negan,  1435  Cayuga  street.  General  altera¬ 
tions.  Contract  awarded  to  Thomas  M.  Keal- 
ey,  4411  Germantown  avenue. 

'  Residence,  Cottage  street,  North  of  Napfle 
street,  $4,500.  Architect,  private  plans.  Own¬ 
er  John  F.  Baslow,  2916  East  Memphis  street. 
Brick,  2  stories,  26x40  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  Herbert  L. 
Curtin,  Somerton,  Pa. 

Garage,  3359  East  Thompson  street,  $2,600. 
Architect,  private  plans.  Owner,  J ames  Zut- 
ick  3365  East  Thompson  street.  Brick,  1 
story,  17x80  feet,  slag  roof,  cement  floors, 
electric  lighting.  Contract  awarded  to  S. 
Ozga,  2507  East  Westmoreland  street. 

Residence,  4433  N.  Third  street,  Philadel¬ 
phia,  $4,000’.  Architect,  private  plans.  Own¬ 
er  J.  Fred  Burkhart,  5519  North  Fifth  street. 
Brick,  2  stories,  16x32  .feet,  slag  roof,  _  oak 
and  pine  floors,  hot  water  he_at,  electric  light¬ 
ing.  Contract  awarded  to  Charles  Sinn,  5518 
North  American  street. 

Residence  (alts,  and  add.),  50  West  Epsal 
,  street,  $5,000.  Architect,  private  plans.  Own¬ 
er  A.  Freeman,  206  East  Penn  street,  Phila¬ 
delphia.  Brick,  second  story  add.,  10x22  feet, 
slag  roof,  oak  and  yellow  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  R.  M. 
Peterson  &  Son,  5114  Germantown  avenue. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone — Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


TRUSCON 

WATERPROOFING 

PASTE 

is  the  acknowledged  standard  integral  waterproofing  compound  for 
concrete  foundations  of  all  kinds.  Approved  by  architects  generally 
Used  in  the  largest  building  opera¬ 
tions  throughout  the  country.  Mixed 
with  the  tempering  water,  it  confers 
powerful  water-repellent  properties  to 
concrete,  adds  to  the  compressive 
strength  and  is  permanent. 

Write  or  ’phone  for  booklet  “Science  and 
Practice  of  Integral  Waterproofing.” 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 

’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cau 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 
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Lumber  for  Sale 
HOG  ISLAND 


250,000  Feet 
Oregon  Pine 

Large  Timbers 

16  x  16 
14  x  14 

(30  ft.  to  60  ft.  long ) 


For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


Office  and  Residence  (alts,  and  add.),  249-61 

North  Fifty-second,  street,  $5,000.  Architect, 
private  plans.  Owner,  M.  Fisher,  249  North 
Fifty-second  street,  Philadelphia.  Brick,  2 
stories,  16x13  feet,  slag  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  John  Mortimer,  3377  Emer¬ 
ald  street,  Philadelphia. 

Residence,  7211  Lawndale  street,  Philadel¬ 
phia,  $4,500.  Architect,  private  plans.  Own¬ 
er,  C.  Thistner,  7217  Lawndale  street,  Phila¬ 
delphia.  Frame,  1  story,  20x!30  feet,  shingle 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  W. 
Robinson,  7319  Rising  Sun  avenue. 

Office  Building,  Southwest  Corner  Fifth  and 
Green  streets,  $3,000.  Architect,  private  plans. 
Owner,  A.  H.  Ladner,  Inc.,  on  premises.  Car¬ 
pentry,  mill  work,  painting,  glazing,  plaster¬ 
ing,  general  repairs.  Contract  awarded  to  T. 
S.  Fetter,  1829  Filbert  street,  Philadelphia. 

Office,  2219  East  Cumberland  street,  Phila¬ 
delphia,  $3,870.  Architect,  private  plans. 
Owner,  Dr.  V.  J.  Fenerty,  2217  East  Cumber¬ 
land  street.  Brick,  1  story,  16x24  feet,  slag 
roof,  yellow  pine  floors,  hot  wafer  heat,  elec¬ 
tric  light.  Contract  awarded  to  R.  J.  Dia¬ 
mond,  2834  East  Thompson  street. 

Residence  (add.),  2320  Orthodox  street, 
$3,500.  Architect,  private  plans.  Owner,  John 
A.  Rand,  on  premises.  Brick,  2  stories, 
20x42%  feet,  slag  roof,  yellow  pine  floors, 


electric  lighting.  Contract  awarded  to  John 
Kaznierozak,  2385  Orthodox  street. 

Steel  Framing  for  Show  Windows,  1332 
Chestnut  street.  Owner,  Joseph  Hilton,  on 
premises.  Contract  awarded  to  Smith-Hardi- 
can  Co.,  1606  Cherry  street. 

Building  (alts.),  Northeast  Corner  Ridge 
and  Wissahickon  Drive,  $7,500.  Architect, 
Ralph  White,  Pennsylvania  Building,  Phila¬ 
delphia.  Owner,  A.  Barnett,  Ridge  avenue 
and  Wissahickon  Drive,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  W.  O.  Springer,  2004  Naudain  street,  Phila¬ 
delphia. 

Residence,  North  side  Summitt,  East  of 
Shalhop  street,  $4,000.  Architect,  private 
plans.  Owner,  Herman  F.  Wagner,  475  Her¬ 
mitage  street,  Philadelphia.  Stone,  1  story, 
26x40  feet,  slate  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  W.  W.  Anstine,  1218  Filbert 
street. 

Building  (add.),  1917  Green  street,  Phila¬ 
delphia,  $2,400.  Architect,  private  plans.  Own¬ 
er,  Peter  H.  Powers,  on  premises.  Brick,  1 
story,  14  feet  10  inches  x  30  feet,  slag  roof, 
oak  and  pine  floors,  electric  lighting.  Con¬ 
tract  awarded  to  Daniel  De  Fileppo,  1016 
Federal  street. 

Building  (alts.),  100:2  Diamond  street,  Phil¬ 
adelphia,  $3,000.  Architect,  private  plans. 
Owners,  Miller  North  Broad  Storage  Co., 
Broad  and  Lehigh  avenue.  General  interior 
alterations.  Contract  awarded  to  John  N. 
Gill  Const.  Co.,  Otis  Building,  Philadelphia. 

Shop  (add.),  3322  Woodland  avenue,  $2,700. 
Architect,  private  plans.  Owners,  Eastern 
Auto  Co.,  on  premises.  Brick,  1  story,  15x52 
feet,  slag  roof,  cement  floors.  Contract 
awarded  to  Louis  Cohn,  417  Christian  street. 

Building  (alts.),  110  North  Twenty- third 
street,  $3,800.  Architect,  private  plan's.  Own¬ 
ers,  George  P.  Pilling  &  Son,  on  premises. 
General  interior  alterations.  Contract  award¬ 
ed  to  Spencer,  White,  Prentis  Oo.,  100  West 
Forty-first  street,  New  York  City. 

Warehouse,  Southeast  Corner  Oxford  ave¬ 
nue  and  Rhawn  street,  $2,200.  Architect,  pri¬ 
vate  plans.  Owners,  Grookett  Brothers,  Sec¬ 
ond  Street  Pike,  Philadelphia.  Brick,  2  sto¬ 
ries,  35x20  feet,  slag  roof.  Contract  award¬ 
ed  to  Economy  Cont.  &  Bldrs.,  Fox  Chase. 

Residence,  Bingham  and  'St.  Vincent 
streets,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Alice  A.  Wood,  4936  North 
Fifth  street.  Stone  and  frame,  2  stories, 
24x26  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heat  , electric  light.  Contract  awarded 
to  Economy  Cont.  &  Bldrs.,  Fox  Chase. 

Shop  (alts.),  2112  Walnut  street  (rear), 
$3,000.  Architect,  private  plans.  Owner,  Da¬ 
vis  Jamsion,  Southeast  Corner  Twenty-first 
and  Locust  streets.  General  alterations.  Con¬ 
tract  awarded  to  Joseph  E.  Foster,  806  Wal¬ 
nut  street. 

Residence,  C’laridge  street,  'South  of  Cott- 
man  street,  $5,500.  Architect,  private  plans. 
Owner,  J.  Linturyler,  1629  North  Cadwalader 


street.  Frame,  2  stories,  28x39  feet,  shingle 
roof,  oak  and:  pine  floors,  hot  water  heat,  elec¬ 
tric  lighting..  Contract  awarded  to  August 
Frazier,  1646  North  Fourth  street. 

Shop,  2040  Amber  street,  Philadelphia, 
$3,200.  Architect,  private  plans.  Owner, 
Charles  Elinger,  2088  Amber  street.  Brick,  1 
story,  16x66  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  A.  E.  Barnis  &  Co.,  2041 
E'ast  Clementine  street. 

G-arage,  1703  Francis  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  Mrs. 
Sauter,  1701  Francis  street,  Philadelphia. 
Brick,  1  story,  14x22  feet,  slag  roof,  yellow 
pine  floors,  electric  lighting.  Contract  award¬ 
ed  to  S.  L.  Luff,  700  North  Nineteenth  street, 
Philadelphia. 

Building  (add.),  Southwest  Corner  Front 
and  Clearfield  streets,  $2,700.  Architect,  pri¬ 
vate  plans.  Owner,  F.  Kisser,  on  premises. 
Brick,  1  story,  19x64  feet,  slag  roof,  pine 
floods,  electric  lighting.  Contract  awarded  to 
Samuel  Campbell,  3346  North  Hancock  street. 

Residence,  Prospect  and  Cemetery  Road, 
$3,700.  Architect,  private  plans.  Owner,  Dr. 
Frank  Bowman,  1711  South  Thirteenth  street. 
Frame,  2  stories,  32x31  feet,  shingle  roof,  pine 
floors,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awarded  to  D.  C.  Moyer  &  Co.,  2344 
North  Carlisle  street. 

Shop,  Northeast  Corner  Sixth  and  Titan 
streets,  $4,000.  Architect,  private  plans. 
Owner,  J.  Eeker,  1211  South  Eighth  street. 
Brick,  2  stories,  30x40  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  Frank  &  Kaiser, 
1617  South  Sixth  street. 

Garage,  1418  North  Carlisle  street,  Phila¬ 
delphia,  $2,400.  Architect,  private  plans. 
Owner,  Dr.  Frank  A.  Fox,  1417  North  Fif¬ 
teenth  street,  Philadelphia.  Brick,  1  story, 
27x26  feet,  slag  roof,  cement  floors,  electric 
lighting.  Contract  awarded  to  T.  S.  Fetter, 
1829  Filbert  street. 

Two-Family  Dwelling,  4642  North  Broad 
street,  Philadelphia.  Architect,  private  plans. 
Owner,  D.  G.  Schoenley,  on  premises.  Brick, 
2  stories,  16x14  feet  9  inches,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  MeClintock 
&  Weaver,  24  West  Phil-Ellena  street. 

Residence  (add.),  503  West  Springer  street, 
$2,000.  Architect,  private  plans.  Owner,  Wil¬ 
liam  MacNeill,  on  premises.  Brick,  2  sto¬ 
ries,  15x9  feet,  slag..roof ,  oak  and  yellow  pine 
floors.  Contract  awarded  to  Stewart  Broth¬ 
ers  Co.,  2626  North  Orkney  street. 

Store  and  Office  (alts.),  5623-25  German¬ 
town  avenue,  $2,000.  Architect,  Frank  V. 
Nickels,  225  South  Sydenham  street,  Philadel¬ 
phia.  Owner,  G.  P.  Darrow,  5021  German¬ 
town  avenue,  Philadelphia.  General  interior 
alterations.  Contract  awarded  to  Pierce- 
Henon,  Inc.,  Juniper  and  Pine  streets. 
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Residence,  'Lewistown,  Pa.  Architects, 
Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  L.  W.  Culbertson,  on  premises. 
Brick.  Sketches  in  progress. 

Residence  and  Office,  Lewistown,  Pa.  Archi¬ 
tects,  Hamme  &  Witmanfi  City  Bank  Build¬ 
ing,  York,  Pa.  Owner,  Dr.  S.  W.  Sweigart, 
Lewistown,  Pa.  Brick.  Sketches  in  progress. 

City  Hall  (add.  and  alts.),  York,  Pa.  Ar¬ 
chitects,  Hamme  &  Witman,  'City  Bank  Build¬ 
ing,  York,  Pa..  Owners,  City  of  York,  G.  M. 
Bollinger,  City  Hall,  York.  Brick,  1  story, 
20x66  feet,  slag  roof,  hardwood  floors,  electric 
light,  metal  lath,  skylights,  roof  ventilators, 
general  alterations.  Owners  taking  bids. 

Apartment  (alts,  and  add.),  York,  Pa.  Ar¬ 
chitect,  R.  A.  Stair,  Guardian  Trust  Building, 
York,  Pa.  Owner,  Dr.  C.  C.  Neff,  127  East 


AJAX  TANK 

HEATERS 

VHHj 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

■y 

[  No.  10  M— 40  Gallon  Capacity 

No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STANBACH 

11th  and  Ridge  Avenue 

Philadelphia,  Pa. 

CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 
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Market  street,  York,  Pa.  Brick*  3  stories, 
75x25.  feet,  slag  roof,  hardwood  floors,  electric 
light,  tile  work,  general  alterations.  Archi¬ 
tect  taking  bid®  dne  May  15th. 

Sunday  School  and  Parsonage,  York,  Pa. 
Architects,  Hamme  &  Witman,  City  Bank 
Building,  York,  Pa.  Owners,  Emmanuel  Re¬ 
formed  'Church,  Rev.  O.  S.  Hartman,  42  Free- 
rnont  street,  York,  Pa.  Brick,  2  stories  and 
basement,  40x90  feet,  concrete  foundations, 
composition  roof,  maple  floors,  steam  heat, 
electric  light,  metal  lath,  skylights,  roof  ven¬ 
tilators.  Architect  taking  bid's,  due  May  15th. 

Residence,  Red  Lion,  Pa.  Architects, 

Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owners,  H.  MciGenigan,  Red  Lion,  Pa. 
Stone  and  stucco,  2%  stories,  37x45  feet,  tile 
roof,  hardwood  floors,  electric  light,  tile  work. 
Owner  is  building. 

Residence,  Mifflintown,  Pa.  Architects, 

Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  Dr.  G.  E.  Wian,  Mifflintown,  Pa. 
Brick,  2  stories,  30x40  feet,  slate  roof,  hard¬ 
wood  floors,  vapor  heat,  electric  light,  tile 
work.  Owner  taking  bids  due  as  soon  as  pos¬ 
sible.. 

Residence,  East  York,  Pa.  Architects, 

Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  E.  P.  Minick,  York,  Pa.  Tile 
and  stucco,  2 y2  stories,  50x30  feet,  slate  roof, 
hardwood  floors,  stone  foundations,  electric 
light,  tile  work.  Architects  taking  bids  due 
May  20th. 

Store  and  Apartment,  Glen  Rock,  Pa.  Ar¬ 
chitects,  Gemmill  &  Rillmeyer,  Rosenmiller 
Building,  York,  Pa.  Owner,  Mrs.  N.  iSheffer, 
on  premises.  Brick,  3  stories,  30x70  feet,  tile 

roof  , hardwood  floors,  vapor  heat,  electric 
light,  tile  work,  roof  ventilators,  rolled  steel 
skylights,  plate  glass,  dampproofing.  Owner 
is  building  by  day  work. 

Residence  (alts,  and  add.),  Ardmore,  Pa. 
Architect,  Charles  Barton  Keen,  Bailey  Build¬ 
ing,  Philadelphia.  Owner,  T.  Edward  Ross, 
Ardmore,  Pa.  Stone,  second  story  add.,  16x20 
feet,  shingle  roof,  hardwood  floors  (heating 
reserved)  , electric  light,  tile  work,  plumbing. 
Architect  taking  bids  due  May  13th. 

Bank  Building  (alts.),  Central  City,  Pa.  Ar¬ 
chitect,  Henry  L.  Reinhold,  Jr.,  1513  Walnut 
street,  Philadelphia.  Owners,  National  Bank, 
Central  City,  Pa.  General  interior  alterations, 
new  partitions,  mill  work,  bank  fixtures,  tile 
and  marble  work.  Plans  in  progress. 

Hospital,  Philipsburg,  Pa.  Architect,  George 
S.  Idell,  1705  Chestnut  street.  Owners,  Cot¬ 
tage  State  Hospital,  Philipsburg,  Pa.  Brick, 
reinforced  concrete  and  castone,  4  stories  and 
basement,  66x150  feet,  slag  roof,  cement  and 
composition  flours,  elevators,  gypsum  block 
partitions,  ventilating  system,  ornamental 
iron  work,  hollow  metal  doors,  tile  work,  va¬ 
por  heat,  electric  lighting.  Plans  in  pro¬ 
gress.  Architect  will  be  ready  for- bids  in 
one  month. 

Bungalow,  Glenside,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  Dr.  Morton  Kennedy,  2435 
North  Sixth  street.  Frame  and  stucco,  iy2 
stories,  30x36  feet,  shingle^  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Garfield  High  School,  Lebanon,  Pa.,  $100,- 
000.  Architects,  Ritcher  &  Eiler,  Reading,  Pa. 
Owners,  Lebanon  School  District,  W.  R. 
Mack,  secretary,  Lebanon.  Brick,  fireproof, 
2  stories  and  basement,  56x123  feet.  Pre¬ 
liminary  plans  completed. 

Residence,  Hampton  Pike,  Reading,  Pa.  Ar¬ 
chitect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owner,  Mr.  De  Temple,  care  of 
architect.  Stone,  2  stories,  38x30  feet,  slate 
roof,  hardwood  floors,  electric  lighting.  Plans 
in  progress. 

Vaudeville  Stage  and  Band  Stand,  Reading, 
Pa.  Architect,  Calvin  Young,  226  North 
Sixth  street,  Reading,  Pa.  Owners,  Reading 


Fair,  J.  B.  Schaeffer,  Mt.  Penn,  Reading.  Re¬ 
inforced  concrete,  1  story,  80x53  feet.  Plans 
in  progress. 

Apartment  and  Store,  1008  North  Ninth 
street,  Reading,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Own¬ 
ers,  Penn  Trust  Co.,  Mr.  Kenney,  Reading, 
Pa.  Brick,  3  stories,  30x40  feet,  Barrett  spe¬ 
cification  roof,  pine  floors,  electric  light,  tile 
work.  Plans  in  progress. 

Spectators’  Gallery  and  Gymnasium,  Leba¬ 
non,  Pa.  Architects,  Ritcher  &  Eiler,  Read¬ 
ing,  Pa.  O  wners,  Lebanon  School  District,  W. 
B.  Mack,  secretary,  Lebanon.  Wood  and 
steel,  iron-*  railing,  hardware,  glass,  yellow 
pine  floors.  Owners  ready  for  bids. 

Residence  and  Garage,  Overbrook,  Mont¬ 
gomery  County,  Pa.  Architects,  De  Armond, 
Ashmead  &  Bickley,  Franklin  Trust  Building. 
Owner,  William  T.  Galey,  Jr.,  6446  Sherwood 
road,  Overbrook.  Brick,  2  stories.  Plans  in 
progress.  Too  early  for  details. 

Twin  Residence,  Palmyra,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  Raymond  Warner,  Drexel 
Building,  Philadelphia.  Frame  and  stucco, 
2 y2  stories,  38x43  feet,  shingle  roof,  hardwood 
and  pine  floors,  hot  w|ater  heat,  electric  light¬ 
ing.  Owner  will  be'  ready  for  bids  in  a  few 
days. 

Masonic  Temple,  Mill  street,  Danville,  Pa. 
Architect,  W.  H.  Lee,  32  South  Seventeenth 
street,  Philadelphia.  Owners,  Masonic  Hall 
Association,  care  of  W.  G.  Pursel,  Danville, 
Pa.  Brick,  3  stories,  55x85  feet,  steam  heat¬ 
ing,  electric  light,  tile  and  marble,  hardwood 
floors.  Plans  in  progress. 

Residences  (16),  Wynnefield,  Philadelphia. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street.  Owner,  William  F.  Field,  Fifty- 
fourth  and  Susquehanna  avenue,  Philadel¬ 
phia.  Stone  and  brick,  3  stories,  16x48  feet, 
slate,  slag  and  tin  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  garages,  20x22  feet.  Owner  is  ready 
for  sub-bids. 

Power  House,  Chambersburg,  Pa.  Engineer, 
Albert  C.  Wood,  Stock  Exchange  Building, 
Philadelphia.  Owners,  Borough  of  Cham¬ 
bersburg,  Chambersburg,  Pa.  Brick  and  steel, 
1  story,  80x95  feet,  slag  roof,  cement  floors. 
Owners  taking  bids  due  May  15th. 

Stores  (3),  Pottsville,  Pa.  Architect,  H. 
Maurer,  234  North  Fifth  street,  Reading,  Pa. 
Owner,  S.  S.  Weiss,  15  North  Centre  street, 
Pottsville,  Pa.  Brick,  3  stories,  32x90  feet, 
.slag  roof,  hardwood1  floors,  electric  light,  tile 
work,  steel  sash  and  skylights,  roof  ventila¬ 
tors,  fire  doors,  waterproofing,  dampproong, 
structural  iron  work.  Owner  will  take  bid® 
May  25th. 

Residence,  Ambler,  Pa.  Architect,  Charles 
J.  Mitchell,  23  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  James  Diver,  Ambler,  Pa. 
Hollow  tile  and  stucco,  2%  stories,  39x27 
feet,  shingle  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work,  cement  work. 
Owner  taking  sub-bids. 

Neff  House  (alts,  and  add.)  and  Laundry 
Building,  Sunbury,  Pa.  Architect,  F.  G. 
Fahnestock,  Jr.,  Harrisburg,  Pa.  Owners,  Neff 
&  Neff,  Sunbury,  Pa.  Hollow  tile  and  plas¬ 
tering,  new  fourth  and  fifth  floor,  118x38 
feet,  and  laundry,  brick  and  steel,  1  story, 
29x17  feet,  asbestos  built-up  roof,  concrete 
and  pine  floors,  hollow  tile,  metal  lath  (ele¬ 
vators  and  heating  reserved),  floor  hardener, 
bond1,  hollow  metal  skylights,  rolled  steel  sash, 
electric  lighting.  Architect  taking  bids  due 
May  18th. 

Residence,  Fort  Washington,  Pa.  Archi¬ 
tects,  Schermerhorn  &  Phillips,  430  Walnut 
street.  Owner,  J.  H.  Little,  Fort  Washing¬ 
ton,  Pa.  Hollow  tile  and  stueco,  2  stories, 
28x36  feet,  slate  roof,  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  is  tak¬ 
ing  general  bids  from  local  contractors. 


Club  (demolition  and  rebuilding),  Tenth 

and  Walnut  streets,  Reading,  Pa.  Architects, 
High  &  Huber,  11  North  Fifth  street,  Read¬ 
ing  ,Pa.  Owners,  Northeastern  Republican 
League,  Mr.  Singerly,  Tenth  and  Walnut 
streets,  Reading,  Pa.  Brick,  1  story  and  base¬ 
ment,  54  feet  6  inches  x  100  feet,  slag  roof, 
hardwood  floors,  vapor  vacuum  heat,  electric 
light,  metal  lath,  dumb  waiter,  terrazzo  work. 
Owners  ready  for  bids  due’  May  15th. 

Residence,  Glenside,  Pa.  Architects,  See- 
burger  &  Rabenold,  1524  Chestnut  street. 
Owner,  Fritz  Quittner,  Glenside,  Pa.  Brick, 
2y2  stories,  36x86  feet,  slate  roof,  hardwood 
floors,  vapor  heat,  electric  light,  tile  and  mar¬ 
ble  work.  Architect  taking  bids  due  May 
Uth. 

Nurses’  Home  (add.),  Harrisburg,  Pa.  Ar¬ 
chitect,  J.  A.  Dempwolf,  York,  Pa.  Owners, 
Harrisburg  State  Hospital,  E.  M.  Green, 
M.  D.,  superintendent,  Harrisburg,  Pa.  Brick 
and  stone,  third  floor  addition  to  present 
building.  Owners  taking  bids  due  May  15th 
at  noon. 

Club  House,  West  Chester  Pike,  Highland 
Park,  Pa.  Architect,  A.  M.  Kolp,  Highland 
Park,  Pa.  Owners,  White  Apron  Club,  High¬ 
land  Pafk,  Pa.  Brick,  2  stories,  112x66  feet, 
slag  roof,  cement  and  pine  floors',  hot  water 
or  steam  heat,  electric  lighting,  tile  work, 
plumbing.  Architect  taking  bids  due  as  soon 
as  possible. 

Church,  North  Chester  street,  Hanover,  Pa. 
Architects,  Ritcher  &  Eiler,  Reading,  Pa. 
Owners,  St,  Matthew’s  Lutheran  Church,  R. 
R.  Bergstresser,  55  Frederick  street,  Hanover, 
Pa.  Building  Committee  taking  bids  due  May 
19th  at  6  P.  M. 

Residence  and  Garage,  Overbrook,  Pa.  Ar¬ 
chitects,  De  Armond,  Ashmead  &  Bockley, 
Franklin  Trust  Building.  Owner,  Joseph  M. 
De  Lone,  Ardimore,  Pa.  Brick  and  stucco,  2 y2 
stories,  72x26  feet,  wing  30x20  feet,  shingle 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  and  marble,  cement  work.  Archi¬ 
tects  are  taking  sub-bid®. 


Pennsylvania 
Contracts  Awarded 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa. 

Lackawanna  County,  R-322,  Scott  Township, 
$78,902.63.  Contract  awarded  to  Michael  Ro- 
eato  &  Sons  Co.,  Scranton,  Pa. 

Lackawanna  County,  R-365,  North  Abing- 
ton  and  Benton  Townships,  $202,111.50.  Con¬ 
tract  awarded  to  R.  D.  Richardson  Const.  Co., 
Scranton,  Pa. 

Venango  County,  R-207,  Canal  and  Sugar 
Creek  Townships,  $148,477.25.  Contract 
awarded  to  Samuel  Gamble  Co.,  Carnegie,  Pa. 

Monroe  County,  R-165,  Ross  and  Hamilton 
Townships,  $126,361.60.  Contract  awarded  to 
Bethlehem  Eng.  &  Con.  Co.,  Bethlehem,  Pa. 

Erie  County,  R-295,  Platea  Borough,  $49,- 
759.13.  Contract  assigned  to  Penn  Erie  Const. 
Co.,  Erie,  Pa. 

Jefferson  County,  R-60,  Reynotdsville  Bor¬ 
ough,  Winslow  and  Pine  Creek-  Township, 
$269, 391.39.  Contract  awarded  to  Henry  W. 
Horst  Co.,  Rock  Island,  Ill. 

Clearfield  County,  R-234,  Houtzdale  Bor¬ 
ough,  $38,500.15.  Contract  awarded  to  R.  J. 
Delong,  Williamsport,  Pa. 

Mercer  County,  R-238,  Hickory  Township, 
$44,251.08.  Contract  awarded  to  W.  S.  Mor¬ 
rison,  New  Brighton,  Pa. 

York  County,  R-216,  Chanceford  and  Wind¬ 
sor  Townships,  $153,101.66.  Contract  awarded 
to  Comerford  Const.  Co.,  Philadelphia,  Pa. 

York  County,  R-332,  Springgarden,  Wind¬ 
sor,  Springettesburg  Township,  $157,636.45. 
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Contract  awarded  to  Comerford  Const.  Co., 
Philadelphia,  Pa. 

Residence  and  Garage,  Lincoln  Drive,  York, 
Pa.  Architects,  Gemmill  &  Billmeyer,  Rosen- 
miller  Building,  York,  Pa.  Owner,  J.  S.  Se- 
crist,  York,  Pa.  Stone,  1  y2  and  1  stories, 
55x85  feet,  20x30  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  and  mar1 
ble  work.  Contract  awarded  to  I.  Reindollar, 
York,  Pa. 

High  School,  Scranton,  Pa.,  $646,800.  Ar¬ 
chitect,  G.  W.  Edson,  Connell  Building,  Scran¬ 
ton,  Pa.  Owners,  Scranton  School  District, 
care  of  Mr.  Hughes,  Scranton.  Brick  and 
steel,  3  stories,  179x263  feet,  slag  roof,  oak 
and  concrete  floors,  hollow  tile,  metal  lath, 
roof  ventilators,  tile,  marble  and  iron  work 
(heating,  lighting  and  plumbing  separate 
bids.)  Contract  awarded  to  Sinclair  &  Grigg, 
Medical  Arts'  Building,  Philadelphia. 

Bank  Building,  Media,  Pa.  Architects,  Sav- 
ery  &  Seheetz,  Stephen  Girard  Building,  Phil¬ 
adelphia.  Owners,  Media  Title  &  Trust  Co., 
Media,  Pa.  Brick,  steel  and  granite  and  cut 
stone,  2  stories  and  basement,  44x84  feet, 
slag  roof,  cement  and  cork  tile  floors,  metal 
lath,  tile  and  marble  work  (heating,  electric 
work  and  plumbing  reserved),  terra  cotta. 
Contract  awarded  to  Bowden  Const.  Co.,  1935 
Chestnut  street. 

Parochial  School,  Bethlehem,  Pa.  Architect, 
George  I.  Lpvatt,  416  Walnut  street,  Phila¬ 
delphia.  Owners,  St.  Ursula’s  Roman  Catho¬ 
lic  Church,  care  of  Rev.  John  P.  Green,  Beth¬ 
lehem,  Pa.  Brick,  cut  stone  and  steel,  3  sto¬ 
ries,  114x63  feet,  slate  roof,  pine  floors,  metal 
lath  and  window  guards,  iron  work,  terrazzo 
work.  Contract  awarded  to  Garber  &  Cissell, 
Bethlehem,  Pa. 

Church  and  Sunday  School,  Swarthmore, 
Pa.,  $30,000.  Architect,  Walter  D.  Price,  119 
South  Fourth  street..  Owners,  Swarthmore 
Presbyterian  Church,  Swarthmore,  Pa.  Hol¬ 
low  tile  and  stucco,  1  story,  36x32  feet,  slag 
and1  shingle  roof,  maple  floors,  hollow  tile, 
metal  lath,  iron  work,  hollow  metal  sash,  elec¬ 
tric  light  (heating  reserved).  Contract  award¬ 
ed  to  J.  W.  Worrilow,  422  North  Orange  ave¬ 
nue,  Media,  Pa. 

Apartment  Houses  (2),  Brookline,  Pa., 
$20,000.  Architects,  Lachman  &  Murphy, 
Drexel  Building,  Philadelphia.  Owners,  Wad- 
low  &  Lyon,  Brookline,  Pa.  Brick,  2  sto¬ 
ries,  38x65  feet  each,  slag  and  asbestos  shingle 
roof,  pine  floors,  hot  water  heat,  electric  light, 
tile  work,  carpentry,  mill  work.  Contract 
awarded  to  John  P.  Hallahan,  612  Chestnut 
street. 

Garage,  Coal  street  and  Stein’s  Alley,  Potts- 
ville,  Pa.  Architects,  Harris  &  Richards, 
Drexel  Building,  Philadelphia.  Owner,  John 
G.  Royal,  Pottsviile.  Pa.  Biick  and  steel.  1 
story,  45x35  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  terra  cotta,  hollow 
metal  skylights.  Contract  awarded  to  F.  W. 
Van  Loon,  Denckla  Building,  Philadelphia. 

Store  and  Residence,  Jenkintown,  Pa.  Ar¬ 
chitect,  L.  Walton  Heiss,  Jenkintown,  Pa. 
Owner,  Morris  Goldberg,  Jenkintown,  Pa. 
Brick,  3  stories,  118x25  feet  and  63x40  feet, 
slag  roof,  oak  and  pine  and  composition  floors, 
metal  lath,  tile  and  marble.  Contract  award¬ 
ed  to  Frank  W.  Carman,  Jenkintown,  Pa. 

Residence,  Peneld,  Pa.  Architect,  Eugene 
A.  Stopper,  1507  Arch  street,  Philadelphia. 
Owner,  Mrs.  A.  Constance  Conover,  Penfield, 
Pa.  Stucco  and  metal  lath,  -2%  stories,  56x30 
feet,  slate  roof,  oak  and  pine  floors,  metal 
lath,  tile  and  marble  work,  bond,  iron  work 
(heating,  lighting  and  plumbing  reserved). 
Contract  awarded  to  Suburban  Paving  & 
Const.  Co.,  Narberth,  Pa. 

Residence,  Ridley  Park,  Pa.,  $12,000.  Ar¬ 
chitect,  private  plans.  Owner,  H.  A.  Mc¬ 
Carthy,  Ridley  Park,  Pa.  Frame  and  stucco, 


2y2  stories,  36x26  feet,  shingle  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  E.  R.  Hall,  34  South  Seven¬ 
teenth  street,  Philadelphia. 

Residence  and  Garage,  Reading,  Pa.  Ar¬ 
chitect,'  H.  Maurer,  234  North  Fifth  street, 
Reading,  Pa.  Owner,  T.  C.  Christ,  925  North 
Fourth  street,  Reading,  Pa.  Brick,  cut  stone, 
2  stories,  26x36  feet,  shingle  roof,  pine  floors, 
electric  lighting.  Contract  awarded  to  Charles 
Schlegel,  2250  Perkiomen  .  avenue,  Reading, 
Pa. 

Twin  Residences  (2  pairs),  Wyomissing,  Pa. 
Architect,  H.  Maurer,  234  North  Fifth  street, 
Reading,.  Pa.  Owners,  Wyomissing  Building 
&  Savings  Association,  Wyomissing,  Pa. 
Brick,  2 y2  stories,  30x56  feet,  shingle  roof, 
hardwood  floors,  hot  air  heat,  electric  light, 
tile  work.  Contract  awarded  to  Charles 
Schlegel,  2250  Perkiomen  avenue,  Reading, 
’Pa. 

Garage,  Show  Room  and  Apartment,  Read¬ 
ing,  Pa.  Architect,  H.  Maurer,  234  North 
Fifth  street,  Reading,  Pa.  Owners,  J.  M.  Kal- 
bach  Co.,  24  South  Fourth  street,  Reading, 
Pa.  Brick,  steel  and  concrete,  3  and  2  sto¬ 
ries,  60x203  feet,  hardwood  and  concrete 
floors,  steam  heat,  electric  light,  metal  lath, 
tile  and1  marble  work,  steel  sash,  skylights, 
roof  ventilators,  terra  cotta,  Carey  roof.  Con¬ 
tract  awarded  to  Charles  Schlegel,  2250  Per¬ 
kiomen  avenue,  Reading,  Pa. 

Residence,  Brookline,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owner,  Charles-  Lindgren,  Meoirn, 
Pa.  Stone,  hollow  tile  and  stucco,  2 y2  sto¬ 
ries,  26x61  feet,  slate  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Henry  Allan,  Brookline,  Pa. 

Bungalow,  Brookline,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  Albert  Townsend,  1452  South 
51st  street,  Phila  Frame  and  stucco,  1  y2  sto¬ 
ries,  32x31  feet,  shingle  roof,  pine  floors,  warm 
air  heat,  electric  light.  Contract  awarded  to 
William  G.  Kennedy,  1667  South  Yewdell 
street,  Philadelphia. 

Dormitory,  Marple,  Pa.  Architect,  Paul  A. 

Monaghan,,  12118  Chestnut  street,  Philadel¬ 
phia.  Owners,  St.  Peter  &  St.  Paul  Cemetery, 
Marple,  Pa.  Hollow  tile  and  plaster,  2  sto¬ 
ries,  54x98  feet,  slag  roof,  pine  floors1,  elec¬ 
tric  lighting.  Contract  awarded  to  dames 
Johnson,  1721  Ludlow  street,  Philadelphia. 

Residence,  Sedgwick  Farms,  Phila.  Archi¬ 
tect,  H.  Rnx  Stackhouse,  129  S.  Fourth  street, 
Owner,  Miss  M.  E.  Warner,  care  of  archi¬ 
tect.  Stone,  2 y2  stories,  45X29  feet,  wing 
13x24  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  lighting.  Contract  award¬ 
ed  to  J.  Sims  Wilson  Co.,  1125  Brown  street. 

Residence  (add.),  Berwyn,  Pa.  Architect, 
William  Wayne,  Jr.,  1501  Spruce  street,  Phil¬ 
adelphia.  Owner,  Henry  L.  Collins,  Berwyn, 
Pa.  Stone,  2y2  stories,  15x30  feet,  slate  roof, 
oak  and  pine  floors.  Contract  awarded  to  C. 
C.  Eddleman,  1627  Sansom  street,  Philadel¬ 
phia. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa. 

'Clearfield  County  ,A-1724,  Bradford  Town¬ 
ship,  $118,848.64.  Contract  awarded  to  John¬ 
son  &  Kearns,  DuBois,  Pa. 

Clearfield  County,  R-234,  Coalport  Borough, 
$37,816.06.  Contract  awarded  to  Thomas  J. 
Strickler,  Huntingdon,  Pa. 

York  County,  R-250,  Newberry,  Fairview 
Townships  and  Lewisberry  Borough,  $152,- 
062.11.  Contract  awarded  to  Mclnerney  & 
McNeal,  Easton,  Pa. 

Mercer  County,  Appli.  1751,  Delaware  Town¬ 
ship  and  Fredonia  Borough,  $78,681.10.  Con¬ 
tract  awarded  to  W.  S.  Morrison,  New  Brigh¬ 
ton,  Pa. 


Crawford  County,  R-207,  East  Fairfield  and 
Wayne  Townships  and  Cochranton  Borough. 
$318,619.  Contract  awarded  to  R.  D.  Baker 
Co.,  Detroit,  Mich. 
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Power  House  and  Kitchen  Addition,  Abse- 
eon,  N.  J.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owners,  Sea- 
view  Golf  Club,  C.  H.  Geist,  President,  Land 
Title  Building,  Philadelphia.  Power'  house, 
brick,  1  story,  40x50  feet,  kitchen,  size  unde¬ 
cided.  Plans  in  progress. 

Department  Store,  Broadway  and  Spruce 
streets,  Camden,  N.  J.  Architect,  Sol  Kap¬ 
lan,  929  Chestnut  street,  Philadelphia.  Owner, 
Harry  Pinsky,  on  premises..  Limestone,  brick 
and  cut  stone,  5  stories,  56x92  feet,  slag  roof, 
maple  floors,  freight  and  passenger  elevator, 
plate  glass,  flush  bulks,  tile  and  marble,  metal 
lath,  steam  heat,  electric  light.  Plans  in  pro¬ 
gress. 

State  Hospital  (add.),  Trenton,  N.  J.  Ar¬ 
chitects,  Department  of  Institutions  and 
Agencies,  Trenton,  N.  J.  Owners,  State  of 
New'  Jersey,  care  of  Warden  Natchley,  on 
premises.  Low  bidders:  James  H.  Morris  & 
Co.,  Broad  and  Hudson  streets,  Trenton,  $238,- 
778;  Charles  J.  Smith,  202  Academy  street, 
Trenton,  N.  J.,  $242,500.  Plumbing,  Deistlave 
&  Richardson,  Trenton,  N.  J.,  $19,975.  Heat¬ 
ing,  Jaehnig  &  Peoples,  Trenton,  N.  J.,  $15,- 
771.  Electric  work,  Drago  Electric  Co.,  Tren¬ 
ton,  N.  J.,  $5,865. 

Service  Station  and  Garage,  Main  Road, 
Hammonton,  N.  J.  Architects,  Lackey  &  Het- 
tle,  5  Hudson  avenue,  Camden,  N.  J.  Own¬ 
ers,  Hammonton  Auto  Station,  Hammonton, 
N.  J.  Tile,  plaster,  1  story,  26x30  feet,  tile 
roof,  concrete  floors,  electric  lighting.  Ar¬ 
chitect  ready  for  bids  due  May  6th. 

Show  Room,  1388  Haddon  avenue,  Camden, 
N.  J.  Architects,  Lackey  &  Hettle,  5  Hudson 
avenue,  Camden,  N.  J.  Owner,  William  Da¬ 
vis,  Collingswood,  N.  J.  Brick,  concrete  and 
steel,  1  story  and  absement,  45x100  feet,  con¬ 
crete  floors,  steam  heat,  electric  light,  Barrett 
specification  roof,  tile  work,  rolled  steel  sash. 
Architects  have  received  bids. 

Theatre  (alts.),  Pitman,  N.  J.  Architects, 
Andrew  J.  Sauer  &  Co.,  Denckla  Building, 
Philadelphia.  Owners,  Hunt’s  Theatres,  Inc., 

,  1220  Vine  street.  General  remodeling.  Plans 
about  to  be  started. 

Residence,  Pennington,..  N.  J.  Architect,  R. 
A.  Schuman,  202  West  State  street,  Trenton, 

N.  .1.  O  wner,  S.  S.  Chat  ten.  Post  Office, 
Building,  Trenton,  N.  J.  Brick,  stucco,  2 y2 
stories,  8  rooms,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light.  Plans  in  pro¬ 
gress. 

Residence  and  Garage,  Whittier  street  and 
Belmont  'Circle,  Trenton,  N.  J.  Architect,  J. 

O.  Hunt,  Hunt  Building,  Trenton,  N,  J.  Own¬ 
er,  W.  C.  Billman,  1320  West  State  street, 
Trenton,  N.  J.  Stone,  stucco,  2 y2  stories,  82x 
34  feet,  garage  1  story,  20x20  feet,  slate  roof, 
hardwood  floors,  vapor  heat,  electric  light, 
tile  and  marble  work.  Architect  taking  bids, 
due  May  8th. 

Residence,  Morrisville  Heights,  Trenton,  N. 
J.  Architect,  Walter  Hankin,  39  West  State 
street,  Trenton,  N.  J.  Owner,  Wm.  R.  Dollon, 
care  of  architect.  Frame,  2 y2  stories,  36x24 
feet,  shingle  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids,  due  May  3rd. 

Club  House,  Grand  and  Beatty  streets, 
Trenton,  N.  J.,  $30,000.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton,  N. 
J.  Owners,  Polish  Gymnastic  'Society,  care  of 
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architect.  Brick,  3  stories  and  basement,  25x 
95  feet,  slag  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work,  metal  lath,  safety 
treads,  roof  ventilators,  waterproofing.  Arch¬ 
itect  taking  bids,  due  May  8th. 

Church,  Brooklawn,  N.  J.,  $30,000.  Archi¬ 
tect,  Arthur  B.  'Gill,  Law  Building,  Camden, 
N.  J.  Owners,  Methodist  Episcopal  Church, 
Brooklawn,  N.  J.  Hollow  tile,  1  and  2  stories, 
irregular  size,  slate  roof.  Preliminary  plans 
in  progress. 

Warehouse,  Second  and  Pine  streets,  Cam¬ 
den,  N.  J.  Architect,  Arthur  B.  Gill,  Law 
Building,  Camden,  iN.  J.  Owner's  name  with¬ 
held.  Brick,  1  story,  40x180  feet,  slag  roof, 
cement  floors,  electric  lighting.  Plans  in  pro¬ 
gress. 

School  No.  4  (Junior  High),  Cadwallader 
Park,  N.  J.  (Trenton).  Architect,  J.  O.  Hunt, 
Hunt  Building,  Trenton,  N.  J.  Owners,  School 
Board  of  Trenton,  Trenton,  N.  J.,  R.  O.  Bel- 
ville.  Brick,  fireproof.  Architect  selected. 

Junior  High  School,  No.  4,  Trenton,  N.  J. 
Architect,  Wm.  Kleman,  First  National  Bank 
Building,  'Trenton,  N.  J.  Owners,  Trenton 
School  Board,  R.  C.  Belville,  Secretary,  9  S. 
Stockton  street,  Trenton,  N.  J.  Fireproof,  2 
stories.  Too  early  for  details. 

School  for  Colored,  Trenton,  N.  J.  Archi¬ 
tect,  Wm.  Slack,  St.  Regis  Theatre  Building, 
Trenton,  N.  J.  Owners,  Trenton  School  Board, 
R.  C.  Belville,  Secretary,  9  S.  Stockton  street, 
Trenton,  N.  J.  Brick,  fireproof.  'Sketches  in 
progress. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Nelson  C.  Denney,  care  of  archi¬ 
tect.  Cinder  block,  2 y2  stories,  37x29  feet, 
shingle  roof,  hot  water  heat,  electric  light. 
Low  bidder,  A.  J.  Yoegtlin,  Thirty-first  and 
Westfield  streets,  Camden,  N.  J. 

Y.  W.  C.  A.  Building,  Stevens  street,  Cam¬ 
den,  N.  J.,  $300,000.  Architects,  Lackey  & 
Hettle,  5  Hudson  avenue,  Camden,  N.  J.  Own¬ 
ers,  Camden  Y.  W.  C.  A.,  Mrs.  Devlin,  Mer¬ 
chantville,  N.  J.  Brick,  fireproof,  3  stories 
and  basement.  Architects  selected. 

Residences  (4),  Camden,  N.  J.  Architect, 
H.  M.  Moffett,  531  Market  street,  Camden,  N. 
J.  Owner's  name  withheld.  Brick,  2  stories, 
22x30  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Store  and  Apartment,  Collingswood,  N.  J. 
Architect,  H.  M.  Moffett,  531  Market  street, 
Camden,  N.  J.  Owner,  Mrs.  N.  E.  Conway, 
Collingswood,  N.  J.  Brick,  3  stories,  18x87 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Plans  in  pro- 

School  (add.),  Troy  avenue,  Ventnor,  N.  J., 
$85,000-  Associate  architects,  V.  B.  Smith  & 
J.  V.  Mathis,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  -J.  Owners,  W.  Zimmerman, 
secretary,  Guarantee  Trust  Building,  Atlan¬ 
tic  City,  N.  J.  Brick,  2  stories  and  basement, 
9  rooms,  slag  roof,  hardwood  floors,  metal 
lath,  rolled  steel  skylights,  roof  ventilators, 
waterproofing  and  dampproofing  (heating, 
electric  lighting  and  plumbing  reserved). 
Plans  in  progress. 

Residence,  Haddonfield,  N.  J.  Architects, 
Druckenmiller  &  Williams,  1537  Chestnut 
street,  Philadelphia.  Owner,  name  witheld. 
Frame,  36x45  feet,  asphalt  shingle  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  completed.  Will  take  bids 
in  a  few  days. 

Residence  and  Garage,  Yentnor,  N.  J.,  $30,- 
000.  Architect,  Oscar  Schmidt,  Guarantee 
Trust  Building,  Atlantic  City,  N.  J.  Owner, 
name  withheld.  Brick,  3  stories,  irregular 
size,  slate  and  tile  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  terrazzo 
work.  Sketches. 

House,  Ventnor,  N.  J.,  $10,000.  Architect, 
Oscar  Schmidt,  Guarantee  Trust  Building,  At¬ 


lantic  City,  N.  J.  Owner,  J.  T.  .‘Corbett,  Co¬ 
lumbus,  Ohio.  Frame,  2  stories  and  base¬ 
ment,  28x40  feet  ,slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Hotel  Apartments,  Wildwood,  N.  J.  Archi¬ 
tect,  H.  N.  Moffett,  Camden,  N.  J.  Owner, 
name  withheld.  Brick,  6  stories,  110x150  feet. 
Plans  in  progress.  Too  early  for  details. 

Stores  (5)  and  Apartment,  Pleasantville, 
N.  J.  A  rchiteet,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  J.  O. 
Flutie,  Pleasantville,  N.  J.  Brick,  2  stories, 
85x65  feet,  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  metal  ceilings,  tile 
work.  Plans  in  progress. 

House  (add.),  Oriental  and  Connecticut  ave¬ 
nues,  Atlantic  City,  N.  J.  Architect,  W.  S. 
Hewitt,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owner,  Louis  Satanov,  Guarantee 
Trust  Building,  Atlantic  City,  N.  J.  Brick,  4 
stories,  26x20  feet,  slag  roof,  pine  floors,  elec¬ 
tric  light,  general  interior  alterations.  Plans 
in  progress. 

Hospital  (add.),  Ohio  and  Michigan  ave¬ 
nues,  Atlantic  City,  N.  J.  Associate  archi¬ 
tects,  H.  A.  Stout  and  J.  V.  Mathis  and  Hud¬ 
son  Vaughn,  Atlantic  City,  N.  J.  Owners, 
Atlantic  City,  care  of  E.  L.  Bader,  City  Hall, 
Atlantic  City.  Frame  and  metal,  1  story, 
40x130  feet,  slag  roof,  pine  floors,  electric 
light,  roof  ventilators.  Plans  in  progress. 

Pavilion,  Bathhouse  and  Swimming  Pool, 
Atlantic  City,  N.  J.  Architect,  H.  A.  Stout, 
Guarantee  Trust  Building,  Atlantic  City,  N.  J. 
Owners,  City  of  Atlantic  City,  L.  Steinbreck- 
er,  City  Hall,  Atlantic  City,  N.  J.  C  oncrete, 
frame,  2  stories,  250x100  feet,  prepared  roof, 
concrete  and  pine  floors,  electric  light,  laun¬ 
dry  equipment,  waterproofing.  Owners  ready 
for  bids. 

School  (add.),  E'lridge  Pike,  Lawrencetown, 
N.  J.  Architects,  Fowler  &  Seaman,  Broad 
Street  Bank  Building,  Trenton,  N.  J.  Own¬ 
ers,  Lawrence  Township  School  Board,  Ed¬ 
ward  Pearson,  secretary,  Lawrence,  N.  J. 
Brick,  2  stories  and  basement,  56x62  feet, 
steam  heat,  electric  light,  slate  and  slag  roof, 
hardwood  floors,  hollow  tile,  metal  lath,  tile 
work,  safety  treads  ,roof  ventilators,  steel 
sash,  fire  doors,  metal  ceilings,  dampproofing, 
steel  stairs.  Plans  in  progress. 

Lodge  Building,  Trenton,  N.  J.,  $300,000. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Knights  of  Columbus,  G. 
W.  Goff,  221  North  Warren  street,  Trenton, 
N.  J.  Brick,  fireproof,  3  stories,  75x80  feet, 
80x120  feet,  slag  roof,  hardwood  floors,  hollow 
tile,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work,  hollow  tile,  elevators,  safety  treads, 
roof  ventilators,  skylights,  fire  doors,  water¬ 
proofing,  iron  stairs.  Architect  ready  for 
bids. 

Apartment,  Vassar  and  Atlantic  avenues, 
Atlantic  City,  N.  J.  Architect,  J.  Hudson 
Vaughn,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owner,  Frank  Curran,  2023  Rich¬ 
mond  street,  Philadelphia.  Brick,  3  -stories 
and  basement,  42x76  feet,  slag  roof,  tile  and 
hardwood  floors,  hot  water  heating,  electric 
light,  tile  and  marble  work.  Owner  will  build. 

Houses  (6),  Vermont  and  Drexel  street,  At¬ 
lantic  City,  N.  J.  Architect,  J.  R.  Ogden,  143 
South  Carolina  avenue,  Atlantic  City,  N.  J. 
Owner,  Joseph  Shapiro,  Rhode  Island  and  At¬ 
lantic  avenues,  Atlantic  City.  Brick,  2  sto¬ 
ries,  50x60  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
is.  sub-letting. 

Apartment,  State  street,  Atlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  Yar- 
kov  &  Shenkman,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Brick,  3  stories,  85x35 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  metal  lath.  Owner  will 
build. 


Hotel,  Garage  and  Gasoline  Service  Station, 

Longport,  N.  J.  A  rchiteet,  Ruben  Beard,  21-20 
North  Lambert  street,  Philadelphia.  Owner, 
John  T.  Walsh,  care  of  architect.  Brick,  hol¬ 
low  tile,  steel  and  stucco,  2 y2  stories,  30x60 
feet,  and  1  story,  22x24  feet,  shingle  roof, 
hardwood  and  composition  floors,  hot  water 
heat,  electric  light,  waterproofing.  Architect 
is  ready  for  bids  due  May  23rd. 

Garage,  Trenton,  N.  J.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owner,  William  Weinmann,  West  Han¬ 
over  and  Barnes  streets,  Trenton,  N.  J.  Brick 
and  steel,  fireproof,  2  stories,  66x120  feet,  slag 
roof,  concrete  floors,  steam  heat,  electric 
light,  metal  lath,  freight  elevators,  roof  venti¬ 
lators,  steel  sashy  skylights,  fire  doors,  floor 
hardener.  Owner  and  architect  taking  bids 
due  as  soon  as  possible. 

Church  (alts.),  Moorestown,  N.  J.  Archi¬ 
tect,  J.  Fletcher  Street,  129  South  Fifth 
street,  Philadelphia.  Owners,  Presbyterian 
Church  of  Moorestown,  N.  J.  General  altera¬ 
tions,  slate  roof,  hatdwood  .floors,  plumbing, 
electric  lighting.  Architect  taking  bids  due 
May  13  th  at  noon. 

Residence  and  Garage  (alts,  and  add.),  6119 
Monmouth  avenue,  Atlantic  City,  N.  J.  Ar¬ 
chitect,  Oscar  Schmidt,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  M.  H. 
Goodin,  Adelphia  Hotel,  Philadelphia.  Hol¬ 
low  tile  and  stucco,  2  stories,  38x53  feet, 
Spanish  tile  roof,  hardwood  and  concrete 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  incinerator.  Architect  taking 
bids  due  May  15th. 

Residence  and  Garage,  Pitman,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owner,  Peter  S.  Scott, 
Pitman,  N.  J.  Brick  and  frame,  2 y2  stories, 
40x29  feet,  and  1  story,  21x21  feet,  slate  roof, 
oak  and  pine  floors,  metal  lath,  cement  work, 
tile  and  marble,  iron  work  (heating  and  light¬ 
ing  reserved).  Architect  taking  bids  due  May 
15th  at  noon. 


New  Jersey 
Contracts  Awarded 

Church  (alts,  and  add.),  Pitman,  N.  J., 
$12,200.  Architect,  Arthur  B.  Gill,  328  Mar¬ 
ket  street,  Camden,  N.  J.  Owners,  Pitman 
Baptist  Church,  care  of  architect.  Concrete 
block,  1  story  and  basement,  28x56  feet,  28x28 
feet,  steam  heat,  electric  light,  pine  floors. 
Contract  awarded  to  Arthur  S.  Hoffman,  Pit¬ 
man,  N.  J. 

Library,  Vincenttown,  N.  J.  Architects, 
Stewardson  &  Page,  315  South  Fifteenth  st., 
Philadelphia.  Owners,  Sally  Stretch  Keen 
Memorial  Library,  on  premises.  Brick  and 
cut  stone,  1  story,  45x26  feet,  slate  roof,  pine 
floors,  metal  lath,  tile  work,  bond,  iron  work, 
pipeless  heater.  Contract  awarded  to  George 
W.  Shaner  &  Son,  Palmyra,  N.  J. 

Store  and  Office  (add.),  Montgomery  and 
Hanover  streets,  Trenton,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Fitz  Charles  Dry 
Goods  Company,  on  premises.  Brick,  5  stories, 
25x63  feet,  slag  roof,  pine  floors  (electric 
work,  heating  and  plumbing  reserved),  metal 
lath,  elevators.  Contract  awarded  to  J.  H. 
Morris  &  Co.,  Broad  and  Hudson  streets, 
Trenton,  N.  J. 

Laundry  (add.),  East  State  street,  Trenton, 
N.  J.  Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owners,  Trenton  Rough  Dry 
Laundry,  East  State  street,  Trenton,  N.  J. 
Brick,  1  story,  25x100  feet,  slag  roof,  concrete 
floors,  electric  lighting,  rolled  steel  skylights, 
roof  ventilators.  Contract  awarded  to  J.  H. 
Morris  &  Co.,  Broad  and  Hudson  streets, 
Trenton,  N.  J. 
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Garage,  Trenton,  N.  J.  Architect,  R.  A. 
Sehuman,  '202  West  State  street,  Trenton,  N. 
J.  Owner,  Joseph  Azul,  care  of  architect. 
Steel  and  brick,  1  story,  50x100  feet,  slag 
roof,  concrete  floors,  steam  heat,  electric 
light,  rolled  steel  sash.  Contract  awarded  to 
Butcher  &  Gars,  Trenton,  N.  J. 

Stores  (4),  Federal  street,  Camden,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Bleakley  Bros., 
care  of  architects.  Cinder  block,  plaster,  1 
story,  50x85  feet,  slag  roof,  pine  floors,  pipe¬ 
less  heat,  electric  light,  plate  glass.  Con¬ 
tract  awarded  to  Geo.  Bachman,  19  North 
Thirtieth  street,  Camden,  N.  J. 

Detention  House,  Camden,  N.  J.,  $7,000. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Camden  County 
Board  of  Freeholders,  Chas.  F.  Wise,  chair¬ 
man,  Court  House,  Camden,  N.  J.  Fireproof, 
3  stories,  16x16  feet,  vapor  heating,  electric 
lighting,  ti'le  work,  reinforced  concrete  floors. 
Contract  awarded  to  Albert  H.  Moorshead, 
67  Laurel  street,  Philadelphia. 

Theatre,  Piers  and  Apartments,  Wildwood, 
N.  J.  Architects,  Magaziner  &  Eberhard,  603 
Chestnut  street,  Philadelphia.  Owners,  Wild¬ 
wood  Pier  &  Realty  Co.,  Wildwood,  N.  J. 
General  alterations  and  additions,  frame  and 
timber.  Contract  awarded  to  Wm.  Bond, 
Wildwood,  N.  J. 

Residence  and  Garage,  Thirty-first  and  Park 
avenue,  Woodcliffe,  Bergen  County,  N.  J.  Ar¬ 
chitects,  Schermerhorn  &  Phillips,  430  Walnut 
street,  Philadelphia.  Owners,  Dr.  Fred  S.  Pin¬ 
dar,  767  Bergenlein  avenue,  West  New  York, 
N.  J.  Stone,  brick,  hollow  tile,  stucco  and 
shingle,  2%  stories,  35x55  feet  and  22x28  feet, 
shingle  roof,  hardwood  floors,  cement  work, 
hot  water  heat,  electric  lighting,  tile  work 
and  brick  paving.  Contract  awarded  to  Ru¬ 
dolph  J.  Vrana,  Hudson  Heights,  N.  Y. 

Apartments  (24),  East  side  of  Illinois  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owners,  Bessie  Crailsheimier,  Fos 
Apartment,  Atlantic  City.  Brick,  steel  and 
cut  stone,  3  stories,  50x150  feet,  slag  roof, 
hardwood  floors,  vacuum  vapor  heating,  elec¬ 
tric  lighting,  tile  and  marble  work,  incinera¬ 
tor,  refrigeration,  terra  cotta.  Contract 
awarded  to  Philip  Hannum,  Georgia  and 
Thoroughfare,  Atlantic  City,  N.  J. 

Residence  (alts.),  109  South  Vassar  Square, 
Atlantic  City,  N.  J.  Architect,  C.  E.  Scher¬ 
merhorn,  430  Walnut  street,  Philadelphia. 
Owner,  James  Stuart  Lowry,  Baltimore,  Md. 
Frame  and  brick,  canvas  roof,  gas  ranges, 
slate  roof,  heating  and  lighting  extensions, 
tile  work,  painting,  plumbing.  Contract  award"- 
ed  to  R.  Somers  I. each,  Atlantic  City,  N.  J. 

Cottage,  Atlantic  City,  N.  J.  Architect,  L. 
R.  Barber,  Guarantee  Trust  Building,  Atlan¬ 
tic  City,  N.  J.  Owner,  W.  L.  Morse,  Guaran¬ 
tee  Trust  Building,  Atlantic  City,  N.  J.  Hol¬ 
low  tile,  stucco,  2  stories,  33x42  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  J. 
Mathis  &  Son,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  J. 

Garage,  Atlantic  City,  N.  J.  Architect,  L. 
R  .Barber,  Guarantee  Trust  Building,  Atlan¬ 
tic  City,  N.  J.  Owner,  Owen  Gravitt  Missouri 
and  Atlantic  avenues,  Atlantic  City.  Brick, 
fireproof,  1  story,  slag  roof,  concrete  floors, 
electric  light.  Contract  awarded  to  J.  Mathis 
Son,  Guarantee  Trust  Building,  Atlantic  City, 
N.  J. 

Residence,  Parkside  avenue,  Trenton,  N.  J. 
Architect,  private  plans.  Owner,  C.  P.  Hutch¬ 
inson,  494  West  street,  Treniton,  N.  J.  Frame, 
2  stories,  24x35  feet,  slate  roof,  pine  floors, 
electric  light.  Contract  awarded  to  R.  F. 
Johnston,  326  Rutherford  street,  Trenton, 
N.  J. 

Residences  (2),  Bellevue  avenue,  Trenton, 
N.  J.,  $11,000.  Architect,  private  plans.  Own¬ 


ers,  H.  Vine  &  J.  Burley,  Trenton,  N.  J.  Brick, 
2 y2  stories,  25x29  feet,  slag  roof,  pine  floors, 
electric  light.  Contract  awarded  to  L.  L. 
Sweeney,  666  Rutherford  street,  Trenton. 


Delaware 

Construction  News 

Storage  House,  Thatcher  street,  Wilming¬ 
ton,  Del.,  $6,500.  Architect,  private  plans. 
Owners,  Street  and  Sewer  Department,  Mr.  F. 
Pearson,  Wilmington,  Del.  Brick,  concrete 
and  steel,  1  story,  30x85  feet,  slag  roof,  con¬ 
crete  floors,  electric  lighting.  Owners  will 
build. 

Department  Store,  Pennsgrove,  Del.  Archi¬ 
tect,  John  Canning,  Jr.,  11  East  Thirteenth 
street,  Wilmington,  Del.  Owner,  M.  D.  Po¬ 
land,  Pennsgrove,  Del.  Brick,  steel  and  mill- 
work,  2  stories,  ,98x33  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
work,  plate  glass.  Architect  has  received 
bids. 


Delaware 

Contracts  Awarded 

Bank  Building  (alts  and  add.),  Wilming¬ 
ton,  Del.,  $28,000.  Architects,  Brown  &  White- 
side,  Du  Pont  Building,  Wilmington,  Del. 
Owners,  Artisans’  Bank,  Wilmington,  Del. 
Brick,  slag  rooif,  tile  and  marble  work, 
(plumbing  and  heating  reserved).  Contract 
awarded  to  W.  D.  Haddock  &  Co.,  804  Orange 
street,  Wilmington,  Del. 

Parsonage  and  Community  Building  (alts, 
and  add.),  Harris  street,  Wilmington,  Del. 
Architect,  private  plans.  Owners,  Harris  St. 
M.  E.  'Church,  Wilmington,  Del.  Brick,  cut 
stone,  1  story  and  basement,  90x50  feet, 
slate  roof,  oak  floors,  hot  water  heat,  electric 
light,  tile  and  marble  work,  sheet  metal  lath. 
Contract  awarded  to  Smyth  Const.  Co.,  826 
Orange  street,  Wilmington,  Del. 

Residence,  2602  North  Harrison  street,  Wil¬ 
mington,  Del.,  $7,500.  Architect,  private 
plans.  Owner,  John  Read,  Jr.,  617  West 
Twenty-fifth  street,  Wilmington,  Del.  Brick, 
26x30  feet,  slate  roof,  hot  water  heating. 
Contract  awarded  to  Reed  Bros.,  702  Orange 
street,  Wilmington,  Del. 


Miscellaneous 

Construction  News 

Jefferson  High  School  (Senior),  Roanoke, 
Va.  Architect,  H.  Courcy  Richards,  608  Chest¬ 
nut  street,  Philadelphia.  Owners,  Board  of 
Education,  Roanoke,  Va.  Preliminary  plans 
in  progress.  Architect  selected. 

Residence,  Winston-'Salem,  N.  C.  Archi¬ 
tect,  Charles  Barton  Keen,  Bailey  Building, 
Philadelphia.  Owner,  C.  A.  Kent,  Winston- 
Salem,  N.  C.  Brick  and  hollow  tile,  2 y2  sto¬ 
ries,  42x50  feet,  slate  or  tile  roof,  oak  floors, 
vapor  heat,  electric  light.  Revised  plans  in 
progress. 

School,  Troy,  N.  V1.  Architects,  Lawrie  & 
Lappley,  Dotterel  Ebner  Building,  Harrisburg, 
Pa.  Owners,  care  of  architects.  Architects 
selected.  Too  early  for  details. 


Miscellaneous 
Contracts  Awarded 

Garage  and  Court  Yard,  Kennebunkport, 
Me.  Architects,  Seeburger  &  Robenold,  1524 


Chestnut  street,  Philadelphia.  Owner,  At¬ 
water  Kent,  4937  Stenton  avenue,  Philadel¬ 
phia.  Frame,  2  stories,  24x50  feet,  shingle 
roof.  Contract  awarded  to  A.  H.  J.  Clough, 
Kennebunkport,  Me. 

Church,  North  avenue 'and  Carolina  avenue, 
Baltimore,  Md.  Architects,  associated,  Roy 
Pratt,  322  Charles  street,  Baltimore,  Md.,  and 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owners,  North  Avenue  Presbyterian 
Church,  care  of  Rev.  Clarence  E.  Wise,  Balti¬ 
more,  Md.  Stone,  48x84  feet,  slate  roof,  elec¬ 
tric  light,  ornamental  iron  work,  steam  heat¬ 
ing.  Contract  awarded  to  Consolidated  Eng. 
C.,  Baltimore,  Md. 


Proposals 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,.  Washington,  D.  C., 
May  8,  1922. — SEALED  PROPOSALS  will  be 
opened  in  this  office  at  3  P.  M.,  June  5, 
1922,  for  the  construction  of  the  United 
States  Post  Office  at  Front  Royal,  Va.  Draw¬ 
ings  and  specifications  may  be  obtained  from 
the  Custodian  of  the  site  at  Front  Royal, 
Va.,  or  at  this  office,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  other 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him¬ 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operate! 


It  is  surely  an  injustice  to  your  work 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


We’ll  write  your  advertising  without 
charge.  All  we  ask  is  that  you  pay  for  the 
space  and  provide  our  ad.  man  with  the 
necessary  selling  pointers. 


ARTE8IAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FP’  ,rt  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H.  . . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St...  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phlla. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . ...1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint.  Co.  .829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila, 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works, 

S0f»  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F .  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 


HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phili). 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St..  Phila. 

Fleck  Bros.  Co . . 44  N.  5th  St.,  Phila. 

Keysrone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange.  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

„  Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

T  915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . .  .46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  .  2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S.  . 24  S.  7fh  St..  Phlla 

Chapman  Slate  Co.  . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7tli  St  Phila 

DeFrain  Sand  Co . Finance  Bldg!!  Phlla' 

Fairlamb.  P.  H  Co.  . . 115  S.  30th  St..  Phlla. 

Knickerbocker  Lime  Co., 

..  „  „  „  24th  and  Callowhill  Sts.,  Phlla. 

Magna  Sand  Co . 139  s.  3rd  St.,  Phila. 

SEWER  pipe. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

.  SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila 

Tinney,  Walter  H.  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

.  '  .  SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co  , 

Emack,  The  Jokn  D„  Co . ISifc 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 


S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

..  „  .  .  „  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
„  „  ,  „  STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingseasing  Ave 
_  „  STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phlla. 

,  STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila 

„  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

„  ,  SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
-  TERRA  COTTA  (Architectural). 

Conklmg-Armstrong  Terra  Cotta  Co., 

■«<*.»,  O.  W . B.ujSSf'MSfe 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St..  Phlla 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila’. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phlla 

_  TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phlla. 

tv  arren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co.  . . ..1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phili: 

_  .  ..  „  VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St  Phila 

Mont  Clare  Foundry  Co.,  ’  Ua* 

„.  .  .  „  N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern.  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila 

Brinkmann  Bros . 2615  Frankford  Avt  Phila 

concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila! 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phlla. 
WINDOW  GUARDS  (Wire). 

Berko  Bros.  .... - Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  s.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros.  ....... .Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros.  ....... .Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . is  s.  7th  St.  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


m 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


WILMINGTON,  DELAWARE 
ST.  LOUIS.  MO. 


Sold  by  Jobbers  Everywhere 


JOSEPH  A.VOfiELCO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 


SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesficld  JRbofe 

and  Flagging 


Made  with  Heavy  ?8  to  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKC0. 
Philadelphia  H2-s-i6th-5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 
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OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally 
Located  Showrooms  to  Inspect 

RICHARDSON”  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  Laundry  Heaters  Gas  Ranges 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

17 IS  N.  loth  Street  Philadelphia 


X3he 

Photostat 

QUICK— - FR^ORLESS 


A  METHOD  OF  FAC-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street 
Philadelphia 


Both  Phone* 


Italian 

jferMc  Jlosaic  (£». 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  high  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 
Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

"  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  8ldg.f  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9Ih  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone: 

Park  3047 


JANNETT1  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
SSth  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore- American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sta. 

PHILADELPHIA 

Both  Phones 


J.M. IRWIN &CO. 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILJDEKS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

26  in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

Chas.  J.  Grant  Supply  Co. 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

Pipe 

CORNER 

BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

BLACK  AND  GALVANIZED— STEEL  AND 

REED  CONCRETE  CLIPS 

CAST  IRON 

< 

|  UNION  METAL 

Flanges 

COLUMNS 

CAST  IRON-FORGED  STEEL— BRASS 

Last  a  Lifetime 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 

SAVE  COST 

of  Repairing  or  Replacing 

CAST  IRON— MALLEABLE 

Old  Wood  Columns 

FORGED  AND  CAST  STEEL 

I  AT  LOW  PRICES 

Valves 

lO  DESIGNS- ALL  SIZES 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 

BOILERS— RADIATORS 

Distributers  of 

STEAM  SPECIALTIES 

SHEETROCR 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADEl  PHIA,  PA. 

WALL  BOARD 

Spruce  7466  Race  7013 

Office : 

1345  Arch  Street,  Phila. 

Warehouse — 2229-33  N.  American  Street 

BELL,  LOCUST  '3924  KEYSTONE.  RACE  7693 

310 

THE  BUILDERS’  GUIDE 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


ileckJDros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St ,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J..  Lansdowne,  Pa. 

Ball  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  C  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


WEBER’S 


Waterproof 


A  Pure  Carbon  Ink 
Jet  Black 
Freely  Flowing 
Non-Corrosive 
Absolutely  Waterproof 


Drawing  Ink 


Drys  with  a  soft,  satin 
finish,  a  distinct  benefit 
to  the  draftsman’s  eyes 
Made  in  Colors 


Color  Card  on  Request 

F. WEBER  CO. 

1125  Chestnut  Street 


•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  *  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French  Tile 

Flat  Interlocking  Tile 

ALL  COLORS -  WILL  NOT  FADE 
A  Card  Will  Have  Representative  Call 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 


HEATING 

1  BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


UNITING  THE  CONSTRUCTION  INDUSTRY  FOR  THE 

COMMON  GOOD 


Secretary  HOOVER  to  Preside  at  Formal  Organizing  Meeting— FRANKLIN  D.  ROOSEVELT 
Will  Accept  Presidency  of  New  National  Council 

—By 

E.  J.  RUSSEL,  of  the  Executive  Committee,  American  Institute  of  Architects  and 
N.  F.  HOGGSON,  of  the  Executive  Board  Associated  General  Contractors  of  America 


FOR  the  first  time  in  the  history  of 
American  industrial  development 
a  great  industry  has  united  all  its 
elements — manufacturers,  labor,  and  the 
professional  branches — in  a  great  effort 
to  raise  the  standards  and  efficiency  of  the 
industry  and  improve  the  service  which 
it  renders  the  public.  The  nearest  pre¬ 
cedent  is  that  furnished  by  the  selection 
of  Will  H.  Hays  as  arbiter  of  the  motion 
picture  industry,  but  the  American  Con¬ 
struction  Council,  on  which  the  organiza¬ 
tion  details  are  now  being  completed,  goes 
much  farther.  It  dips  down  into  the 
industry  and  brings  together  for  confer¬ 
ence,  for  betterment  of  understanding 
and  for  common  action  the  architects,  the 
engineers,  labor  contractors,  materials’ 
manufacturers  and  dealers,  bankers  and 
insurance  men — all  elements  concerned 
with  building  work  of  any  description 
and  with  the  construction  of  public 
works,  railroads,  bridges,  irrigation 
works,  etc. 

It  is  stipulated  that  all  the  work  of 


the  Council  must  square  with  the  public 
welfare  and  so  dominant  has  this  idea 
been  in  the  preliminary  conferences  that 
Secretary  of  Commerce  Hoover,  seeing 
the  benefits  that  will  result,  has  taken  the 
responsibility  of  presiding  at  the  formal 
organizing  meeting  in  Washington,  D.  C., 
June  19th  and  20th,  and  Franklin  D. 
Roosevelt,  of  New  York,  former  Assist¬ 
ant  Secretary  of  the  Navy,  has  agreed 
to  accept  the  presidency  of  the  organiza¬ 
tion. 

The  possibilities  of  the  new  organiza¬ 
tion  are  tremendous.  If  the  reader  were 
asked  to  tell  what  construction  really  is, 
the  reply  would  probably  be,  “housing” 
or  “plant  construction  and  commercial 
building”  or  “highways  and  bridges,” 
“railroads  and  canals”  or  perhaps  “ter¬ 
minals  for  railroads  and  ship  traffic  or 
irrigation  and  reclamation  projects.”  Yet 
all  of  these  are  merely  divisons  or  classi-. 
fications  of  a  single  industry  and  should 
always  be  included  in  the  thought  of  the 
whole. 


Instead  of  thinking  of  the  building  of 
houses  as  the  individual  expression  of  the 
fancy  of  the  individual  citizens,  of 
the  building  of  highways  and  railroads 
as  merely  the  means  of  an  industry 
we  call  transportation,  of  factory 
building  and  hydro-electric  construc¬ 
tion  as  isolated  enterprises  embarked  in 
by  isolated-  groups  of  individuals  for  pri¬ 
vate  gain,  we  must  think  of  construction 
as  we  do  of  agriculture,  or  of  mining,  or 
of  manufacturing — as  one  of  the  great 
creators  of  permanent  wealth,  as  one  of 
the  foundation  stones  in  our  civilization 
on  which  our  progress  is  built. 

Already  indications  of  this  are  evident. 
Construction  reports  have  become  equal 
to  crop  reports  as  barometric  indicators 
of  the  material  prosperity  of  the  country. 
On  their  rise  and  fall  depends  the  well¬ 
being  of  millions  of  our  people,  the  suc¬ 
cess  of  great  enterprises,  the  future  wel¬ 
fare  of  our  citizens. 

The  popular  belief  is  that  American 
industry  is  divided  into  four  basic  in- 
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dustries,  (1)  agriculture,  (2)  manufac¬ 
ture,  (3)  transportation  and  communica¬ 
tion,  (4)  mining  and  forestry.  Such  a 
classification  leaves  out  of  consideration, 
however,  what  has  been  demonstrated  af¬ 
ter  investigation  to  be  the  second  most 
important  industry  in  the  country,  namely 
construction.  When  considered  from  the 
standpoint  of  the  yearly  volume  and 
money  involved,  this  comes  second  only 
to  agriculture  and  is  among  the  first  of 
all  industries  when  expressed  in  terms 
of  the  labor.  Investigation  has  shown 
that  the  number  of  workers,  who  to¬ 
gether  with  their  families  depend  upon 
the  construction  industry  for  a  livelihood 
totals  approximately  11,000,000  persons. 
It  was  conservatively  estimated  that  24% 
of  our  annual  capital  accummulation 
and  over  50%  of  our  national  savings  are 
absorbed  by  this  great  industry  every 
normal  year.  Approximately  nine-tenths 
of  all  iron,  copper  and  zinc  and  95%  of 
all  the  lead  produced  in  this  country 
are  consumed  in  construction. 

The  support  given  to  Agriculture  and 
to  Trade  by  the  annual  expenditures  of 
this  great  number  of  persons  is  almost 
too  apparent  to  need  discussion.  The  fol¬ 
lowing  table  shows  the  way  in  which 
over  $5,000,000,000  are  disbursed,  and 
gives  an  excellent  idea  of  the  wide  range 
of  benefit  from  the  expenditure  of  wages 
paid  in  the  Construction  Industry.  The 
proportions  are  those  established  by  the 
National  Industrial  Conference  Board. 

Rent  . .  .  .$  756,500,000 

Fuel  and  light .  214,500,000 

Food  . , .  1,598,500,000 

Clothing  .  663,000.000 

Medical  Attention .  113,000,000 

Reading  matter  .  41,500,000 

Church  and  charity  ......  46,500,000 

Furniture,  furnishings  and 

general  supplies  . .  126,000,000 

Recreation  .  229,500,000 

Savings  .  600,000,000 

Unclassified  . .  601 ,000,000 

Yet  in  this  mighty  industry  each  ele¬ 
ment  has,  with  rare  exceptions,  acted  by 
itself,  looking  after  its  own  interest,  neg¬ 
lectful  generally  of  the  rights  of  the 
other  elements  and,  often  indifferent  to 
the  rights  of  the  public. 

Since  the  war  this  lack  of  co-ordina¬ 
tion,  of  actual  understanding  and  of  con¬ 
sideration  of  the  service  rendered  the 
public  has  stood  out  more  strongly  than 
before.  During  the  war  it  was  necessary 
to  postpone  all  but  essential  construction, 
leaving  us  at  the  close  of  1919  with  an 
enormous  deferred  volume  of  construc¬ 
tion  work.  In  1920  we  began  to  catch 
up,  to  fall  back  again  in  1921 ;  today  we 
have  a  deferred  total  valued  by  students 
of  the  industry  at  $10,000,000,000.  Of 
the  housing  shortage,  an  important  part 
of  this  deferred  construction,  the  general 
public  is  well  aware.  Yet  the  shortage 
exists  in  every  line  of  construction,  We 


have  not  enough  office  buildings  or 
schools,  railroads  or  highways,  while 
sewerage,  water-supply  systems  and  pav¬ 
ing  are  far  behind  present  needs.  This 
shortage  has  put  great  pressure  on  every 
branch  of  the  industry  and  has  forced 
it  to  study  anew  its  relationship  to  the 
whole.  Moreover,  the  public  has  lacked 
confidence  in  the  fairnessi  of  buildin  t 
costs  and  this  has  added  to  the  'pressure 
put  upon  the  industry.  Not  only  has 
each  of  the  elements  been  re-examining 
its  position  and  responsibility  but  efforts 
at  co-ordinated  work  have  been  made. 
The  National  Federation  of  Construction 
Industries,  a  war-born  organization,  was 
continued  after  the  Armistice  in  an  effort 
to  pull  the  industry  together  nationally 
and  has  achieved  some  excellent  results. 
The  Building  Congresses  with  notable 
successes  at  New  York,  Seattle  and  Port¬ 
land,  Ore.,  attacked  the  problem  locally. 
The  National  Board  for  Jurisdictional 
Awards  representing  labor,  contractors, 
architects,  and  engineers,  and  the  Joint 
Conferences  of  Engineers,  Architects  and 
Contractors  on  Estimating  and  on  Stand¬ 
ard  Contracts  have  each  tackled  specific 
problems  common  to  the  whole  industry 
and  demonstrated  the  need  as  well  as 
the  practicability  of  co-operation  for  the 
good  of  all. 

The  way  has  thus  been  well  prepared 
for  the  great  national  movement  now 
launched.  Nearly  every  one  of  the  250 
national  associations  in  the  industry  has 
tested  out  its  own  work  and  learned  from 
experience  the  large  amount  of  duplicate 
effort  and  its  inability  to  grapple  effec¬ 
tively  with  the  problems  that  extend  be¬ 
yond  its  special  field.  They  are  ready 
and  eager  to  have  these  common  problems 
taken  over  by  an  all-embracing  organiza¬ 
tion  so  that  there  may  be  the  elimination 
of  duplication  and  more  resultful  work. 
They  appreciate  that  the  public  demand 
will  no  longer  wait  and  that  only  through 
a  broad,  virile  and  effective  movement, 
dedicated  to  the  improvement  of  the  ser¬ 
vice  which  construction  renders  the  com¬ 
munity,  states  and  nation  can  the  indus¬ 
try  gain  public  confidence.  Through 
co-ordinated  action  there  is  opportunity 
for  tremendous  waste  elimination,  as¬ 
suring  to  the  public  more  and  better 
homes,  public  buildings,  railroads, 
bridges,  etc.,  for  their  construction  ex- 
.  penditure. 

.  It  is  these  tremendous  possibilities,  in 
dedication  to  the  public  service  and  elim¬ 
ination  of  waste,  that  have  fired  imagina¬ 
tions  of  Mr.  Hoover  and  Mr.  Roosevelt, 
and  induced  them  to  accept  positions  of 
leadership  in  the  movement. 

While  the  organizers  have  a  large 
program  of  work  mapped  out,  efforts 
will  be  concentrated  at  the  start  on  a 
few  of  the  more  outstanding  problems. 
Chief  among  these  is  the  establishment 
of  a  code  of  ethics  that  will  be  univer¬ 


sally  accepted  in  the  industry.  Due  to 
a  small  minority  the  whole  business  of 
construction  is,  as  Mr.  Hoover  expressed 
it  recently,  in  addressing  the  industry, 
“under  a  great  cloud  and  the  moral  ethics 
of  the  business  are  challenged  daily 
throughout  the  entire  country.”  Mr. 
Hoover  added  these  significant  words: 

“I  am  convinced  that  these  things  can 
never  be  cured  by  legislation  or  by  jails. 
They  can  be  cured  by  the  resolute  action 
of  the  vast  majority  of  honest  men  who 
form  the  professions,  and  it  has  now 
become  vital  in  the  country’s  interests 
that  this  should  be  undertaken.” 

The  organizers  consider  this  message 
from  Mr.  Hoover  a  charter  for  their 
work.  It  is  in  this  spirit  that  the  ethical 
work  will  be  undertaken  in  order  that  the 
industry  may  stand  square  with  the  pub¬ 
lic  and  that  all  practices  inimical  to  the 
public  welfare  may  be  eliminated. 

Statistics  are  much  needed  so  that  the 
industry  may  operate  intelligently.  While 
there  are  partial  statistics  collected  by 
many  sources,  they  have  not  been  brought 
together  and  interpreted  in  the  light  of 
dl  the  facts. 

Local  groups  at  New  York,  Seattle  and 
Portland  have  very  successfully  brought 
together  all  elements  of  the  industry  for 
a  better  understanding  of  the  local  build- 
:ng  situation  and  have  accomplished  much 
good.  The  new  Council  will  promote 
similar  local  activities  in  other  centers. 

Another  great  problem  stands  ready 
ror  effective  handling.  There  is  a  short¬ 
age  of  building  mechanics,  and  the  labor 
organizations  need  help  in  establishing 
the  necessary  apprenticeship  system.  Mr. 

(Continued  On  page  328) 


THE  BULLDICRS’  GHJ1DE 

1  1 

Usl 

Ad 

Ivsiirac®  Comsftffui 

f®w§ 

Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids;  Firms  Figuring; 
Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Garage  (alts,  and  add.),  430  Allen  Lane, 
Philadelphia.  Architect,  C.  A.  Ziegler,  1309 
Locust  street.  Owner,  Francis  Bracken,  on 
premises.  Stone,  2  y2  stories,  16x23  feet, 
shingle  roof,  cement  work.  Architect  taking 
bids  due  May  22nd  at  noon. 

Shelter  and  Wading  Pool,  Nineteenth  and 
Wiley  streets,  Philadelphia.  Architect,  John 
P.  B.  Sinkler,  1211  ‘Chestnut  street,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Recreation.  Concrete,  69x33  feet, 
shelter  surrounding  pool,  shingle  asbestos 
roof,  concrete  floors,  bond,  waterproofing,  iron 
work.  Plans  'completed.  Will  take  bids  in 
a  few  days. 

Hospital  (alts.),  Thirty-fourth  and  Pine 
streets.  Architect,  John  P.  B.  'Sinkler,  1211 
Chestnut  street.  Owners,  Department  of  Pub¬ 
lic  Health,  City  Hall.  Demolition,  masonry, 
carpentry,  mill  work,  plastering,  composition 
and  cork  tile  floors,  painting,  glazing,  hard¬ 
ware.  Plans  completed.  Will  be  ready  for 
bids  in  a  few  days. 

Sunday  School  (add.),  Germantown  avenue 
and  West  Butler  street,  $9,000.  Architect, 
George  C.  Baum,  1509  Arch  street,  Philadel¬ 
phia.  Owners,  St.  Paul’s  Church,  care  of 
Wesley  DeFrehn,  ;3824  North  Fifteenth  street. 
Brick,  1  story,  22x60  feet,  islag  roof,  maple 
floors,  steam  heating,  electric  lighting.  Con¬ 
tract  awarded  to  Frank  V.  Radomski,  1726 
Juniata  street. 

Stores  and  Apartments  (alts,  and  add.), 

6515-17  Woodland  avenue.  Architect,  H.  M. 
Pedrick,  Darby  Post  Office  Building,  Darby, 
Pa.  Owners,  A.  and  M.  A.  Keller,  on  prem¬ 
ise®.  Brick,  cut  stone  and  steel,  3  stories, 
75x100  feet,  slag  roof,  oak  and  maple  and 
composition  floors,  terra  cotta,  iron  work, 
metal  lath,  tile  work.  Architect  taking  bids 
due  May  17th. 

Residence  (alts.)  to  Apartments,  3150  North 
Broad  street.  Architect,  William  H.  Wooters, 
816  West  Allegheny  avenue,  Philadelphia. 
Owner,  Dr.  Brat-ley  Longshore,  on  premises. 
Carpentry,  mill  work,  plastering,  painting, 
glazing,  tile  work,  iron  work.  Architect  tak¬ 
ing  bids  due  May  22nd. 

Belmont  Central  Building  (alts,  and  add.), 
5160  Lancaster  avenue.  Architect,  John  T. 
Wiindrim,  Commonwealth  Building,  Philadel¬ 


phia.  Owners,  Bell  Telephone  Co.,  Seven¬ 
teenth  and  Parkway,  Philadelphia.  Brick,  cut 
stone  find  steel,  2  stories,  32x39  feet,  slag 
roof,  composition  floors,  hollow  tile,  damp¬ 
proofing,  iron  work,  marble  work,  steam  heat, 
electric  light.  Architect  taking  bids  due  May 
22nd. 

Locker  House  and  Residence,  Coulter  street, 
Germantown.  Architects,  Seacock  &  Hokan- 
son,  Bailey  Building,  Philadelphia.  Owners, 
Germantown  Friends’  School,  on  premises. 
Hollow  tile,  stucco,  brick'  and  cut  stone,  2% 
stories,  66x26  feet,  shingle  roof,  pine  floors, 
hollow  tile,  waterproofing,  iron  work,  bond, 
metal  lath,  hot  water  heat,  electric  lighting. 
Architect  taking  bids  due  May  17th. 

Residences  (24),  (4)  Pratt  street,  East  of 
Castor  road,  (12)  Kenwyn,  East  of  Castor 
road,  (8)  Dyre  street,  East  of  Castor  road, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  Harry  R.  Moyer,  2032  East  Allegheny  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  16x43 
feet,  hot  water  heat,  electric  light.  Owner 
will  build. 

Stores  and  Dwellings  (2),  6221  Rising  Sun 
avenue.  Architect,  William  H.  Wooters,  816 
West  Allegheny  avenue,  Philadelphia.  Own¬ 
er,  Edward  J.  iSimons,  on  premises.  Brick, 
2  stories  and  basement,  20x52  feet,  hardwood 
floors,  slag  roof,  hot  water  heat,  electric 
lighting.  Plans  in  progress. 

Bakery  (add.),  Knorr  and  Torresdale  ave¬ 
nue,  Philadelphia.  Architect,  J.  Frank  Clark, 
23  South  Sixteenth  street.  Owner,  B.  Na¬ 
son,  on  premises.  Brick,  2  stories  and  base¬ 
ment,  30xi30  feet,  slag  roof,  concrete  floors, 
pine  floors,  electric  lighting.  Revised  plans 
in  progress. 

Store  and  Dwelling  (alts,  and  add.),  South¬ 
west  Corner  Twenty-fourth  and  Allegheny 
avenue.  Architect,  William  B.  Lowenthal, 
1208  Chestnut  street,  Philadelphia.  Owner, 
Charles  W.  Hopper,  on  premises.  Stone  add., 
2  stories,  16x12  feet,  brick,  slag  roof,  pine 
floors,  electric  work,  heating  extension.  Plans 
in  progress. 

Church  (add.),  2324  Germantown  avenue, 
Philadelphia.  Architect,  William  H.  Wooters, 
816  West  Allegheny  avenue,  Philadelphia. 
Owners,  Fifth  Moravian  Church,  on  premises. 
Stone  and  brick,  1  story  and  basement,  20x60 


feet.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Factory,  Holmesburg,  Philadelphia.  Archi¬ 
tects,  Tilden  &  Register,  1525  Locust  street, 
Philadelphia.  Owner,  name  withheld.  Con¬ 
crete,  brick  and  steel,  i2  stories,  40x105  feet, 
slag  roof,  electric  lighting.  Plan®  in  pro¬ 
gress.  Architect®  will  take  bids  in  one  we'ek. 

Building  (alts.),  635  Market  street,  Phila¬ 
delphia.  Architects,  Magaziner  &  Eberhard, 
603  Chestnut  street.  Owners,  Champion  In¬ 
candescent  Light  Co.,  .235  Market  street.  Gen¬ 
eral  alterations.  Plans  about  completed.  Ar-  . 
ehitects  will  take  bids  in  a  few  days. 

Residences,  City  Line,  between  Bala  and 
Overbrook,  Pa.  Architect,  private  plans.  Own¬ 
er,  John  H.  Mc'Clatchy,  Land  Title  Building, 
Philadelphia.  Stone,  brick  and  stucco,  shingle, 
tile  and  slate  roof.  Plans  in  progress.  Too 
early  for  details. 

Supplies,  City  of  Philadelphia.  Owners,  City 
of  Philadelphia,  ‘Horace  V.  MacFadyen,  Act¬ 
ing  Purchasing  Agent,  312  City  Hall.  Filler 
(dust)  and  asphalt  cement,  vitrified  red  shale, 
or  fire  clay  brick.  Owners  taking  bids  due 
May  24th  at  noon  in  Room  329.  Inquire-  Room 
312. 

Residences  (2),  Roosevelt  Boulevard  and 
Rising  Sun  avenue.  Architects,  Lehigh  Eng. 
&  Const.  Co.,  Sixth  and  Lehigh  avenue.  Own¬ 
er,  name  withheld.  Brick  and  steel,  2  stories, 
20x54  feet,  slag  roof,  hardwood  floors,  pipe¬ 
less  heaters1  (lighting  reserved).  Plans  com¬ 
pleted.  Architects  are  taking  sub-bids. 

Residence,  (6  pair^),  Drexel  road,  South 
of  City  Line,  Overbrook.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  G.  Allen  Maher,  care  of  J.  A.  Barry, 
Land  Title  Building.  Stone,  brick  and  stucco, 
3  stories,  16x48  feet,  slate,  tin  and  slag  roof, 
hardwood  floors,  electric  light,  tile  and  marble 
work,  cement  work,  central  heating.  Owner 
is  taking  sub-bids. 

Store  and  Apartment  and  (4)  Two-Family 
Houses,  Nineteenth  and  Federal  streets.  Ar¬ 
chitect,  R.  W.  Pollock,  1802  Chestnut  street. 
Owners,  A.  &  E.  Lawrence,  Point  Breeze  ave¬ 
nue  and  Wharton  street.  ■  Brick,  2  stories, 
size  of  lot  68x77  feet,  slag  roof,  hot  water 
heat,  electric  light,  cement  work,  pine  and 
hardwood  floors.  Owners  are  taking  sub¬ 
bids. 

Residence  (alts.),  5436  Mitchell  street,  Rox- 
boro,  Philadelphia.  Architect,  private  plans. 
Owner,  Charles  Trapold,  on  premises.  Car¬ 
pentry,  mill  work,  plastering,  painting,  glaz¬ 
ing  (heating,  lighting  and  plumbing  reserv¬ 
ed),  iron  work.  Owner  taking  bids  due  as 
soon  as  possible. 

Building  (alts,  and  add.),  1635  Columbia 
avenue,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  Adolph  Friedman,  care  of  architect.  Car¬ 
pentry,  mill  work,  plastering,  slag  roof,  ce¬ 
ment  floors,  metal  ceilings,  tile  work.  Archi¬ 
tect  taking  bids  due  as  soon  as  possible. 
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ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


Kling  Koat 
Cement  Coating 

A  Waterproof  and 
Dampproof  Coating  for 
Exterior  or  Interior 
Masonry  Walls 

Made  Glots  or  Flat,  White  or  Color* 

Manufacturers  of 

Waterproofing  and  Damp¬ 
proofing  Compound 
Technical  Paints 

CONCRETE 

WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 
PHILADELPHIA 

Market  4525  Park  3959 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave-,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Office  (add.)  and  Warehouse,  Wissinoming, 
Philadelphia.  Architect,  Clarence  E.  Wunder, 
1415  Locust  street,  Philadelphia.  Owners,  Na¬ 
tional  Ammonia  Co.  of  Pennsylvania,  on  prem¬ 
ises.  Brick,  cut  stone  and  steel,  1  story,  50x35 
feet,  and  1  story,  234x48  feet,  slag  roof,  ce¬ 
ment  and'  maple  floors',  metal  weather  strips, 
terra  cotta,  iron  work,  bond,  rolled  steel  sash, 
metal  lath,  tile  work  (heating,  lighting, 
plumbing  reserved).  Architect  taking  bids 
due  May  18th  at  noon. 

Oarage,  West  side  of  Belfield  avenue,  above 
Courtland  street.  Architect,  Amos  W.  Barnes, 
10  'South  Eighteenth  street,  Philadelphia. 
Owner,  S.  H.  Marvel,  1607  Hunting  Park  ave¬ 
nue.  Brick,  slow  burning,  1  story,  94x180 
feet,  slag  roof,  cement  floors,  roof  ventilators, 
hollow  metal  skylights  (heating,  lighting  and 
plumbing  reserved).  Architect  is  taking  gen¬ 
eral  bids  due  May  19th. 

Apartments,  rear  of  6301  North  Park  ave¬ 
nue,  Philadelphia.  Architect,  Frank  Y.  Nick¬ 
els,  -225  'South  Sydenham  street,  Philadelphia. 
Owner,  name  withheld.  Brick  and  cut  stone, 
3  stories  and  basement,  40x85  feet,  slate  and 
slag  roof.  Architect  taking  revised  bids  due 
May  19th  at  noon. 

Residence  (alts.),  3150  North  Broad  street, 
Philadelphia.  Architect,  William  H.  Wooters, 
816  West  Allegheny  avenue,  Philadelphia. 
Owner,  J.  Bartley  Longshore,  on  premises. 
Changing  into  two-family  residence,  3  stories, 
16x80  feet,  brick  work,  stone  work,  plaster¬ 
ing,  slag  roof,  hardwood,  tile  and  mineral 
floors,  glazing,  iron  and  steel  work,  hot  water 
heat,  plumbing,  electric  light,  plastering. 
Owner  taking  bids  due  May  22nd. 

Parsonage  and  Sunday  School,  1538-42  East 
Montgomery  avenue.  Architect,  H.  Childs 
Hoidgens,  Inc.,  130  South  Fifteenth  street, 
Philadelphia.  Owners,  Atonement  Lutheran 
Church,  on  premises.  Brick  and  steel,  2  sto¬ 
ries,  55x57  feet,  and  2  stories  and  mezzanine, 
71x49  feet,  slag  and  slate  roof,  pine,  compo¬ 
sition  and  oak  floors,  electric  light,  tile  and 
marble  work,  metal  lath,  tin  covered  doors 
(heating  and  plumbing  separate  bids').  Archi¬ 
tect  taking  bids  due  May  22nd. 

Office  Building  (add.),  149  South  Twenty- 
fourth  street,  Philadelphia,  $5,000.  Architect, 
Samuel  Abramson,  2315  Walnut  street,  Phila¬ 
delphia.  Owner,  Annabelle  R.  Rosse,  5036 
Osage  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  46x15  feet,  slag  roof,  pine  floors,  elec¬ 
tric  work.  Architect  is  sub-letting. 

Office  Building  (add.),  Twenty-ninth  and 
Gray ’s  Ferry  road.  Owners,  Henry  Bower 
Chemical  Mfg.  Co.,  on  premises.  Brick,  cut 
stone  and  steel,  2  stories,  37x45  feet,  asbestos 
built-up  roof,  pine  floors,  metal  lath,  bond, 
iron  work.  Architects  taking  bids  due  May 
20  th. 

Residence  (alts.),  435  West  Bringhurst 
street.  Architect,  William  F.  B.  Koelle,  Otis 
Building,  Philadelphia.  Owner,  name  with¬ 
held.  General  alterations.  Architects  taking 
bids  due  as  soon  as  possible. 

Residences  (22),  East  side  Hope  street, 
North  of  Clearfield  street,  and  Northeast  Cor¬ 
ner  Hope  and  Indiana  avenue,  $3,000  each. 
Architect,  private  plans.  Owner,  Harold  C. 
Irvin,  721  Walnut  street,  Philadelphia.  Brick, 
2  stories,  15x25%  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  air  heat,  electric  light. 
Owner  will  build. 

Contracts  Nos.  4  and  5,  Delaware  River 
Bridge.  Architect,  private  plans.  Owners,  Dela¬ 


ware  River  Bridge  Joint  Commission,  Widener 
Building,  Philadelphia.  'Construction  of  first 
section  of  Philadelphia  anchorage  and  first 
section  of  Camden  anchorage.  Owners  tak¬ 
ing  bids  due  May  3 1st  at  2  P.  M. 

Sewers,  Supplies  and  Bridge,  Philadelphia. 
Architect,  private  plans.  Owners,  City  of 
Philadelphia,  Frank  H.  Caven,  416  City  Hall. 
Branch  sewer,  main  sewer,  reconstruction  of 
sewer,  inlets,  manholes,  well  holes,  supurs, 
etc.  Bridge,  South  'Street  Bridge  over  P.,  B. 
&  W.  iR.  R.  Owners  taking  bids  due  Room 
216,  City  Hall,  June  4th,  at  noon. 

Construction  and  Improvement  of  Build¬ 
ings,  Brown’s  Farms,  Torresdale.  Architect, 
John  P.  B.  Sinkler,  1211  'Chestnut  street, 
Philadelphia.  Owners,  Department  of  Pub¬ 
lic  Welfare,  Bureau  of  Charities  and  Correc¬ 
tion,  592  City  Hall,  Philadelphia.  Frame,  1 
story,  slate,  shingle  and  neponsite  paroid 
ready  roof,  cement  and  pine  floors,  22x14  feet, 
28x14  feet,  17x22  feet,  and  (2)  26x15  feet. 
Lowest  bidders:  'Chancellor  Day,  3503  Decatur 
street,  Holmesburg,  $9,800;  George  H.  Evans, 
Inc.,  109  North  Thirteenth  street,  $11,115. 
Plumbing,  L.  J.  Somers  &  Son,  2436  Brown 
street,  $7,249. 

Residences  (34),  Fifty-eighth  and  Fairhill 
streets,  $181,600.  Architect,  private  plans. 
Owner,  Walter  S.  Bauer,  5802  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  16x37 
feet,  16x34  feet  and  16x31  feet,  11x11  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Residences  (2),  West  side  Fifth  street, 
North  of  Wyoming  avenue,  $12,000.  Archi¬ 
tect,  private  plans.  Owner,  Mr.  Wetzel,  Fifth 
and  Luzerne  streets,  Philadelphia.  Brick,  2 
stories,  15x50  feet,  slag  roof,  oak  and  yeb 
low  pine  floors,  steam  heat,  electric  light,  tile 
work.  Owner  will  build. 

Residence  and  Store  (1)  and  Residences  and 
Garages  (7),  Magee  and  Torresdale  avenue, 
Philadelphia,  $37,500.  Architect,  private 
plans.  Owners,  Belinsky  Brothers  &  Godet, 
2630  South  Ninth  street,  Philadelphia.  Brick, 
2  stories,  20x47  feet  8  inches,  16X28  feet, 
13x10  feet  and  15X28  feet,  12x10  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (10)  and  Stores  (2),  West  side 
Sixty-eihth  street,  North  of  Greenway  ave¬ 
nue,  Northwest  Corner  and  'Southwest  Corner 
Upland  street,  $51,000.  Architect,  private 
plans.  Owners,  Berman  &  Guberman,  6036 
Market  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  19x26  feet  8  inches,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light._  Owner  will  build. 

Residences  (2)  (2- family),  West  side  For¬ 
tieth  street,  North  of  Baring  street,  $20,000. 
Architect,  private  plans.  Owner,  Isaac  Wein¬ 
stein,  3202  Columbia  avenue,  Philadelphia. 
Brick,  2  stories',  18x24  feet,  15x46  feet  and 
19x75  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Residences  (5),  North  side  Mentor  street, 
West  of  Second  street,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  Frank  W.  Bid¬ 
dle,  4651  North  Fifth  street,  Philadelphia. 
Brick,  2  stories,  14x29  feet,  11x11  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residence  (alts,  and  add.),  6519  Woodland 
avenue,  $6,500.  Architect,  private  plans.  Own- 
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er,  Sadie  Freedman,  on  premises.  Brick,  3 
stories,  12x40  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garage  and  Show  Rooms,  2844-46-48  Frank- 
ford  avenue,  $20,000.  Architect,  private  plans. 
Owner,  H.  Liebowitz,  4045  Baltimore  avenue, 
Philadelphia.  Brick,  1  and  2  stories,  74x50 
feet,  74x59  feet  and  99x142  feet,  slag  roof, 
cement  floors,  hot  water  heat,  electric  light, 
plate  glass,  painting,  glazing.  Owner  will 
build. 

Residences  (2),  852-54  Cottman  street,  Phil¬ 
adelphia,  $3,000  •  each.  Architect,  private 
plans.  Owner,  George  Nagel,  856  East  Cott- 
man  street,  Philadelphia.  Brick,  2  stories, 
14x27  feet,  10%xl3  feet  4  inches,  slag  roof, 
yellow  pine  floors,  hot  air  heat,  electric  light. 
Owner  will  build. 

Residence,  Southwest  'Corner  Twelfth  and 
Champlost  avenue,  Philadelphia,  $4,000.  Ar¬ 
chitect,  private  plans.  Owner,  Arthur  V.  Tur¬ 
ner,  1134  Fillmore  street,  Philadelphia.  Brick, 


2  stories,  16  feet  4  inches  x  41  feet  8  inches, 
slag  roof,  o>ak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Building  (add.),  321  South  Thirteenth 

street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  Harry  B.  Shoemaker, 
Northwest  Corner  Thirteenth  and  Spruce 
streets.  Brick,  3  stories,  13x42  feet,  slag  roof, 
oak  and  yellow  pine  floors,  electric  lighting. 
Owner  will  build. 

Garage,  East  side  Glenlock  street,  North  of 
Disston  -street,  $3,000.  Architect,  private 
plans.  Owner,  D.  J.  Potter,  6932  Ditman 
street,  Philadelphia.  Brick,  1  story,  72x20 
feet,  18x18  feet,  .slag  roof,  cement  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residence,  1710  Stocker  street,  Philadel¬ 
phia,  $2,800.  Architect,  private  plans..  Own¬ 
er,  Fred  !S.  Park,  Seventeenth  and  Moya- 
mensing  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  18x24  feet,  slag  roof,  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residence  and  Garage  (alts,  and  add.), 

2826-28  West  York  street,  $6,000.  Architect, 
private  plans.  Owner,  'Samuel  Gross,  Twenty- 
ninth  and  York  streets,  Philadelphia.  Brick, 
2  stories,  20x24  feet,  slag  roof,  cement  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  ‘Charles^  Schnitzer,  2513  North 
Thirty-first  street. 

Residence,  Northeast  Corner  Fourth  and 
Gaskill  streets,  Philadelphia,  $19,500.  Archi¬ 
tect,  private  plans.  Owner,  B.  Yamovitz,  517 
South  Fourth  street,  Philadelphia.  Brick,  2 
stories,  2()%x54  feet,  .slag  roof,  oak  and  yel¬ 
low  pine  floors,  vapor  heat,  electric  light,  tile 
work.  Contract  awarded  to  Charles  Belinsky, 
2630  'South  Ninth  street. 

Residence,  South  side  Guyers  avenue,  East 
of  Eighty-sixth  street,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  U.  Shutsky,  8620  Lyons 
avenue,  Philadelphia.  Brick,  2  stories,  16x30 
feet,  slag  noof,  yellow  pine  floors.  Contract 
awarded  to  Isaac  L.  West,  8220  Buist  avenue, 
Philadelphia. 

Residence  (alts.),  1612  Locust  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  Rose  A.  Daley,  'Cynwyd,  Pa.  General 
interior  alterations.  Contract  awarded'  to 
Price  Const.  Co.,  Penn  Square  Building,  Phil¬ 
adelphia. 

Warehouse,  Northwest  'Corner  Front  and 
Pine  streets,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  I.  Revinowitz,  care  of  architect.  Brick 
and  steel,  4  stories,  35x90  feet,  slag  roof,  con¬ 
crete  floors,  elevators,  waterproofing,  iron 
work,  fire  doors,  rolled  steel  sash,  electric 
lighting.  Contract  awarded  to  Pierce  Henon 
Co.,  JJuniper  and  Pine  streets,  Philadelphia. 

Manufactory  (add.),  Bodine,  American  and 
George  streets.  Architect,  private  plans. 
Owners,  H.  Swoboda  &  Son,  Inc.,  1027  North 
Bodine  street.  Brick  and  steel,  2  stories, 
115x86  feet  and  58x76  feet,  slag  roof,  ce¬ 
ment,  composition  and  maple  floors,  iron  work, 


floor  hardener,  rolled  steel  sash  and  skylights, 
fire  doors.  Contract  awarded  to  John  N.  Gill 
Const.  Co.,  Otis  Building. 

Stores  (3),  Apartments  (2),  1818  South  Fif¬ 
ty-eighth  street,  Philadelphia.  Architect,  Ed¬ 
win  L.  Rothschild,  1420  Chestnut  street,  Phil¬ 
adelphia.  Owner,  Louis  Halprin,  806  Com¬ 
monwealth  Building,  Philadelphia.  Brick,  2 
stories,  50X100  feet,  electric  work,  plate  glass, 
painting,  plastering,  hardwood  floors.  Con¬ 
tract  awarded  to  De  Joseph  &  Co.,  5035  Hav- 
erford  avenue. 

Building  No.  102  (alts.),  League  Island, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  United  States  Government,  care  of  Lieu¬ 
tenant  T.  B.  Colburn,  League  Island.  Repairs 
and  reinforcing  extension  to  bakery  at  ma¬ 
rine  barracks,  concrete,  sheet  metal  work, 
structural  steel,  tin  roof.  Contract  awarded 
to  Lam  Building  Co.,  1001  Wood  street. 

Store  and  Apartments  (2),  2:220-22  West 
Norris  street,  $3,600.  Architect,  private  plans. 
Owner,  Harry  Feldman,  Twentieth  and  Nor¬ 
ris1  streets.  Excavation,  lowering  floors,  car¬ 
pentry,  mill  work,  cement  work,  electric  work, 
painting,  plumbing,  brick  repointing,  flush 
bulks,  iron  and  steel  work,  tile  and  marble 
work.  Contract  awarded  to  A.  S.  Shafer, 
212:2  South  Nineteenth  street. 

Church,  Northeast  Corner  'Sixtieth  and  Mas¬ 
ter  streets,  Philadelphia.  Architects,  Heacock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Calvin  Presbyterian  Church,  on  prem¬ 
ises.  Stone  and  steel,  2  stories,  90x100  feet, 
slate  roof,  composition,  pine  and  maple  floors, 
electric  lighting,  plumbing  ,iron  work  (heat¬ 
ing  and  ventilating  reserved).  Contract 
awarded  to  F.  B.  Davis  &  Son,  240  North  Six¬ 
teenth  street. 

Residence  (alts.),  1910  Girard  avenue,  Phil¬ 
adelphia.  Architects,  Schermerhorn  &  Phillips, 
431  Walnut  street,  Philadelphia.  Owner, 
Charles  J.  Miller,  'Commonwealth  Building, 
Philadelphia.  New  partitions,  slag  roor,  hard- 


Woodolcum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
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Woodoleum  Mfg.  Co. 
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“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


ADELHELM  &  PHILLIPS 


STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design  -Shop  Details  Fabrication  Erection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 

Walnut  1735  717  Walnut  St.,  Phila. 


Hot  Water 

. 

all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom- 
icallv  thru  installation  of 

8 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills. 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FEN (^E,Wire  or  Iron 

For  The  Country  Estate 

Phone  Lomtoarcl  7430 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  tstates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS  :  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fencma  and  Gatea  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

S430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


NATIONAL  SERVICE  HEATERS 
For  Supplying  HOT  ’WATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  BENDING  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  Di.trict  Man.s.r. 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


fortable.  Convenient 

here  represented  sell 
I  Specified  Materials  or 
It  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of5*  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TlNNEYca 

63rd  &  Woodland  Are.,  Philadelphia 

GUY  CROYLE 


Bell  Telephone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


j  THE  HANEY- WHITE  CO. 

BUILDERS*  M1LLWORK 

j  17th  Street  and  Glenwood  Avenue 

!  Philadelphia 

|  Bell— Columbia  1200  Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 
ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Composition 

Flooring 

will  outwear  any  other  flooring 

when  first  grade  materials  are  used 
by  expert  workmen. 

Our  work  is  definitely  guaran¬ 
teed  for  a  period  of  years. 

Address  of  job  done  by  us  in 
your  locality  furnished  on  appli¬ 
cation. 

MINERALOID  FLOORING  CO. 

4-725  Lancaster  Ave. 
Philadelphia 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair 
job  or  Block 
New  Houses 

JAMES  SHAW 

5 2d  &  Woodland  Ave. 

Woodland  08TO  Wart  1177 


Wg  Drill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phils.  Pa. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor  Juniper  and  Cypress  Sts. 

Bell  Phone-Walnut  4165  pU||  AllFI  PHIfl 

Keystone  Phone- Race  3760  N1ILHULLNIIH 


wood  floors,  hot  water  heating,  eleetric  light, 
tile  and  marble  jsmrk.  Contract  awarded  to 
Specht  &  Sperry,  Heed  Building,  Philadel¬ 
phia. 

Storeroom  and  Apartments,  Seventh  and 
Catharine  streets.  Architects,  Tunis  &  Gen- 
ther,  1423  Locust  street,  Philadelphia.  Own¬ 
er,  Max  Tsaki,  on  premises.  Brick,  3  stories, 
slag  roof,  pine  and  cement  floors,  electric 
lighting,  metal  lath.  Contract  awarded  to 
Oerasoli  &  Scurci,  1709  South  Eleventh  street. 

Automobile  Storage  Building  (add.),  South¬ 
west  Corner  Twenty-fourth  and  South  streets, 
Philadelphia,  $22,000.  Architect,  private 
plans.  Owners,  Thornton  Fuller  Auto  Co., 
Twenty-fourth  and  South  streets',  Philadel¬ 
phia.  Brick,  1  story,  96x145  feet,  96x151  feet, 
stag  roof,  cement  floors,  hot  water  heat,  elec¬ 
tric  light,  rolled  steel  sash.  Contract  awarded 
to  E.  T.  Mercer  Co.,,  1916  Brandywine  street. 

Garage,  4130-38  Ridge  avenue,  Philadelphia, 
$15,000.  Architect,  private  plans.  Owner, 
George  Seldon,  3221  Cresison  street,  Philadel- 
-phia.  Brick,  1  story,  102x08  feet,  slag  roof, 
cement  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  Clayton  Lof- 
land,  Water  and  'Race  streets. 

Residence  (add.),  1725  Christian  street, 
Philadelphia,  $2,100.  Architect,  private  plans. 
Owner,  Charles  Hutton,  on  premises.  Brick, 
2  stories,  12x16  feet,  slag  roof,  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  J.  F.  Trent,  2041  Master 
street,  Philadelphia. 

Garage,  1415  North  Fifteenth  street  (rear), 
$2,000.  Architect,  private  plans.  Owner,  Dr. 
Alexander  Cornish,  on  premises.  Brick,  1 
story,  26x26  feet,  slag  roof,  cement  floors, 
electric  light.  Contract  awarded  to  E.  E.  Hol- 
lenbaek,  Inc.,  1804  Brandywine  street. 

Building  (alts,  and  add.),  1037-39  Walnut 
street,  $2,800.  Architect,  Frank  V.  Nickels, 
225  South  Sydenham  street,  Philadelphia. 
Owner,  W.  J.  O’Brien,  1033  Walnut  street, 
Philadelphia.  Brick,  1  story,  15x39  feet,  slag 
roof,  mineral  floors,  hot  water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  George 
W.  Wagoner,  274  South  Twentieth  street. 

Residence  (add.),  1317  Butler  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owner,  Miss  Lillian  O’Neill,  on  premises. 
Brick,  second  and  third  story  add.,  16x24  feet, 
slag  roof,  yellow  pine  floors,  electric  lighting. 
Contract  awarded  to  W.  MacDonald,  1836 
Wallace  street. 

Building  (alts.),  2220  South  street,  Phila¬ 
delphia,  $2,600.  Architect,  private  plans. 
Owner,  Morris  Mildran,  2216  South  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  Charles  Litman  &  Bro., 
2438  South  Fourth  street. 

Garage,  East  side  Sixth  street,  North  of 
Clearfield  street,  $2,000.  Architect,  private 
plans.  Owners,  Fairhill  Ice  &  Coal  Co.,  on 
premises.  Brick,  1  story,  20x124  feet  10 
inches,  slag  roof,  cement  floors.  Contract 
awarded  to  John  Engle,  Eighth  and  Alle¬ 
gheny  avenue. 

Residence,  151  North  Fifty-second  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Mary  F.  Willets,  122  North  Fifty- 
second  street,  Philadelphia. ,  General  interior 
alterations.  Contract  awarded  to  Charles  E. 
Marker,  ,21  South  Fifty-third  street. 

Storage  Building  (add.),  Southwest  Corner 
Kensington  avenue  and  Womrath  streets, 
Philadelphia,  $14,600.  Architect,  private 


plans.  Owner,  Alvin  A.  Swenson,  on  prem¬ 
ises.  Brick,  1  story,  60x150  feet,  slag  roof, 
cement  floors,  steam  heat,  electric  light,  steel 
work.  Contract  awarded  to  Paul  Brosz,  2511 
West  Huntingdon  street. 

Building  (fire  repairs),  216-18  South  Third 
street,  $11,000.  Architect,  private  plans.  Own¬ 
ers,  Smulowitz  &  Son,  1014  Arch  street,  Phila¬ 
delphia.  Carpentry,  mill  work,  elevator,  elec¬ 
tric  work,  steam  heating,  maple  floors,  gen¬ 
eral  repairs.  Contract  awarded  to  J.  F.  Trent, 
2041  Master  street,  Philadelphia. 

Building  (add.  and  alts.),  Northwest  Cor¬ 
ner  5th  and  Fairmount  ave.  $8,000.  Owners, 
Finestone  &  Miller,  715  N.  5th  st.,  Phila. 
Brick,  1  story,  16x16  feet,  28%x6  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  Wil¬ 
liam  Ariff,  1116  Lincoln  Building,  Philadel¬ 
phia. 

Garage  (add.),  West  side  Fifteenth  street, 
North  of  Courtland,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  Frederick  Wilhelm,  4943 
North  Broad  street,  Philadelphia.  Brick,  1 
story,  20x172  feet  10  inches,  slag  roof,  con¬ 
crete  floors,  hot  water  heat,  electric  light, 
steel  sash.  Contract  awarded  to  Stewart 
Brothers,  2526  North  Orkney  street. 

Garage,  North  side  Wyoming  street,  East 
of  B  street,  $8,000.  Architect,  private  plans. 
Owner,  A.  MeClay,  on  premises.  Brick,  1 
story,  50x100  feet,  slag  roof,  cement  floors, 
hot  water  heating,  electric  lighting.  Con¬ 
tract  awarded  to  C.  W.  Mc'Clay,  219  East 
Wyoming  avenue,  Philadelphia. 

Garage,  2435-37  North  Second  street,  Phil¬ 
adelphia,  $8,000.  Architect,  private  plans. 
Owner,  Walter  Klenk,  2439 .  North  Second 
street,  Philadelphia.  Brick,  1  story,  32x109 
feet,  slag  roof,  cement  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  William 
Brinkworth,  2069  East  Dauphin  street. 

Laundry  (add.),  Northwest  Corner  Forty- 
eighth  and  Ludlow  streets,  $5,500.  Architect, 
private  plans.  Owners,  Quaker  City  Laundry, 
on  premises.  Brick,  slow  burning,  2  stories, 
16x3;2i  feet,  slag  roof,  pine  and  cement  floors, 
excavation,  plumbing,  new  toilet  rooms.  Con¬ 
tract  awarded  to  A.  R.  Raff  Cont.  Co.,  1635 
Thompson  street. 

Garage,  6209  Race  street,  Philadelphia.  Ar¬ 
chitect,  Frank  V.  Nickels,  225  South  Syden¬ 
ham  street,  Philadelphia.  Owner,  James  Mor- 
resy,  on  premises.  Brick,  1  story,  36x19  feet, 
slag  roof,  cement  floors.  Contract  awarded 
to  Pierce  Henon  Co.,  Juniper  and  Pine 
streets,  Philadelphia. 

Store  (alts.),  Southwest  Corner  Eleventh 
and  Market  streets,  $280,000.  Architect,  pri¬ 
vate  plans.  Owners,  N.  Snellenburg  &  Co., 
on  premises.  New  elevators  and  escalators 
and  general  repairs.  Contract  awarded  to 
William  Steele  &  Sons  Co.,  1600  Arch  street. 

Factory,  1926-28  North  Front  street,  Phila¬ 
delphia,  $8,000.  Architect,  private  plans.  Own¬ 
er,  George  Rixsin,  1930  North  Front  street, 
Philadelphia.  Brick,  2  stories,  36x75  feet, 
slag  roof,  maple  floors,  electric  lighting.  Con¬ 
tract  awarded  to  Harry  Kuehnlein,  2046  Tren¬ 
ton  avenue,  Philadelphia. 

Residence,  4925  North  Fifth  street,  Phila¬ 
delphia,  $8,400.  Architect,  private  plans. 
Owner,  Charles  R.  Nitsch,  6733  Sydenham 
street,  Philadelphia.  Brick,  2  stories,  20x61 
feet  9  inches,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  eleetric  light.  Con- 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 1 25  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  PA. 
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tract  awarded  to  George  E.  Dewees,  407 
(grange  avenue. 

Shop  (add.),  Northeast  Corner  Erdrick  and 
Vankirk  streets,  $6,800.  Architect-,  private 
plans.  Owners,  Eichter  Machine  Co.,  on  prem¬ 
ises.  Brick,  1  story,  50x100  feet,  slag  roof, 
cement  floors,  steam  heating,  electric  light¬ 
ing.  Contract  awarded  to  J.  D.  Fothering- 
ham,  1000  Arrott  street. 

Garage,  2435-37  North  /Second  street,  Phila¬ 
delphia,  $8,000.  Architect,  William  Brink- 
worth,  426  Walnut  street,  Philadelphia.  Own¬ 
er,  Walter  Klenk,  2439  North  Second  street, 
Philadelphia.^  Brick,  1- story,  32x109  feet,  slag 
roof,  cement*floors,  hot  water  heat,  electric 
light,  steel  sash.  Contract  awarded  to  Wil¬ 
liam  E.  Stone,  2069  East  Dauphin  street,  Phil¬ 
adelphia. 

Building  (add.),  5100  North  Broad  street, 
Philadelphia,  $6,000.  Architect,  private  plans. 
Owner,  C.  A.  Stout,  Broad  and  Wagner 
streets,  Philadelphia.  Brick,  3  stories,  20x26 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  Harry  Drake,  3189  Frankford  ave¬ 
nue. 

Engine  Eoom  (alts.),  East  side  Braddock 
street,  North  of  Westmoreland  street,  $4,500. 
Architects,  Stewart  A.  Jellett  Co.,  1200  Lo¬ 
cust  street,  Philadelphia.  Owners,  Thomas 
Wolstenholme  &  Son  Co.,  3300  Frankford  ave¬ 
nue.  Concrete  work,  cement  floors.  Con¬ 
tract  awarded  to  Carson  &  Carson,  22South 
Fifteenth  street,  Philadelphia. 

Warehouse,  Southwest  Corner  Swanson  and 
Kenilworth  streets,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  Philip  Godley,  101  Wal¬ 
nut  street,  Philadelphia.  Brick,  1  story, 
67x67  feet,  slag  roof,  cement  floors,  steel 
sash.  Contract  awarded  to  Henry  C.  Dahl, 
231  South  Eighth  street,  Philadelphia. 

Stable,  North  side  School  Lane,  West  of 
Wissahickon  avenue,  $6, '200.  Architect,  pri¬ 
vate  plans.  Owner,  Mr.  Jay  Turner,  care  of 
builder.  Brick,  2  stories,  34x29%  feet,  slag 
roof,  electric  light.  Contract  awarded  to  Wil¬ 
liam  E.  Hale,  1516  Summer  street,  Philadel¬ 
phia. 

Bungalow,  East  side  Bingham  street,  North 
of  St.  Vincent,  $4,300.  Architect,  private 
plans.  Owner,  Boland  H.  D.  Geiger,  3473  Jas¬ 
per  street,  Philadelphia.  Frame,  1  story, 
32x31  feet,  shingle  roof,  oak  and  yellow  pine 
floors,  hot  water  heating,  electric  lighting. 
Contract  awarded  to  Fred  Seheibel,  3467  Jas¬ 
per  street,  Philadelphia. 

Residences  (2),  6023-25  J  street,  Philadel¬ 
phia,  $6,000.  Architect,  private  plans.  Own¬ 
er,  Charles  H.  Sterling-,  6027  J  street,  Phila¬ 
delphia.  Brick,  2  stories,  16  feet  8  inches  x 
40  feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Samuel  Stubbs,  208  East 
Linwood  avenue. 

Building  (alts.),  255  West  Tulpehocken 
street,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  Heidley  &  Puff,  900  Oak  Lane,  Philadel¬ 
phia.  General  interior  alterations.  Contract 
awarded  to  Acme  Const.  Co.,  2025  North  Six¬ 
ty-second  street. 

Garage,  1664  Foulkrod  street,  Philadelphia, 
$4,500.  Architect,  private  plans.  Owner,  D. 
I.  Adams,  1660  Foulkrod  street,  Philadelphia. 
Brick,  1  story,  19x112  feet,  slag  roof,  cement 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Thomas  Summerfield,  1615 
Howarth  street. 

Building  (add.),  136  Berkley  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owners,  Moore  Push  Pin  Co.,  136  Berkley 
street,  Philadelphia.  Brick,  2  stories,  48x26 
feet,  slag  roof,  maple  floors,  electric  light. 
Contract  awarded  to  John  Eoman,  414  East 
Bringhurst  street. 

Garage,  1507  North  Fifteenth  street,  Phil¬ 
adelphia,  $3,600.  Architect,  private  plans. 
Owner,  O.  Fuhrman,  on  premises.  Brick,  1 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


TRUSCON 

WATERPROOFING 

PASTE 

is  the  acknowledged  standard  integral  waterproofing  compound  for 
concrete  foundations  of  all  kinds.  Approved  by  architects  generally. 

Used  in  the  largest  building  opera¬ 
tions  throughout  the  country.  Mixed 
with  the  tempering  water,  it  confers 
powerful  water-repellent  properties  to 
concrete,  adds  to  the  compressive 
strength  and  is  permanent. 

Write  or  ’phone  for  booklet  “Science  and 
Practice  of  Integral  Waterproofing.” 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 

’Phones— Bell,  Spruce  6470-1  Keystone.  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


. . . . . On  the  Ground  When  W — f-r/ - 

Wall  Coping.  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Key.tone- Park  4981 
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Lumber  for  Sale 
HOG  ISLAND 


250,000  Feet 
Oregon  Pine 

Large  Timbers 

16  X  16 
14  x  14 

{30  ft.  to  60  ft.  long) 


For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


story,  28x56  feet,  slag  roof,  cement  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  J.  Lindan,  1806  North  Seventh 
street,  Philadelphia. 

Residences  (2),  8108-10  Harley  avenue,  Phil¬ 
adelphia,  $3,500  each.  Architect,  private 
plans.  Owner,  Joseph  O.  Kinsky,  8114  Har¬ 
ley  street,  Philadelphia.  Brick,  2  stories, 
16x47  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  A.  Pretick,  2820  Ellsworth 
street,  Philadelphia. 

Storage  Building  (add.),  Southeast  Corner 
Orthodox  and  Melrose  streets,  Philadelphia, 
$3,000.  Architect,  private  plans.  Owner,  John 
Gabriel,  on  premises.  Brick,  2  stories,  20x27 
feet,  sjag.  roof,  yellow  pine  floors,  electric 

1  fug.  Contract  awarded  to  John  H. 
Rackie,  3400  Deveraux  street,  Philadelphia. 

Residence  and  Store  (add.),  924  North  Sec¬ 
ond  street,  $3,100.  Architect,  private  plans. 
Owner,  M.  J,  Bornstein,  on  premises.  Brick, 
1  story,  5x13  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Contract  awarded  to 
W.  Weinstein,  359  Daley  street,  Philadelphia. 


Pennsylvania 
Construction  News 

Residence,  Lamsdowne,  Pa.  Architect,  H. 
M.  Pedrick,  Darby  Post  Office  Building, 
Darby,  Pa.  Owner,  George  Missner,  Lants- 
downe,  Pa.  Frame  and  stucco,  2 %  stories', 
25x84  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
will  build. 

Residence,  Highland  Park,  Pa.  Architect, 
H.  M.  Pedrick,  Darby  Post  Office  Building, 
Darby,  Pa.  Owner,  George  Missner,  Lans- 
downe,  Pa.  Stone  and  stucco,  2%  stories, 
22x36  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work,  metal 
lath.  Owner  will  build. 

Bank  and  Office  Building,  Berwick,  Pa.  Ar¬ 
chitects,  Ritter  &  Shay,  North  American 
Building,  Philadelphia.  Owners,  Berwick  Na¬ 
tional  Bank,  Berwick,  Pa.  Brick,  steel,  terra 
cotta  and  cut  stone,  2  stories1,  50x62  feet,  as¬ 


bestos  asphalt  roof,  cement  and  linoleum 
floors,  steam  heat,  electric  light,  metal  lath, 
marble  and  terrazzo,  hollow  metal  doors,  bond, 
iron  work,  waterproofing.  Architects  taking 
bids  due  May  25th. 

Supplies,  Belief  ont-e,  Pa.  Owners,  Western 
Penitentiary,  care  of  John  Franeis,  superin¬ 
tendent  of  Construction,  Bellefonte,  Pa.  Tem¬ 
porary  steel  structures,  lumber,  Portland  ce¬ 
ment,  plumbing  and  heating  supplies,  cement 
testing^  laboratory  equipment  and  supplies, 
electrie^motor  and  electric  blacksmith  blow¬ 
ers.  Owners  taking  bids  due  May  22nd  at 
noon,  standard  time.  Inquire  at  offices  of 
Board  of  Inspectors,  Western  Penitentiary, 
North  Side,  Pittsburgh,  Pa.,  or  to  Superin¬ 
tendent  of  Construction  above  mentioned. 

Piggery,  Green  Pond  Farms,  near  Bethle¬ 
hem,  Pa.  Architect,  C.  F.  Spangenberg,  Beth¬ 
lehem,  Pa.  Owners,  Green  Pond  Farms,  Verno 
Melhardo,  manager,  Route  No.  1,  Bethlehem, 
Pa.  Concrete,  frame,  2  stories,  28x100  feet, 
slate  roof,  cement  and  wood  block  floors,  hot 
water  heat,  electric  light,  steel  stalls.  Owner 
ready  for  general  bids. 

Store  and  Residence,  Cbambersburg,  Pa., 
$20,000.  Architect,  Horace  G.  Kilmer,  Cham- 
bersburg,  Pa.  Owner,  George  E.  Gilbert, 
Ohambersburg,  Pa.  Brick,  2  and  3  stories, 
26x110  feet,  stone  and  concrete  foundations, 
built-up  roof,  hardwood  floors,  hollow  tile, 
steam  heat,  electric  light,  tile  and  marble 
work,  roof  ventilators,,  metal  ceilings,  fire 
doors,  ornamental  iron  work.  Architect  tak¬ 
ing  bids  due  June  1st. 

Warehouse  and  Garage,  Allentown,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown.  Owners,  Hersh  Broth¬ 
ers,  Allentown,  Pa.  Brick,  steel,  concrete,  3 
stories,  73x21  feet,  built-up  roof,  concrete 
and  hardwood  floors,  steam  heat,  electric  light, 
rolled  steel  sash,  freight  elevators.  Architect 
ready  for  bids. 

Residence,  Cbambersburg,  Pa.,  $7,500.  Ar¬ 
chitect,  Horace  G.  Kilmer,  Chambersburg,  Pa. 
Owner,  name  withheld.  Brick,  2  stories, 
39x27  feet,  slate  roof,  hardwood  floors,  hol¬ 
low  tile,  hot  water  heat,  electric  light.  Ar¬ 
chitect  taking  bids  due  June  1st. 

Bank,  E'phrata,  Pa.,  $100,000.  Architect,  E. 
C.  Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  E'phrata  National  Bank,  Mr.  Wei-d- 
man,  president,  care  of  Harry  Hibshman,  Eph- 
rata,  Pa.  Stone,  1  story,  53x90  feet,  steam 
heat,  electric  light,  tile  work,  hollow  tile, 
metal  lath,  bank  fixtures,  metal  weather 
strips,  ornamental  iron  work.  Architect  will 
take  bids  this  week. 

Residence,  Girard  avenue,  Lancaster,  Pa. 
Architect,  J.  B.  Harmon,  48  North  Queen 
street,  Lancaster,  Pa.  OWner,  W.  W.  Ander¬ 
son,  646  Lake  street,  Lancaster,  Pa.  Brick, 
2%  stories,  26%x30  feet,  slag  roof,  hardwood 
floors,  hot  air  heat,  electric  light,  tile  work. 
Owner  and  architect  ready  for  bids. 

High  School,  Millersville,  Pa.  Architect, 
M.  R.  Evans,  10%  East  Orange  street,  Lan¬ 
caster,  Pa.  Owners,  care  of  F.  F.  Brenner, 
Highville,  Lancaster  County,  Pa.  Brick,  2 
stories  and  basement,  80x95  feet,  slag  roof, 
hardwood  floors  (heating,  plumbing  and  elec¬ 
tric  work  reserved).  Architect  taking  bids 
on  excavating.  Will  take  bids  on  general 
contract  in  two  weeks. 

Administration  Building  (add.),  31  Penn 
street,  Allentown.  Architects,  Jacoby  &  Ev¬ 
erett,  Commonwealth  Building,  Allentown. 
Owners,  School  Disitrict,  City  of  Allentown, 
David  Jacks,  ehairtnan,  Allentown,  Pa.  Brick, 
fireproof,  3  stories,  52x64  feet,  slag  roof,  hard¬ 
wood  floors,  electric  light,  elevators.  Owner 
ready  for  bids. 

Store  and  Office,  913  Hamilton  street,  Al¬ 
lentown,  Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown.  Owner, 
L.  T.  Keiter,  Allentown,  Pa.  Brick,  steel, 
tile,  3  stories,  22x110  feet,  built-up  roof,  yel¬ 


low  pine  floors,  hollow  tile,  steam  heat,  elec¬ 
tric  light,  metal  lath,  rolled  steel  sash,  tile 
work,  terra  cotta.  Owner  ready  for  bids. 

Apartment,  Evergreen  street,  Harrisburg, 
Pa.  Architect,  T.  H.  Hamilton,  11  North  Sec¬ 
ond  street,  Harrisburg,  Pa.  Owner,  C.  H.  Con¬ 
over,  111  Evergreen  street,  Harrisburg,  Pa. 
Brick,  3  stories,  30x56  feet,  composition  roof, 
hardwood  floors,  vapor  heat,  electric  light,  tile 
work.  Owner  is  building. 

Theatre,  Lewistown,  Pa.  Architect,  J.  B. 
Harmon,  48  North  Queen  street,  Lancaster, 
Pa.  Owner,  Mr.  D.  J.  Sheveha,  Lewistown, 
Pa.  Brick  and  Steel,  1  story,  60x150  feet, 
composition  roof  and  floors,  hollow  tile,  metal 
lath,  roof  ventilators,  steam  heat,  electric 
light,  tile  and  marble  work,  skylights,  fire 
doors.  Owner  sub-letting. 

Residences  (2),  Parson  and  Hamilton 
streets,  Easton,  Pa.,  $10,000.  Architect,  pri¬ 
vate  plans.  Ownerj  Philip  Kessler,  507  Par¬ 
son  street,  Easton,  Pa.  Brick,  2%  stories, 
44x32  feet,  slate  roof,  pine  floors,  steam-  heat, 
electric  light,  tile  work.  Owner  will  build. 

Additional  Unit,  Marcus  Hook,  Pa.  Archi¬ 
tects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets.  Owners,  Viscose  Co.,  Marcus  Hook, 
Pa.  Brick,  concrete  and  steel.  Owners  are 
building. 

Chapter  House,  South  Bethlehem,  Pa.  Ar¬ 
chitects,  Clark  &  Howe,  Providence,  R.  I. 
Owners,  Briarfield  Association,  South  Beth¬ 
lehem,  Pa.  Brick  and  stucco,  2%  stories, 
97x22  feet,  slate  roof,  cement,  oak  and  pine 
floors,  waterproofing,  bond,  copper  skylights, 
tile  and  terrazzo,  metal  lath.  Bids  due  May 
25th. 

Grade  School,  St.  Cloud  and  Walnut  streets, 
Allentown,  Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown.  Owners, 
Allentown  School  Board,  Allentown,  Pa.  Ar¬ 
chitects  selected.  Plans  in  progress. 

Club  (alts.),  Bangor,  Pa.  Architect,  C.  S. 
Spangenberg,  504  Broadway,  South  Bethle¬ 
hem,  Pa.  Owners,  Jacksonian  Democratic 
Club,  care  of  architect.  General  interior  al¬ 
terations,  hardwood  floors,  electric  light,  two 
new  fire  towers.  Plans1  in  progress. 

School,  North  White  Hall  Township,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  North 
White  Hall  Township  School  Board,  Mr.  Dies- 
endeifer,  secretary,  care  of  architect.  Brick, 
2  stories,  8  rooms,  slag  roof,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Masonic  Temple,  Carlisle,  Pa.  Architect,  F. 

G.  Fahnestock,  Patriot  Building,  Harrisburg, 
Pa.  Owners,  Masonic  Temple,  care  of  D. 
E.  Brindle,  Carlisle,  Pa.  Brick,  stone,  2  sto¬ 
ries,  58x108  feet,  slag  roof,  tile  floors,  steam 
heat,  electric  light,  tile  and  marble  work, 
roof  ventilators,  skylights,  ornamental  iron 
work.  Plans  in  progress. 

Church  (alts.),  Milton,  Pa.  Architect, 
George  S.  Udell,  1705  Chestnut  street,  Phila¬ 
delphia.  Owners,  Milton  Methodist  Church, 
Milton,  Pa.  General  alterations.  Plans  in 
progress. 

Residence,  Philipsburg,  Pa.  Architect, 
George  iS.  Idell,  1705  Chestnut  street,  Phila¬ 
delphia.  Owner,  W.  A.  Gould,  Philipsburg, 
Pa.  Brick,  2%  stories,  34x40  feet,  asbestos 
rhiry’e  roof,  hardwood  floors,  vapor  heating, 
electric  lighting.  Plans-  in  progress. 

Residence,  Aldan,  Pa.  Architect,  Henry  L. 
Reinhold,  Jr.,  1513  Walnut  street.  Owner, 

H.  M.  Collins,  Al-d-an,  Pa.  Plans  in  progress. 
Too  early  for  details. 

Residence,  Store  and  Apartment  (add.), 

Bethlehem,  Pa.  Architect,  C.  F.  Spangenberg, 
Bethlehem,  Pa.  Owner,  Robert  E.  La-ramy, 
20-7  Burke  street,  Easton,  Pa.  Brick,  2  sto¬ 
ries,  20x90  feet,  tin  and-  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work, 
metal  ceil-ings.  Plans  in  progress. 

Factory,  Bethlehem,  Pa.  Architect,  E.  H. 
Bitting,  Odd  Fellows  ’  Building,  Bethlehem, 
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Pa.  Owner,  Solomon  Goodman,  Bethlehem, 
Pa.  Brick,  mill  construction,  3  stories,  75x80 
feet,  slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light,  freight  elevators,  roof  ventilators, 
rolled  steel  sash  and  skylights',  fire  doore. 
Plans  in  progress. 

Store  (alts.),  Lancaster,  Pa.  Architect,  H. 
Y.  Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  W.  A.  Heinitsh,  27  South  Queen 
street,  Lancaster,  Pa.  Plate  glass,  copper 
work,  general  interior  alterations.  Plans  in 
progress. 

Residence,  Lancaster,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa.  Own¬ 
er,  A.  K.  Mann,  North  Prince  street,  Lancas¬ 
ter,  Pa.  Brick,  2%  stories,  28x33  feet,  14x18 
feet,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Residences  (2),  Highland  avenue,  Lans- 
downe,  Pa.,  $6,000  each.  Architect,  private 
plans.  Owner,  William1  H.  Hubbard,  Widener 
Building,  Philadelphia.  Frame,  2 %  stories, 
23x35  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
is  taking  sub-bids. 

Residence,  Ardmore,  Pa.  Architect,  J.  W. 
Thompson,  703  South  Sixtieth .  street,  Phila¬ 
delphia.  Owner,  I.  L.  Gifford,  care  of  archi¬ 
tect.  Stone  and  stucco,  2 %  stories,  25x39 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  metal  lath,  tile  work, 
bond.  Architect  taking  bids  due  May  24th. 

Residences  (5),  Ruby  street,  Lancaster,  Pa. 
Architect,  M.  R.  Evans,  10%  East  Orange 
street,  Lancaster,  Pa.  Owner,  C.  Haller,  South 
Queen  street,  Lancaster,  Pa.  Brick,  2%  sto¬ 
ries,  18x40  feet,  slag  roof,  pine  floors,  hot 
air  heat,  electric  light.  Owner  taking  bids 
due  as  soon  as  possible. 

Court  House  (alts.),  Lancaster,  Pa.  Archi¬ 
tect,  E.  C.  Urban,  Woolworth  Building,  Lan¬ 
caster,  Pa.  Owners,  Lancaster  County,  care  of 
County  Commissioners,  Lancaster.  Tile  floors, 
hollow  tile,  safety  treads,  metal  lath,  orna¬ 
mental  iron  work.  Owners  taking  bids  due 
May  30th. 

Residence,  Fort  Washington,  Pa.  Archi¬ 
tects,  Schermerhorn  &  Phillips,  430  Walnut 
street,  Philadelphia.  Owners,  Mrs.  and  Mr. 
J.  H.  Little,  Fort  Washington,  Pa.  Hollow 
tile  and  stucco,  2 %  stories,  35x29  feet,  slate 
roof,  oak  and  pine  floors,  electric  light,  metal 
lath,  tile  work,  iron  work  (heating  and  plumb¬ 
ing  reserved).  Owners  taking  bids  due  May 
18th. 

Residence,  Penfield,  Pa.  Architect,  J.  Miller 
Blew,  5828  Carpenter  street,  Philadelphia. 

;\i\  Mis.  Lavia  Giubey,  care  of  Architect 
Frame  and  stucco,  1  %  stories,  26x42  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Bids  due  as  soon  as 
possible. 

Residences  (2),  Norman  Park,  Narberth, 
Pa.  Architects,  Stuckert  &  Co.,  Cfozer  Build¬ 
ing,  Philadelphia.  Owners,  C.  H.  Woolming- 
ton  and  C.  6.  Keebler,  care  of  architects. 
Hollow  tile,  stucco  and  frame,  2%  stories, 
24x36  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Architect  taking 
bids  due  May  18th. 

Cottages  (2),  Shermanstown,  Pa.  Archi¬ 
tects,  Lawrie  &  Lappley,  Cotterel-Ebner  Build¬ 
ing,  Harrisburg.  Owners,  Methodist  Home 
for  Children,  care  of  Dr.  E.  R.  Heckman,  2116 
North  Third  street,  Harrisburg,  Pa.  Stone, 
fireproof,  3  stories,  42x60  feet  each,  slate 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  and  marble  work,  hollow  tile,  metal 
lath,  iron  stairs.  Architect  ready  for  bids. 

High  School,  Unit  'C,  Nos.  1,  2,  3,,  Third 
and  Harris  streets,  Harrisburg,  Pa.  Archi¬ 
tect,  C.  H.  Lloyd,  Telegraph  Building,  Har¬ 
risburg,  Pa.  Owners,  School  Board  of  Har¬ 
risburg,  D.  B.  Hammelbaugh,  121  Chestnut 
street,  Harrisburg,  Pa.  Brick,  reinforced  con¬ 
crete,  steel,  2  stories  and  basement,  420x440 
feet,  composition  roof,  cement  and  wood  floors 


(heating,  plumbing  and  electric  work  reserv¬ 
ed),  tile,  marble  and  terrazzo  work,  skylights, 
roof  ventilators,  metal  window  guards,  water¬ 
proofing.  Owners  ready  for  bids. 


Pennsylvania 
Contracts  Awarded 

Apartment  (alts,  and  add.),  Lancaster,  Pa. 
Architect,  F.  J.  Everts,  122  East  King  street, 
Lancaster,  Pa.  Owner,  Miss  Elizabeth  Davis, 
Lancaster,  Pa.  Brick,  third  story  add.,  113x20 
feet,  Barrett  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  B.  Frank  Bachman,  Woolworth 
Building,  Lancaster,  Pa. 

Store  and  Apartment  (add.  and  alts.),  Sev¬ 
enteenth  and  Union  streets,  Allentown,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown.  Owner,  J.  M.  Bachman, 
on  premises.  Brick,  3  stories,  20x70  feet, 
slag  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  plate  glass,  copper  work.  Contract 
awarded  to  Shaffer  &  Laudenslager,  Allen¬ 
town,  Pa. 

Twin  Residences,  Mt.  'Carmel,  Pa.  Archi¬ 
tect,  William  H.  Lee,  32  South  Seventeenth 
street,  Philadelphia.  Owners,  Thomas  Owens 
and  William  Bianehini,  Mt.  Carmel,  Pa.  Hol¬ 
low  tile  and  brick,  2  stories,  20x73  feet,  elec¬ 
tric  lighting,  tile  work,  hardwood  floors.  Con¬ 
tract  awarded  to  A.  J.  Barstow,  Mt.  Carmel, 
Pa. 

Bridges  (2),  Nos.  145  and  15'5,  Columbia 
County,  near  Bloomsburg,  Pa.  Engineer, 
James  D.  Long,  Norristown,  Pa.  Owners, 
State  of  Pennsylvania,  Harrisburg,  Pa.  Con¬ 
crete  and  steel.  Contract  awarded  to  O  ’Dell 
Brothers,  Hughesville,  Pa. 

Bank,  Enola,  Pa.  Architects,  Lawrie  & 
Lappley,  Cotterel-Ebner  Building,  Harrisburg. 
Owners,  Enola  State  Bank,  care  of  Dr. 
Holmes,  Enola,  Pa.  Brick,  2  stories,  35x70 
feet,  slag  roof,  tile  floors,  vapor  heat,  electric 
light,  hollow  tile,  metal  lath,  roof  ventilators, 
metal  window  guards,  bank  fixtures,  orna¬ 
mental  iron  work.  Contract  awarded  to  J. 
C.  Strickner  &  Son,  Enola,  Pa. 

Church,  Pembrook,  Pa.  Architects,  Law¬ 
rie  &  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg.  Owners,  United  Brethren  Church, 
Rev.  Schoeffer,  Pembrook,  Pa.  Stone,  1  story 
and  basement,  60x90  feet,  slate  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work, 
metal  lath.  Contract  awarded  to  Delson  & 
Stephenson,  Fulton  street,  Harrisburg,  Pa. 

Bank,  Boiling  Springs,  Pa.  Architects,  Law¬ 
rie  &  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg.  Owners,  Boiling  Springs  State  Bank, 
care  of  architects.  Limestone,  2  stories, 
30x40  feet,  composition  roof  and  floors,  steam 
heat,  electric  light,  tile  and  marble  work, 
metal  lath,  metal  window  guards,  bans  nx- 
tures.  Contract  awarded  to  Hemminger  Broth¬ 
ers,  'Carlisle,  Pa. 

Residence,  Front  street,  Harrisburg,  Pa.  Ar¬ 
chitect,  C.  H.  Lloyd,  Telegraph  Building,  Har¬ 
risburg,  Pa,  Owner,  Dr.  Charles  Rebuch,  412 
North  Third  street,  Harrisburg.  Brick,  2.% 
stories,  35x60  feet,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  and  marble 
work.  Contract  awarded  to  A.  H.  Fraim,  Le- 
moyne,  Pa. 

Fire  House  (add.),  Steelton,  Pa.  Architect, 
T.  H.  Hamilton,  11  North  Second  street,  Har¬ 
risburg,  Pa.  Owners,  Borough  of  Steelton, 
care  of  architect.  Brick  and  steel,  1  story, 
56x30  feet,  slag  roof,  hardwood  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  J.  Crowl, 
Steelton,  Pa. 

Dairy,  Bethlehem,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  C.  A.  Ruth,  Bethlehem,  Pa. 


Brick,  2  stories,  25x40  feet,  slate  roof,  con¬ 
crete  floors,  hot  water  heat,  electric  light,  re¬ 
frigerators,  Contract  awarded  to  F.  B.  Glass- 
mire,  Bethlehem  Trust  Building,  Bethlehem, 
Pa. 

Residence,  307  Parson  street,  Easton,  Pa., 
$9,200.  Architect,  private  plans.  Owner,  N. 
Larson,  501  Reider  street,  Easton,  Pa.  Brick, 
2  stories,  26x42  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  lights  tile  work, 
terra  cotta.  Contract  awarded  to  A.  P. 
Smith  Go.,  1225  Ferry  street,  Easton,  Pa. 

Storage  Building,  Canal  and  St.  John 
streets,  Easton,  Pa.  Architect,  A.  C.  Bump, 
Boston,  Mass.  Owners,  Swift  &  Co.,  Easton, 
Pa.  Brick  and  concrete,  2  stories,  54x94  feet,, 
slag  roof,  concrete  floors,  hollow  tile,  electric 
light.  Contract  awarded  to  A.  S.  &  C.  D. 
(Stewart  Const.  Co.,  Easton,  Pa. 

Residences  (10),  Lancaster,  Pa.  Architect, 
M.  R.  Evans,  10%  East  Orange  street,  Lan¬ 
caster.  Owner,  Bowman  Kendig,  North  Queen 
street,  Lancaster,  Pa.  Brick  and  stucco,  2% 
stories,  24x30  feet,  shingle  roof,  hardwood 
floors,  hot  water.heat,  electric  light,  tile  work. 
Contract  awarded  to  Ray  'Clark,  248  South 
Ann  street,  Lancaster. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Capitol  Building,  Harrisburg,  Pa. 

Indiana  County,  Route  68,  Center,  Black- 
lick  and  Burrell  Townships,  $177,047.60.  Con¬ 
tract  awarded  to  W.  C.  Guncheon  &  Co;, 
Smethport,  Pa. 

Allegheny  County,  Route  70,  'Springdale  and 
East  Deer  Township,  $129,825.20.  Contract 
awarded  to  Donald  McNeil  Co.,  Pittsburgh, 
Pa. 

Armstrong  County,  Route  251,  East  Frank¬ 
lin  Township,  $140,086.  Assigned  to  F.  iS. 
Wilson,  Kittanning,  Pa. 

Blair  County,  Route  55,  Logan  and  Antis 
Townships,  $254,273.22.  Contract  awarded  to 
Pottsville  Const.  Co.,  Pottsville,  Pa. 

Clearfield  County,  Route  59,  Curwensville 
and  Grampian  Boroughs,  Pike,  Penn  and 
Bloom  Townships,  $534,206.90.  Contract 
awarded  to  Pottsville  'Const.  Co.,  Pottsville, 
Pa. 

Crawford  County,  'Route  20'7,  West  Mead 
Township.  Assigned  to  J.  C.  Devine  Company, 
Alliance,  Ohio. 

Snyder-JUuniata  Counties,  Route  194,  Penn, 
Union,  Chapman  and  Susquehanna  Townships, 
$555, 885.67.  Contract  awarded  to  Piel  Const. 
Co.,  Baltimore,  Md. 

Cambria  County,  Route,  62,  -West  Carroll, 
East  Carroll  and  Susquehanna  Townships, 
$250,802.65.  Contract  awarded  to  Polo  C. 
Azzara  Const.  Co.,  Cresson,  Pa. 

Mercer  County,  R-82,  Sugar  Grove  Town¬ 
ship,  $101, 891.18.  Contract  awarded  to  Smith 
Const.  Co.,  Youngstown,  Ohio. 

Perry  County,  Route  195,  Buffalo  Township 
and  Liverpool  Borough,  $313,403.35.  Contract 
awarded  to  Ambler-Davis  Co,,  Harrison  Build¬ 
ing,  Philadelphia. 

Blair  County,  R-57,  Snyder  ownship,  $132,- 
787.50.  Contract  awarded  to  John  Herrmann, 
Latrobe,  Pa. 

Chester  County,  R147,  West  Vincent,  East 
Nantmeal  and  South  Coventry  Townships, 
$207,775.10.  Contract  awarded  to  Mallery  & 
Fitzpatrick,  Long  Island  City,  N.  Y. 

Crawford  County,  R-84,  Hayfield,  Venango 
and  Woodcock  Townships  and  Venango  and 
Saegertown  Boroughs,  $229,298.05.  Contract 
awarded  to  H.  E.  Bunee,  Olcan,  N.  Y. 

Mercer  County,  R-208,  Sandy  Lake  Town¬ 
ship  and  Borough,  $174,751.30.  Assigned  to 
Avery  &  Bailey,  Philipsburg,  Pa. 

Venango-Mercer  Counties,  R-207,  French 
Creek  and  Canal  Townships,  $203,136.65.  Con¬ 
tract  awarded  to  Smethport  Const.  Go.,  Union 
City,  Pa. 
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Garage,  Haddonfield,  N.  J.  Architect,  Hor¬ 
ace  Wells  Sellers,  Stephen  Girard  Building, 
Philadelphia.  Owner,  George  S.  Robbins,  Had¬ 
donfield,  N.  J.  Brick,  1%  stories,  18x34  feet, 
slate  roof,  cement  and  pine  floors,  hot  water 
heat,  electric  light,  metal  lath.  Architect 
taking  bids  due  as  soon  as  possible. 

Store  and  Apartments  (6),  Haddon  Heights, 
N.  J.  Architects,  Lackey  &  Hettle,  5  Hudson 
avenue,  Camden,  N.  J.  Owners,  S.  Cannon 
Childs,  care  of  Upsilton  &  Westeott,  825 
Broadway,  Camden,  N.  J.  Brick  and  cinder 
block,  165x76  feet,  slag  roof,  pine  floors,  hot 
air  heat,  electric  light,  skylights.  Owners 
ready  for  sub-bids. 

Hotel,  Southeast  Corner  Commerce  and 
Pearl  streets,  Bridgeton,  N.  J.  Architects, 
Dreher,  Churchman  &  Paul,  Otis  Building, 
Philadelphia.  Owners’,  Bridgeton  Hotel  Co., 
Bridgeton,  .1ST.  J.  Brick,  granite,  cut  stone 
and  steel,  5  stories,  117x44  feet,  wing  46x73 
feet,  asbestos  asphalt  roof,  cement  and  maple 
floors,  hollow  tilie,  roof  ventilators,  water¬ 
proofing,  terra  cotta,  iron  work  and  stairs, 
tile,  marble  and  terrazzo,  metal  lath  (eleva¬ 
tors  reserved),  (plumbing,  heating,  lighting 
and  ventilating  separate  bids).  Architects 
taking  bids  due  May  20th. 

Store  and  Apartment,  Haddonfield,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owner,  Senator  J.  F. 
Wallworth,  Tanner  street,  Haddonfield,  N.  J. 
Brick  and  cinder  block,  2  stories,  40x56  feet, 
slag  roof,  pine  floors,  steam  heat,  electric 
light.  Architects  taking  bids  due  May  20th. 

Residence,  Haddon  Heights,  N.  J.  Archi¬ 
tects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owner,  F.  Stanley  Bleakly, 
care  of  architect.  Cement  block,  stucco,  2% 
stories,  26x40  feet,  asbestos  shingle  roof,  pine 
floors,  vapor  heat,  electric  light.  Architect 
taking  bids  due  May  22nd. 

Residence,  Morriisville,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  Edward  Conly, 
Stacy  Trent  Hotel,  Trenton,  N.  J.  Brick,  2 y2 
stories,  33x45  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  is  building. 

Bank  Building  (alts,  and  add.),  Third  and 
Market  streets,  Camden,  N.  J.  Architect, 
Paul  A.  Davis,  3rd,  1713  Sansom  street,  Phila¬ 
delphia.  Owners,  West  Jersey  Title  &  Trust 
Co.,  Camden,  N.  J.  Brick  and  steel,  2  stories, 
53x30  feet,  slag  roof,  cement  and  pine  floors, 
roof  ventilators,  metal  window  guards,  metal 
ceilings,  waterproofing,  iron  work  and  stairs, 
bond,  hollow  metal  doors  and  sash,  tile,  mar¬ 
ble  and  terrazzo,  electric  lighting,  metal  lath. 
Architect  taking  bids  due  May  19th. 

Store  and  Apartment,  Camden,  N.  J.  Ar¬ 
chitects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owner,  name  withheld.  Brick 
and  cinder  block,  3  stories  and  basement, 
3814x100  feet,  slag  roof,  pine  floors,  vapor 
heat,  electric  light,  tile  work,  skylights. 
Plans  in  progress. 

Residence,  2906  Mickel  street,  Camden, 
N.  J.  Architects,  Lackey  &  Hettle,  5  Hud¬ 
son  avenue,  Camden,  N.  J.  Owner,  Arthur 
Genther,  2204  Federal  street,  Camden,  N.  J. 
Brick,  114  stories,  20x35  feet,  slate  roof,  pine 
floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Comfort  Station,  Fair  Grounds,  Trenton, 
N.  J.  Architect,  William  Klemann,  First  Na¬ 
tional  Bank  Building,  Trenton.  Owners,  In¬ 
terstate  Fair  Association,  care  of  Fred  Mar- 
gerum,  Trenton.  Stucco,  hollow  tile,  1  story, 
30x30  feet,  asbestos  |  shingle  roof,  concrete 
floors,  slate  partitions,  '  plumbing,  electric 
light,  terra  cotta.  Plan^  in  progress. 

Double  House,  Twenty-feeventh  and  Stevens 


streets,  'Camden,  N.  J.  Architect,  A.  B. 
Gill,  Law  Building,  Camden,  N.  J.  Owner, 
Mr.  Ross,  care  of  architect.  Hollow  tile, 
stucco,  2 y2  stories,  32x43  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light. 
Plans  in  progress. 

Bungalow,  Woodbury,  N.  J.  Architect,  A. 
B.  Gill,  Law  Building,  Camden,  N.  J.  Owner, 
George  Marion,  care  of  architect.  Frame,  1 
story,  26x42  feet,  asbestos  shingle  roof,  pine 
floors,  hot  air  heating,  electric  lighting.  Plans 
in  progress. 

Service  Station,  Camden,  N.  J.  Architect, 
A.  B.  Gill,  Law  Building,  Camden,  N.  J.  Own¬ 
er,  name  withheld.  Brick,  2  stories,  61x147 
feet,  slag  roof,  concrete  floors,  steam  heat, 
electric  light,  roof  ventilators,  rolled  steel 
sash.  Plans  in  progress. 

Bungalow,  Clarksboro,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Mrs.  H.  E.  Currider,  on  prem¬ 
ises.  Frame,  iy2  stories,  24x50  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  metal  lath.  Plans  in  progress. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Elmer  Todd,  care  of  architects. 
Sketches  in  progress. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 

N.  J.  Owner,  H.  W.  Statts,  care  of  archi¬ 
tect.  Cinder  block,  slate  roof.  Sketches  in 
progress. 

High  School,  Roebling,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Roebling  School 
Board,  care  of  architects.  Brick,  fireproof, 
2y2  stories,  160x160  feet.  Too  early  for  de¬ 
tails. 

Residence,  Pennington,  N.  J.  Architect,  J. 

O.  Hunt,  Hunt  Building,  Trenton,  N.  J.  Own¬ 
er,  Mrs.  E.  Store,  Trenton,  N.  J.  Frame,  2^4 
stories,  24x36  feet,  asbestos  shingle  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Boiler  House,  Trenton,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Trent  Tile  Co., 
Inc.,  Klagg  avenue,  Trenton,  N.  J.  Brick,  1 
story,  30x50  feet,  slag  roof,  concrete  floors, 
electric  lighting.  Plans  in  progress. 

Residence,  Bordentown,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  Dr.  Dievers,  on 
premises.  Frame,  2)4  stories,  32x46  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  metal  lath.  Plans  in  progress. 

High  School,  Bordentown,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owners,  care  of  archi¬ 
tects.  Brick,  214  stories,  126x98  feet,  slag 
roof,  hardwood  floors,  unit  system  heating, 
electric  lighting,  metal  lath,  tile  and  marble 
work  (heating,  plumbing  and  electric  work 
reserved),  roof  ventilators,  skylights,  water¬ 
proofing  and  dampproofing,  terra  cotta,  steel 
stairs.  Plans  in  progress. 

Market,  Trenton,  N.  J.  Architects,  Fowl¬ 
er  &  Seaman,  Broad  Street  Bank  Building, 
Trenton.  Owner,  C.  O.  Hildinger,  Trenton, 
N.  J.  Brick,  1  story,  70x100  feet,  slag  roof, 
concrete  floors,  electric  lighting.  Plans  in 
progress. 

Church,  Eaist  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Westminster  Presbyterian 
Church,  care  of  D.  C.  Frazer  Hadley,  Camden, 
N.  J.  Cinder  block,  1  story  and  basement, 
34x58  feet,  slate  roof,  hardwood  floors,  va¬ 
por  heat,  electric  light,  steel  girders.  Archi¬ 
tects  will  be  ready  for  bids  in  a  week. 

Residence,  Morris  Heights,  Trenton,  N.  J. 
Architects,  Fowler  &  Seaman,  Broad  Street 
Bank  Building,  Trenton,  N.  J.  Owner,  Rob¬ 
ert  G.  Leavitt,  care  of  architect's.  Brick, 
32x27  feet,  shingle  roof,  pine  and  hardwood 
floors,  hot  water  heat,  electric  light,  tile 


work.  Architect  ready  for  bids  due  as  soon 
as  possible. 


New  Jersey 
Contracts  Awarded 

Bell  Telephone  Exchange,  Pacific  avenue, 

Atlantic  City,  N.  J.  Architect,  .John  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Delaware  &  Atlantic  Tele¬ 
phone  Co.,  premises.  Brick,  steel  and  cut 
stone,  3  stories,  80x150  feet,  slag  roof,  con¬ 
crete  floors,  waterproofing,  iron  work,  metal 
lath,  rolled  steel  sash,  tile  and  marble  work. 
Oorftraet  awarded  to  Irwin  &  Leighton,  126 
North  Twelfth  street,  Philadelphia,  Pa. 

Garage,  Trenton,  N.  J.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owner,  William  Weinmann,  West  Han¬ 
over  and  Barnes  streets,  Trenton,  N.  J.  Brick 
and  steel,  fireproof,  2  stories,  66x120  feet, 
slag  roo'f,  concrete,  floors,  steam'  heat,  electric 
light,  metal  lath,  freight  elevators,  rolled  steel 
sash  and  skylights,  roof  ventilators,  fire  doors, 
floor  hardener,  concrete  stairs.  Contract 
awarded  to  J.  H.  Morris  &  Co.,  Inc.,  Broad 
and  Hudson  streets,  Trenton,  N.  J. 

Store  (add.),  161  South  Broad  street,  Tren¬ 
ton,  N.  J.  Architects,  Klemann  &  Kaplan, 
First  National  B'ank  Building,  Trenton,  N.  J. 
Owner,  B.  Lobish,  161  South  Broad  street, 
Trenton,  N.  J.  Brick,  1  story,  20x60  feet, 
slag  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  hollow  tile,  tile  work,  roof  ventila¬ 
tors,  hollow  metal  skylights.  Contract  award¬ 
ed  to  Nathan  Milgaten,  550  South  Warren 
street,  Trenton,  N.  J. 

Residence,  Morrisville,  N.  J.  Architect, 
William  Klemann,  First  National  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  R.  Margerum, 
care  of  architect.  Brick,  2y2  stories,  28x40 
feet,  slate  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  work.  Contract  awarded  to 
S.  W.  Mather  &  Sons,  Greenwood  and  Canal 
streets,  Trenton,  N.  J. 

Auto  Show  Room,  13'88-90  Haddon  avenue, 
Camden,  N.  J.  Architects,  Lackey  &  Hettle,  5 
Hudson  avenue,  Camden,  N.  J.  Owner,  Wil¬ 
liam  C.  Davis,  Camden,  N,  J.  Brick  and  cin¬ 
der  block,  1  story,  45x100  feet,  slag  roof,  re¬ 
inforced  concrete  floors,  steam  heat,  electric 
light,  rolled  steel  sash,  roof  ventilators,  sky¬ 
lights,  floor  hardener.  Contract  awarded  to 
Albert  H.  Moors  head,  67  Laurel  street,  Phila¬ 
delphia. 

Garage,  MerchantvilRe,  N.  J.  Architect, 
Arnold  Moses,  Temple  Building,  Camden, 
N.  J.  Owner,  G.  E.  Botfomley,  care  of  ar¬ 
chitect.  Hollow  tile  and  stucco,  lstory,  20x24 
feet,  tile  roof,  concrete  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Howard 
Fearn,  4402  Westfield  avenue,  Camden,  N.  J. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Nelson  C.  Denney,  care  of  ar¬ 
chitects.  Cinder  block,  2 y2  stories,  37x29  feet, 
shingle  roof,  pine  floors,  hot  water  heating, 
electric  lighting.  Contract  awarded  to  A.  J. 
Voegtlin,  Forty-first  and  Westfield  avenue, 
Camden,  N.  J. 

Warehouse,  Second  and  Pine  streets,  Cam¬ 
den,  N.  J.  Architect,  A.  B.  Gill,  Law  Build¬ 
ing,  Camden,  N.  J.  Owner,  name  withheld. 
Brick,  1  story,  40x180  feet,  slag  roof,  cement 
floors,  electric  lighting.  Contract  awarded  to 
Emil  Sehulke,  1183  Jackson  street,  Camden, 
N.  J. 


Miscellaneous 

Construction  News 

Church,  Canton,  Ohio.  Architects,  Charles 
W.  Bolton  &  Son,  Witherspoon  Building,  Phil¬ 
adelphia.  Owners,  Lowell  Reformed  Church, 
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care  of  Kev.  O.  P.  Faust,  127  Arlington  ave¬ 
nue,  Canton,  Ohio.  Brick  and  stone.  Plans  in 
progress.  Too  early  for  details. 

Motor  Truck  Plant,  Fort  Wayne,  Ind.  En¬ 
gineers,  Day  &  Zimmerman,-  611  Chestnut 
street,  Philaelphia.  Owners,  International 
Harvester  Co.  of  America,  Fort  Wayne,  Ind. 
Concrete  and  steel,  pilaster  and  tile,  saw¬ 
tooth  building,  1  story,  power  plant,  offices, 
etc.,  ooncrete  floors,  waterproofing  and-  damp- 
proofing,  floor  hardener,  iron  stairs,  iron 
work.  Contract  awarded  to  Hughes-Foulk- 
rod  Co.,  Commonwealth  Building,  Philadel¬ 
phia,  who  want  sub-bids  on  all  lines. 


('Continued  from  page  312) 
Hoover’s  department  is  making  a  nation¬ 
al  study  of  building  codes,  and  when  its 
work  is  completed  there  must  be  a  na¬ 
tion-wide  activity  to  carry  the  recom¬ 
mendations  into  effect — a  type  of  activ¬ 
ity  which  the  new  organization  is  de¬ 
signed  to  promote. 

In  addition  the  program  of  immediate 
work  embraces  transportation,  encour¬ 
agement  of  local  building  shows,  public¬ 
ity  directed  at  giving  the  public  an  ade¬ 
quate  conception  of  the  magnitude  and 
work  of  the  construction  industry  and 
studies  of  s/easonal  employ mtenft,  with 
the  initiation  of  efforts  to  level  out  the 
seasonal  swings. 

In  its  organization  the  cardinal  fea¬ 
ture  of  the  Council  lies  in  giving  each 
group  equal  voting,  power.  The  ten 
groups  agreed  upon  are :  Architects,  en¬ 
gineers,  construction  labor,  general  con¬ 
tractors,  sub-contractors,  materials  and 
equipment  manufacturers,  material  and 
equipment  dealers ;  bond,  insurance  and 
real  estate  interests ;  construction  depart¬ 
ments  of  public  utilities,  and  the  construc¬ 
tion  departments  of  federal,  state  and 
municipal  governments.  Some  of  the 
associations  engaged  in  the  organization 
work  have  been  the  American  Institute 
of  Architects,  the  Federated  American 
Engineering  Societies,  the  Binding 
Trades  Department  of  the  American 
Federation  of  Labor,  the  Associated  Gen¬ 
eral  Contractors,  the  National  Federation 
of  Construction  Industries,  the  National 
Building  Congress,  the  National  Associa¬ 
tion  of  Building  Exchanges,  the  Build¬ 
ing  Trades  Employers’  Association,  the 
National  Real  Estate  Board  (not  sure  of 
name),  besides  a  large  number  of  asso¬ 
ciations  of  manufacturers. 

With  this  strong  backing  the  organizers 
feel  confident  that  the  American  Con¬ 
struction  Council  will  quickly  be  able  to 
play  an  important  part  in  the  industrial 
life  of  the  nation.  Work  of  great 
magnitude  lies  right  at  hand,  cry¬ 
ing  -for  attention.  The  public  demands 
that  the  industry  square  itself  with  the 
public  interest  by  eliminating  the  minor¬ 
ity  that  have  brought  it  into  ill-repute. 
The  individual  elements  of  the  industry 
are  aroused  to  the  responsibility  which  it 
owes  the  public  and  to  the  opportunities 
for  elimination  both  of  duplicate  asso¬ 


ciation  efforts  and  of  waste  in  construc¬ 
tion  operations. 

The  time  is  most  propitious  for  ac¬ 
tion.  — 

A  PLEA  FOR  ZONING 

The  diversified  architecture  which  is 
now  characteristic  of  our  Nation,  and  the 
extremes  to  which  exigencies,  due  to  un¬ 
restraint,  have  prompted  the  profession 
to  go,  have  had  an  influence  in  bringing 
about  ‘the  determination’ of  nearly  all  of 
our  great  American  cities  to  adopt 
Zoning  plans. 

While  the  primary  object  of  zoning 
is  to  control  the  purpose,  manner  and 
method  of  using  property,  it  will  be  re¬ 
cognized  that  under  such  control,  har¬ 
monious  and  symmetrical  development,  in 
a  considerable  degree  at  least,  must  re¬ 
sult. 

We  will  concede,  I  believe,  that  the 
city  that  develops  along  the  most  symmet¬ 
rical  and  conforming  lines  is  the  most 
beautiful,  and  when,  along  with  such  de¬ 
velopment,  proper  regard  is*  exercised 
to  protect  health  and  public  welfare,  it 
may  be  safely  said  that  that  community 
architecturally  has  attained  a  condition 
approximating  the  ideal. 1 

That  the  architecture  of  a  city  has  a 
distinct  influence  upon  the  public  mind  of 
that  community  cannot  be  denied.  It 
creates  harmony  or  discord  in  proportion 
to  the  approximation  of  or  departure 
from  architectural  perfection.  It  is 
like  the  blending  of  colors  in  art,  or  the 
mathematical  and  proportional  arrange¬ 
ment  of  sound  in  music,  and  even  though 
not  skilled  in  these  arts,  one  may  quite 
readily  recognize  their  imperfections.  So 
it  follows  then  that  the  architectural  de¬ 
velopment  of  a  community  has  much  to 
do  with  the  contentment,  delight  and 
satisfaction  of  its  people. — E.  S.  Good¬ 
win  in  the  Architect  and  Engineer. 


REINFORCCED  CONCRETE  SKY¬ 
SCRAPERS 

Tall  buildings  are  numerous  in  our 
large  cities.  Often  the  only  comment 
that  they  attract  is  one  of  protest  against 
the  obstructions  encumbering  sidewalks 
during  their  construction.  After  a  build¬ 
ing  has  been  completed  few -persons  not 
conversant  with  types  of  construction 
will  see  anything  to  distinguish  it  from 
another  similar  building.  The  fact  that 
it  may  be  an  entirely  different  type  of 
construction,  introducing  perhaps  new 
things  of  great  importance  economically, 
seldom  becomes  common  knowledge.  Al¬ 
so  seldom  does  it  happen  that  the  aver¬ 
age  citizen  recognizes  in  a  new  type  of 
skyscraper  an  established,  accepted  type 
of  construction  having  advantages  pecu¬ 
liar  to  that  type  alone. 

It  really  required  world  war  condi¬ 
tions  to  give  the  necessary  impetus  result¬ 
ing  in  larger,  more  extensive  adaptation 
of  reinforced  concrete  for  skeletons  of  tall 


structures.  Designers  thus  forced  through 
inability  to  obtain  materials  for  the  com¬ 
moner  types  of  construction,  turned  to 
concrete  and  at.  the  same  time  found  to 
their  surprise  that  the  cost  of  such  struc¬ 
tures  was  lower  than  they  had  previously 
believed.  They  learned  that  an  actual 
saving  resulted  by  comparison  with  usual 
types  of  so-called  thoroughly  fireproof 
construction,  worthy  of  comparison  with 
reinforced  concete. 

They  have  found  also  that  the  time  re¬ 
quired  to  complete  concrete  buildings  is 
somewhat  less  because  the  time  element 
is  considerably  under  control  of  the  build¬ 
er,  since  there  is  no  necessity  of  waiting 
for  the  fabrication  and  shipment  of  struc¬ 
tural  shapes  from  distant  shops.  Mater¬ 
ials  for  the  most  part  can  be  obtained  lo¬ 
cally.  This  was  of  paramount  import¬ 
ance  during  the  war  when  economies  in 
the  use  of  transportation  were  imperative, 
and  it  still  constitutes  an  important  ad¬ 
vantage  of  concrete  construction.  As  a 
result  hundreds  of  tall  reinforced  con¬ 
crete  buildings  have  sprung  up  during  the 
last  few  years.  In  fact  in  many  localities 
the  majority  of  structures,  ordinarily 
classed  as  high  buildings,  and  which  has 
been  in  progress  or  were  completed  dur¬ 
ing  the  past  season,  are  of  reinforced 
concrete.  In  Minneapolis  and  St.  Paul 
alone  there  are  twenty-six  buildings  from 
ten  to  fourteen  stories  high  with  rein¬ 
forced  concrete  structural  frames.  A 
hasty  survey  covering  the  entire  country 
discloses  that  the  number  of  reinforced 
concrete  buildings  over  ten  stories  high, 
completed  or  under  way,  total  around 
300. 

Architectural  and  engineering  firms 
that  have  thoroughly  enlisted  the  econo¬ 
mies  and  advantages  of  the  high  rein¬ 
forced  concrete  building  have  become 
specialized  in  this  type  of  construction 
because  of  the  possibilities  thereby  of¬ 
fered  for  professional  advancement. 

The  question  naturally  arises  as  to  why 
high  concrete  buildings  required  the  im¬ 
petus  of  war  to  force  their  advantages  to 
the  attention  of  architects  and  engineers. 
In  addition  to  the  mistaken  idea  that  they 
were  high  in  first  cost,  the  impression 
prevailed  that  the  lower  story  columns 
of  high  reinforced  concrete  structural 
frame  buildings  would  have  to  be  exces¬ 
sively  large.  Reduction  of  rentable  floor 
area  was  added  to  the  assumed  higher 
cost  of  the  buildings  with  natural  ac¬ 
ceptance  of  the  resulting  error  that  the 
entire  building  would  be  uneconomical. 
This  impression,  like  others  of.  its  kind, 
became'  fixed  through  tacit  acceptance 
without  investigation,  largely  because  of 
its  frequent  repetition.  It  is  gratifying 
to  know  that  the  question  is  no  longer 
viewed  in  this  light — that  knowledge  of 
facts  prevails  and  that  unsupported 
statements  cannot  pass  without  chal¬ 
lenge. — Building  Management. 
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SHOP: 

2122  South  19th  Street 


A.  S.  SHAFER 


BUILDER  8t  CONTRACTOR 

WE  ESTIMATE  ON  ALL  WORK 

ALTERATIONS  A  SPECIALTY 


Residence  and  Office  : 

2122  South  19th  Street 


PUaiKljtljUI, _ May  10th,  yg?? 


Mr.  L.  S.  DeLone, 

President , 

Building  News, 

Phi la . ,  Pa . 

Dear  Mr.  DeLone : - 

After  having  signed  the  THIRD  contract  in 
less  than  ten  days,  by  following  the  valuable  tips  of  the 
DAILY  BUILDING  NEWS,  I  feel  that  no  matter  how  busy  I  am 
I  simply  must  write  and  express  my  appreciation  to  you 
for  the  excellent  daily  service  that  you  are  rendering  the 
building  business. 


Contracts  closed  within  ten  days! 


Alt .  &  Adds . 
A1 terat i ons 
Alt .  &  Ads . 


to  3025  N.  22 d  St.  Cost  $7600.00 

"  2020-22  W.  Norris  St.  "  $3600.00 

"  1509  Spring  Garden  St.  "  $4900.00 


I  am  about  to  close  two  more  contracts, 
and  these  will  also  have  to  be  credited  to  your  service. 

Very  respectfully  yours. 


A.S.S/T. 


A.  S.  SHAFER. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Aye.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  F1P  ort  St.,  Phila. 

Robbins,  Cbas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing^ Co., 

Emack,  The  John  D.  Co. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phils- 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well  j.  H-,  &  Co-  . 1304  Arch  St.,  Phila. 

ItKICK  (  l  ace.  Common,  Paving). 

Baird.  A  S . . 24  S.  7th  st.,  Phila. 

ketcham.  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUM  DEBS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Kairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Falrlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co  ,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  ..1  uniper  and  C.vnress  Sts..  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St..  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOl  TNG. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  829  N.  3rd  St..  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUFPLIErv 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

S09  Master  St..  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg..  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co. . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 


HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Philg. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St..  Phila 

Fleet  Bros.  Co . .  ..44  N.  5th  St..  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange.  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

IN  MJ  RANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adellielm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Wood.  Alan.  Iron  A  Steel  (  o ....  Widener  Bldg..  Phila 
LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St..  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit.  Frank.  Ornamental  iron  Works. 

809  Master  St..  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

815  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

809  Master  St..  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg..  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange.  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M.  ......... .46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  _ ................ .Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros.  . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . . . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . .Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb.  P.  H.  Co.  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEET  ROCK  (AVall  ISoar«l) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

MH  NIIIM.S. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

STAIRS  (Sheet  Steel). 

McFarland -Meade  Co., 

70th  and  Kingsesslng  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lausdowne,  Pa 

SURETY  BONDS. 

Stokes.  Packard,  Iiaugbton  &  Smith, 

434  Walnut  St..  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham.  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H.  , ...27th  and  Diamonds  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St..  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St..  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co.  ......910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sbeetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern.  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Pblla. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Pblla. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern.  Mm  B.. 

V  M.  Cot  12th  and  spruce  Sts..  Phila. 
WINDOW  (.CARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

MIKE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 


232  Walnut  Street 


HOME  OFFICE 


Phone,  Lombard  4330 


" The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 

THE  FAIRLAMB  CO.  - 


115  to  121  S.  30 th  Street 
Philadelphia 


M© 


Olde  jStonesfield  JRoofe 

and  Flagging 


MMPTNGLES' 


Made  with  Heavy  $8  to  Y*  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  J0HND.EMACKC0. 
Philadelphia  H2j.i6tt.st. 


Black.  Green,  Variegated 
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and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally 
Located  Showrooms  to  Inspect 

"RICHARDSON”  Products 

Richardson  &  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Heating  Boilers  Warm  Air  Heaters 

Hot  Water  Boilers  Pipeless  Heaters 

Tank  &  Laundry  Heaters  Gas  Ranges 

Coal  and  Combination  Ranges 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

17 IS  N.  lOth  Street  Philadelphia 


Uf)e 

Photostat 

QUICK— - ERRORLESS 


A  METHOD  OF  FAG-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia 


Both  Phonai 


JMtan 

pflarMc  jHosatc  ®o. 

Manufacturers  and  Daalars  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  ino. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

P’  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  co. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.‘ 
Philadelphia 

Bell  Phone  :  Keystone  Phone : 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  24  S.  Seventh  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works, Crum  Lynne,  Pa. 


WHITEWASHING 

PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AYE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 

SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS  ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON-MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM- 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


TleckJBi^os.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 
DURABILITY 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms: 

44  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  164-1  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON] 
WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


R1EFIER  DRAWING  INSTRUMENTS 

Riefler  Instruments  are  noted  for  their  precision 
and  durabiliiy.  The  large  head  construction  insures 
the  highest  degree  of  accuracy. 

Riefler  Instruments,  being  round,  are  easier  to 
work  with,  there  being  no  sharp  corners. 

Send  for  descriptive  catalog. 

F.WEBER  CO. 

1  12S  CHESTNUT  ST.,  Philadelphia 


“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATER  PROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French  Tile 

Flat  Interlocking  Tile 

ALL  COLORS-  WILL  NOT  FADE 

A  Card  Will  Have  Representative  Call 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 


HEATING 


BOWERS  BROS.  &  CO. 

16  29  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 

GO 

COMMENTING  ON  THE  AMERI¬ 
CAN  PLAN  IN  INDUSTRIAL 
RELATIONS 

H.  B.  ALLEN 

Vice  President,  San  Francisco  Real 
Estate  Board  and  Secretary, 
Industrial  Association  of 
San  Francisco 

HE  general  public  may  be  inter¬ 
ested  in  learning  that  the 
American  Plan  as  established 
and  enforced  in  San  Francisco  by 
the  Industrial  Association  is  some¬ 
thing  distinct  and  different  from  the 
old  time  so  called  open  shop.  Whereas 
the  open  shop  wherever  enforced  usually 
has  meant  the  entire  absence  of  all  re¬ 
striction  or  restraint  upon  employers  with 
respect  to  wages  paid,  hours  of  work  and 
other  conditions  of  employment — thereby 
giving  opportunity  for  unscrupulous  em¬ 
ployers  to  deal  unfairly,  the  American 
Plan  in  San  Francisco  has  set  up  ma¬ 
chinery  for  reasonable  control  of  these 
matters  in  the  interest  of  the  public. 

In  other  words,  it  really  .has  been  a 
PLAN,  definitely  conceived  and  definitely 
carried  out,  in  the  interest  not  of  any 
special  group  or  faction,  but  in  the  in¬ 
terest  of  the  three  parties  to  industrial 
relations:  the  public,  labor  and  the  em¬ 
ployers. 

The  American  Plan  is  predicated  upon 
the  proposition  that  the  public  interest  is 
paramount  to  that  of  any  other  com¬ 
munity  element,  and  that  neither  labor 


nor  capital,  nor  any  other  faction  or  class, 
should  be  allowed  to  take  action  that 
will  jeopardize  that  interest.  And,  as 
the  public  interest  actually  would  be  jeo¬ 
pardized  as  much  by  unfairness  of  any 
kind  visited  by  the  employers  upon  labor 
or  consumers,  as  by  autocratic  labor  un¬ 
ion  control  of  industry,  the  American 
Plan  prevents  either  of  these  things  tak¬ 
ing  place. 

The  American  Plan  says  to  labor : 
“You  cannot  be  allowed  to  secure  an 
autocratic,  selfish  and  restrictive  control 
over  industry,  for  the  result  is  that  not 
only  the  industry  itself  but  the  whole 
public  in  seriously  injured  thereby.”  It 
says  to  the  employer:  “You  cannot  be 
permitted  to  beat  down  labor,  for  when 
labor  receives  less  than  that  to  which  it 
is  justly  entitled,  not  only  labor  but  the 
whole  public  suffers  seriously  and  is  per¬ 
manently  injured — and  we  will  not  give 
you  such  unlimited  backing  that  you  can 
enter  into  combinations  with  your  com¬ 
petitors  and  get  a  monopolistic  control 
in  your  industry  under  cover  of  a  com¬ 
munity-wide  organization.” 

Then,  turning  again  to  labor-,  it  says : 
“You  are  entitled  to  an  equitable  wage, 
to  reasonable  hours  and  to  decent  work¬ 
ing  conditions,  but  in  turn  you  must  be 
willing  to  give  to  your  employers,  honest, 
loyal  and  efficient  service.”  And  turning 
once  more  to  the  employer,  it  says:  “You 
have  the  right  to  demand  honest,  loyal 
and  efficient  service  from  ALL  your  em¬ 


ployees.  You  are  entitled  to  the  right 
of  hiring  and  discharging  employees  in¬ 
dividually  on  rrterit,  without  outside  in¬ 
terference,  so  long  as  on  all  occasions  that 
right  is  exercised  only  upon  broad  prin¬ 
ciples  of  justice;  and  to  the  right  of  re¬ 
warding  individual  merit  in  employees, 
but  in  turn  you  must  recognize  the  obliga¬ 
tion  of  the  management  to  the  employees 
generally,  and  particularly  to  co-operate 
in  providing,  so  far  as  possible,  continu¬ 
ous  employment.” 

Roughly,  and  in  brief,  that  IS  the 
American  Plan  as  established  and  en¬ 
forced  in  the  building  industry  of  San 
Francisco  by  the  Industrial  Association. 
Theoretically  fair,  it  stands  proven  as 
practically  fair  as  well.  It  has  freed  la¬ 
bor  from  the  self-imposed  bid  miscon¬ 
ceived  restraint  of  selfish  leadership,  has 
emancipated  employers  from  the  throttl¬ 
ing  control  of  labor  unions,  and  has  guar¬ 
anteed  to  the  public,  to  labor  and  to  the 
employer  that  all  their  legitimate  rights 
will  be  protected  at  all  times. 

“Never  have  conditions  in  the  building 
industry  of  San  Francisco  been  as  healthy 
as  since  the  introduction  of  the  American 
Plan,”  says  Warren  H.  McBryde,  Presi¬ 
dent,  Industrial  Association  of  San  Fran¬ 
cisco. 

Real  estate  transactions,  which  invari¬ 
ably  reflect  building  operations,  during 
the  month  of  March  totalled  more  than 
fourteen  million  dollars,  indicating  the 
greatest  volume  of  business  for  any  like 
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period  since  March,  1906— when  the 
building  boom  preceding  the  great  fire 
was  at  the  very  peak. 

The  first  quarter  of  1922  recorded  the 
issuance  of  building  permits  amounting 
to  more  than  eleven  million  dollars,  which 
is  a  70%  increase  over  the  first  quarter 
of  1921.  The  permits  for  April  show  an 
increase  of  20%  over  March,  and  of 
108%  over  April  of  last  year. 

Based  on  these  figures,  building  opera¬ 
tions  in  San  Francisco  for  the  year  1922 
will  reach  approximately  sixty  million 
dollars,  an  increase  of  more  than  100% 
over  the  year  1921.  And  with  the  wage 
scale  now  prevailing  under  the  American 
Plan  and  guaranteed  by  the  Industrial 
Association  of  San  Francisco  to  continue 
throughout  the  year,  labor  will  receive 
virtually  fifty  per  cent,  of  this  sixty 
million  dollars. 

In  the  face  of  these  figures,  which  are 
all  very  conservative,  every  impartial  per¬ 
son  will  agree  that  the  American  Plan 
in  San  Francisco  not  only  has  been  ab¬ 
solutely  fair  to  the  public,  to  labor  and  to 
capital,  but  also  has  been  of  the  greatest 
stimulus  and  aid  to  the  entire  building 
industry  of  the  city. 


“Make  the  world  a  safer  place  to  live 
in”  is  the  rallying  cry  of  safety  engineers 
who  are  attending  the  sessions  of  the 
Convention  of  Governmental  Labor  Offi¬ 
cials  of  the  United  States  and  Canada 
in  Harrisburg  this  week. 

A  number  of  important  problems  con¬ 
fronting  safety  and  welfare  workers  in 
the  industries  have  been  scheduled  for  dis¬ 
cussion  at  the  convention,  Pennsylvania 
Commissioner  of  Labor  and  Industry  C. 
B.  Connelley  announced  in  making  public 
plans  for  a  “Safety  Rally”  as  part  of  the 
convention  program. 

The  part  that  Pennsylvania  has  played 
in  safety  matters  will  be  set  forth  and  an 
organization  of  the  safety  interests  of 
the  State  will  be  suggested  to  carry  on  the 
work  of  the  Department  of  Labor  and 
Industry  in  the  field.  Commissioner 
Connelley  explained  that  “such  an  organ¬ 
ization,  comprising  the  safety  people  of 
the  State,  wilFbe  a  real  forward  move¬ 
ment  in  keeping  Pennsylvania  in  the  lead 
on  safety.” 

As  part  of  the  program  of  the  Associa¬ 
tion  of  the  Governmental  Labor  Officials 
safety  occupied  the  attention  of  the  dele¬ 
gates  at  a  meeting  on  May  23rd.  A  round 
table  discussion  on  safety,  inspection,  and 
sanitation  was  held  with  nationally 
known  experts  along  this  line  scheduled 
to  present  short  talks  on  the  progress  that 
has  been  made  in  the  “Safety  First” 
movement  throughout  the  country. 

It  is  quite  likely  the  proposal  of  Com¬ 
missioner  Connelley  to  establish  at  the 
1926  world’s,  fair  in  Philadelphia-  a  suit¬ 
able  exhibit  of  safety  devices  Lorn  all 
parts  of  the  world' will  be  endorsed  with 


assurance  from  every  state  labor  official 
present  that  it  will  be  a  success. 

Emphatic  encouragement  of  the  pro¬ 
ject  of  an  international  safety  exhibit  at 
the  Philadelphia  Exposition  has  been 
given  Commissioner  Connelley  by  those 
active  in  the  arrangements  for  the  fair, 
and  all  that  is  needed  is  the  whole-hearted 
support  of  officials  who  will  co-operate 
in  providing  a  suitable  exhibit.  The  La¬ 
bor  Officials  Convention  in  Harrisburg 
is  the  place  this  support  can  be  obtained, 
and  the  safety  rally  is  the  occasion. 


TIMBER  PRESERVATION  GROWS 
IN  IMPORTANCE 

The  increased  demand  for  permanent 
timber  structures  is  shown  in  a  recent 
report  of  the  Service  Bureau  of  the 
American  Wood-Preservers’  Association. 

Over  2,400,000,000  board  feet  of  tim¬ 
ber  for  various  purposes  were  pressure 
treated  in  1921  by  the  122  wood  preserv¬ 
ing  plants  in  operation  throughout  the 
United  States,  thereby  surpassing  the 
1920  record  by  nearly  17  per  cent.  Ap¬ 
proximately  equal  amounts  were  treated 
with  coal-tar  creosote  and  with  zinc 
chloride,  the  standard  wood  preservatives. 

To  treat  this  wood  51,375,360  pounds 
of  zinc  chloride,  with  an  absorption  of 
one-half  pound  per  cubic  foot,  and  79,- 
384,326  gallons  of  creosote,  with  an  ab¬ 
sorption  of  5  to  over  20  pounds  per  cubic 
foot,  were  required. 

Ease  of  handling  and  the  permanence 
of  well-treated  wood  at  low  cost  are  given 
as  the  reason  for  the  increased  demand. 
The  proper  use  of  a  wood  preservative 
adds  a  new  quality  to  timber  which  en¬ 
hances  its  value  as  a  construction  ma¬ 
terial. 

The  material  treated  consisted  mainly 
of  construction  timbers  for  wharf,  bridge, 
highway,  mining  and  building  purposes, 
piling,  telephone  and  power  poles,  ties, 
fence  posts,  wood  blocks  for  street  pav¬ 
ing  and  for  fetory  floors,  and  timber  for 
miscellaneous  uses. 


AMERICA’S  SECOND  INDUSTRY 
Magnitude  of  Construction 
BY  LEONARD  C.  WASON 

President,  Aberthaw  Construction  Co., 
Boston 

I  think  few  are  aware  of  the  magni¬ 
tude  of  the  construction  industry.  An 
investigator  for  the  Associated  Gen¬ 
eral  Contractors  of  America  traveled 
throughout  the  United  States  during  a 
three  months’  period  in  1920  and  found 
few  who  would  admit  there  was  a  con¬ 
struction  industry.  No  governor  of  a 
Federal  Reserve  Board  knew  what  it  was. 
Therefore  a  tabulation  of  statistics  was 
made,  supervised  by  one  of  our  Execu¬ 
tive  Board  members^  which'  (was1  pub¬ 
lished  by  the  Chamber  of  Commerce  of 
the  United  States  in  a  special  bulletin 
dated  June  17,  1921,  from  which  some  of 


the  following  figures  and  facts  are  ab¬ 
stracted. 

The  largest  single  industry  of  this  coun¬ 
try  is  agriculture.  The  second  largest  is 
the  construction  industry,  which  includes 
not  only  the  final  assembly  of  materials 
as  handled  by  members  of  this  Associa¬ 
tion,  but  also  the  preparation  of  all  ma¬ 
terials  from  their  original  raw  state  in 
nature,  including  transportation. 

The  three  necessities  of  life  are  food, 
clothing  and  shelter,  and  to  make  these 
available  requires  transportation.  The 
construction  industry  includes  the  produc¬ 
tion  of  shelter  and  transportation  and 
subsidiary  activities. 

Birth  of  Construction  Industry 

As  soon  as  man  emerged  from  his  prim¬ 
itive  state  and  required  resources  other 
than  those  of  the  lower  animals,  the  con¬ 
struction  industry  was  born. 

The  popular  belief  is  that  American  in¬ 
dustry  is  divided  into  five  basic  divisions, 
namely,  agriculture,  manufacture,  trans¬ 
portation  and  communication,  mining  and 
lumber.  A  separate  classification  known 
as  construction  is  now  being  created  that 
may  somewhat  readjust  these  classifica¬ 
tions.  The  Nation’s  wealth  in  1920  was 
estimated  at  $290,000,000,000.  The 
amount  of  this  produced  by  the  construc¬ 
tion  industry  is  $77,321,000,000. 

Aside  from  agriculture  42  per  cent,  of 
all  persons  engaged  in  gainful  occupation 
are  engaged  in  manufacture.  These  con¬ 
cerns  employed,  by  the  census  of  1914, 
10,658,000  workers.  Deducting  public 
service  employees,  professional  occupa¬ 
tions  and  domestic  service  from  those  en¬ 
gaged  in  gainful  occupations  outside  of 
(Continued  on  page  340) 
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Residences  (46),  Boyer  and  Strafford 
streets,  '$195,800.  Architect,  private  plans. 
Owner,  James  IN.  Mitchell,  4  South  Farragut 
Terrace,  Philadelphia.  Brick,  2  stories, 
25x24%  feet  and  24%x24%  feet,  slag  roof, 
oak  and  yellow  pine  floors',  hot  water  heat, 
electric  light,  tile  work.  Owner  will  build. 

Garage  (alts.),  1716  North  Fawn  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owners,  George  Kessler  Cont.  Co.,  911  Drexel 
Building,  Philadelphia.  General  interior  al¬ 
terations'.  Owner  will  build. 

Factory,  Memphis  and  Eyre  streets,  Phila¬ 
delphia.  Engineers,  P.  M.  Sax  &  W.  W.  Hib- 
bert,  Penfield  Building,  Philadelphia.  Own¬ 
ers,  A.  J.  Reach  Co,.  Tulip  and  Palmer 
streets,  Philadelphia.  Reinforced  concrete 
and  steel,  4  stories,  100x143  feet,  slag  roof, 
cement  floors,  roof  ventilators,  fire  doors,  roll¬ 
ed  steel  sash,  electric  lighting,  steam  heat, 
(1)  elevator.  Plans  in  progress.  Will  take 
bids  in  four  weeks. 

Office,  Store  Room  and  Service  Station, 

Broad  and  Lehigh  avenue.  Architects,  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  'Traylor  Eng.  &  Mfg. 
Co.,  on  premiseis.  Granite,  limestone  and 
brick,  8  stories1,  205xT24  feet,  slag  roof,  con¬ 
crete  floors,  safety  treads,  terra  cotta  (heat¬ 
ing,  lighting,  plumbing  and  elevators  reserv¬ 
ed).  Architects  taking  bids  due  May  29th. 

Residences,  Upsal-  street,  West  of  Wisisa- 
hickon  avenue.  Architect,  Edwin  A.  Roth, 
Drexel  Building,  Philadelphia.  Owner,  M. 
Seideman,  121  North  Seventh  street,  Philadel¬ 
phia.  Stone,  2%  stories,  31x40  feet,  garage, 
1  story,  16x122  feet,  Spanish  tile  roof,  hard¬ 
wood1  floors,  hot  water  heat,  electric  light,  tile 
work,  cement  work.  Architect  taking  bids 
due  May  29th  at  noon. 

Stores  and  Residences  (2),  Princeton  and 
Torresdale  avenue.  Architect,  Edward 
Sehoeppe,  315  South  Fifteenth  street,  Phila¬ 
delphia.  Owner,  James  W.  Orr,  Bustleton, 
Pa.  Brick  and  steel,  2%  stories,  20x58  feet, 
slate  and  slag  roof,  composition  and  hardwood 
floors,  hot  water  heat,  electric  lighting.  Own¬ 
er  will  build. 

""Garage,  910-918  Spring  street,  Philadelphia. 
Architect,  Sol  Kaplan,  929  Market  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
steel  and  concrete,  2  stories,  94x100  feet, 
steam  heat,  composition  roof,  electric  light¬ 


ing,  cement  and  plank  floors,  cut  stone.  Plans 
in  progress.  Will  be  ready  for  bids  in  two 
weeks. 

Residence,  Germantown,  1020  Upsal  street. 
Architect,  private  plans.  Owner,  John  A. 
Seeds,  Upsal  street,  Germantown.  Stone, 
2%  stories',  30x25  feet,  slate  roof,  oak  and 
pine  floors,  hot'  water  heat,  electric  light,  tile 
work,  iron  work.  Owner  taking  bid's  due 
May  24th. 

Residence,  Mill  road,  Montgomery  county, 
Pa.  Architect,  Robeson  Lee  Perot,  137  Har¬ 
vey  street,  Germantown,  Owner,  name  with¬ 
held.  Cement  and  brick  work,  walks,  grading, 
interior  alterations.  Plans  in  progress.  Will 
take  bids  in  one  week. 

Residence  and  Garage,  Wayne  avenue,  near 
Lincoln  Drive.  Architect,  Edwin  A.  Roth, 
Drexel  Building,  Philadelphia.  Owner,  A.  D. 
Seideman,  121  North  'Seventh  street,  Philadel¬ 
phia.  Stone,  2%  stories,  40x36  feet,  15x10 
feet,  slate  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heating,  electric  light,  tile  work.  Archi¬ 
tect;  taking  bids  due  May  29th. 

Kershaw  Hall  (alts.),  'School  Lane  and 
Greene  street,  Germantown.  Architect,  Robe¬ 
son  Lee  Perot,  137  Harvey  street,  German¬ 
town.  Owners,  Germantown  Academy,  _  on 
premises.  General  alterations,  excavation, 
brick  and  stone  work,  hardwood  flfloorS',  iron 
work,  plumbing,  metal  sash,  roofing.  Plans  in 
progress.  Architect  will  be  ready  for  bids  in 
ten  day®'. 

Sales  and  Office  Building,  'Seventeenth  and 
Parkway,  Philadelphia.  Architect,  'Samuel 
Abramson,  2315  Walnut  street,  Philadelphia. 
Owner,  Dr.  B.  McGinnis,  care  of  architect. 
Brick,  2  stories',  18x70  feet,  slag  roof,  pine 
and  composition  floors,  steam  heat,  electric 
light,  tile  work.  Will  be  ready  for  bids  in 
two  weeks. 

-'•IBank  and  Office  Building,  1496-i8-10  South 
f*enn  Square,  Philadelphia.  Associate  archi¬ 
tects,  Furness -Evans  Co.,  315  South  Fifteenth 
street,  Philadelphia,  and  McKirn,  Meade  & 
White,  101  Park  avenue,  'New  York  City. 
Owners,  Girard  Trust  Co.,  Broad  and  Chest¬ 
nut  streets,  Philadelphia.  'Stone,  brick,  con¬ 
crete  and  steel,  8  stories,  80x80  feet,  eleva¬ 
tors,  marble  and  tile  work.  Plans  in  pro¬ 
gress.  Furness'-Evanis  Co.,  Philadelphia,  will 
take  bids. 

Office  Building,  33-37  'South  Fifteenth  street, 


Philadelphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owner,  Martin 
I.  Isen,  915  Walnut  street,  Philadelphia. 
Stone,  brick,  concrete  and  steel,  5  stories. 
Plans  in  progress.  Too  early  for  details. 

Commercial  Museum  (add.),  Thirty-fourth 
and  'Spruce  streets,  Philadelphia.  Associate 
architects,  Stewardson  &  Page,  315  'South  Fif¬ 
teenth  street;  Wilson,  Eyre  &  McUvain,  1008 
Spruce  street,  and  Day  &  Klauder,  1416  Chest¬ 
nut  street,  Philadelphia.  Brick,  2-story  add., 
tile  roof,  cement  floors1,  hollow  tile,  steaJm 
heat,  electric  light,  metal  lath.  Plans  in  pro¬ 
gress.  Will  be  ready  for  bids  in  six  weeKs. 

Stores  and  Offices,  'Southeast  Corner  Six¬ 
teenth  and  Sansom  streets,  Philadelphia.  Ar¬ 
chitect,  'Leroy  B.  Rothschild,  1225  Sansom 
street,  Philadelphia.  Owner,  J.  J.  Greenberg, 
Morris  Building,  Philadelphia.  Brick,  stone, 
concrete  and  steel.  Plans  in  progress.  Too 
early  for  details. 

Commercial  Building,  Southwest  Corner 
Eleventh  and  Indiana  avenue.  Architect,  J. 
Frank  Clark,  23  South  Sixteenth  street,  Phil- 
adelhia.  Owner,  name  withheld.  ;  Reinforced 
concrete,  2  stories  and  basement,  110x225  feet, 
Barrett  roof,  concrete  floors,  elevator,  sprink¬ 
lers,  ribbed1  glass,  floor  hardener,  hollow  metal 
skylight®,  rolled  steel  sash,  steam  heat,  elec¬ 
tric  light,  plumbing.  Architect  will  be  ready 
for  bids  in  ten  days. 

Residence,  186  East  Huntingdon  street,  and 
Store  and  Residence  (alts,  and  add.),  2552 
Kensington  avenue.  Architect,  R.  R.  Neely, 
2126  Pine  street,  Philadelphia.  Owner,  Louis 
Snyder,  on  premises.  Brick,  2  stories,  20x50 
feet,  slag  roof,  oak  and  pine  floors,  tile  and 
marble  work,  iron  work.  Revised  plans  in 
progress. 

Building  (alts,  and  add.),  107-09  South  Sec- 
pud  street,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  M.  B.  Leventhal,  on  premises.  Brick  front, 
5  stories,  plate  glass, cement  work,  maple 
floors,  metal  ceilings,  marble  work  (heating, 
lighting,  plumbing  and  elevators  reserved). 
Revised  plans  in  progress. 

Residence,  St.  Martin’s,  Philadelphia.  Ar¬ 
chitect,  Robert  Rodes  McGoodwin.,  1422  Wal¬ 
nut  street,  Philadelphia.  Owner,  W.  Griffin 
Gribbel,  1513  Race  street,  Philadelphia.  Stone 
and  stucco.  Plans  in  progress.  Architect 
will  take  bids  in  about  three  weeks. 

Residence,  Sherwood  road,  Overbrook,  Phil¬ 
adelphia.  Architects,  Heacock  &  Hokanson, 
Bailey  Building,  Philadelphia.  Owner,  name 
withheld.  Hollow  tile  and  stucco,  2%  stories. 
Plans  in  progress. 

Church  (add.),  Rockland  and  Mascher 
streets,  Philadelphia.  Architects,  Jacob 
Naschold,  5224  North  Second  street,  Philadel¬ 
phia.  Owners,  German  'Tabor  Church,  Rev. 
Jfred  Flothmeier,  premises.  Stone,  1  story  and 
basement,  27x61  feet,  slate  and  slag  roof,  pine 
floors.  Plans  in  progress.  Architect  will  be 
ready  for  bids  in  two  weeks. 

Armory  and  Recreation  Building,  'Corinth¬ 
ian  and  Girard  avenues,  Girard  College,  $1,- 
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500,000.  .Architect,  John  T.  Windrim,  Com¬ 
monwealth  Building,  Philadelphia.  Owners, 
Girard  College,  on  .premises.  Brick,  concrete 
and  cut  stone,  2  stories,  300x145  feet,  slag 
roof,  concrete  and  mastic  floors,  waterproof¬ 
ing  and  dampproofing,  bronze  work,  iron  work, 
rolled  steel  skylights,  tile  and  marble  work, 
metal  lath,  electric  light,  steam  heat.  Archi¬ 
tect  taking  bids  due  June  1st. 

Office  Building,  Southeast  Corner  Sixteenth 
and  Walnut  streets,  Philadelphia.  Architect, 
Leroy  B.  Rothschild,  1225  Sansoim  street, 
Philadelphia.  Owners,  Heymann  &  Brothers, 
Widener  Building,  Philadelphia.  Brick,  gran¬ 
ite,  cut  stone  and  steel,  12  stories  and  base¬ 
ment,  42x145  feet,  slag  roof,  concrete  floors, 
dampproofing,  terra  cotta,  iron  work,  kala- 
mein  and  hollow  .metal  doors,  rolled  steel  sky¬ 
lights,  hollow  metal  sash,  marble  and  terrazzo 
(plumbing,  electric  work;  heating  and  eleva¬ 
tors  reserved).  Architect  taking  bids  due 
May  26th  at  3  P.  M. 

Shelter  and  Wading  Pool,  Nineteenth  and 
Wiley  streets.  Architect,  John  P.  B.  Sinkler, 
1211  Chestnut  street.  Owners,  Department  of 
Public  Works,  Bureau  of  Recreation,  216  City 
Hall,  Philadelphia.  Concrete,  69x33  feet, 
shelter  surrounding  pool,  shingle  asbestos 
roof,  concrete  floors,  bond,  waterproofing,  iron 
work.  Owners  taking  bids  due  May  26th  at 
noon. 

Maternity  Hospital  (alts.),  Thirty-fourth 
and  Pine  streets.  Architect,  John  P.  B.  Sink¬ 
ler,  1211  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Department  of  Public  Health,  Bureau  of 
Charities,  City  Hall,  Philadelphia.  Demoli¬ 
tion,  masonry,  carpentry,  mill  work,  plaster¬ 
ing,  composition  and  cork  tile  floors,  paint¬ 
ing,  glazing,  hardware.  Owners  taking  bids 
due  'May  26th. 

Home  Building,  Broad  and  Ontario  streets, 
Philadelphia.  Architects,  Ballinger  Co., 
Twelfth  and  Chestnut  streets.  Owners,  Ma¬ 
sonic  Home  of  Pennsylvania,  Freeland  Kend¬ 
rick,  President,  City  Hall,  Philadelphia.  Brick, 
concrete  and  steel,  3  stories,  160x200  feet, 
slag  roof,  composition,  mastic,  concrete  and 
maple  floors,  hollow  tile,  safety  treads,  wa¬ 
terproofing,  iron  work  and  stairs,  floor  hard¬ 
ener,  tin-clad  fire  and  kalamein  doors,  tile, 
marble  and  terrazzo,  metal  lath  (plumbing, 
heating  and  lighting  reserved).  Architects 
taking  bids  due  May  26th. 

New  Bulks  and  Fire  Tower,  125-27  'South 
Thirteenth  street,  Philadelphia.  Architect, 
Louis  Levi,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owners,  Millard’s  Dress  Shop,  on 
premises.  Brick  and  steel,  4  .stories,  slag 
roof,  oak  floors,  carpentry,  mill  work,  plas¬ 
tering,  painting,  glazing,  plate  glass,  Cloi- 
som-A  floors,  bond,  hollow  metal  doors,  mar¬ 
ble  work,  metal  lath,  heating  and  lighting  re¬ 
pairs,  plumbing.  Architect  taking  bids  due 
May  26th. 

Federal  Sub-Station  6th  and  Federal  sts., 
Philadelphia.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Philadelphia  Electric  Co.,  1000  Chestnut 
street.  Brick,  cut  stone  and  steel,  2  stories, 
114x66  feet,  slag  roof,  concrete  floors,  steam 
heat,  marble  work,  waterproofing,  terra  cotta, 
bond.  Architect  taking  bids  due  May  25th. 

Bungalows  (2),  Fairthorn  avenue,  Roxboxo, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  William  Lentz,  239  Roxboro  avenue,  Rox¬ 
boro.  Brick  and  frame,  1%  stories,  16x56 
feet,  asphalt  .shingle  roof,  oak  and  pine  floors, 


hot  water  heat,  electric  lighting,  tile.  v.  ork. 
Owner  is  ready  for  sub-bids. 

Residence  (alts.)  to  2-Family  Apartment, 
Philadelphia.  Architect,  William  H.  'Snyder, 
471  Gerhard  street,  Roxboro.  Owner,  name 
withheld.  Brick,  add.  1  story,  10x13  feet, 
carpentry,  mill  work,  tin  roof,  pine  floors, 
plastering,  electric  work.  Architect  taking 
bids  due  as.  soon  as  possible. 

Post  Office  (alts.),  Ninth  and  Market 
streets,  Philadelphia.  Architect,  James  A. 
Wetunore,  'Treasury  Department,  Washington, 
D.  C.  Owners,  United  States  Government, 
Treasury  Department,  Washington,  D.  0.  Car¬ 
pentry,  mill  work,  painting,  glazing.  Owners 
taking  bids  due  May  26th. 

Miscellaneous  Work,  Department  of  Public 
Works,  Philadelphia.  Owners,  Department  of 
Public  Works,  Bureau  of  Highways,  Frank 
H.  Caven,  Director,  232:  City  Hall,  Philadel¬ 
phia.  Grading, ,  paving,  repaving,  grading 
Beaumont  avenue  from1  Sixty-fifth  street  to 
Cobb’s.  Creek  Boulevard  and  retaining  wall, 
construction  of  Bridige  Deck,  wood  block  pav¬ 
ing  and  structural  steel  for  bridge  work.  Own¬ 
ers  taking  bids  due  May  29th  at  noon.  In¬ 
quire  Room  282. 

Residence,  12203  Naudain  street,  Philadel¬ 
phia.  Architect,  Richard  R.  Neely,  2126  Pine 
street,  Philadelphia.  Owner,  Robert  Williams, 
care  of  architect.  Brick,  2  stories,  17x43 
feet,  slag  roof,  pine  floors,  Lot  water  heat, 
electric  lighting.  Architect  taking  bids. 

Store  (alts.),  1017  Market  street,  Philadel¬ 
phia.  Architects,  Hoff rn an-Henon,  Inc.,  Fi¬ 
nance  Building,  Philadelphia.  Owner,  name 
withheld.  Carpentry,  mill  work,  oak  floors, 
painting,  glazing,  metal  ceilings,  tile  work, 
bond.,  metal  bulks.  Architects  taking  bids 
immediately. 

Residences  (24),  Limekiln  Pike,  Middleton 
street  to  Walnut  Lane,  $146,000.  Architect, 
private  plans.  Owner,  J.  J.  Kelly,  6728  Old 
York  Road,  Philadelphia.  Brick,  2  stories, 
16x32  feet,  11x12  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  will  build. 

Residence,  Northeast  Corner  Fifty-fourth 
and  Wynnefield  avenue,  Philadelphia,  $30,000. 
Architects,  Simon  &  Simon,  249  South  Juni¬ 
per  street,  Philadelphia.  Owner,  N.  Raidman, 
5130  Walnut  street,  Philadelphia.  Brick  and 
steel,  1  and  3  stories,  35x26  feet,  51x37  feet, 
slag  roof,  oak  and  yellow  pine  flfloors,  hot 
water  heat,  electric  light,  .tile  work.  Owner 
will  build. 

Residences  (3),  North  side  Hamilton  street, 
East  of  'Thirty- eighth  street,  $31,100.  Archi¬ 
tect,  private  plans.  Owner,  James  J.  Moore, 
4039  Lancaster  avenue,  Philadelphia.  Brick, 
2  stories,  16  feet  4  inches  x  42  feet  and 
16x31  feet,  13x11  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
lighting.  Owner  will  huild. 

Coal  Trestle  (add.),  'Southwest  Corner 
Twenty-sixth  and  Christian  streets,  $30,000. 
Architect,  private  plans.  Owners,  Philadel¬ 
phia  Electric  Co.,  1000  Chestnut  street,  Phila¬ 
delphia.  Concrete  work.  Owner  will  build. 

Residences  (2),  iSouth  side  Buist  avenue, 
West  of  'Seventy-ninth  street,  $10,000.  Archi¬ 
tect,  private  plans.  Owner,  David  Finn,  2434 
North  Lawrence  street,  Philadelphia.  Brick, 
2  stories,  16x50  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (9),  West  side  Rising  Sun  ave¬ 
nue,  South  of  Louden  street,  $5,000  each,  and 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPEO  AND 
REFINISHED 


A.  F.  GEIGER 

Hardwood  b  Parquetry  Floors 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 


S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 

BELmont  9195 
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Residence  and  Store,  Rising  iSun  avenue  and 
Louden  street  (Southwest  Corner),  $7,000,  Ar¬ 
chitect,  private  plans.  Owner,  M.  Cylinder, 
5734  Chestnut  street,  Philadelphia.  Brick,  2 
stories,  22  feet  and  12x49  feet  and  15x38  feet, 
13x11  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  lighting.  Own¬ 
er  will  build. 

Garage,  4350-52  Paul  street,  Philadelphia, 
$7,500.  Architect,  private  plans.  Owner, 
Harry  Kravitz,  4431  Frankford:  avenue,  Phil¬ 
adelphia.  Brick,  1  story,  17x341  feet,  slag 
roof,  cement  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Office  and  Warehouse,  Northeast  corner  A 
and  Allegheny  avenue,  $25,000.  Engineers,  M. 
Ward.  Easby  Co.,  1814  Chestnut  street,  Phila¬ 
delphia.  Owners,  A.  Holmes  &  Son,  on  prem¬ 
ises.  Brick,  1  and  2  stories,  54x74  feet,  12x18 
feet  and  36x50  feet,  slag  roof,  oak  and  yel¬ 
low  pine  floors,  steam  heat,  electric  light.  En¬ 
gineers  will  build. 

Residences  (22),  Ogontz  and  Sixty-fifth  ave¬ 
nues,  Philadelphia,  $144,000.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  D.  Williams,  3819 
Pulaski  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x33%  feet  and  20x46  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  will  build. 

Residences  (19),  East  side  C  street,  South 
of  Ruscomb  street,  $95,000.  Architect,  pri¬ 
vate  plans.  Owners,  T.  P.  &  J.  P.  McFarland, 
2409  East  Allegheny  avenue.  Brick,  2  stories, 
15  feet  3  inches  x  28  feet,  11  feet  5  inches  x 
10  feet,  slag  roof  ,oak  and  yellow  pine  floors, 
hot  water  heat.  Owner  will  build. 

Residences  (2)  (alts,  and  add.),  6515-17 
Woodland  avenue,  $14,000.  Architect,  H.  W. 
Pedriek,  Darby,  Delaware  County,  Pa.  Own¬ 
er,  Anna  M.  Keller,  on  premises.  Brick,  cut 
stone,  3  stories,  36x7  feet  and  33%x35  feet, 
slag  roof,  oak,  maple  floors,  steam  heat,  elec¬ 
tric  light,  tile  work,  metal  lath.  Owner  will 
build. 

Building  (alts.),  South  side  Wyoming  ave¬ 
nue,  West  of  'Second,  $12,000.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  Rapid  Tran¬ 
sit  Co.,  810  Dauphin  street.  General  altera¬ 
tions.  Owner  will  build. 

Residences  (28),  West  and  East  sides  Mars- 
den  street,  South,  of  Princeton  street,  $4,000 
each,  (2)  1651-53  Conklin  street,  -$6,000  each, 
and  (3)  East  side  Erdrick  street,  ’South  of 
Cornly,  3,900  each.  Architect,  private  plans. 
Owner,  James  W.  Orr,  Bustleton  avenue  and 
Knorr  street,  Philadelphia.  Brick,  2  stories, 
16x43  feet,  16x47  feet,  16x36  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (2),  7034-36  Glenlock  street, 
$8,000  each.  Architect,  private  plans.  Owner, 
E.  Samuel  Gereke,  3030  Tyson  street,  Phila¬ 
delphia.  Brick,  2  stories,  16x42  feet,  slag 
roof,  oak  and  yellow  pine  flours,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (39),  Ogontz  and  Independence 
avenues,  Ogontz;  'Sixty-seventh  and  .  Sixty- 
eighth  avenues;  Sixty-seventh  avenue,  East 
of  Twentieth  street,  $143,500.  Architect,  pri¬ 
vate  plans.  Owner,  Russell  H.  Foster,  6908 
North  Broad  street,  Philadelphia.  Brick,  2 
stories,  17  feet  4  inches  x  40  feet,  16  feet  9 


inches  x  40  feet,  15x40  feet  and  15x30  feet, 
12x9  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residence,  West  side  Front  street,  North  of 
Wyoming  avenue,  $6,000.  Architect,  private 
plans.  Owner,  F.  H.  Greenwald,  455  East 
Wyoming  avenue,  Philadelphia.  Brick,  2  sto- 
■  ries,  15x50  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  .  electric  tight. 
Owner  will  build. 

Residence,  North  side  Allen's  Lane,  East 
of  Lincoln  Drive,  also  Garage,  $19,500.  Ar- 
•  chitect,  Edmund  D.  Balter,  Parkside  and 
Wynnefield  avenues,  Philadelphia.  Owner, 
Herbert  E.  Weitzel,  Germantown  and  Sedgley 
avenues.  Stone,  3  stories,  44  feet  8  inches  x 
217  feet,  18x14%  feet,  slate  roof,  oak  and  yel¬ 
low  pine  flfloors,  tile  work,  hot  water  heat. 
Owner  will  build. 

Residence  (alts,  and  add.),  3619  North  Nine¬ 
teenth  street,  $3,000.  Architect,  Charles  F. 
Schaef,  2203  South  Twenty-fourth  street, 
Philadelphia.  Owner,  Charles  I.  Gudner,  on 
premises.  Brick,  2  stories,  15x7  feet,  15x6 
feet,  slag  roof,  yellow  pine  and  oak  floors, 
electric  light.  Architect  will  build. 

Residence,  Southwest  Corner  Eighth  and 
Rockland  streets,  $8,000.  Architect,  private 
plans.  Owners,  W.  Fischer’s  Sons,  Eighth 
and  Rockland  streets,  Philadelphia.  Brick,  2 
stories,  16x35  feet,  20x14%  feet,  slag  roof, 
yellow  pine  floors,  hot  water  heat.  Owner 
will  build. 

Lunch  Room,  Northwest  Corner  Torresdale 
avenue  and  N  street,  $4)500.  Architect,  pri¬ 
vate  plans.  Owners,  Louis  Walther  Mfig.  Co., 
Torresdale  avenue  and  N  street.  Galvanized 
iron,  1  story,  40x60  feet,  iron  roof,  yellow 
pine  floors.  Engineer,  Lincoln  H.  Smith,  1530 
Real  Estate  Trust  Building,  will  build. 

Residence,  North  side  Washington  Lane, 
East  of  Anderson  street,  $4,800.  Architect, 
private  plans.  Owner,  Frank  Green,  2654 
West  Seltzer  street,  Philadelphia.  Brick,  2 
stories,  22x34  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (4),  4674-76  to  80  North  Syden¬ 
ham  street,  $4,200  each.  Architect,  private 
plans.  Owner,  William  Cooper,  4680  North 
Sydenham  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x30  feet,  11  feet  7  inches  x  9  feet  9 
inches  sla,g  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Garage,  4385  North  Marshall  street,  Phila¬ 
delphia,  $2,800.  Architect,  private  plans. 
Owner,  Arthur  Wollerton,  4150  Darien  street, 
Philadelphia.  Brick,  1  story,  24x21  feet, 
16x71  feet,  slag  roof,  cement  floors.  Owner 
will  build. 

Building  (add.),  Northeast  Corner  Victoria 
and  Frankford  avenue,  $2,000.  Architect, 
private  plans.  Owner,  Fred  H.  Hunt,  Jr., 
3615  Frankford  avenue,  Philadelphia.  Brick, 
2  stories,  18x16%  feet,  slag  roof,  yellow  pine 
floors,  electric  lighting.  Owner  will  build. 

Office  Building  (add.),  Allegheny  and  Ger¬ 
mantown  avenues,  Philadelphia.  Architect, 
private  plans.  Owners,  Air  Reduction  Co., 
342  Madison  street,  New  York  'City.  Second 
floor  addition.  Owners  taking  bids. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampptoof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA  Park  3959 


W  oodoleum 
Flooring 

Vou  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
*n  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Wood  oleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


Lumber  for  Sale 


HOG  ISLAND 


250,000  Feet 
Oregon  Pine 

Large  Timbers 

16  x  16 
14x14 

(30  ft.  to  60  ft.  long) 


For  Details  Phone  or  Wi  ite  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


Hot  Water 

all  you  want,  when  and 
where  you  wantit.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient  ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  DUtrict  Manager* 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1 927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


Phone  Lombard  7438 

Fencing ,  Wire  or  Iron,  Built  tor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water  front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


lfortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
:ll  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  HTINNIY  co 

63rd  &  Woodland  Ave.,  Philadelphia 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALU  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


A  Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 

“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick: 
Paving  Brick 


Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 


O.  W.  KETCHAM 

Manufacturer 

24  S.  7th  Street  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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We  Drill  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

&  Potter  Co. 

22nd  £  Cambria  Sta. 
Phils.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrication  Erection 


Reliable  and  Responsible  Always 

C.  S.  WHITEMAN 

Contracting  Lather 

WOOD  and  METAL 

Walnut  1735  717  Walnut  St.,  Phila. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

212S  Race  St.,  Phila. 

Bell,  Locust  OS  12  Keystone,  Race  6062 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone— Walnut  4165  01111  BflFI  PHIfl 

Keystone  Phone-Race  3760  rlllLHuLLNIlH 


C©2attmdts 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Warehouse  and  Office,  937  North  Front 
street,  Philadelphia,  $10„000.  Architect,  pri¬ 
vate  plans.  Owner,  Gurnsey  Stevenson,  1524 
Ches>tnut->Street,  Philadelphia.  Brick,  1  story, 
20x140  feet,  slag  roof,  maple  floors,  electric 
light,  steel  sash,  galvanized  iron  skylights. 
Contract  awarded  to  Carr  &  Courtney,  Twen¬ 
ty-third  and  Green  streets. 

Warehouse,  Northwest  Corner  Maseher  and 
Lippineott  streets,  $24,800.  Architect,  pri¬ 
vate  plans.  Owners^  American  'Stores  Co., 
424  North  Nineteenth  street,  Philadelphia. 
Brick,  1  story,  100x118  feet,  slag  roof,  .con¬ 
crete  floors,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  A.  B.  Kister,  1228  Locust 
street. 

Garage,  2040-42-44  North  Hancock  street, 
Philadelphia,  $10,000.  Architect,  private 
plans.  Owner,  William  Berlinger,  on  prem¬ 
ises.  Brick,  1  story,  48x56  feet,  16x46  feet, 
slag  roof,  cement  floors.  Contract  awarded  to 
George  Kessler  Cont.  'Co.,  Drexal  Building. 

Store,  5080  York  road,  Philadelphia,  $3,000. 
Architect,  private  plans.  Owner,  T.  Galanos, 
Sixtieth  and  Larch  wood  avenue,  Philadelphia. 
Brick,  1  story,  29x20  feet,  slag  roof,  yellow 
pine  floors,  electric  lighting.  Contract  award¬ 
ed  to  Co-operative  Builders,  112  North  Six¬ 
tieth  street. 

Office  Building,  1015  Chestnut  street,  $2,- 
500,000.  Architects,  Weber  &  Wurster,  403 
Morris  Building,  Philadelphia.  Owners,  Poop 
&  Basehore,  care  of  architects.  Brick,  steel, 
terra  cotta  and  limestone,  15  stories,  69x163 
feet,  slag  roof,  concrete  and  maple  floors,  hol¬ 
low  tile  and  metal  lath,  (5)  elevators,  metal 
ceilings,  plate  glass,  iron  work  and  stairs, 
fire  doors,  hollow  metal  sash  and  skylights, 
tile,  marble  and  terrazzo,  steam  heat,  electric 
lighting.  Contract  awarded  to  P.  H.  Kelly 
Const.  Co.,  1713  Sansom  street,  Philadelphia. 

Office  Building,  Northeast  Corner  Walnut 
and  Juniper  streets,  Philadelphia,  $1,600,000. 
Architect,  Horace  Trumbauer,  Land  Title 
Building,  Philadelphia.  Owners,  'Middle  City 
Realty  Co.,  Juniper  and  Walnut  streets.  Brick 
and  cut  stone,  17  stories,  basement  and  boiler 
room,  230x53  feet,  slag  roof,  cement  floors, 
vacuum  steam  heat,  electric  light,  metal  lath, 
marble  work,  rolled  steel  skylights,  bond,  iron 
stairs  and  work,  hollow  tile,  elevators,  water¬ 
proofing,  architectural  terra  cotta  (structural 
metal  work  reserved).  Contract  awarded  to 
F.  W.  Mark  Cont.  'Go.,  CcmmereiaJl  Trust 
Building,  Philadelphia. 

Warehouse,  Glenwood  and  Oxford  street, 
Philadelphia.  Architect,  Leroy  B.  Rothschild, 
1226  Sansom  street,  Philadelphia.  Owner, 
Harry  C.  Kahn,  Eleventh  and  Filbert  streets, 
Philadelphia.  Reinforced  concrete  and  brick, 
6  stories,  irregular,  170x111x230'  ft.,  slag  roof, 
cement  floors,  dampproofing,  iron  work,  tin 
covered  doors,  hollow  metal  skylights  (heat¬ 
ing,  plumbing,  electric  work  and  elevators  re¬ 
served).  Contract  awarded  to  Nelson  Pedley 
Const.  Co.,  Inc.,  1615  iSpruee  street,  Phila¬ 
delphia. 

Office  and  Loft  Building,  1312-14-16  Arch 


street.  Architect,  Leroy  B.  Rothschild,  1225 
Sansom  street.  Owner,  J.  C.  Kahn,  Morris 
Building,  Philadelphia.  Brick,  concrete,  steel 
and  cut  stone,  10  stories,  66x134  feet,  slag 
roof,  concrete  and  maple  floors,  metal  lath, 
tile  and  marble,  hollow  .metal  sash  and  .sky¬ 
lights,  kalamein  and  hollow  metal  doors,  iron 
work,  dampproofing,  terra  cotta.  Contract 
awarded  to  Nelson  Pedley  Const.  Co.,  Inc., 
1615  Spruce  street,  Philadelphia. 

Service  Station,  Franklin  Square,  Philadel¬ 
phia.  Architects,  William  Steele  &  Sons  Co., 
1604  Arch  street,  Philadelphia.  Owners,  Com¬ 
mercial  Truck  Co., .  care  of  H.  J.  Wright, 
Hunting  Park  and  Rising  Sun  avenue,  Phila¬ 
delphia.  Reinforced  concrete,  steel  and  brick, 
3  stories  and  basement,  160x175  feet,  slag 
roof,  cement  floors,  (1)  elevator,  roof  ventila¬ 
tors,  fire  doors,  rolled  steel  sash,  electric 
light,  steam  heat.  'Contract  awarded  to  Wil¬ 
liam  Steele  &  Sons  Co.,.  1600  Arch  street. 

Factory  (add.),  Chelten  avenue  and  Bayn- 
ton  street,  Germantown.  Engineer,  Edward 
G.  MacGannon,  Perry  Building,  Philadelphia. 
Owners,  Dearnley  Brothers  Worsted  Spinning 
Go.,  Inc.,  on  premises.  Concrete,  brick  and 
steel,  3  stories,  74x98  feet,  slag  roof,  concrete 
and  maple  floors,  rolled  steel  sash,  kalamein 
doors,  bond,  floor  hardener  (heating,  light¬ 
ing,  plumbing  and  elevator  reserved).  Con¬ 
tract  awarded  to  Hughes-Foulkrod  Go.,  Com¬ 
monwealth  Building,  Philadelphia. 

Office  (fire  repairs),  1309  Walnut  street, 
Philadelphia,  $14,000.  Architect,  private 
plans.  Owners,  Heymann  &  Bro.,  Widener 
Building,  Philadelphia.  'Sheet  metal  work, 
painting,  glazing,  slag  rooof,  pine  floors,  plas¬ 
tering,  electric  lighting,  metal  lath.  Con¬ 
tract  awarded  to  John  Schnabel,  Inc., 
Denckla  Building. 

Apartment  House,  Northwest  Corner  Forty- 
fourth  and  Osage  avenue,  $40,000.  Architect, 
A.  Lynn  Walker,  4033  Walnut  street,  Phila¬ 
delphia.  Owner,  R.  T.  McDonald,  4025  Chest¬ 
nut  street,  Philadelphia.  Brick,  4  stories, 
50x102  feet,  slag  or  composition  roof,  oak, 
composition  and  cement  floors,  vapor  heat, 
electric  light,  tile  and  marble  work,  metal 
lath.  Contract  awarded  to  J.  H.  Walker, 
Forty-fourth  and  Osage  avenue. 

Pavilion,  Twenty-seventh  and  Clearfield 
streets,  $5,000.  Architect,  J.  P.  B.  Sinkler, 
1211  'Chestnut  street,  Philadelphia.  Owners, 
Department  of  Public  Welfare,  Bureau  of 
Recreation,  595  City  Hall.  Brick,  1  story,  as¬ 
bestos  shingle  roof,  cement  floors.  Contract 
awarded  to  Mitchell  Houseworth,  Inc.,  2512 
North  Twenty-seventh  street,  Philadelphia. 

Pool  and  Bath  House,  Second  below  Cum¬ 
berland  street,  $20,000.  Architect,  J.  P.  B. 
Sinkler,  12111  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  595 
City  Hall.  Brick,  granite,  limestone  and 
steel,  1  story,  53x108  feet,  slag  and  tile  roof, 
concrete  roof,  iron  work,  waterproofing.  Con¬ 
tract  awarded  to  Mitchell  Houseworth,  Inc., 
2512  North  Twenty -seventh  street,  Philadel¬ 
phia. 
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Factory  (alts.),  West  side  Frankford  ave¬ 
nue,  North,  of  Westmoreland  street.  Archi¬ 
tects,  Stewart  A.  Jellett  Co.,  1200  Locust 
street,  Philadelphia.  Owners,  Thomas  Wol- 
stenholme  &  Son,  3300  Frankford  avenue. 
General  interior  alterations, '  carpentry  and 
mill  work,  painting,  glazing,  cement  work. 
Contract  awarded  to  Carson  &  Carson,  22 
South  Fifteenth  street,  Philadelphia. 

Residence  and  Garage,  Gates  and  rthalkop 
streets,  $15,000.  Architect,  A.  C.  Borzner,  721 
Walnut  street.  Owner,  George  Forster,  Rox- 
boro,  Philadelphia.  Hollow  tile  and  stucco, 
2 y2  and  1  y2  stories,  39x31  feet  and  19x21 
feet,  shingle  roof,  oak  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  William 
H.  Eddleman  &  Son,  453  Green  Lane. 

Residences  (2),  Lincoln  Drive  and  Sedg¬ 
wick  street,  $30,000.  Architect,  Thomas  B. 
Lippincott,  11  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  James  M.  Armstrong,  718 
Sansom  street,  Philadelphia.  Brick,  2 y2  sto¬ 
ries,  42x25  feet,  slate  roof,  hot  water  heating, 
electric  lighting,  tile  work,  cement  work, 
hardwood  floors.  Contract  awarded  to  Tri¬ 
angle  Const.  Co.,  44  Ararat  street. 

Residence  and  Garage,  Allen’s  Lane,  Ger¬ 
mantown.  Architects,  S.  D.  Hawley  &  Co., 
30  South  Seventeenth  street.  Owner,  A.  Sid¬ 
ney  Jenkins,  care  of  architect.  Stone,  2% 
stories,  30x41  feet  and  39x44  feet,  slate 'roof, 
oak  and  pine  floors,  iron  work,  plumbing, 
heating,  lighting  and  bond.  Contract  award¬ 
ed  to  John  E.  Kearney,  34  South  Seventeenth 
street. 

Stores  and  Residences,  2508-10  Lehigh  ave¬ 
nue,  Philadelphia.  Architect,  William  B. 
Lowenthal,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  George  Mondsehein,  on  prem¬ 
ises.  Brick,  terra  cotta  and  steel,  carpentry, 
slag  roof,  cement  work,  plumbing  (heating 
and  lighting  reserved).  Contract  awarded  to 
Max  Siegel,  1837  North  Franklin  street. 

Garage,  Pomona  street,  Germantown,  Phila¬ 
delphia.  Architect,  Andrew  C.  Borzner,  721 
Walnut  street,  Philadelphia.  Owners,  Smed- 
ley  &  Kidder,  care  of  architect.  Stone,  1 
story,  slag  roof,  cement  floor,  electric  light. 
Contract  awarded  to  George  P.  Clayton,  1817 
North  Twentieth  street. 

Residence  (alts.),  Thirty-first  and  Midvale 
avenue,  $15,000.  Architect,  L.  V.  Boyd,  Har¬ 
rison  Building,  Philadelphia.  Owner,  Lee 
Souders,  care  of  architect.  General  altera¬ 
tions.  Contract  awarded  to  A.  R.  Raff  Cont. 
Co.,  1635  Thompson  street. 

Residence,  Northwest  Corner  Graver’s  Lane 
and  Navahoe  street,  Philadelphia.  Architect, 
H.  L.  Duhring,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  M.  L.  Gehringer,  care  of  archi¬ 
tect.  Stone,  2 y2  stories,  58x31  feet,  slate 
roof,  oak  and  pine  floors,  tile  and  iron  work 
(heating,  lighting  and  plumbing  reserved). 
Contract  awarded  to  Ralph  C.  Borthwiek, 
8018  Germantown  avenue. 

Residences  (6),  MeCallum  street  and  Mt. 
Airy  avenue,  Philadelphia.  Architect,  R.  M. 
McCaskey,  Estey  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  2%  stories,  20x30 
feet,  slate  roof,  oak  and  pine  floors,,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work.  Con¬ 
tract  awarded  to  Carson  Brothers,  5601  Ger¬ 
mantown.  avenue. 

Residence  (alts.),  322  South  Sixteenth 
street,  Philadelphia.  Architect,  William  B. 
Lowenthal,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Dr.  M.  V.  Leof,  1626  Spruce 
street,  Philadelphia.  General  alterations  to 
three  and  four-story  building,  marble  front, 
tile  and  marble  work,  electric  lighting,  heat¬ 
ing  extensions,  carpentry,  mill  work.  Con¬ 
tract  awarded  to  F.  A.  Havens  Co.,  845  North 
Nineteenth  street. 

Garage,  St.  Martin’s,  Philadelphia.  Archi¬ 
tects,  Thomas,  Martin  &  Kirkpatrick,  Otis 
Building.  Owner,  Mrs.  Nathan  A.  Taylor, 
416  Westmoreland  street.  Contract  awarded 
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to  William  J.  Gruhler  Co.,  '219  High  street. 

Store  (alts.),  Northeast  Ciorner  'Tenth  and 
Chestnut  streets,  $2,500.  Architect,  L.  E. 
Demslow,  44  West  Eighteenth  street,  New 
York  City.  Owners,  United  Cigar  Stores,  Inc., 
New  York  City.  Carpentry,  mill  work,  plas¬ 
tering,  plumbing,  painting,  sheet  metal  work, 
bond',  iron  and  steel,  tile  and  marble  '(copper, 
kalamein,  electric  work  and  plate  glass  re: 
served).  Contract  awarded  to  Smith-Hardi- 
can  Co.,  1606  Cherry  street. 

Residence,  North  side  Sixty-fourth  avenue, 
West  of  Seventh  street,  $14,000.  Architect, 
private  plans.  Owner,  Joseph  Clapham,  Sixth 
and  Chestnut  strets,  Philadelphia.  Brick,  3 
stories,  40x36  feet,  slate  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  Doyle  &  Co..  1519 
Sansom  street,  Philadelphia. 

Residence,  North  side  Queen  street,  East  of 
Thirty-fourth  -street,  $8,500.  Architect,  pri¬ 
vate  plans.  Owner,  M.  Pratt,  3425  iSunnyside 
avenue,  Philadelphia.  Hollow  tile,  3  stories, 
2814x39  feet,  shingle  roof,  oak  and  yellow 
pine  floors,  hot  air  heat,  electric  light.  Con¬ 
tract  awarded  to  Robert  E.  Lamb  Co..  843 
North  Nineteenth  street. 

Garage,  2426-28  West  York  street,  Philadel¬ 
phia,  $6,500.  Architect,  private  plans.  Own¬ 
er,  William  Fogarty,  2428  West  York  street, 
Philadelphia.  Brick,  1  story,  36x63  feet,  slag 
roof,  cement  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  D.  H.  Fowler  & 
Co.,  2002  North  Eighteenth  street. 

Warehouse,  Southeast  Corner  Eighteenth 
and  Washington  avenue,  $9,500.  Architect, 
private  plans.  Owner,  Ignatius  J.  Horstman, 
315  Fitz  water  street,  Philadelphia.  Carpen¬ 
try,  mill  work,  concrete  work,  plastering. 
Contract  awarded  to  Doyle  &  Co.,  1519  San¬ 
som  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  3926 
Market  street,  $9,000.  Architect,  private 
plans.  Owner,  Samuel  Wiener,  on  premises. 
Brick,  3  stories,  12x34  feet,  slag  roof,  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  Terminal  Const. 
Go.,  6019  Market  street. 

Residence  and  Store  (add.),  Northeast  Cor¬ 
ner  Seventh  and  Catharine  streets,  $7,600. 
Architect,  private  plans.  Owner,  Julius  J. 
Saki,  on  premises.  Brick,  3  stories,  19x86 
feet,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  Cerasoli  &  '  Scurci,  1709  South 
Eleventh  street. 

Residences  (10),  East  side  Frankford  ave¬ 
nue,  North  of  Allengrove,  $105,000.  Archi¬ 
tect,  piivate  plans.  Owner,  William  H.  Yel- 
lin  ,1350  Harrison  street,  Philadelphia.  Brick, 
3  stories,  16x26  feet,  12x29  feet,  slag  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 


tric  light,  tile  work.  'Contract  awarded  to 
C.  C.  Cam,  1654  Dyre  street,  Philadelphia. 

Building  (alts.),  318-20  South  Delaware  ave¬ 
nue,  $7,000.  Architect,  private  plans.  Own¬ 
er,  Charles.  Eggleston,  1005  Bailey  Building, 
Philadelphia.  General  fire  repairs.  Contract 
awarded  to  D.  Goldstein,  1538  South  Sixth 
street. 

Residence,  West  side  Hasbrook  street, 
North  of  Robbins,  $6,100.  Architect,  private 
plans.  Owner,  E.  Orrell  Crap,  7312  Tabor 
street,  Philadelphia.  Frame,  2  stories,  26x38 
feet,  12x7  feet,  shingle  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  H.  W.  Myers,  5814  Hasbrook 
avenue,  Philadelphia. 

Garage,  2309-19  North  Sydenham  street, 
Philadelphia,  $7,000.  Architect,  private  plans. 
Owner,  I.  Harrison,  2320  North  Broad  street, 
Philadelphia.  Brick,  1  story,  50x80  feet,  slag 
roof,  cement  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  Daniel  J.  Mc- 
Namee,  1621  North  Fifteenth  street. 

Residence  and  Store  (alts.),  Southwest  Cor¬ 
ner  Fourth  and  Spruce  streets,  $6,000.  Archi¬ 
tect,  private  plans.  Owner,  J.  H.  McBride, 
273  South  Fourth  street,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  D.  Gilman,  2319  'South  Tenth  street,  Phila¬ 
delphia. 

Residence  and  Store  (alts.),  8525  German¬ 
town  avenue,  $5,294.  Architect,  private  plans. 
Owner,  Frank  P.  Streeper,  on  premises.  Gen¬ 
eral  alterations,  carpentry,  mill  work,  paint¬ 
ing,  glazing.  Contract  awarded  to  John  E. 
Walt,  204  East  Willow  Grove  avenue. 

Garage,  4156  Ridge  avenue,  Philadelphia, 
$5,000.  Architect,  private  plans.  Owner,  Mrs. 
Whelan,  Falls  Hotel,  Philadelphia.  Brick,  1 
story,  30x105  feet,  slag  roof,  cement  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  MitchelHHouseworth  Co.,  2512 
North  Twenty-seventh  street. 

Residences  (4),  West  side  Argyie  street, 
South  of  Levicik,  $5,000  each.  Architect, 
Christian  Fries,  8287  D  street,  Philadelphia. 
Owners,  M.  Barr  and  Casper  H.  Neuman, 
Lawndale,  Pa.  Brick,  .2  stories,  15x50  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Garthly 
Brothers,  931  Hellerman  street. 

Residences  (2),  West  side  Montour  street, 
North  of  iSt.  Vincent,  $6,500  each.  Architect, 
private  plans.  Owner,  Samuel  Botham  el,  2631 
North  Thirteenth  street,  Philadelphia.  Brick, 
2  stories,  16x50  feet  4  inches,  slag  roof,  oak 
and  pine  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  Walter  J.  Er¬ 
win,  3522  North  Fifteenth  street. 

Residence,  Northeast  Corner  Walnut  Lane 
and  Houghton  street,  $12,000.  Architect,  pri¬ 
vate  plans.  Owners,  John  T.  and  Anna  J. 


Becht,  4500  Umbria  street,  Philadelphia. 
Stone,  2  stories,  30x49  feet,  slate  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to 
Brown  Const.  Co.,  105  Levering  street. 

Residences,  4324-  Paul  street,  Philadelphia, 
$5,000.  Architect,  private  plans.  Owner,  John 
A.  Quinn,  4326  Paul  street,  Philadelphia. 
Brick,  2  stories,  14  feet  8  inches  x  55  feet  4 
inches,  slag  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  George  Rimer,  4842  Hawthorne 
street. 

Swimming  Pool,  25  South  Van  Pelt  street, 
Philadelphia,  $30,000.  Architect,  David  B. 
Bassett,  1520  Locust  street,  Philadelhia.  Own¬ 
ers,  Big  Brothers  Association,  on  premises. 
Brick,  1  story,  25x68  feet,  slag  roof,  concrete 
floors.  Contract  awarded  to  Frank  G.  Stew¬ 
art,  1619  Sansom  street. 

Residence  and  Store  (add.),  5215-17  Market 
street,  $9,300.  Architect,  private  plans.  Own¬ 
ers,  West  End  Furniture  Co.,  on  premises. 
Brick,  third  story  add.,  40x100  feet,  slag  roof, 
yellow  pine  floors,  steam  heat,  electric  light, 
rolled  steel  skylights.  Contract  awarded  to 
P.  Baibaeh  Cont.  Co.,  1261  North  Twenty- 
sixth  street. 

Residence  and  Store  (alts,  and  add.), 

1213-15  East  'Chelten  avenue,  $11,000.  Archi¬ 
tect,  private  plans.  Owner,  Samuel  Goldfarb, 
6717  Limekiln  Pike,  Philadelphia.  Brick,  1 
story  add.,  38x63  feet,  slag  roof,  oak  and 
yellow  pine  floors,  bulk  windows,  plate  glass. 
Contract  awarded  to  ;S.  S.  Billingsley,  1230 
East  Chelten  avenue. 

Hall,  East  side  Germania  street,  North  of 
Linden  avenue,  $6,000.  Architect,  private 
plans.  Owner,  Louis  J.  Gedicke,  3618  Frank¬ 
ford  avenue,  Philadelphia.  Brick,  1  story, 
50x75  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  Thomas 
Duff,  4666  Wyo'ming  avenue,  Philadelphia. 

Residence  and  Store,  Southeast  'Corner  Fif¬ 
ty-sixth  and  Haverford  avenue,  $5,000.  Archi¬ 
tect,  private  plans.  Owner,  H.  Miller,  on 
premises.  Brick,  2  stories,  26x30  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Christian  E.  White,  6217  Girard  avenue. 

Apartment  (alts,  and  add.),  1904  North 
Thirteenth  street,  $4,000.  Architect,  private 
plans.  Owner,  Henry  Shoemaker,  on  prem¬ 
ises.  Brick,  second  and  third  story  adds., 
16&8  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  light.  Contract  awarded  to  Hynphreys 
&  Stander,  1914  North  Thirteenth  street. 

Residences  (2),  West  side  Tabor  Road, 
North  of  Rleigh  street,  $4,500  each.  Archi¬ 
tect,  private  plans.  Owners,  J.  R.  &  B.  H. 
Dawson,  7414  Lawndale  street.  Brick,  2  sto¬ 
ries,  16x45  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heating,  electric  light¬ 
ing.  Contract  awarded  to  Davis  A.  Gettel, 
7321  Tabor  Road. 

Building  (alts.),  422  South  Broad  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  John  F.  Nolan,  842  North  Broad  street, 
Philadelphia.  Carpentry,  mill  work,  plaster¬ 
ing,  plumbing,  hot  water  heat.  Contract 
awarded  to  Henry  P.  Schneider,  3713  Old 
York  Road. 

Residences,  South  side  Cottman  street, 
West  of  Rising  Sun  avenue,  $6,000.  Architect, 
private  plans.  Owner#,  Burholme  Garage, 
Burholme,  Philadelphia.  Brick,  2  stories, 
16x35%  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Joseph  Disinger,  Burholme, 
Philadelphia. 

Residence,  East  side  Claridge  street,  North 
of  St.  Vincent  street,  $4,400.  Architect,  pri¬ 
vate  plans.  Owner,  John  Moore,  3411  Ori- 
anna  street,  Philadelphia.  Frame,  1  story, 
25x41  feet,  shingle  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Oon- 


HERE  AT  EAST!  ANOTHER  WARREN-KNIGHT  ACHIEVEMENT! 

In  response  to  a  demand  for  a  COMBINATION  EEVEE 
and  TRANSIT  without  detachable  parts,  free  from  projec¬ 
tions  obstructing  full  view  of  Eevel  Vial,  and  with  a  verti¬ 
cal  range  of  OVER  45°,  we  have  developed  our 

New  Model  No.  40  “STERLING”  Convertible  Level 

It  will  pay  you  to  see  this  wonderful  Instrument  before  buy¬ 
ing  elsewhere,  as  it  is  a  DISTINCT  STEP  FORWARD  in  Instru¬ 
ment  construction.  A  PH  I  LA.- MADE  LEVEL  OUTCLASSING 
ALL  OTHERS. 

WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  Sale 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M—  125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 
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tract  awarded  to  Arthur  Y.  Turner,  1134  Fill¬ 
more  street. 

Garage,  Northwest  Corner  Oregon  avenue 
and  Beulah  street,  $3,500.  Architect,  private 
plans.  Owner,  8.  Levin,  720  Wolf  street, 
Philadelphia.  Brick,  1  story,  27x61  feet,  slag 
roof,  cement  floors,  electric  lighting.  Con¬ 
tract  awarded  to  I.  Farbstein,  917  Ritner 
street. 

Stable  (fire  repairs),  Northeast  Corner  Ken¬ 
sington  and  Lehigh  avenues,  $3,000.  Archi¬ 
tect,  private  plans.  Owners,  Philadelphia  & 
Reading  Railway,  Reading  Terminal,  Philadel¬ 
phia.  Carpentry,  mill  work,  slag  roof,  elec¬ 
tric  work,  painting,  glazing.  Contract  award¬ 
ed  to  E.  H.  Keefer  &  Son,  1321  Rodman 
street. 

Garage,  East  side  Croskey  street,  South  of 
Indiana  avenue,  $3,000.  Architect,  private 
plans.  Owner,  John  Otto  Jehle,  Croskey  and 
Indiana  avenue.  Brick,  1  story,  19%xl24 
feet,  slag  roof,  cement  floors.  Contract  award¬ 
ed  to  M.  Della  Porta,  1'624  'South  Fifteenth 
street. 

Flush  Bulk  (alts.),  2519  West  Thompson 
street,  $3,000.  Architect,  private  plans.  Own¬ 
er,  Samuel  Bush,  Camden,  N.  J.  Plate  glass, 
metal  bulks.  Contract  awarded  to  Louis 
Fine,  945  North  Forty-second  street,  Phila¬ 
delphia. 

Garage,  Northwest  'Corner  Fourth  and  Lu- 
ray  streets,  Philadelphia,  $3,000.  Architect, 
private  plans.  Owner,  Chris  Fieler,  1105  Har¬ 
rison  street,  Philadelphia.  Brick,  1  story, 
33x46  feet,  slag  roof,  cement  floors.  Contract 
awarded  to  Edw.  B.  Miller,  615  Pike  street, 
Philadelphia. 

Residence  (add.  and  alts.),  5641  Spruce 
street,  $2,800.  Architect,  private  plans.  Own¬ 
er,  Samuel  Butman,  on  premises.  Brick,  1 
story,  16x15  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  S.  Kravitz,  735  Morris 
street,  Philadelphia. 

Residence  (add.  and  alts.),  5606  Chew 
street,  $2,700.  Architect,  private  plans.  Own¬ 
er,  M.  Swanfeld,  129  Tulpehocken  street,  Phil¬ 
adelphia.  Brick,  1  story,  15x8  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  M. 
Cotier,  1220  North  Forty-second  street. 

Building  (add.  and  alts.),  1510  South  Ban¬ 
croft  street,  $3,000.  Architect,  private  plans. 
Owner,  H.  Dolflnger,  Sixteenth  and  Tasker 
streets,  Philadelphia.  Brick,  1  story,  14x14 
feet,  slag  roof,  yellow  pine  floors,  electric 
light.  Contract  awarded  to  William  R. 
Dougherty,  1610  Sansom  street. 

Residence  (alts,  and  add.),  Northeast  Cor¬ 
ner  Sixty-first  and  Pine  streets,  $2,250.  Ar¬ 
chitect,  private  plans.  Owner,  S.  Kashbijian, 
on  premises.  Brick,  2  stories,  16x10  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded 
to  Co-Operative  Builders,  112  North  Sixtieth 
street. 

Residence  and  Store  (alts.),  6539  Wood¬ 
land  avenue,  $2,400.  Architect,  private  plans. 
Owner,  B.  I.  Moss,  1111  Central  avenue,  Ocean 
City,  N.  J.  Carpentry,  mill  work,  painting, 
glazing.  Contract  awarded  to  Charles  E. 
Futcher,  6930  Paschall  avenue. 

Building  (fire  repairs),  28  'South  Seventh 
street,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Louis  Roserton,  on  premises.  General  fire 
repairs.  Contract  awarded  to  A.  Sonnenfeld, 
287  South  Sixty-third  street,  Philadelphia. 

Residence  (add.),  2103  West  Cambria  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Joseph  Manfredi,  on  premises.  Brick, 
1  story,  16x18%  feet,  slag  roof,  yellow  pine 
floors,  electric  light.  Contract  awarded  to  Ed¬ 
ward  A.  Fricke,  2437  West  Hilton  street. 

Building  (add.),  1203  West  Erie  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  F.  H.  Schneider,  3663  Old  York  Road, 
Philadelphia.  Brick,  2  stories,  12  feet  9 
inches  x  15%  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  Henry  P.  Schneid¬ 
er,  3713  Old  York  Road. 


Garage,  1822-24  Willard  street,  Philadel¬ 
phia,  $3,870.  Architect,  private  plans.  Own¬ 
er,  John  Pollock,  1825  East  Madison  street, 
Philadelphia.  Brick,  1  story,  34x75  feet,  slag 
roof,  cement  floor,  electric  light.  Contract 
awarded  to  H.  K.  Kuster,  3029  Cedar  street, 
Philadelphia. 

Workshop,  2777  Emerald  street,  Philadel¬ 
phia,  $3,600.  Architect,  private  plans.  Own¬ 
er,  Herman  Kerstein,  2764  Frankford  avenue, 
Philadelphia.  Stone,  1  story,  30x77  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded 
to  Otto  Malz  &  Son,  2002  North  Fourth 
street. 

Residence  (alts.),  Southwest  Corner  Forty- 
fifth  and  Locust  streets,  $3,500.  Architect, 
private  plans.  Owner,  Ralston  H.  Fought, 
5112  North  Twelfth  street,  Philadelphia.  Gen¬ 
eral  alterations.  Contract  awarded  to  C.  L. 
Hummerty,  Oak  Lane,  Philadelphia. 

Residence  and  Store  (alts.),  2508-10  Lehigh 
avenue,  $3,000.  Architect,  private  plans.  Own- 


Residences  (16),  Chester,  Pa.  Architect, 
private  plans.  Owner,  R.  H.  Scroggins,  Cro- 
zer  Building,  Chester,  Pa.  B  rick,  stucco,  2 
stories,  20x30  feet,  cement  work.  Owner  will 
build. 

City  Hall  (alts,  and  add.),  York,  Pa.  Ar¬ 
chitects,  Hamm©  &  Witrnan,  City  Bank  Build¬ 
ing,  York,  Pa.  O  wnetrs,  City  of  York,  care  of 
G.  M.  Bollinger,  City  Hall,  York.  Brick,  1 
Story,  20x65  feet,  slag  roof,  hardwood  floors, 
electric  light,  metal  lath,  roof  ventilators1, 
rolled  steel  skylights',  general  alterations.  C. 
A.  Boyer  &  Sons,  York,  Pa.,  lowest  bidders. 

Residence,  Dover,  Pa.  Architect,  Edward 
Leber,  Hay  Building,  York,  Pa.  Owner,  Wal¬ 
ter  Drawbaugh,  Dover,  Pa.  Brick,  2%  stories, 
30x35  feet,  tile  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Owner  sub¬ 
letting. 

Residence,  Aldan,  Pa.  Architect,  Henry 
L.  IReinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owner,  H.  M.  Collins,  care  of  archi¬ 
tect.  Hollow  tile  and  stucco,  2  stories.  Ar¬ 
chitect  taking  bids. 

Stores  (2),  Apartments  (4),  Media,  Pa.  Ar¬ 
chitect,  Newton  Flounders,  Media,  Pa.  Own¬ 
er,  P.  Volkbairdt,  Media,  Pa.  Brick,  3  sto¬ 
ries,  slag  and  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting,  tile  work, 
metal  bulks.  Architect  taking  bide  due  May 
31st, 

School,  Warminster,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1518  Walnut  street,  Phila¬ 
delphia.  Owners',  Christ  Home  for  Children, 
Warminster,  Pa.  Revised  plans  in  progress. 

War  Tribute  House,  Merion,  Pa.,  $189,000. 
Architects,  Karcher  &  Smith,  34  'South  Sev¬ 
enteenth  street,  Philadelphia.  Owners,  Donor, 
Eldridge  Johnson,  Camden,  N.  J.,  Merion 
Civic  Association,  Hy.  Delaplain,  president, 
Merion,  Pa.  Stone,  2  stories,  190x180  feet. 
Plans  in  progress.  Architects  will  take  bids 
in  three  months1. 

Repair  Shops,  Enola,  Pa.,  $560,000.  Archi¬ 
tect  (engineer),  A.  C.  Shand,  Broad  Street 
Station,  Philadelphia.  Owners,  Pennsylvania 
Railroad  Company,  Broad  'Street  Station,  Phil¬ 
adelphia.  Concrete  and  steel,  1  story,  100x600 
feet.  Plans  in  progress.  Will  be  ready  for 
bids  in  three  weeks. 

Farm  House,  Newtown  Square,  Pa.  Archi¬ 
tect,  Clarence  Brazer^  Crozer  Building,  Ches¬ 
ter,  Pa.  Owner,  care  of  architect.  Stone,  2% 
stories,  30x40  feet,  slate  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  work. 
Revised  plans  in  progress. 

Residence  (alts.),  Womelsdorf,  Pa.  Archi- 


er,  George  Mondschein,  on  premises.  General 
alterations.  Contract  awarded  to  Max  Siegel, 
1837  North  Franklin  street. 

Building  (alts.),  4349-61  Frankford  avenue, 
$2,000.  Architect,  private  plans.  Owner,  H. 
Kravitz,  4431  Frankford  avenue,  Philadel¬ 
phia.  General  interior  alterations.  Contract 
awarded  to  J.  W.  Shunklin,  1961  North  Staley 
street,  Philadelphia, 

Residence  (add.),  3015  Richmond  street, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  J.  March wica,  on  premises.  Brick, 
2  stories,  12x14  feet  9  inches,  slag  roof,  yel¬ 
low  pine  floors.  Contract  awarded  to  'Stephen 
Pietrykowski,  3074  Aramingo  avenue,  Phila¬ 
delphia. 

Residence  (add.  and  alts.),  1819  North  Thir¬ 
ty-first  street,  $2,000.  Architect,  private  plans. 
Owner,  S.  Abrams,  on  premises.  Brick,  1 
story,  14x12  feet,  slag  roof,  yellow  pine  floors,. 
Contract  awarded  to  -iS.  Goldstein,  1749  North 
Thirty-first  street,  Philadelphia. 


tect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owner,  Charles  Williamson, 
Womelsdorf,  Pa.  General  interior  alterations, 
electric  lighting,  hardwood  floors,  partitions, 
plumbing.  Plans  in  progress. 

Apartment  and  Store,  1008  North  Ninth 
street,  Reading,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Own¬ 
ers,  Penn  Trust  Co.,  care  of  Mr.  Kenney, 
Reading,  Pa.  Brick,  3  stories,  30x40  feet, 
Barrett  specification  roof,  pine  floors,  electric 
light,  tile  work.  Owners  ready  for  bids. 

Residence,  Reading,  Pa.  Architect,  G.  C; 
Freeman,  Sixth  and  Court  streets,  Reading, 
Pa.  Owner,  Warren  Adams,  St.  Lawrence, 
Pa.  Tapestry  brick,  2%  stories,  30x40  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light.  Architect  will  take  bids  next 
week. 

Store  (add.),  47  South  Sixth  street,  Read¬ 
ing,  Pa.  Architect,  Earl  Hickman,  119  South 
Fifth  street,  Reading,  Pa.  Owners,  Hangen’s 
Music  Store,  47  South  Sixth  street,  Reading. 
Brick,  2  stories,  30x86  feet,  composition  roof, 
hardwood  floors,  steam"  heat,  electric  light, 
metal  lath,  sash,  roof  ventilators,  plate  glass. 
Architect  will  be  ready  for  bids  this  week. 

Residence,  Bywood,  Pa.  Architect®,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  name  withheld.  Stone,  2%  stories, 
30x45  feet,  slate  or  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress.  Will  be  ready  for 
bids  in  ten  day®. 

Bank  (alts,  and  add.),  East  Downingtown, 
Pa.  Architects,  Ritcher  &  Eiler,  Reading,  Pa. 
Owners,  Downingtown  National  Bank,  care 
of  T.  Downing,  president,  East  Downingtown, 
Pa.  Marble,  2  stories,  tile  work,  general  in¬ 
terior  alterations.  Preliminary  plans  in  pro¬ 
gress. 

Machine  Shop  (alts,  and  add.),  Reading, 
Pa.  Architects,  Ritcher  &  Eiler,  Reading,  Pa. 
Owners,  Berks  Eng.  Oo.,  Sixth  and  Chestnut 
streets,  Reading.  Brick,  structural  steel,  1 
story,  26%x2'32  feet,  composition  roof,  wood 
floors,  electric  light,  rolled  steel  sash  and  sky¬ 
lights.  Plans  in  progress. 

Store  and  Residence,  Shillington,  Pa.  Ar¬ 
chitect,  Earl  Hickman,  119  South  Fifth  street, 
Reading,  Pa.  Owner,  Ralph  Wagner,  232 
Penn  street,  Reading,  Pa.  Brick,  2  stories, 
30x32  feet,  slate  roof,  pine  floors,  hot  water 
heat,  electric  light,  metal  lath.  Plans  in 
progress. 

Club  House,  Berne  Townships,  Pa.,  $300,000. 
Architect,  Earl  Hickman,  119  South  Fifth 
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street,  Reading,  Pa.  Owner,  Willow  Brook 
Country  Club,  eare  of  architect.  Brick,  stone, 
2 y2  stories.  Too  early  for  details. 

Church  and  Sunday  School,  Trexlertown, 
Pa.  Architects,  Ritcher  &  Eiler,  Reading, 
Pa.  Owners,  Union  Lutheran  and  Reformed 
Church,  care  of  architects.  Stone.  Too  early 
for  details. 

Home,  Kutztown,  Pa.  Architects,  High  & 
Huber,  11  North  Fifth  street,  Reading,  Pa. 
Owners,  American  Legion,  care  of  Edgar  Bie- 
ber,  Kutztown,  Pa.  Brick,  2  stories,  50x100 
feet,  slag  roof,  hardwood  floors,  vapor  vacuum 
heat,  electric  light.  Preliminary  plans  in  pro¬ 
gress. 

Factory,  Meyerstown,  Pa.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  'S.  Levovitz  &  Son,  care  of  ar¬ 
chitect.  Slow  burning  construction,  3  stories, 
50x100  feet,  Barrett  roof.  Preliminary  plans 
in  progress. 

Bungalow,  Kirklyn,  Pa.  Architect,  M.  M. 
Boonin,  1506  North  Alden  street,  Philadel¬ 
phia.  Owner,  D.  F.  Ryan,  5916  Market  street, 
Philadelphia.  Frame  and  stucco,  1%  stories, 
24x40  feet,  shingle  roof,  oak  floors,  hot  water 
heat,  electric  light.  Owner  is  ready  for  sub¬ 
bids. 

Residence,  Kirklyn,  Pa.  Architect,  M.  M. 
Boonin,  1506  North  Alden  street,  Philadel¬ 
phia.  Owner,.  D.  F.  Ryan,  5916  Market  street, 
Philadelphia.  Hollow  tile  and  stucco,  2 i/2  sto¬ 
ries,  27x30  feet,  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Owner  is  ready  for  sub-bids. 

Residence,  Brookline,  Pa.  Architect,  Rich¬ 
ard  R.  Neely,  2126  Pine  street,  Philadelphia. 
Owner,  J.  D.  Mosser,  Penfield,  Pa.  Frame, 
2  stories,  25x45  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  will  build  and  is  taking  sub¬ 
bids. 

Residence,  Sinking  Spring,  Pa.  Architect, 
Warren  D.  Heinly,  542  Franklin  street,  West 
Reading,  Pa.  Owner,  Mr.  Ralph  W.  Gery,  Sink¬ 
ing  Spring,  Pa.  Brick,  2  stories,  42x42  feet, 
brick  foundations,  asbestos  shingle  roof, 
dampproofing,  electric  light,  steam  heat,  oak 
and  pine  floors,  cork  or  composition  floors, 
steel  basement  sash.  Owner  will  sub-let. 

Printing  Shop  (alts,  and  add.),  30  North 
Sixth  street,  Reading,  Pa.  Architect,  Earl 
Hickman,  119  South  Fifth  street,  Reading, 
Pa.  Owner,  Fred  Woerner,  32  North  Sixth 
street,  Reading,  Pa.  Brick,  1  story,  31x41 
feet,  steam  heat,  electric  light,  composition 
roof,  rolled  steel  skylights.  Owner  will  take 
bids. 

Storage  and  Assembly  Building,  Primos, 
Delaware  County,  Pa.  Architect,  private 
plans.  Owners,  Jones  Machine  Works,  Fifty- 
third  and  Lansdowne  avenue,  Philadelphia. 
Brick,  steel  and  concrete,  1  story,  60x200  feet, 
slag  roof,  cement  floors,  steam  heat,  electric 
lighting.  Owner  will  build. 

School,  between  Glenolden  and  Norwood,. 
Pa.  Architects,  1C.  W.  Brazer  &  A.  B.  Dick- 
hut,  Chester,  Pa.  Owners,  School  Board  of 
Ridley  Park  Township,  Pa.  Lowest  bidders: 
H.  John  Homan,  1903  Chestnut  street,  Phila¬ 
delphia,  $68,472;  McCloskey  Co.,  1620  Thomp¬ 
son  street,  $71,400.  Electric,  Buzby  &  Thomas, 
Bourse,  Philadelphia,  $2,849.  Plumbing,  Wil¬ 
liam  White,  2216  Ridge  avenue,  $5y300.  Heat¬ 
ing,  Mech.  Elquip.  Co.,  1201  Sansom  street, 
$12,874. 

Court  House  (alts,  and  add.),  Lancaster,  Pa. 
Architect,  J.  Ernlen  Urban,  Lancaster,  Pa. 
Owners,  County  of  Lancaster,  Lancaster,  Pa. 
Iron, work,  carpentry,,  mill  work,  plastering, 
hardware,  plastering,  sheet  metal  work,  paint¬ 
ing,  glazing,  electric  work,  metal  lath,  tile 
and  marble  work.  County  Commissioners, 
Court  House,  Lancaster,  Pa.,  taking  bids  due 
May  30th  at  noon. 

Laboratory,  Laundry  Building  and  Alts,  to 
Old  Hospital  and  Basement  of  Children’s  Pa¬ 


vilion,  Harrisburg,  Pa.  Architects,  Stevens  & 
Lee,  9  Park  street,  Boston,  Mass.  Owners, 
Harrisburg  Hospital,  Harrisburg,  Pa.  Brick 
and  steel,  2  stories  and  basement,  70x31  feet, 
composition  roof,  concrete  and  linoleum  floors, 
metal  lath  /waterproofing,  terra  cotta,  iron 
work,  kalamein  doors  (heating,  lighting  and 
plumbing  separate  bids).  Architects  taking 
revised  bids  due  May  25th. 

Residence  and  Store,  Ohambersburg,  Pa., 
$20,000.  Architect,  Horace  G.  Kilmer,  Cham- 
bersburg,  Pa.  Owner,  George  E.  Gilbert, 
Chambersburg,  Pa.  Brick,  2  and  2  stories, 
26xll0_feet,  stone  and  concrete  foundations, 
built-up  roof,  hardwood  floors,  hollow  tile, 
steam  heat,  electric  light,  tile  and  marble 
work,  roof  ventilators,  metal  ceilingis,  fire 
doors,  ornamental  iron  work.  Architect  tak¬ 
ing,  bids  due  June  list. 

Residence  and  Garage,  Latham  Park,  Pa. 
Architects,  Magaziner  &  Eberhard,  608  Chest¬ 
nut  street,  Philadelphia.  Owner,  Milton  Hin- 
lein,  care  of  architects.  .Stone,  2 y2  stories, 
33x50  feet,  slate  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Ar¬ 
chitects  taking  bids  due  May  26th. 

High  School,  Downingtown,  Pa.  Architect, 
John  H.  Mowere,  Phoenixville,  Pa.  Owners, 
Board  of  Education,  Borough  of  Downing¬ 
town,  Pa.  Stone,  2  stories  and  basement, 
135x72  feet,  slate  roof,  pine  floors,  metal  ceil¬ 
ings,  iron  work,  bond,  metal  lath  (heating, 
plumbing  and  lighting  separate  bids).  Own¬ 
ers  taking  bids  due  May  25th. 

Oattle  and  Hog  Pen,  Shamokin,  Pa.  Archi¬ 
tect,  William  H.  Lee,  32  South  Seventeenth 
street,  Philadelphia.  Owners,  Croninger  Pack¬ 
ing  Co.,  Shamokin,  Pa.  Brick  and  concrete, 
5  stories,  50x77x28x52  feet,  built-up  roof,  con¬ 
crete  and  miaple  floors,  roof  ventilators,  wa¬ 
terproofing,  iron  work,  bond,  rolled  steel  sash, 
electric  work.  Architect  taking  bids  due  May 
27th. 

Store  and  Apartment,  Saxer  avenue,  South 
Springfield,  Delaware  County,  Pa.  Architects, 
Folsom  &  Stanton,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  H.  J.  Rittenhouse,  1426 
Lindley  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x48  feet,  slag  roof,  oak  and  pine  floors, 
dumb  waiter,  tile  work,  metal  lath,  electric 
lighting,  steam  heating.  Architects  taking 
bids  due  May  26th. 

Residence,  Haverford,  Pa.  Architect,  Mantle 
Fielding,  520  Walnut  street,  Philadelphia. 
Owner,  Robert  Liggett,  care  of  architect. 
Frame  and  stucco,  2 y2  stories,  39x29  feet, 
wing  15x20  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting.  Ar¬ 
chitect  taking  bids  due  May  30th. 

Residence,  Merion,  Pa.  Architect,  Frank 
R.  Seeburger,  1524  Chestnut  street.  Owner, 
Morris  T.  Greenwood,  care  of  architect.  Stone, 
2  stories,  30x47  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light.  Archi¬ 
tect  taking  bids  due  May  26th. 

High  School,  New  Nazareth,  Pa.  Archi¬ 
tects,  Rasmussen  &  Wayland,  252  West  Forty- 
sixth  street,  New  York.  Owners,  School 
Board,  care  of  William  I.  Gold,  president, 
Nazareth,  Pa.  Brick,  2  stories,  90x135  feet. 
Owners  taking  bids  due  June  19th. 

Residence,  Cynwyd,  Pa.  Architect,  Stan¬ 
ford  B.  Lewis,  130  South  Fifteenth  .street, 
Philadelphia.  Owner,  Mrs.  E.  J.  Boldenweck, 
care  of  architect.  Hollow  tile  and  stucco,  2 y2 
stories,  37x26  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Architect  taking  bids. 

Factory,  Twelfth  street,  Reading,  Pa.  Ar¬ 
chitect,  Frederick  A.  Muhlenberg,  Liberty 
Trust  Building,  Reading.  Owner,  No-Equal 
Hosiery  Co.,  Thirteenth  and  Muhlenberg 
streets,  Reading.  Reinforced  concrete,  steel, 
1  and  2  stories,  210x85  feet  and  40x85  feet, 
r  ood  and  concrete  floors,  vapor  vacuum  heat, 
electric  light,  metal  lath,  rolled  steel  sash,  fire 


and  kalamein  doors.  Architect  taking  bids 
due  May  25th. 

Club  (demolition  and  rebuilding),  Tenth 
and  Walnut  streets,  Reading.  Architects, 
High  &  Huber,  11  North  Fifth  street,  Read¬ 
ing,  Pa.  Owners.  Northeaster  Republican 
League,  Mr.  Singerly,  Tenth  and  Walnut 
streets,  Reading,  Pa.  Brick,  2  stories  and 
basement,  54%xl00  feet*  slag  roof,  hardwood 
floors,  vapor  vacuum  heat,  electric  light,  metal 
l'atih,  dumb  waiter,  terrazzo  work.  Owners 
taking  bids  due  May  25th. 

Garage,  Hazleton,  Pa.  Architect,  Calvin 
Young,  226  North  Sixth  street,  Reading,  Pa. 
Owners,  Levovitz  &  Son,  care  of  architect. 
Brick,  1  story,  30x20  feet  and  8x15  feet,  Bar¬ 
rett  roof,  hot  water  heat,  electric  light,  con¬ 
crete  floors.  C.  J.  Young,  Hazleton,  Pa.,  tak¬ 
ing  bids  due  May  25th. 

Bank  (alts,  and  add.),  Reading,  Pa.  Archi¬ 
tects,  Muhlenberg  Brothers,  511  Penn  street, 
Reading,  Pa.  Owners,  First  National  Bank,  J. 
Hengle,  president,  Reading.  Brick,  1  story 
and  basement,  35x30  feet,  composition  roof, 
marble  floors,  electric  light,  tile  and  marble 
work,  skylights.  Owners  taking  bids  due 
May  25th. 

Residence,  Narberth,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  H.  Miller,  Nar¬ 
berth,  Pa.  Hollow  tile  and  stucco,  2%  sto¬ 
ries,  24x31  feet,  shingle  roof,  oak  floors,  hot 
water  heat,  electric  lighting.  Owners  taking 
bid®  due  as  soon  as  possible. 


Pennsylvania 
Contracts  Awarded 

Residence  (alts,  and  add.),  Hanover,  Pa. 
Architect,  R.  A.  Stair,  Guardian  Trust  Build¬ 
ing,  York,  Pa.  Owner,  M.  'O.  Joneis,  Hanover, 
Pa.  Brick  and  frame,  2  stories,  30x30  feet, 
slate  roof,  hardwood  floors,  electric  lighting, 
new  plumbing.  Contract  awarded  to  O.  H. 
Hostetter,  Hanover,  Pa. 

Stores  and  Apartment  (alts,  and  add.), 
York,  Pa.  Architect,  Robert  'Stair,  Guardian 
Trust  Building,  York,  Pa.  Owner,  L.  E.  Herr, 
York,  Pa.  Brick  and  frame,  asbestos  shingle 
roof,  tile  work,  general  alterations'.  Con¬ 
tract  awarded  to  G.  W.  Gilbert,  York,  Pa. 

Factory  (add.),  Chester,  Pa.  Architect, 
private  plans.  Owners,  Chester  Lace  Mills, 
Chester,  Pa.  Wood  and  galvanized  iron,  1 
story,  60x80  feet.  Contract  awarded  to  Wil¬ 
liam  Provost,  Jr.,  iCrozer  Building,  Chester, 
Pa. 

School,  between  Glenolden  and  Norwood, 
Pa.,  $92,000.  Architects,  C.  W.  Brazer  &  A.  B. 
Dickhut,  Chester,  Pa.  Owners,  School  Board 
of  Ridley  Park  'Township,  Pa.  Brick,  cut 
stone  concrete  and  steel,  2  stories,  133x75 
feet,  slag  roof,  cement,  oak,  pine  and  maple 
floors,  metal  ceilings,  dampproofing,  hollow 
terra  cotta  tile,  iron  work,  bond,  metal  lath 
(heating,  lighting  and  plumbing  reserved). 
Contract  awarded  to  H.  John  Homan,  1708 
Chestnut  street,  Philadelphia. 

Bank  and  Office  (alts,  and  add.),  Strouds¬ 
burg,  Pa.  Architects,  Edw.  II.  Davis  &  Geo. 
M.  D.  Lewis,  Union  Bank  Building,  Scranton, 
Po.  Owners,  Stroudstburg  National  Bank,  eare 
of  architects.  Brick,  cut  stone,  limestone  and 
steel,  2  stories,  95x25  feet,  slag  roof,  cement 
and  pine  floors,  metal  ceilings,  dampproofing, 
iron  work,  hollow  metal  sash  and  doors,  metal 
lath,  tile  and  marble  work  (heating,  lighting 
and  plumbing  reserved).  Contract  awarded 
to  Wills-iEgelhof  Co.,  101  Park  avenue,  New 
York  City. 

Dunwoody  Home,  Newtown  Square,  Pa.  Ar- 
chitecitj  Clarence  Brozer,  Crozer  Building, 
Chester,  Pa.  Owners,  Dunwoody  Home,  New¬ 
town  Square,  Pa.  Fireproof,  3  stories,  280x30 
feet  and  26x40  feet,  Vermont  slate  root,  tile 
and  hardwood  floors,  steam  heat,  electric  light, 
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tile  and  terrazzo,  hollow  tile,  metal  lath,  ele¬ 
vators.  Contract  awarded  to  Barclay  White 
Co.,  1713  Sansom  street,  Philadelphia. 

Store  and  Office,  Garrett  and  Ashby  Road, 
Upper  Darby,  Pa.,  $40,000.  Architect,  private 
plans.  Owner,  Walter  (L.  Borton,  Fifty-sixth 
and  Walton  avenue',  Philadelphia.  Brick, 
stone  and  limestone  or  precastone,  2  stories, 
50x115  feet,  slag  roof,  cement  and  pine  floors, 
hollow  tile,  metal  ceilings,  rolled  steel  sky¬ 
lights,  marble  and  terrazzo,  electric  light, 
metal  lath,  hot  water  heat.  Contract  awarded 
to  Curtis  Grindrod  Co.,  20  South  Eighteenth 
street. 

Residence  and  Garage,  Haverford,  Pa.  Ar¬ 
chitect,  Horace  Trumbauer,  Land  Title  Build¬ 
ing,  Philadelphia.  Owner,  Wm.  J.  Cooper, 
40d7  Baltimore  avenue,  Philadelphia.  Stone, 
2%  stories,  54x38  feet,  and  1%  stories,  23x40 
feet,  slate  roof,  oak  and  pine  floors,  hot  water 
heat,  metal  lath,  tile,  cement  and  iron  work 
(lighting  and  hardware  reserved).  Contract 
awarded  to  Milton  W.  Young,  Overbrook, 
Philadelphia. 

Residence,  Rydal,  Pa.  Architects,  Tilden  & 
Register,  1035  Locust  street,  Philadelphia. 
Owner,  John  N.  Frazier,  Rydal,  Pa.  Hollow 
tile,  stucco  and  steel,  2%  stories,  58x21  feet, 
wing  17x34  feet,  'shingle  roof,  oak  and  pine 
floors,  metal  lath,  tile  and  marble,  bond,  iron 
work.  Contract  awarded  to  E.  Allen  Reeves, 
Inc.,  Abington,  Pa. 

Residence,  Cynwyd,  Pa.  Architect,  H.  Rex 
Stackhouse,  129  'South  Fifth  street,  Philadel¬ 
phia.  Owner,  Chas.  'L.  'Campbell,  Cynwyd,  Pa. 
Hollow  tile  and  stucco,  2(4  stories,  55x27  feet, 
Shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile,  marble  and  iron  work. 
Contract  awarded  to  Frank  Shuler,  Norris¬ 
town,  Pa. 

Residence,  Glenside,  Pa.  Architects,  See- 
burger  &  Rabenold,  1524  Chestnut  street, 
Philadelphia.  Owner,  Fritz  Quittner,  Glenside, 
Pa.  Brick,  2 y2  stories,  36x86  feet,  slate  roof, 
hardwood  floors,  vapor  heat,  electric  lighting, 
tile  and  marble  work.  Contract,  awarded  to  A. 
Zellfelder,  151  South  Broad  street,  Philadel¬ 
phia. 

Bungalow,  Glenside,  Pa.  Architect,  Robert 
C.  Winter,  ill  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  F.  L.  Reber,  care  of  architect. 
Frame  and  stucco,  1%  stories,  3'2x36  feet, 
slate  roof,  pipeless  heater,  electric  lighting, 
hardwood  floors.  Contract  awarded  to  J.  B. 
Steinhauer,  Lemoyne,  Pa. 

Residence,  Horsham,  Pa.  Architect,  private 
plans.  Owner,  Mr.  George  Washington,  Hat- 
boro,  Pa.  Frame,  2  stories,  16x38  feet, 
shingle  roof.  Contract  awarded  to  Roy  Ran¬ 
dall,  Horsham,  Pa. 

Bungalow,  Horsham,  Pa.  Architect,  private 
plans.  Owner,  John  Class,  Jr.,  3448  Keim 
St.,  Phila.  Frame,  1  story,  22x24  feet,  slate 
surfaced  asphalt  roof,  North  'Carolina  pine 
floors,  pipeless  heating.  Contract  awarded 
to  Ray  Randall,  Horsham,  Pa. 

Building,  Reading,  Pa,  Architect,  Fred¬ 
erick  A.  Muhlenberg,  Liberty  Bank  Building, 
Reading.  Owner,  Chantrell  Hardware  Co., 
Millmont,  Reading,  Pa.  Brick,  mill  const., 
slag  roof,  concrete  floors,  electric  light,  steam 
heat,  metal  lath.  Contract  awarded  to  Beard 
Const.  Co.,  658  Penn  Street,  Reading,  Pa. 

Residence,  (alts.)  Bala,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  M.  D.  Long,  Bala,  Pa. 
Carpentry,  mill  work,  painting,  plumbing, 
plastering.  Contract  awarded  to  Turnbull  & 
Cornell,  20  South  Eighteenth  street,  Phila¬ 
delphia. 

Bam,  (fire  repairs)  Malvern,  Pa.,  $26,000. 
Architect,  Jas.  S.  Tally,  18th  and  Chancellor 
streets,  Philadelphia.  Owner,  Weightman  Est., 
1524  Chestnut  street,  Philadelphia.  Carpen¬ 
try,  millwork,  painting,  plumbing,  iron  work, 
plastering.  Contract  awarded  to  Turn- 
bull  &  Cornell,  20  S.  18th  street,  Philadelphia. 

Community  House,  Trevose,  Bucks  Co.,  Pa. 


Architect,  Otto  G.  Herold,  Glenside,  Pa.  Own¬ 
ers,  Trevose  Improvement  Association,  Tre¬ 
vose,  Pa.  Stone  and  steel,  1  story,  87x43  feet, 
slate  shingle  roof,  maple  floors,  metal  lath, 
iron  -work,  (heating,  lighting  and  plumbing, 
reserved.)  Contract  awarded  to  Frank  C. 
Hood,  1613  Chestnut  street,  Philadelphia. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa. 

Armstrong  Co.,  Route  69,  North  Buffalo  and 
East  Franklin  Townships  and  West  Kittan¬ 
ning  Borough.  $270,131.80.  Contract  awarded 
to  Chas.  Winter  Const.  Co.,  Renfrew,  Pa. 

Delaware  Co.,  Route  225,  Springfield  and  Ne¬ 
ther  Providence  Townships.  $86,979.14.  Con¬ 
tract  awarded  to  J.  E.  Brenneman  Co.,  North 
American  Building,  Philadelphia. 


New  Jersey 
Construction  News 

Bridge  Reinforcing,  Woodbury,  Depford 
and  West  Depford,  Gloucester  County,  N.  J. 
Engineer,  Charles  'A.  Meads,  790  Broad  street, 
Newark,  N.  J.  Owners,  State'  Highway  Com¬ 
mission,  Broad1  Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners  taking  bids  'due  May  29th. 
Deposit  of  10.00. 

Bridge  and  Dam,  Woodstown,  N.  J.  Archi¬ 
tect,,  H.  B.  Keasbey,  County  Engineer,  Salem, 
N.  J.  Owners',  Board  of  Chosen  Freeholders, 
Salem  County,  Court  House,  Salem  ,N.  J.  Re¬ 
inforced  concrete,  2  spans'.  Owners'  taking 
bids  due  June  12th. 

Road  Work,  Cumberland  County,  N.  J.  En¬ 
gineer,  Walter  M.  Sharp,  County  Engineer, 
Bridgeton,  N.  J.  Owners',  Board  of  Chosen 
Freeholders,  County  of  Cumberland,  Bridge- 
ton,  'N.  J.  Reinforced  concrete.  Owners  tak¬ 
ing  bids  due  May  31st. 

Residences  (23) ,  Caspian  and  Y ermont  ave¬ 
nues,  Inlet,  Atlantic  City,  N.  J.  Architect, 
Samuel  Abramson,,  2315  Walnut  istreet,  Phila¬ 
delphia.  Owners,  Blumberg  &  Nedelmnn,  care 
of  architect.  Hollow  tile,  stone  and  stucco, 
2  stories,  15x44  feet,  slag  and  wood  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Architect  taking  sub-bids. 

Residence,  Trenton,  N.  J.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Owner, 
Stephen  P.  Brady,  119  Mervine  'street,  Tren¬ 
ton,  N.  J.  Frame,  iy2  stories,  25x58  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Archi¬ 
tect  ready  for  bids. 

Residence  and  Store,  North  Clinton  street, 
Trenton,  N.  J.  Owner,  Bernard  Cooper,  505 
North  Clinton  street,  Trenton,  N.  J.  Brick, 
2 y2  stories,  41x19  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work  Owner  will  be  ready  for  bids 
May  29th. 

Armory,  Mt.  Holly,  N.  J.,  $25,000.  Archi¬ 
tect,  Walter  Hankin,  39  East  State  street, 
Trenton,  N.  J.  Owners,  State  of  New  Jersey, 
Quartermaster ’is  Department,  Trenton,  N.  J. 
Brick,  terra  cotta,  1  story  and  basement,  74x 
90  feet,  tin  roof,  maple  floors  (heating,  plumb¬ 
ing  and  electric  work  reserved),  tile  uork. 
Department  of  Institutions  and  Agencies, 
Capitol  Building,  Trenton,  N.  J.,  will  be  ready 
for  bids  in  one  week. 

Armory,  Salem,  N.  J.,  $25,000.  Architect, 
Walter  Hankin,  39  East  State  street,  Tren¬ 
ton,  N.  J.  Owner,  State  of  New  Jersey,  Quar¬ 
termaster’s  Department,  Trenton,  N.  J.  Brick, 
terra  cotta,  1  story  and  basement,  74x90  feet, 
tin  roof,  electric  lighting,  maple  floors  (heat¬ 
ing,  plumbing  and  electric  work  reserved), 
tile  work.  Department  of  Institutions  and 
Agencies,  Capitol  Building,  Trenton,  N.  J., 
will  be  ready  for  bids  in  one  week. 

World  War  Monument  Building,  Albany 
and  Chelsea  Parkway,  Atlanctic  City,  N.  J. 


Architects,  Oarrere  &  Hastings,  Shreve,  Lamb 
&  Blake, ,  52 -Vanderbilt  avenue,  New  York 
City.  Owners,  Monument  Commission,  Board 
of  Commissioners,  City  of  Atlantic  City,  At¬ 
lantic  City,  N.  J.  Masonry,  stone  and  con¬ 
crete,  piling,  Monument,  36  feet  diameter,  35 
feet  high,  tile  roof,  bond.  Owners  taking 
bids,  due  May  25th. 

Smith  Memorial  Parish  House,  Somerville, 
N.  J.  Architect,  Horace  Trumbauer,  Land 
Title  Building,  Philadelphia.  Owners,  St. 
John’s  Parish,  'Somerville,  N,  J.  iStone,  2% 
stories,  108x47  feet,  slate  roof,  pine  floors, 
pipeless  heater,  electric  light,  metal  lath,  tile 
work,  bond,  iron  work.  Architect  taking  bids, 
due  June  1st. 

Church  (alts.),  Moorestown,  N.  J.  Archi¬ 
tect,  J.  Fletcher  Street,  139  South  Fifth  street, 
Philadelphia.  Owners,  Moorestown  Presby¬ 
terian  Church,  Moorestown,  N.  J.  General 
alterations.  Architect  taking  revised  bids, 
due  June  10th. 


New  Jersey 

Contracts  Awarded 

State  Hospital  (add.),  Trenton,  N.  J.,  $242,- 
500.  Architects,  Department  of  Institutions 
and  Agencies,  Division  of  Architecture  and 
Construction,  Capitol  Building,  Trenton,  N. 
J.  Owners,  State  of  New  Jersey,  care  of 
Warden  Natchley,  on  premises'.  Brick  and 
limestone,  2  stories,  1.86x167  feet,  slate  roof, 
pine  floors,  tile  and  marble  work,  rolled  stel 
saslh  and  skylights,  fire  and  hollow  metal 
doors,  metal  ceilings,  terra  cotta,  iron  work 
and  stars  (heating,  lighting  and  plumbing 
separate  bids).  Contract  awarded  to  Chas.  J. 
Smith,  202  Academy  street,  Trenton,  N.  J. 

Residence  and  Garage,  Wittier  and  Belmont 
Circle,  Trenton,  N.  J.  Architect,  J.  O.  Hunt, 
Hunt  Building  , Trenton,  N.  J.  Owner,  W.  C. 
Billman,  1321  W.  State  St.,  Trenton,  N.  J. 
Stone  and  stucco,  2 y2  stories,  82x34  feet, 
garage  1  story,  20x20  feet,  slate  roof,  hard¬ 
wood  floors,  vapor  heat,  electric  light,,  tile 
and  marble  work.  Contract  awarded  to  E.  S. 
Sutton,  1044  Greenwood  avenue,  Trenton,  N. 
J. 

Post  Office  (add.),  Victoria  and  Atlantic 

avenues,  Ventnor,  N.  J.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owners,  Ventnor  Trust  Co.,  care 
of  architect.  New  front,  cut  stone,  terrazzo 
floors,  electric  light,  tile  and  marble  work, 
ornamental  iron  work,  vault.  Contract  award¬ 
ed  to  Norman  Gale,  22  North  Troy  avenue, 
Ventnor,  N.  J. 

Bank  (add.),  Collingswood,  N.  J.  Architect, 
P.  H.  Merz,  Pennsylvania  Building,  Philadel¬ 
phia.  Owners,  Collingswood  National  Bank, 
Collingswood,  N.  J.  Limestone  front,  struc¬ 
tural  steel,  carpentry,  millwork,  slag  roof, 
metal  lath,  iron,  tile  and  marble.  Contract 
awarded  to  McNeill  Valentine  Co.,  841  North 
Broad  street,  Philadelphia. 

Church,  Trenton,  N.  J.  Architect,  Geo.  E. 
Savage,  Witherspoon  Building,  Philadelphia. 
Owners,  'St.  Paul’s  M.  E.  Church,  Rev.  L. 
Chamberlain,  Trenton,  N.  J.  'Stone,  1  story, 
61x103  feet,  slate  roof,  .steam  heat,  electric 
lighting.  Contract  awarded  to  S.  W.  Mather 
&  Son,  Trenton,  N.  J. 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 
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Miscellaneous 
Construction  News 

Bank,  58  Bowery  Place,  New  York,  $350,- 
000.  Architect,  Clarence  Brazer,  Crozer 
Building,  Chester,  Pa.  Owners,  Citizens’  Sav¬ 
ing  Bank,  care  of  architect.  Cut  stone,  fire¬ 
proof,  2  stories,  75x85  feet,  stone  and  copper 
roof,  marble  and  cork  tile  floors,  steam  heat, 
electric  light,  tile  and  marble  work,  hollow 
tile,  metal  lath,  elevators,  steel  sash,  roof 
ventilators,  metal  window  guards,  water  and 
dampproofing  (vault  and  bank  equipment  re¬ 
served).  Architect  taking  bids,  due  June  15. 

Auditorium,  Winston-Salem,  N.  C.,  $400,- 
000.  Architect,  Chas.  Barton  Keen,  Bailey 
Building,  Philadelphia.  Owner,  Mrs.  J.  Ed>w. 
Johnston,  WinstonSalem,  N.  C.  Brick,  con¬ 
crete,  steel,  hollow  tile,  1  story,  100x200  feet, 
slag  roof,  electric  light,  iron  work.  Architect 
taking  bids,  due  June  5th  at  2  P.  M. 

Moving  Picture  Theatre,  Middletown,  Del. 
Architects,  Hoffman,  'Henon,  Inc.,  Finance 
Building,  Philadelphia.  Owner,  J.  E.  Lewis, 
Milford,  Del.  Brick  and  terra  cotta,  1  story, 
balcony  and  mezzanine,  slag  roof,  pine  floors, 
fire  door,  ornamental  iron  work,  tile  work, 
metal  lath.  Plans  in  progress. 


Miscellaneous 
Contracts  Awarded 

Restaurant  (alts.),  Fifth  avenue  and  Ninth 
street,  Brooklyn,  N.  Y.,  $30,000.  Architects, 
Stuckert  Co.,  Crozer  Building,  Philadelphia. 
Ownerte,  Capitol  Lunch  System,  on  premises. 
General  alterations,  pine  floors,  hot  water 
heat,  electric  lighting,  tile  and  marble  work, 
dumb  waiters,  cement  work.  Contract  award¬ 
ed  to  John  Uhdal.  1357  Rogers  avenue,  Brook¬ 
lyn,  N.  Y. 

Apartment  and  Store,  Wilmington,  Del.  Ar¬ 
chitect,  E.  C.  May,  DuPont  Building,  Wil¬ 
mington,  Del.  Owner,  E.  Coletta,  care  of 
architect.  Brick,  terra  cotta,  8  stories,  85x25 
feet,  tile  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile,  marble  and  terrazzo 
work,  hollow  tile,  roof  ventilators,  metal 
bulks,  metal  weatherstrips.  Contract  award¬ 
ed  to  E.  Disabatino  &  Sons,  415  Lincoln  st., 
Wilmington,  Del. 

Apartment  and  Store  (alts,  and  add.),  Wil¬ 
mington,  Del.  Architect,  John  MicKibbin,  In¬ 
dustrial  Trust  Building,  Wilmington,  Del. 
Owner,  Nathan  Barsky,  904  West  street,  Wil¬ 
mington,  Del.  Brick,  plate  glass,  cut  work, 
millwork,  interior  alterations.  Contract 
awarded  to  J.  A.  Bader  &  Co.,  Lackey  Build¬ 
ing,  Wilmington,  Del. 

Building  (alts,  and  add.),  Wilmington,  Del. 
Owner,  Max  Keil,  Ninth  and  French  streets, 
Wilmington,  Del.  Architect,  John  A.  MoKib- 
bin,  Industrial  Trust  Building,  Wilmington, 
Del.  General  alterations.  Brick,  plate  glass, 
millwork.  Contract  awarded  to  F.  G.  Krapf, 
421  Orangestreet,  Wilmington,  Del. 


Advertising  is  telling  who  you  are,  where 
you  are,  and  what  you  have  to  offer  the 
world  in  the  way  of  service  or  commodity. 

If  nobody  knows  who  you  are,  or  what 
you  have  to  offer,  you  do  no  business,  and 
the  world  is  the  loser  through  giving  you 
absent  treatment. 

Life  is  too  short  for  the  consumer  to 
employ  detectives  to  ferret  out  merchants 
who  have  the  necessities  of  life  to  sell. 


Proposals 


TREASURY  DEPARTMENT,  Office  of  the 
.Supervising  Architect,  Washington,  D.  C., 
May  15,  1922.  Sealed  Proosals  will  be  opened 
in  this  office  at  3  P.  M.,  June  14,  1922,  for  the 
construction  of  new  piers  and  dredging  for 
the  United  States  Quarantine  Station  at  Rose- 
bank,  Staten  Island,  New  York.  Drawings 
and  specifications  may  be  obtained;  from  the 
Supervising  Chief  Engineer,  731  Custom 
House  Building,  New  York,  N.  Y.,  or  at  this 
office,  in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 


(Continued  from  page  328) 

agriculture  leaves  5 7  per  cent,  of  all  other 
workers  employed  in  manufacture. 
Roughly  speaking,  about  one-fourth  of 
all  persons  engaged  in  manufacture  may 
be  said  to  qualify  for  the  construction  in¬ 
dustry,  as  do  likewise  all  the  plants  whose 
products  go  into  construction  solely. 

Half  Billion  in  Coal  For  Construction 

The  products  of  mines  in  the  United 
States  in  1920  have  an  estimated  value  of 
$4,400,000,000,  and  the  wages  approxi¬ 
mated  $1,000,000,000.  Forty  per  cent,  of 
bituminous  and  19  per  cent,  of  the  anthra¬ 
cite  coal  is  used  in  manufacture.  Two- 
thirds  of  the  remaining  output  of  bitumi¬ 
nous  coal  is  used  by  the  railroads  and 
street  railways,  and  approximately  one- 
quarter  of  railroad  coal  is  used  hauling 
construction  material.  The  consumption 
of  $500,000,000  in  coal  is  due  to  the  con¬ 
struction  industry. 

Approximately  90  per  cent,  of  all  iron 
ore,  copper  and  zinc,  and  95  per  cent,  of 
lead  production  are  consumed  by  con¬ 
struction,  making  in  1920  an  additional 
credit  to  this  industry  of  $750,000,000  for 
products. 

Ot  a  total  of  approximately  14,000,000 
workers  employed  by  manufacturing,  rail¬ 
roads  and  mines,  nearly  12,000,000  are 
males.  Of  these,  Government  figures  esti¬ 
mate  approximately  8, 500, (XX)  are  mar¬ 
ried.  Assuming  the  average  size  family, 
given  in  the  United  States  Census  as  4.4 
persons,  and  as  one-quarter  are  classified 
as  belonging  to  the  construction  industry, 
it  appears  that  almost  11,000,000  persons, 
either  as  workers  or  as  members  of  work¬ 
ers’  families,  derive  their  living  through 
construction. 

The  support  given  to  agriculture  and 
trade  by  the  annual  expenditure  of  this 
great  number  of  persons,  which  amounts 
to  over  five  billion  dollars,  is  too  appar¬ 
ent  to  need  discussion. 

Wealth  Produced  by'  Construction 

Construction  is  a  pre-requisite  to  wealth 
accumulation  and  it  is  only  by  this  means 
that  the  immense  resources  of  this  coun¬ 
try  are  made  available  for  every  day  use. 
The  money  necessary  to  extract  and  trans¬ 
port  our  natural  resources  and  change 


them  into  such  forms  as  reach  the  ulti¬ 
mate  consumer  must  come  from  the  gen¬ 
eral  savings  fund  of  the  Nation.  These 
in  1913  were  $6,500,000,000;  in  1918, 
$22,000,000,000;  in  1920, .  $11,500,000,- 
000. 

Of  that  part  of  the  Country’s  savings 
which  goes  into  new  capital,  50  per  cent, 
or  about  $2,723,000,000,  was  used  for 
construction  in  some  form  or  other.  The 
estimate  is  necessarily  below  the  actual, 
as  many  activities  are  not  reported,  and 
therefore  cannot  be  tabulated.  Probably 
one-half  of  the  national  savings  were  ab¬ 
sorbed  by  construction. 

A  report  by  the  Senate  Committee  on 
Reconstruction  and  Production  estimates 
that  from  10  to.  20  billion  dollars  are 
necessary  to  provide  for  structural  facili¬ 
ties  which  would  now  be  in  use  had  there 
been  no  war,  and  of  this  amount  five  bil¬ 
lions  are  needed  for  the  building  of 
homes.  Thus,  construction  would  seem 
to  be  the  barometer  of  our  industrial  life. 
When  depression  strikes  construction  it 
rocks  the  entire  industrial  structure. 

The  builders  who  handle  the  final 
assembly  of  these  materials,  like  our¬ 
selves,  are  like  the  keystone  of  the  arch. 
On  them  depends  a  great  responsibility  to 
safeguard  the  interests  of  their  industry 
as  well  as  of  the  entire  Nation,  which 
depends  upon  them  to  so  large  an  ex¬ 
tent. 


Ideals  are  like  stars;  you  will  not  suc¬ 
ceed  in  touching  them  with  your  hands, 
but  like  the  seafaring  man  on  the  desert  of 
waters,  you  choose  them  as  your  guides, 
and,  following  them,  you  reach  your  des¬ 
tiny. — Carl  Schurz. 


A  certain  wallboard  man  advertised  in 
the  Guide  for  awhile  and  then  dropped  out. 
We’ve  had  a  dozen  inquiries  since  then, 
asking  for  his  address — every  inquiry  from 
a  cash  buyer.  This  is  a  common  occur¬ 
rence.  It’s  hard  to  make  some  advertisers 
see  the  vital  importance  of  a  standing 
“ad.” 


An  old  legend  tells  of  a  magician’s  vase; 
the  magician  could  get  out  of  it  only  that 
which  he  put  in.  Advertising  is  just  that 
If  you  don’t  get  into  it  the  “kick”  of  sales 
manship  it  is  going  to  miss  by  just  that 
much  the  pulling  power  it  ought  to  have. 


The  only  road  to  advancement  is  to  do 
your  work  so  well  that  you  are  always 
ahead  of  the  demands  of  your  position.  Our 
employers  do  not  decide  whether  we  shall 
stay  where  we  are  or  go  on  and  up;  we 
decide  that  matter  ourselves.  Success  or 
failure  is  not  chosen  for  us:  we  choose 
them  for  ourselves. — H.  W.  Mabie. 


The  “Builders’  Guide’’  is  in  its  thirty- 
seventh  year  of  continuous  publication. 


Reference  Directory  for  and  Owners 


ARTESIAN  WELLS. 

'  rtesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phlla. 

ftidpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

JVarren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

BRICK  (Pace,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Ares.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . ...1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Mineraloid  Flooring  Co . 524  Drexel  Bldg.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . ..1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co.  . . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St„  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St., 

Miller,  Henry  M . 46  N.  2nd  St., 

Richardson  &  Boynton  Co . 1332  Arch  St., 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St., 

GRADING. 

Kane  &  Co . 1226  N.  9th  St., 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg., 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts., 


Phila. 
Phila. 
Phila. 

Phila. 

Phila. 

Phila. 

Phlla. 

Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phila. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co,  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phlla. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

S09  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shawli  James . 52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co. . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phlla. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phlla 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  FIFE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Tinney,  Walter  H ,  po.,  63rd  and  Woodland  Ave . 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St..  Phlla. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . Builders’  Exchange,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St..  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phlla. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . .  .136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sta.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . *...1311  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Concrete  Waterproof  Paint  Co.. 829  N.  *rd  St,,  Phlla. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (IVire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  I’hlla. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“ The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

No  ,  Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  by  Jobbers  Everywhere 

JOSEPH  A.VOfiELCO. 

WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO, 


I 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 

Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStxmesfleld  JRoofe 

and  Flagging 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJ0HND.EMACK.C0. 

Philadelphia 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 


Made  with  Heavy  %  to  V-2  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


13iU&tefV’j6wute. 
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OWNERS 
ARCHITECTS 
BUILDERS 

Are  Invited  to  Visit  our  Centrally 
Located  Showrooms  to  Inspect 

"RICHARDSON*’  Products 

Richardson  6  Boynton  Co. 

1332  Arch  Street  Philadelphia,  Pa. 

Steam  Beating  Boilers  Warm  Air  Beaters 

Bot  Water  Boilers  Pipeless  Beaters 

Tank  &  Laundry  Beaters  Gas  Ranges 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

1715  N.  lOth  Street  Philadelphia 


MAIN  OFFICE  - 

KENSINGTON  AND 
LEHIGH  AVES. 


15he 

Photostat 

QUICK - ERRORLESS 


A  METHOD  OF  FAC-SIMILE 
REPRODUCTION  THAT 
WILL  COPY  ANYTHING 
AT  A  TRIFLING  COST 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia 


Both  Phones 


Italian 

{M&rhU  M&z  ate  €0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders'  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work, 

805-7-9  MASTER  STREET,  PHILADELPHIA 

Kensington  6652  -  Park  2231 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  ino. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

i*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg-,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 


CONTRACTOR 

General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

COLD  )SAT£R_  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  Sts. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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IV e  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHIL  A  DELPHI  A 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

419  N.  2nd  Street,  Philadelphia 

Main  3593  Maiket  5450 


EXPANDED  METAL  LATH 

3£  in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED-STEEL  AND 
CAST  IRON 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS  ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office-  702  BOYERTOWN  BLDG. 

1211  ARCH  STREET,  PHILADELPHIA,  PA. 

Spruce  7466  Race  7013 

Warehouse—  2229 -33  N.  American  Street 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


BRICK  BUILDINGS  AND  BRONZE 
TABLETS 

AT  ,a  recent  meeting  of  the  Phila¬ 
delphia  Brick  Manufacturers’ 
Association  held  in  conjunc¬ 
tion  with  the  Brick  Manufacturers 
Association  of  Eastern  Pennsylvania, 
Southern  New  Jersey  and  Dela¬ 
ware,  with  a  large  number  of  architects 
and  other  guests  present,  Mr.  Carl  A. 
Zeigler,  nationally  known  architect,  gave 
an  intereting  address  on  the  subject  of 
Early  American  Brickmaking, 

Mr.  Ziegler  said : 

“It  is  certainly  most  appropriate  that 
the  Brick  Manufacturers’  Association  of 
Eastern  Pennsylvania,  Southern  New 
Jersey  and  Delaware  should  meet  in  Phil- 
delphia  as  there  is  no  other  city  in  the 
country  that  was  so  largely  influenced  by 
the  use  of  brick  construction  in  the  Col¬ 
onial  days  and  no  other  city  can  exhibit 
so  many  excellent  early  examples  of  this 
type  of  architecture. 

The  late  Dr.  S.  Wier  Mitchell  wrote 
his  splendid  book  on  “The  Red  City’’ 
with  this  in  mind  and  Philadelphia  was 
familiarly  known  as  the  brick  city  in  the 
early  days  when  it  was  the  metropolis  of 
the  Colonies. 

Unfortunately  few  Americans  realize 
what  a  heritage  they  have  in  the  old  brick 
buildings  of  this  country. 

If  you  have  ever  made  a  pilgrimage 
in  search  of  old  Colonial  brick  buildings 


you  have  probably  observed  that  the  first 
fact  the  “oldest  inhabitant’’  attempts  to 
impress  you  with  is  that  the  “bricks  were 
all  brought  from  England.’’ 

Most  of  these  imported  bricks  belong 
in  the  same  category  as  the  furniture 
which  is  reputed  to  have  come  over  in 
the  Mayflower ;  some  came,  of  course, 
hut  it  is  appalling  to  think  of  what  a  fleet 
would  have  been  necessary  to  bring  over 
all  that  is  said  to  have  been  imported,  to 
say  nothing  of  the  expense.  Ships  were 
few  and  small  and  the  demand  for  the 
very  necessities  of  life  was  great.  It  is 
incredible,  therefore,  that  any  great  quan¬ 
tity  of  brick  could  have  been  imported 
in  those  early *d ays. 

To  test  these  oft-reiterated  statements 
I  have  searched  the  early  records  and 
thought  you  might  be  interested  to  know 
just  when  bricks  were  first  made  in  this 
country.  The  search  has  brought  out 
many  interestng  facts  and  if  our  fore¬ 
fathers  imported  bricks  from  Europe  up 
to  the  time  of  the  Revolutionary  War 
and  after,  as  has  been  said,  they  were 
not  the  thrifty  business  men  that  we  are 
accustomed  to  consider  them. 

The  first  brick  kiln  in  New  England 
was  erected  in  Salem,  Mass.,  in  1629. 
The  minister  at  Salem  during  July  of 
that  year  wrote  “It  is  thought  here  is 
good  clay  to  make  Bricke  and  Tyles.  At 
this  instant  we  are  setting  up  a  brick 
kill  to  make  bricke  for  the  building  of 
our  houses.’’ 


Gawan  Laurie  of  East  New  Jersey 
writes  in  1684  “The  poorer  classes  of 
houses  are  quite  primitive  in  style,  trees 
were  split  and  set  up  with  one  end  in  the 
ground  and  the  other  nailed  to  the  ‘Ris¬ 
ing.’  They  were  covered  with  shingles 
and  plastered  within.  Barns  were  built 
in  the  same  way  and  the  cost  of  these 
was  about  £5.  Some  use  Pantiles  in  the 
Dutch  manner.  We  have  good  brick 
earth  and  stone  for  building  at  Amboy 
and  elsewhere.  The  country  farm  houses 
they  build  very  cheaply,  a  carpenter  with 
the  Owner’s  own  servants  build  the 
houses,  they  have  all  the  material  for 
nothing,  save  the  nails.” 

The  first  dwellings  erected  by  the 
Swedes  in  Pennsylvania  and  Delaware 
were  very  crude  and  chiefly  of  wood,  one 
story  in  height  with  a  single  room  with 
a  low  entrance  door  and  crude  windows 
that  were  merely  openings  in  the  walls, 
later  to  be  covered  with  oiled  paper  in 
liu  of  glass.  They  were  of  the  type 
common  in  Northern  Europe  for  a  cen¬ 
tury  or  two  previous.  On  Timicum  Is¬ 
land  and  Christiania  Creek  they  built 
strong  rude  forts  of  hemlock  and  hickory 
logs.  They  built  a  brick  house  at  Wicaco 
in  1700  which  still  stands.  Better  dwell¬ 
ings  were  erected  by  their  successors 
and  neighbors,  the  Dutch,  who  brought 
bricks  from  New  Netherlands  for  the 
purpose.  At  New  Amstel  (New  Castle), 
Delaware,  bricks  were  made  in  1656. 
(Wm.  Penn  landed  in  New  Castle,  Octo- 


DRAWING 

MATERIALS 


Charles  H.  Robbins,  Jr. 


1  209  Arch  Street, 

BELL  PHONE,  SPRUCE  125© 


Philadelphia 
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her  27th,  1682.) 

Although  the  first  English  settlers  in 
Pennsylvania  were  compelled  to  find  lodg¬ 
ing  under  the  friendly  trees  .and  in  caves 
or  huts  (John  Key,  the  first  child  born 
of  English  parents  in  Philadelphia  hav¬ 
ing  been  born  in  a  cave  in  the  bank  near 
Race  street)  they  were  shortly  in  posses¬ 
sion  of  substantial  brick  houses.  One 
writer  states;  “Far  out  Market  Street 
at  Center  Square  embosomed  in  the  For¬ 
est  was  erected  in  1684  the  First  Friends’ 
Meeting  House,  a  large  plain  brick  build¬ 
ing.”  The  present  City  Hall  now  stands 
on  this  site  at  the  intersection  of  Broad 
and  Market  Streets.  William  Penn’s 
instruction  to  this  agent  in  1684  was  to 
build  principally  of  bricks  “for  which  end 
I  have  sent  a  person  qualified  to  make 
them.” 

Clay,  sand  and  gravel  were  abundant 
within  the  city  and  fuel  abounded  on  the 
banks  of  -the  Delaware  and  Schuylkill 
Rivers. 

It  is  probable  that  some  of  the  early 
houses,  of  which  Philadelphia  contained 
in  1684  over  three  hundred,  were  built 
of  imported  bricks,  but  Pastorius  who 
founded  Germantown  in  1685  records 
that  “they  had  a  sufficient  number  of 
mills,  brick-kilns,  and  tile  ovens  for  all 
purposes.”  Four-fifths  of  the  buildings 
in  Philadelphia  at  the  close  of  the  Eigh¬ 
teenth  Century  were  of  brick  and  the 
city  had  at  that  early  date  a  high  reputa¬ 
tion  for  the  manufacturing  of  brick. 

Christ  Church  on  Second  street,  north 
of  Market  Street,  was  built  in  1727,  but 
there  was  a  Church  upon  this  site  as 
early  as  1695. 

This  church  which  was  the  most  im¬ 
portant  church  building  in  Philadelphia 
in  the  Colonial  days  is  a  splendid  speci¬ 
men  of  Colonial  architecture  and  quite 
equal  to  any  edifice  that  has  been  erected 
in  Philadelphia  up  to  the  present  day. 
Like  all  the  important  Churches  within 
the  city  this  structure'  is  substantially 
built  of  brick  in  the  old  manner  that 
creates  such  a  distinctive  atmosphere  of 
refinement  and  restraint.  There  has  been 
much  debate  among  antiquaries  as  to 
whether  the  brick  was  imported  from 
England  or  not.  There  are  records  in 
the  archives  of  the  Parish  showing  that 
bricks  were  delivered  by  “sailing  vessel” 
to  Philadelphia  for  the  structure  erected 
in  1685,  but  whether  the  vessel  came 
from  England  or  from  another  of  the 
Colonies,  or  possibly  from  New  Castle 
on  the  Delaware  only  a  few  miles  below 
Philadelphia  where  brick  was  made  in 
1656,  is  not  stated.  The  1727  structure 
was  erected  under  the  direction  of  Dr. 
John  Kearsley  and  although  no  plans  are 
now  s  in  existence,  drawings  were  no 
doubt  prepared  by  him.  In  1746  a  com¬ 
petition  seemed  to  have  been  held  in  order., 
to  secure  a  design  for  the  spire;  Jipos-  * 
sibly  the  first  arclrtectural  competition  in  ; 


America),  in  any  event  the  Vestry  de¬ 
cided  in  June,  1746,  that  “in  erecting  the 
spire  the  draft  which  Mr.  Harrison  drew 
should  be  followed.” 

St.  Peter’s  Church  on  Pine  Street  be¬ 
tween  Third  and  Fourth  Streets  was 
started  in  1758.  Dr.  John  Kearsley  (the 
same  man  who  had  in  charge  the  building 
of  Christ  Church)  and  six  others  drew 
up  a  plan  that  was  approved  by  the  Ves¬ 
try  and-.the  work  was  dedicated  in  1761. 
Old  St.  Peter’s  with  its  grounds  covering 
almost  an  entire  city  square,  enclosed  by 
a  brick  wall  whose  gateways  have  become 
a  tradition  in  the  architectural  profes¬ 
sion,  stands  as  a  monument  to  those  sturdy 
straight  thinking  men  to  whose  efforts 
we  owe  the  “Red  City”  of  Pennsylvania. 

Gloria  Dei  commonly  known  as '  Old 
Swedes  Church  at  Water  and  Christian 
Streets  was  erected  in  1698.  The  selec¬ 
tion  of  the  site  was  long  delayed  by  a 
disagreement.  One  faction  wanted  it 
built  at  Passayunk  (now  Point  Breeze) 
while  others  wanted  it  erected  at  Wicaco, 
about  half  a  mile  below  what  was  then 
the  southern  boundary  of  the  city.  Fin¬ 
ally  at  a  congregational  meeting  on  May 
17,  1698,  the  matter  was  settled  by  writ¬ 
ing  the  names  of  both  places  on  separate 
pieces  of  paper  and  placing  them  in  a 
hat.  After  tossing  them  around  they 
were  thrown  upon  the  floor  and  the  one 
bearing  -the  word  Wicaco  landing  face 
upward,  the  matter  was  settled. 

This  is  the  earliest  brick  Church  in 
Philadelphia  and  was  built  to  replace 
the  old  block  house  built  upon  the  site  in 
1665  in  which  the  Swedes  were  accus¬ 
tomed  to  worship.  Although  smaller  than 
Christ  Church  or  St.  Peter’s  it  is  a  fine 
old  example  of  Colonial  architecture  and 
quite  Pre-Georgian  in  its  style. 

The  most  important  early  brick  struc¬ 
ture  in  Philadelphia  is  Independence  Hall 
well  named  *  the  “Cradle  of  Liberty.” 
The  events  which  occurred  within  its 
walls  have  stirred  the  imagination  of  the 
world.  The  large  central  building  of  this 
group  was  designed  by  Andrew  Hamil¬ 
ton,  a  lawyer;  the  .land  was  purchased 
in  1730  and  Andrew  Hamilton,  Dr.  John 
Kearsley  and  Thomas  Lawrence  were  ap¬ 
pointed  to  supervise  the  construction  of 
thq  building.  Many  delays  occurred  and 
in  October,  1736,  when  the  Legislature 
sat  in  the  east  room  on  the  first  floor  the 
windows  were  still  unglazed.  The  tower 
was  built  in  1750,  blit  the  steeple  was  not 
erected  until  1753. 

Independence  Hall  has  unfortunately 
undergone  many  changes  and  has  been 
used  for  a  variety  of  purposes.  For  a 
t’me  it  was  rented'  to  Charles  Wilson 
Peale,  the  artist,  and  used  by  him  as  a 
museum.  Later  it  was  used  by  the  City 
Councils. 

The. .building  was  sadly  neglected  for 
riwiy:  years  and  unfortunately  when  it 
wes  restored  the  Chamber  in  which  the 


Declaration  of  Independence  was  signed 
was  not  restored  to  its  original  condition. 
The  first  floor  of  the  building  and  the 
stair  hall  are  pleasing  in  design,  but  it 
is  nevertheless  to  be  regretted  that  we 
are  not  able  to  visualize  the  interior  of 
this  historic  building  as  it  existed  in  1776. 

The  westernmost  building  of  the  In¬ 
dependence  Hall  group  known  as  “Con¬ 
gress  Hall”  was  originally  intended  as 
the  County  Building.  It  was  completed 
in  1789  and  Congress  first  sat  in  it  on 
December  6,  1790,  when  the  National 
Capitol  was  removed  from  New  York  to 
Philadelphia.  Congress  occupied  this 
building  until  May,  1800,  when  they  re¬ 
moved  to  Washington,  D.  C.  The  build¬ 
ing  was  restored  by  a  Committee  ap¬ 
pointed  by  the  Philadelphia  Chapter  A. 
I.  A.  in  1913  and  has  since  been  used 
as  a  permanent  museum  for  the  exhibi¬ 
tion  of  antiquities  of  the  Colonial  Period. 

The  old  Jail  was  located  at  Sixth  and 
Walnut  Streets,  just  in  back  of  Congress 
Hall  and  convict  labor  was  used  in  con¬ 
structing  the  latter  building.  From  the 
quaintly  worded  records  we  learn  that 
human  nature  has  not  changed  much 
since  the  early  days,  for  the  convict  lab¬ 
orers  were  in  the  habit  of  lifting  the  iron 
ball  and  chain  by  which  they  were  shac¬ 
kled  and  dropping  same  into  the  mud  on 
the  passing  of  some  of  the  silk-stockinged 
gentry  out  on  promenade,  which/  fact 
seriously  disturbed  the  city  fathers  and 
brought  many  threats  of  suit  for  dam¬ 
ages. 

At  the  eastern  end  of  the  group  is  the 
First  City  Hall,  possessed  by  Philadel¬ 
phia;  it  was  built  in  1790.  Although  ori- 
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Residences  (18),  iSouth  side  Clifford  street, 
West  of  Sixtieth,  street,  and  Southwest  Cor¬ 
ner,  $82,000.  Architect,  private  plans.  Own¬ 
er,  L.  W.  Goodman,  Drexel  Hill,  Philadelphia. 
Brick,  2  stories,  16  feet  4  inches  x  44  feet, 
slag  roof,  oak  and  pine  floors,  electric  light¬ 
ing.  Owner  will  , build. 

Factory  (alts.),  West  side  Ridge  avenue, 
North  of  Calumet  street,  $4,000.  Architect, 
private  plans.  Owners,  Powers,  Weightman 
&  Rosengarten,  Ninth  and  Parrish  streets. 
General  interior  alterations.  Owner  will 
build. 

Residence  (alts.),  1317  South  Pairhill  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Samuel  Roger,  on  premises.  General 
alterations.  Owner  will  build. 

Residence  (alts.),  Overbrook,  Pa.  Archi¬ 
tect,  Charles  Barton  Keen,  Bailey  Building, 
Philadelphia.  Owner,  C.  H.  Geist,  Land  Title 
Building,  Philadelphia.  Carpentry,  mill  work, 
oak  and  yellow  pine  floors,  plumbing,  hard¬ 
ware,  painting,  glazing,  iron  work.  Architect 
taking  bids  due  June  3rd. 

Residences  (5)  and  Garage,  Greenway  ave¬ 
nue  and  Fifty-second  street.  Architect,  Mah- 
lon  H.  Dickinson,  6151  'Market  street,  Phila¬ 
delphia.  Owner,  Mary  Herkowitz,  care  of 
architect.  Brick  and  cut  stone,  2  stories, 
41x41  feet,  garage,  1  story,  90x98  feet,  slag 
roof,  North  Carolina  pine  and  cement  floors, 
steam  and  hot  water  heat,  electric  light,  tile 
work.  Architect  taking  bids. 

Residence  (alts,  and  add.)  and  Garage,  5205 
Wayne  avenue,  Germantown,  Philadelphia. 
Architect,  Addison  H.  Savery,  1309  Locust 
street,  Philadelphia.  Owner,  Alexandr  Tait, 
on  premises.  Brick  and  rough  cast,  2  sto¬ 
ries,  9x16  feet,  metal  roof,  warm  air  heat, 
electric  light,  hardwood  floors,  plastering, 
painting,  garage  (6  cars),  brick,  1  story, 
55x2:2  feet,  wing  20x15  feet,  slag  roof,  ce¬ 
ment  floors,  hot  water  heat,  electric  light. 
Owner  taking  bids. 

Store  Building  (alts.),  Northwest  Corner 
Second  and  Poplar  streets.  Architect,  Sol. 
Kaplan,  929  Chestnut  street,  Philadelphia. 
Owner,  name  withheld.  General  alterations, 
plumbing,  steam  heating,  electric  lighting, 
tile  and  marble  work,  hardwood  floors,  plate 
glass,  metal  bulks,  metal  ceilings.  Ready  for 
bids  in  one  week. 


Bakery  (add.),  1034-38  'South  Fifty-seventh 
street,  Philadelphia.  Architect,  Salvatore 
Griti,  817... North  Sixteenth  street,  Philadel¬ 
phia.  Owner,  Better  Cake  Co.,  J.  G.  Patton, 
on  premises.  Brick,  2  stories,  20x45  feet,  slag- 
roof,  concrete  floors.  Owner  will  build. 

Residence,  Wissahickon  avenue  and  Mid¬ 
vale  avenue,  Philadelphia.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  William  R.  Nicholson,  Wissa¬ 
hickon  and  Midvale  avenues,  Philadelphia. 
Stone,  214  stories  ,30x46  feet,  wing  15x15  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  lighting,  tile  work.  Plans  in  pro¬ 
gress. 

Residences  (3),  Windrim  avenue,  near  Lou¬ 
den  street,  Philadelphia.  Architect,  Durham 
Brothers,  1609  Sansom  street,  Philadelphia. 
Owner,  John  E.  Rafferty,  4128  North  Broad 
street,  Philadelphia.  Brick,  2  stories,  16x30 
feet,  slag  roof,  hardwood  and  pine  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Own¬ 
er  will  be  ready  for  sub-bids  in  two  weeks. 

Miscellaneous  Work,  Schools,  various  loca¬ 
tions,  Philadelphia.  Architect,  private  plans. 
Owners,  Board  of  Education,  Nineteenth 
above  Chestnut  street,  Philadelphia.  Electric 
work,  plastering,  plumbing,  moving  picture 
booth,  cement  pavements,  brick  pointing, 
painting,  roofing,  ventilators,  wire  screens, 
iron  railing,  terra  cotta,  heating  repairs,  boil¬ 
ers.  Owners  taking  bids  due  June  8th. 

Factory,  Southwest  Corner  Tenth  and  Bain- 
bridge  streets,  Philadelphia.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owners,  Bayunk  Brothers,  Inc.,  Third 
and  Spruce  streets,  Philadelphia.  Brick,  slow 
burning,  4  stories,  84x109  feet,  slag  roof,  pine, 
composition  and  concrete  floors,  (1)  elevator, 
rolling  steel  doors,  rolled  steel  sash,  electric 
light,  steam  heating,  reinforced  concrete 
work.  Plans  in  progress.  Architect  will 
take  bids  in  three  weeks. 

Residence  (alts.),  Germantown,  location 
withheld.  Architect,  Robeson  Lea  Perot,  137 
Harvey  street,  Germantown.  Owner,  name 
withheld.  Carpentry,  brick  and  stone  work, 
plumbing,  heating,  tile  work,  roofing,  plaster¬ 
ing,  painting,  etc.  Plans  in  progress. 

Residence  (alts.),  location  withheld,  Phila¬ 
delphia.  Architect,  Robeson  Lea  Perot,  187 
Harvey  street,  Germantown.  Owner,  name 


withheld.  General  alterations,  carpentry, 
brick  and  stone  work,  plumbing,  heating,  tile 
work,  roofing,  plastering,  painting,  etc.  Plans 
in  progress. 

Junior  High  School,  Gates,  Fontain  streets 
and  Ridge  avenue.  Architect,  private  plans. 
Owners,  Board  of  Education,  Nineteenth 
above  Chestnut  street,  Philadelphia.  Brick, 
granite  and  steel,  2  stories,  290x188  feet, 
composition  and  asphalt  shingle  roof,  con¬ 
crete,  oak  and  mastic  floors,  safety  treads, 
metal  weather  strips,  waterproofing,  damp¬ 
proofing,  terra  cotta,  -  iron  work  and  stairs, 
bond,  hollow  metal  doors,  rolled  steel  sky¬ 
lights,  metal  lath,  tile,  marble  and  terrazzo. 
Owners  taking  bids  due  June  8th  at  noon. 

Bank  Building,  Midvale  and  Ridge  avenues, 
Philadelphia.  Architect,  Paul  A.  Davis,  3rd, . 
1713  Sansohi  street,  Philadelphia.  Owners, 
East  Falls  Rank,  East  Falls,  Philadelphia. 
Brick,  cut  stone  and  granite,  1  story,  base¬ 
ment  and  mezzanine,  110x27  feet,  slag  roof, 
cement  and  pine  floors,  hollow  tile,  roof  ven¬ 
tilators,  metal  ceilings,  waterproofing  and 
dampproofing,  iron  work  and  stairs,  bond,  hol¬ 
low  metal  doors,  tile,  marble  and  terrazzo, 
metal  lath,  steam  heat,  electric  light.  Archi¬ 
tect  taking  bids  due  June  7th.  (Vaults  sep¬ 
arate  bids.) 

Building,  1113  Walnut  street,  Philadelphia. 
Architect,  Leroy  B.  Rothschild,  1225  Sansom 
street,  Philadelphia.  Owner,  Benjamin  (S.‘ 
Victor,  1115  Walnut  street,  Philadelphia. 
Brick,  cut  stone  and  granite,  3  stories,  133x21 
feet,  slag  roof,  pine  and  cement  floors,  steam 
heat,  electric  light,  tile  work,  hollow  metal 
doors,  bond,  iron  work.  Architect  taking  bids 
due  June  3rd. 

Stores  and  Residences  (2),  Residences  (11), 

Wyncote  and  Stenton  avenues,  Philadelphia. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  Alexander  Fer¬ 
guson,  6022  Elmwood  avenue,  Philadelphia. 
Brick  and  stone,  2  stories,  17%x32  feet,  slag 
and  slate  roof,  hardwood  and  pine  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Own¬ 
er  will  be  ready  for  sub-bids  in  ten  days. 

Factory  and  Power  House,  Front  and  01- 
ney  avenue,  Philadelphia.  Engineers,  William 
F.  Newbery  Go.,  Otis  Building,  Philadelphia. 
Owners,  Heintz  Mfg.  Co.,  Leo.  I.  Heintz, 
president,  21120  West  Tioga  street,  Philadel¬ 
phia.  Brick  and  steel,  1  story,  70x200  feet 
and  25x20  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  rolled  steel  sash, 
iron  work.  Engineers  are  taking  sub-bids. 

Residences  (39),  Oak  Lane,  Philadelphia. 
Architect,  private  plans.  Owner,  Albert  Ros¬ 
enbaum,  2204  North  Marshall  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x40  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work,  garages  in  basement.  Russell  H. 
Foster,  6908  North  Broad  street,  Philadelphia, 
will  build. 

Residence,  186  East  Huntingdon  street,  and 
Store  (alts,  and  add.),  2552  Kensington  ave¬ 
nue,  Philadelphia.  Architect,  R.  R.  Neely, 
2126  Pine  street,  Philadelphia.  Owner,  Louis 
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Snyder,  2052  Kensington  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  20x50  feet,  slag  roof, 
oak  and  pine  floors,  tile  and  marble  work, 
iron  work  (heating,  lighting  and  plumbing  re¬ 
served),  brick,  1  story  rear  add.  to  store, 
10x20  feet.  Architect  taking  bids  on  revised 
plans  due  June  7th. 

Community  Building,  Northwest  Corner 
Ninth  and  Pine  streets,  Philadelphia.  Archi¬ 
tect,  Frank  E.  Hahn,  1112  Chestnut  street, 
Philadelphia.  Owners,  Federation  of  Jewish 
Charities,  1512  Walnut  street.  Architect  will 
be  ready  for  bids  in  a  few  days,. 

Residence,  Fifty-fourth  and  Overbrook  ave¬ 
nue,  Philadelphia.  Architect,  E.  Allen  Wil¬ 
son,  1208  Chestnut  street,  Philadelphia.  Own¬ 
er,  Dr.  Charles  H.  Tait,  5302  Lancaster  ave¬ 
nue,  Philadelphia.  Stone,  3  stories,  68x84 
feet,  wings  213x17  feet  and  lS^xlS  feet,  slate 
roof,  hot  water  heat,  electric  light,  hardwood 
floors,  tile  work.  John  F.  Wolff,  2384  West 
Thompson  street,  is  taking  sub-bids. 

Store  and  Residence  (alts,  and  add.),  1423 
South  Fifty-second  street,  Philadelphia.  Ar¬ 
chitects,  Tunis  &  Genther,  1423  Locust  street, 
Philadelphia.  Owner,  iM.  Nedleman,  on  prem¬ 
ises.  Brick,  1  story,  20x35  feet,  slag  roof, 
maple  floors,  hot  water  heat,  electric  light. 
Owner  taking  bids  due  as  soon  as  possible. 

Residence  (alts,  and  add,),  717  South  Fif¬ 
ty-second  street,  Philadelphia.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Miss  Julia  M.  Turner,  on  prem¬ 
ises.  Changing  to  two  apartments,  hot  wa¬ 
ter  heat,  electric  lighting,  hardwood  floors, 
flush  bulks,  general  interior  alterations.  Frank 
R.  Shriver,  Fifty-first  and  Catherine  streets, 
is  taking  sub-bids. 

Residences  (3  pairs),  Erringer  Place,  Ger¬ 
mantown.  Architect,  Addison  H.  Savery, 
1800  Locust  street,  Philadelphia.  Owner, 
George  M.  Randle,  1309  Loeust  street,  Phila¬ 
delphia.  Brick  (12)  and  hollow  tile  and  stucco 
(4),  2 y2  stories,  16x47  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work,  cement  work.  Architect  taking  bids 
due  June  5th  at  noon. 

Garage,  Green  street  and  Queen  Lane,  Ger¬ 
mantown.  Architect,  private  plans.  Owners, 
Osman  &  Holman,  121  West  Wyoming  avenue, 
Philadelphia.  Brick  and  cut  stone,  2  stories, 
125x89  feet,  slag  roof,  cement  and  pine  floors, 
(1)  elevator,  peele  doors,  hollow  metal  sky¬ 
lights,  rolled  steel  sash,  metal  lath,  electric 
light,  steam  heat,  iron  work.  Owner  taking 
bids. 

Miscellaneous  Supplies,  Bureau  of  Water, 
Philadelphia.  Owners,  Department  of  Public 
Works,  Bureau  of  Water,  Frank  H.  Caven, 
Director,  2:16  City  Hall,  Philadelphia.  Con¬ 
tract  588,  300  patent  sleeves  and  stop  valves. 
Contract  589,  furnishing  and  installing  pump¬ 
ing  units  Gardner ’$  Point  Pumping  Station. 
Contract.  590,  building,  structural  steel,  rein¬ 
forcing  steel,  cast  iron  pipes  and  fittings,  coal 
and  ash  handling  apparatus.  Contract  591, 
exhaust  valve  springs,  Gardner's  Point  Pump¬ 
ing  Station.  Contract  592,  furnishing  filter 
sand  at  Queen  Lane  Filters.  Contract  59(3, 
furnishing  and  delivering  sluice  gates,  Queen 
Lane  Pumping  Station.  Contract  594,  engine 
and  boiler  room  accessories  (6  air  compres¬ 
sors,  (2)  stoker  engines,  (3)  steam  turbine 
governors,  (17)  boiler  feed  regulators,  (1) 
steam  jet  air  pump,  (1)  turbine  driven  boiler 
steam  pump,  (4)  motor  driven  sump  pumps). 
Contract  595,  patent  connections  at  Roxbor- 


ough,  Lardner  's  Point  and  Parkside  Avenue. 
Oont.  596,  motorized  valve  operating  device. 
Owners  taking  bids  due  June  8th  at  noon. 
Inquire  Room  796. 

Maternity  Hospital  (alts.),  Thirty-fourth 
and  Pine  sts.,  Philadelpria.  Architect,  John  P. 
B.  Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Health,  Bu¬ 
reau  of  Charities,  City  Hall.  Dem.,  masonry, 
mill  work,  plastering,  composition,  cork  tile 
floors,  painting,  glazing,  hardware.  Lowest 
bidders:  E.  C.  Durell,  1713  North  Twenty- 
fourth  street,  $6,370;  F.  A.  Havens  Co.,  845 
North  Nineteenth  street,  $6,550;  Bullman 
Brothers,  Fifth  and  Cumberland  streets,  heat¬ 
ing,  $746;  Bullman  Brothers,  Fifth  and  Cum¬ 
berland  streets,  plumbing,  $1,166.  J.  F.  Bu¬ 
chanan  Co.,  1719  Chestnut  street,  electric, 
$977. 

Shelter  and  Wading  Pool,  Nineteenth  and 
Wiley  streets,  Francis  and  Shirley.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street.  Own¬ 
ers,  Department  of  (Public  Works,  Bureau  of 
Recreation,  216  City  Hall,  Philadelphia.  Con¬ 
crete,  69x83  feet,  shelter  surrounding  pool, 
shingle  asbestos  roof,  concrete  floors,  water¬ 
proof,  iron  work,  bond.  Lowest  bidders: 
Mitchell  Brothers,  2125  Race  street,  Philadel¬ 
phia,  $8,647,  8,847;  excav.,  $3;  concrete,  $20; 
fill,  $1.  George  Dobbins,  1020  South  Forty- 
seventh  street,  $8,900,  $9,200;  excav.,  $2;  con¬ 
crete,  $15;  fill,  50  cents.  Mitchell  House- 
worth,  Inc.,  2512  North  Twenty-seventh 
street,  $8,974,  $8,814;  excav.,  $1;  concrete, 
$14;  fill,  $1. 

Residences  (15),  2002-30  North  Sixty-sixth 
avenue,  Philadelphia,  $61,000.  Architect,  pri¬ 
vate  plans.  Owner,  Thomas  J.  Kelly,  2604 
North  Thirty-third  street,  Philadelphia.  Brick, 
2  stories,  15x28  feet,  12x11  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Garage,  North  side  Florence  avenue,  West 
of  Fifty-third  street,  $34,000.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  Realty  Co., 
Ill  West  Mt.  Airy  avenue,  Philadelphia. 
Brick,  1  story,  102x150  feet,  slag  roof,  cement 
floors,  steam  heating,  electric  lighting,  cement 
floors.  Owner  will  build. 

Residences  (6)  (2)  South  side  Millett 

street,  West  of  Ditman  street,  and  (4)  Eiast 
side  Jackson  street.  North  of  Millett,  $4,000 
each..  Architect,  private  plans.  Owner,  W.  W. 
Anstine,  1218  Filbert  street,  Philadelphia. 
Frame,  (2)  1  story,  24x38  feet,  10 y2x6y2  feet, 
and  (4)  1  and  2  stories,  14x36  feet,  14x6  feet, 
shingle  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Factory,  West  side  Twenty-eighth,  South  of 
Ritner  street,  $10,000.  Architect,  private 
plans.  Owner,  William  R.  Chapman,  Jr.,  Med¬ 
ical  Arts  Building,  Philadelphia.  Straub 
block,  1  story,  94x96  feet,  slag  roof,  maple 
floors.  Owner  will  build. 

Residences  (2),  1029-31  Hillerman  street, 
$4,000  each.  Architect,  private  plans.  Own¬ 
ers,  Rose  Building  Co.,  2616  Bridge  street, 
Philadelphia.  Brick,  2  stories,  18x40  feet, 
slag  roof,  hot  water  heat,  electric  light.  Own¬ 
er  will  build. 

Residences  (7),  4915-27  York  road,  Phila¬ 
delphia,  $712,000.  Architect,  private  plans. 
Owners,  M.  Kirschner,  4930  Brown  street, 
Philadelphia.  Brick,  3  stories,  16x60  feet, 
slag  roof,  oak  and  yellow  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 
Residences  (9),  Fifty-sixth  and  Greenway 


OLD  FLOORS 
AND  STAIRWAYS 
SCRAPED  AND 
REFINISHED 


A.  F.  GEIGER 

S.  E.  COR. 
FELTON  AND 

Hardwood  s  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 
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avenue,  and  (1)  Gray’s  Lane  and  Woodland 
avenue,  $55,000.  Architect,  private  plans. 
Owner,  William  S.  TamenS,  5213  Chestnut 
street,  Philadelphia.  Brick,  2  stories,  16x32 
feet,  16x50  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat.  Owner  will  build. 

Residences  and  Stores  (42),  7100-42  Torres- 
dale  avenue,  $8,000  each.  Residences  and 
Store,  Northwest  Corner  Princeton  and  Tor¬ 
resdale,  i$9y000.  Architect,  private  plans. 
Owner,  James  W.  Orr,  Bustleton  and  Knorr 
streets,  Philadelphia.  Brick,  2  stories,  18x36 
feet,  and  3  stdries,  16x26  fet,  13x34  feet,  slag 
roof,  oak  and  yellow  pine  floors,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Residences,  MeCallum  street  and  Glen  Echo 
road,  $18,000.  Architect,  private  plans.  Own¬ 
er,  Don  Peters,  515  Pelham  road,  Philadelphia. 
Brick,  3  stories,  28x40  feet,  slag  roof,  oak  and 
yellow7  p'ine  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residence,  East  side  Lawnton,  West  of  Me- 
dary  avenue,  $9,000.  Architect,  private  plans. 
Owner,  Gilbert  S.  Smith,  1715  'Chestnut  street, 
Philadelphia.  Brick,  2  stories,  25x31  feet, 
slag  roof,  yellow  pine  and  oak  floors,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Building  (alts.),  East  side  Beach  street, 
South  of  Palmer  street,  $8,000.  Architect, 
private  plans.  Owners,  Philadelphia  Electric 
Co.,  Tenth  and  Chestnut  streets.  General  al¬ 
terations.  Owners  will  build. 

Garage,  East  side  Forty-fourth  street,  South 
of  Spruce  street,  $8,000.  Architet,  private 
plans.  Owner,  H.  B.  Nichols,  Forty-fifth  and 
Spruce  streets,  Philadelphia.  Brick,  1  story, 
irregular  size,  slag  roof,  cement  floors,  elec¬ 
tric  work.  Owner  will  build. 

Residence,  Northwest  Corner  Twelfth  and 
Berks  streets,  Philadelphia,  $8,000;  also  Gar¬ 
age,  $2,000.  Architect,  private  plans.  Owner, 
M.  Orlovitz,  1904  North  Twelfth  street,  Phila¬ 
delphia.  Brick,  2  stories,  19%x56  feet,  gar¬ 
age,  1  story,  22x47  feet,  slag  roof,  oak,  yel¬ 
low  pine  and  cement  floors,  hot  water  heating. 
Owner  will  build. 

Residences  (4),  North  side  Fairthorne 
street,  East  of  Mathias,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owners,  G.  L.  &  J.  K. 
Callahan,  542  East  Fairthorne  street.  Brick, 
2  stories,  16  feet  4  inches  x  53  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (2),  1123-25  Cottman  street, 
Philadelphia,  $6,000  each.  Architect,  private 
plans.  Owner,  Elmer  V.  Phillips,  7202  Oxford 
avenue,  Philadelphia.  Frame,  2  stories,  16x40 
feet,  and  2  stories,  21%x48%  feet,  hot  water 
heat,  electric  light,  oak  and  yellow  pine  floors. 
Owner  will  build. 

Residences  (3),  (South  side  Kalos  street, 
West  of  Manayunk  avenue,  $3,500  each.  Ar¬ 
chitect,  private  plans.  Owner,  Walter  Smith, 
5273  Ridge  avenue,  Philadelphia.  Brick,  2 
stories,  16x32  feet,  slag  roof,  hot  water  heat¬ 
ing.  Owner  will  build. 

Residences  (2),  Northeast  and  Southeast 
Corners  Fifty-seventh  and  Pentridge  streets, 
$5,000  each.  Architect,  private  plans.  Own¬ 
ers,  R.  D.  &  J.  M.  Wilson,  5023  Woodland 
avenue,  Philadelphia.  Brick,  2  stories,  16x38 


feet,  slag  roof,  oak  and  yellow .  pine  floors, 
hot  water  heating.  Owner  will  build. 

Residence  and  Store  (add.),  5320  Marker 
street,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  Javian  Brothers,  4850  Lancaster  avenue, 
Philadelphia.  Brick,  2  stories,  20x22  feet, 
16x12  feet,  slag  roof,  yellow  pine  floors,  elec¬ 
tric  lighting.  Owner  will  build. 

Residence,  East  side  Torresdale  avenue, 
South  of  Knorr,  $4,500.  Architect,  private 
plans.  Owner,  B.  Nason,  Torresdale  avenue 
and  Longshore  street,  Philadelphia.  Brick,  2 
stories,  26  feet  10  inches  x  30  feet,  slag  roof, 
hot  water  heating.  Owner  will  build. 

Residences  (21),  West  side  D  street,  South 
of  Ruscomib  street,  $4,000  each.  Architect, 
private  plans.  Owner,  0.  Kiely,  312  West 
Seymour  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x27  feet,  12x10  feet  and  16x38  feet, 
slag  roof,  hot  water  heating.  Owner  will 
build. 

Residences  (14),  North  side  Ford  road,  East 
of  Monument  avenue,  $6,000  each.  Architect, 
private  plans.  Owner,  Michael  Rock,  Jr.,  3148 
North  Broad  street,  Philadelphia.  Brick,  2 
stories,  16x56  feet,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Stores  (2),  5056  Germantown  avenue,  Phil¬ 
adelphia,  $3,500.  Architect,  private  plans. 
Owner,  Mrs.  John  J.  Gallagher,  5060  German¬ 
town  avenue.-  Brick,  1  story,  11x33  feet,  slag 
roof,  yellow  pine  floors.  Owner  will  ouild. 

Residence,  South  side  Heyman  street,  East 
of  Pierson,  $2,500.  Architect,  private  plans. 
Owner,  Frank  Weiss,  3576  Btouton  street, 
Philadelphia.  Brick,  2  stories,  28x44  feet, 
slag  roof,  yellow  pine  floors,  hot  water  heat. 
Owner  will  build. 

Building  (add.),  3146  North  Seventeenth 
street,  $2,000.  Architect,  private  plans.  Own¬ 
ers,  H.  S.  &  B.  W.  Cochran  Corporation,  on 
premises.  Iron,  second  story  add.,  17x12  feet, 
galvanized  iron  roof.  Owners  w7ill  build. 

Shop  (add.),  1523  North  Randolph  street, 
$2,000.  Architect,  private  plans.  Owner,  B. 
Rochlis,  1518  North  Fifth  street,  Philadel¬ 
phia.  Brick,  second  story  add.,  27x40  feet, 
slag  roof,  yellow  pine  floors.  Owner  will 
build. 


That  plan  of  the  king  in  olden  times  who 
killed  the  messenger  who  brought  him  bad 
news  has  my  approval.  Blessed  are  those 
who  bring  glad  tidings  1  If  you  cannot 
write  a  good  letter — don’t  1 — Elbert  Hub¬ 
bard. 


The  man  with  an  order  to  place  doesn’t 
hunt  you  up  in  the  city  directory  these  days. 
He  hasn’t  the  time.  If  he  can’t  find  you  in 
your  trade  magazine  he  can  and  does  find 
somebody  else,  and  that  somebody  else  book# 
the  order. 

“Facts  are  stubborn  things.’’  Advertise 
only  the  truth  about  your  product  and  watch 
the  result. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colore 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-S35  North  3rd  St. 

Market  4525  PHILADELPHIA  Park  3969 


Woodoleum 

Flooring 

You  »re  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
nccept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Straet,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


Lumber  for  Sale 
HOG  ISLAND 


250,000  Feet 
Oregon  Pine 

Large  Timbers 

16  x  16 
14  x  14 

(30  ft.  to  60  ft.  long) 


For  Details  Phone  or  Write  to 

J.  RICHARD  JACKSON  &  BRO. 

Perry  Building,  Philadelphia 

BELL  PHONE,  SPRUCE  5183 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FEr 


Fencin 

The 

homes— g 
are  Tenn 
catalog. 

yidtiisot 


Offices  a 


WAYNE  FENCE 

ORNAMENTAL — SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  "Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch.  Segal  Bldg.,  Room  11— Phone  2282  R 


Call  Lomtoarcl  1363 

GRATES 


NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  DUtrict 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  ai 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

Adelphia  Round  |r 

Steam  and  Water 

Boilers 

Thatcher  Tubular  and 

85%  Magnesia 

Sectional 

Pipe  and  Boiler 

Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 

Coverings 

in  Solving  Your  Problems 

BORDEN  STOVE  CO. 

KEASBEY  &  MATTISON  CO. 

DAILY  BUILDING  NEWS 

1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 

Service  that  keeps  them 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 

Perry  Building  Philadelphia 

ICE  for  the  Home 

PHONE  LOMBARD  7438 

,  Wire  or  Iron,  Built  for  Any  Purpose 

actical  fence  for  city  homes  and  industrial  community 
es  lasting  satisfactory  service.  Other  Cyclone  Products 
-Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Look  for  the  Red  Gag  Mark,  of  Quality 

IYCLONE  FENCE  COMPANY 

i  Display  Rooms:  18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

skylights,  marquises 

QSS!!§ 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

PI  O  O  F  I  1ST  G 

Afherholt 

VENTILATION 

AftuUdfag 

m  tractor 

WALTER  fl.TINNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 

G  BawipdenAve.. 

Sarberth  U34 

ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY- WHITE  CO. 

BUILDERS'  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell- Columbia  1200 


Keystone- Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Electrical 

Installations 

to  be  satisfactory  must  be  made  by  a 
reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer • 
1723  Saasom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 
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Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Federal  Sub-Station,  Southeast  Corner  Sixth 
and  Federal  streets,  Philadelphia.  Architect, 
John  T.  Windrim,  Commonwealth  Building, 
Philadelphia.  Owners,  Philadelphia  Electric 
Co.,  1000  Chestnut  street,  Philadelphia.  Brick, 
cut  stone,  steel,  2  stories,  114x66  feet,  slag 
roof,  steam  heat,  concrete  floors,  marble 
work,  waterproofing,  terra  cotta,  Bond.  'Con¬ 
tract  awarded  to  Irwin  &  iLeighton,  126  North 
Twelfth  street,  Philadelphia,  $60,000. 

Residence,  Lincoln  Drive  and  Emlen  street, 
Philadelphia,  $17,000.  Architect,  Thomas  B. 
Lippincott,  11  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  Mm.  M.  L.  Taylor,  care  of 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

212S  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone,  Race  6062 


Wells  -  Soundings 
lest  Borinas 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 
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architect.  Brick,  2*4  stories,  28x35  feet,  shin¬ 
gle  roof,  oak  and  pine  floors,  iron  work,  tile 
work,  electric  light,  hot  water  heat.  Con¬ 
tract  awarded  to  Triangle  Const., Co.,  44  East 
Armat  street. 

Residence,  West  Laurel  Hill  Cemetery,  Phil¬ 
adelphia.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owners,  West 
Laurel  Hill  Cemetery,  Philadelphia.  Hollow 
tile  and  stucco,  2 y2  stories.  Contract  award¬ 
ed  to  Milton  W.  Young,  Overbrook,  Pa. 

Hospital,  Clifton,  Hansom  and  Moravian 
streets,  Philadelphia,  $1,500,000.  Architect, 
John  T.  Windrim,  '  Commonwealth  Building, 
Philadelphia.  Owners,  Jefferson  Medical  Col¬ 
lege,  Dr.  H.  K.  Mohler,  Tenth  and  Walnut 
streets,  Philadelphia.  Brick,  stone,  steel  and 
concrete,  fireproof  construction,  14  stories, 
80x115  feet,  steam  heat,  electric  lighting,  tile 
and  marble  work,  hollow  metal  doors,  eleva¬ 
tors.  Contract  awarded  to  (Stone  &  Webster, 
Boston,  Mass. 

Manufactory  and  Pump  House,  Margaret 
and  James  streets,  Philadelphia,  $200,000.  Ar¬ 
chitects,  Ballinger  &  Co.,  Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  Blumen- 
thal  Brothers,  on  premises.  Concrete,  brick 
and  terra  cotta  and  steel,  3  stories,  273x82 
feet,  and  1  story,  31x15  feet,  slag  roof,  con¬ 
crete  and  composition  floors,  hollow  tile, 
metal  lath,  safety  treads,  waterproofing  and 
dampproofing,  terra  cotta,  iron  work  and 
stairs,  bond,  fire  and  kalamein  doors,  rolled 
steel  sash,  tile  and  marble  work  (heating, 
lighting,  plumbing  and  elevators  reserved). 
Contract  awarded  to  Cramp  &  Co.,  Denckla 
Building,  Philadelphia. 

Machine  Shop,  Pike  street  and  Frankford 
avenue,  Philadelphia,  $69,300.  Architect,  pri¬ 
vate  plans.  Owners,  Fidelity  Machine  Co., 
4015  Paul  street,  Philadelphia.  Brick,  slow 
burning  construction,  1  story  and  basement, 
86x160  feet,  and  2  stories,  40x86  feet,  asbes¬ 
tos  built-up  roof,  concrete,  maple  and  plank 
floors,  sawtooth  roof  (steam  heat,  electric 
light,  sprinklers  and  elevators  separate  bids). 
Contract  awarded  to  A.  W.  Shirreff,  608 
Chestnut  street. 

Office  (add.)  and  Warehouse,  Delaware  ave¬ 
nue,  btween  Van  Kirk  street  and  Dark  Run 
Lane,  xWissinoming,  Pa.,  $50,000.  Architect, 
Clarence  E.  Wunder,  1415  Locust  street,  Phil¬ 
adelphia.  Owners,  National  Ammonia  Co.  of 
Penna.,  on  premises.  Brick,  cut  stone  and 
steel,  1  story,  50x35  feet,  and  1  story,  234x48 
feet,  slag  roof,  cement  and  maple  floors,  metal 
weather  strips,  terra  cotta,  iron  work,  bond, 
rolled  steel  sash,  metal  lath,  tile  work  (heat¬ 
ing,  lighting  and  plumbing  reserved).  Con- 
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tract  awarded  to  E.  E.  Hollenback,  Inc.,  1804 
Brandywine  street. 

Garage  and  Office,  1520  North  iStillman 
street,  Philadelphia,  $55,000.  Architect,  pri¬ 
vate  plans.  Owners,  Supplee-Wills-Jones, 
Twenty-sixth  and  Jefferson  streets.  Rein¬ 
forced  concrete,  brick  and  steel,  2  stories, 
80x190  feet,  slag  roof,  cement,  cork  and  maple 
floors,  roof  ventilators,  iron  work,  rolled  steel 
sash  and  skylights.  Contract  awarded  to 
George  Kessler  Cont.  Co.,  Drexel  Building. 

Building,  1525  Walnut  street,  Philadelphia, 
$20,000.  Architect,  Leroy  B.  Rothschild,  1225 
Sansom  street,  Philadelphia.  Owners,  Mast- 
baum  Brothers  &  Fleisher,  1424  South  Penn 
Square.  Brick,  cut  stone  and  granite,  2  sto¬ 
ries,  118x20  feet,  slag  roof,  pine  floors,  metal 
lath,  iron  work,  bond,  tile,  steam  heat.  Con¬ 
tract  awarded  to  John  Schnabel,  Inc.,  Denckla 
Building. 

Garage  (alts,  and  add.),  430  Allen  Lane, 
Philadelphia.  Architect,  >C.  A.  Ziegler,  1309 
Locust  street,  Philadelphia.  Owner,  Francis 
Bracken,  on  premises.  Stone,  2 y2  stories, 
16x23  feet,  shingle  roof,  cement  work.  Con¬ 
tract  awarded  to  J.  Riley  &  Son,  Forrest  ave¬ 
nue,  Mt.  Airy,  Philadelphia. 

Locker  House  and  Residence,  Coulter  street, 
Germantown.  Architects,  Heacoek  &  Hokan- 
son,  Bailey  Building,  Philadelphia.  Owners, 
Germantown  Friends’  School,  on  premises. 
Hollow  tile,  stucco,  brick  and  cut  stone,  2% 
stories,  66x26  feet,  shingle  roof,  pine  floors, 
hollow  tile,  waterproofing,  iron  work,  bond, 
metal  lath,  hot  water  heating,  electric  light¬ 
ing.  Contract  awarded  to  F.  Elvidge  &  Son, 
5522  Germantown  avenue. 

Building  (alts,  and  add.),  60'5  Chestnut 
street,  Philadelphia.  Architects,  Bissell  & 
Sinkler,  Otis  Building,  Philadelphi.  Owners, 
United  Security  Life  Insurance  Co.,  on  prem¬ 
ises.  Carpentry,  mill  work,  brick  work,  ce¬ 
ment  work,  plastering,  painting,  glazing,  roof 
repairs,  plumbing,  metal  lath,  bond,  iron  and 
steel  work.  Contract  awarded  to  F.  L.  Hoover 
&  Son,  1023  Cherry  street, 

Mill  Building,  Mulberry  street,  near  Wake- 
ling  street,  Philadelphia.  Architect,  Edwin  F. 
Bertolette,  721  Walnut  street,  Philadelphia. 
Owner,  Allen.  Locke,  4949  Mulberry  street, 
Philadelphia.  Brick  and  steel,  2  stories, 
48x32  feet,  slag  roof,  maple  and  concrete 
floors,  rolled  steel  sash,  bond,  iron  work.  Con¬ 
tract  awarded  to  George  Good,  Adams  road, 
near  Mascher  street. 

Residence,  Arrott  and  Pilling  streets,  Phila¬ 
delphia,  $12,000.  Architects,  Lachman  &  Mur¬ 
phy,  Drexel  Building,  Philadelphia.  Owner, 
Robert  Lawson,  4605  Paul  street,  Philadel¬ 
phia.  Brick  and  stucco,  2%  stories,  20x>40 
feet,  slate  roof,  hot  water  heat,  electric  light¬ 
ing,  tile  work.  Contract  awarded  to  Rush 
Brothers,  1016  Harrison  street. 

Residence,  Wissahickon  avenue  and  Coulter 
street,  Philadelphia.  Architect,  E.  Allen  Wil¬ 
son,  1208  Chestnut  street,  Philadelphia.  Own¬ 
er,  William  R.  Nicholson,  Jr.,  Wissahickon 
and  Midvale  avenues.  Stone,  3  stories, 
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28x106  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  tile  and  marble 
work.  'Contract  awarded  to  H.  H.  Brockle- 
hurst,  512  West  Norris  street.  , 

Residence  and  Garage,  Oak  Lane,  Phila¬ 
delphia.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owner,  Mrs. 
C.  H.  Lentz,  care  of  architect.  IStone,  2 y2 
stories,  40x45  feet,  and  1  story,  23x120  feet, 
slate  roof,  hardwood  floors,  vapor  heat,  elec¬ 
tric  light,  tile  work,  cement  work.  Contract 
awarded  to  McNeill  Valentine  Co.,  841  North 
Broad  street. 

Office  Building  (add.),  Twenty-ninth  and 
Gray’s  Ferry  road,  Philadelphia.  Architects, 
Bissell  &  Sinkler,  Otis  Building,  Philadelphia. 
Owners,  Henry  Bower  Chemical  Mfg.  Co.,  on 
premises.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  37x45  feet,  asbestos  built-up  roof,  pine 
floors,  metal  lath,  bond,  iron  work.  Contract 
awarded  to  H.  John  Homan,  1703  Chestnut 
street. 

Residence,  Overbrook,  Philadelphia.  Archi¬ 
tect,  William  Woodburn  Potter,  Real  Estate 
Trust  Building,  Philadelphia.  Owner,  Wil¬ 
liam  Woodburn  Potter,  Real  Estate  Trust 
Building,  Philadelphia.  Stone  and  stucco,  2% 
stories,  slate  roof,  hardwood  floors,  tile  and 
marble  work,  electric  lighting.  Contract 
awarded  to  Leroy  K.  Smith,  Forty-fir^t  and 
Chester  avenue. 

Residence,  Oak  Lane,  Philadelphia.  Archi¬ 
tects,  Lachman  &  Murphy,  Drexel  Building, 
Philadelphia.  Owner,  Ralph  K.  Meyerhoff, 
care  of  architects.  Stone,  2%  stories,  40x30 
feet,  slate  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  iron  work.  Contract 
awarded  to  Frank  C.  Hood,  1613  Chestnut 
street. 

Building  (alts.),  1821  Walnut  street,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Barrie’s  Sons,  1313  Walnut  street,  Philadel¬ 
phia.  Brick,  3  stories,  ,22x106  feet,  slag  roof, 
pine  floors,  elevators,  painting,  glazing,  bond, 
iron  work,  electric.  Contract  awarded  to  F. 
B.  Davis,  Inc.,  240  North  Sixteenth  street. 

Residence  (alts,  and  add.),  Overbrook, 
Philadelphia.  Architect,  C.  A.  Ziegler,  1309 
Locust  street,  Philadelphia.  Owner,  Fred  R. 
Rakestraw,  Overbrook,  Piiladelphia.  Stone, 
2 y2  stories,  24x20  feet,  slate  roof,  oak  and 
pine  flors,  heating  extension,  electric  light¬ 
ing,  metal  lath,  iron  work.  Contract  award¬ 
ed  to  Milton  W.  Young,  Overbrook,  Phila¬ 
delphia. 

Power  House  (add.),  East  side  Beach  street, 
South  of  Palmer,  $75,000.  Architect,  private 
plans.  Owners,  Philadelphia  Electric  Go., 
1000  Chestnut  street,  Philadelphia.  Brick,  5 
stories,  31x46  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Stone,  Webster  Co.,  Bos¬ 
ton,  Mass. 

Residences  (44),  Bonsall  and  McKean 
streets,  $3,000  each;  Residences  and  Stores 
(4),  McKean  and  Bonsall  and  Sydenham  and 
Bonsall,  $3,200  each.  Brick,  2  stories,  16x26 
feet,  13x8  feet  and  17x40  feet,  slag  roof,  hot 
water  heat,  electric  light.  Architect,  private 
plans.  Owner,  Charles  A.  Young,  1914  Point 
Breeze  avenue.  Contract  awarded  to  Charles 
A.  Dillan,  1300  Ritner  street. 

Store,  Southeast  Corner  Frankford  avenue 
and  Wakeling  street,  $20,000.  Architect,  pri¬ 
vate  plans.  Owner,  William  H.  YelTin,  1360 
Harrison  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  30x90  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hot  water  heat;  electric  light. 
Contract  awarded  to  C.,  C,  Carn,  1634  Dyre 
street,  Philadelphia. 

Shop,  West  side  Third  street,  South  of  Cay¬ 
uga  street,  $16,000.  Architect,  private  plans. 
Owner,  Otto  Hoffman,  on  premises.  Brick,  1 
Story,  60x120  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  Otto  Malz  &  Son,  2002 
North  Fourth  street. 

Residence,  West  side  Sixth  street,  South  of 
Sixty-fourth  avenue,  $13,000.  Architect,  pri- 
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yate  plans.  Owner,  A.  Dexter,  642  Fairhill 
street,  Philadelphia.  Brick,  3  stories,  30x45 
feet,  6x13  feet,  slag  roof,  oak  and  yellow  pine 
floors,  hoit  water  heat,  electric  light.  Con¬ 
tract  awarded  to  M.  Stevens,  916  St.  Vincent 
street. 

Warehouse,  1212-14  Bainbridge  street,  $12,- 
000.  Architect,  private  plans.  Owner,  Wil¬ 
liam  Zukeman,  1216  Bainbridge  street,  Phila¬ 
delphia.  Brick  and  steel,  3  stories,  34x100 
feet,  slag  roof,  cement  floors,  electric  light, 
steel  sash.  Contract  awarded  to  A.  P.  Lueker, 
5136  Parkside  avenue. 

Residence  and  Garage,  Olney  avenue,  West 
of  Lawrence,  $9,500.  Architect,  private  plans. 
Owner,  George  Deppirto,  Northwest  Corner 
Fourth  and  Olney  avenue.  Brick,  3  stories, 
17x55  feet,  garage,  1  story,  32x18  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat,  ce¬ 
ment  work.  Contract  awarded  to  Louis 
Braennig,  4988  North  Fifth  street. 

Store  (repairs),  4007-09  Market  street,  Phil¬ 
adelphia,  $4,000.  Architect,  private  plans. 
Owner,  T..  McCaffery,  14  South  Fifty-first 
street,  Philadelphia.  General  fire  repairs. 
Contract  awarded  to  Felix  Claro,  5313  Mal¬ 
colm  .street,  Philadelphia. 

Store  and  Storage  Building,  3502  South 
Broad  street,  $3,000.  Architect,  private 
plans.  Owner,  William  Zinger,  2645  South 
Fifteenth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  18x40  feet,  slag  roof,  electric  work.  Con¬ 
tract  awarded  to  Michael  Di  Mosi,  1000  Ore¬ 
gon  avenue. 

Building  (repairs),  416  Fitzwater  street, 
$3,000.  Architect,  private  plans.  Owner,  Ja¬ 
cob  Frank,  418  Fitzwater  street,  Philadelphia. 
General  fire  repairs.  Contract  awarded  to  B. 
Shestack  &  Co.,  5820  Walnut  street. 

Residence  (add.),  807  ISouth  Tenth  street, 
$2,000.  Owner,  Igeno  Cologne,  on  premises. 
Brick,  second  and  third  story  add.,  12x12  feet 
and  15x25  feet.  Contract  awarded  to  W. 
Nardy,  3522  Filbert  street. 

Garage  (add.),  Northeast  Corner  Thirty- 
ninth  and  (Ludlow  streets,  $11,000.  Architect, 
private  plans.  Owner,  Daniel  Dever,  1636 
Market  street,  Philadelphia.  Brick,  1  story, 
irregular  size,  slag  roof,  electric  light,  cement 
floors,  hot  water  heat,  steel  sash.  Contract 
awarded  to  John  Welsh,  Seventeenth  and 
Race  streets,  Philadelphia. 

Garages  (2),  5016  Pentridge  street,  Phila¬ 
delphia,  11,000.  Architect,  private  plans. 
Owner,  Roy  Cross,  on  premises.  Brick,  1 
story,  36x18  feet,  19%xT20  feet,  slag  roof, 
hot  water  heat,  electric  light,  cement  floors. 
Contract  awarded  to  Seeds  &  Steinmetz,  551 
South  Yewdall  street. 

Residence  (add.  and  alts.),  5401  Christian 
street,  $8,500.  Architect,  private  plans.  Own¬ 
er,  Charles  O’Brien,  on  premises.  Brick,  3 
stories,  20x8  feet,  20x25  feet,  slag  roof,  yel¬ 
low  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Daniel  F.  Wholey,  1109 
West  Indiana  avenue. 

Store  (alts,  and  add.),  1527  Columbia  ave¬ 
nue,  $6,400.  Architect,  private  plans.  Own¬ 
er,  Francis  Jacobs,  on  premises.  Brick,  1 
story,  12x14  feet,  3x16  feet  4  inches,  slag 
roof,  tile  and  composition  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
Charles  H.  Shuster,  1950  North  Watts  street. 

Residence  (add.),  2085  Cypress  street,  Phil¬ 
adelphia,  $4,800.  Architect,  William  G. 
Pritchett,  416  Walnut  street,  Philadelphia. 
Owner,  Miss  Evelyn  Murphy,  on  premises. 
Brick,  .second  and  third  story  adds.,  16x16 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract  award¬ 
ed  to  Smith-iHardican  Co.,  1606  Cherry  street. 

Building  (add.),  215  South  Eleventh  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owners,  Kensil  &  Son,  on  premises.  Brick,  3 
stories,  15x23  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  D.  A.  McClelland 
Co.,  Drexel  Building. 


Boiler  House,  Tasker  street,  East  of  Dela¬ 
ware  avenue.  Owner,  McCaban  Sugar  Refin¬ 
ing  Co.,  on  premises.  Brick,  1  story,  61x50 
feet,  slag  roof,  cement  floors.  Contract 
awarded  to  O’Meara  Const.  Co.,  228  South 
Warnoek  street. 

Residences  (2),  East  side  Claridge  street, 
South  of  Cottman,  $4,000  each.  Architect, 
private  plans.  Owner,  Lena  Perlman,  1225 
Cottman  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  14%x56  feet,  slag  roof,  electric  light. 
Contract  awarded  to  Henry  Perlman,  1225 
Cottman  street. 

Residence  (add.),  1014  Carpenter  street, 
Philadelphia,  $2,950.  Architect,  private  plans. 
Owner,  N.  Rossano,  on  premises.  Brick,  2 
stories,  12x34  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  Dom  Buro,  1409 
South  Eighth  street,  Philadelphia. 

Residence  (alts,  and  add.),  1242  North 
Twenty-ninth  street,  Philadelphia,  $2,000.  Ar¬ 
chitect,  private  plans.  Owner,  Charles 
Beehtle,  corner  Twenty-seventh  and-  Girard 
avenue,  Philadelphia.  Brick,  1  story,  8x12 
feet,  yellow  pine  floors,  slag  roof.  Contract 
awarded  to  Herman  Geithner,  1322  North 
Twenty-eighth  street. 

Residence  and  Store  (alts.),  1301  Wolf 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  N.  D.  Taggese,  North¬ 
east  Corner  Nineteenth  and  Moore  streets, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  Philip  Pinto,  1319  Tas¬ 
ker  street,  Philadelphia. 

Store  and  Residence  (alts.),  4169  Lancaster 
avenue,  $3,400.  Architect,  private  plans. 
Owner,  H.  S.  Kaestner,  4227  Lancaster  ave¬ 
nue,  Philadelphia.  General  interior  altera¬ 
tions.  Contract  awarded  to  Leonard  Will, 
651  North  Frazier  street. 

Store  (alts.),  1026  Arch  street,  Philadel¬ 
phia,  $3,000.  Architect,  private  plans.  Own¬ 
ers,  Philadelphia  Gas  Range  Co.,  1026  Arch 
street,  Philadelphia.  General  alterations. 
Contract  awarded  to  Frank  G.  English  &  Son, 
1608  North  Carlisle  street. 

Residence  and  Store  (alts,  and  add.),  160 
North  Sixtieth  street,  $2,600.  Architect,  pri¬ 
vate  plans.  Owner,  Henry  Holtzer,  on  prem¬ 
ises.  Brick,  1  story,  12x15  feet,  slag  roof, 
yellow  pine  floors,  electric  work.  Contract 
awarded  to  Robert  M.  Milne,  5318  Addison 
street. 

Manufacturing  Building  (add.),  East  side 
Third  street,  North  of  Cumberland  street, 
Philadelphia,  $25,000.  Architect,  private 
plans.  Owners,  Columbia  Carpet  Mills,  Third 
and  Huntingdon  streets.  Brick,  fifth  story 
add.,  40x114x146%  feet,  slag  roof,  maple 
floors,  steam  heat,  electric  light,  steel  sash. 
Contract  awarded  to  William  iSteele  &  Sons 
Cc.,  1600  Arch  street. 

Residence  and  Garage,  West  side  Roosevelt 
Boulevard,  North  of  Knorr  street,  $15,000. 
Architect,  private  plans.  Owner,  Harry  J. 
Kolb,  3163  Kensington  avenue,  Philadelphia. 
Stone,  3  stories,  26x41  feet,  garage,  1  story, 
20x22  feet,  slate  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  James  W.  Orr,  Bustleton  and 
Knorr  streets,  Philadelphia. 

Residence,  South  side  Summit  avenue,  East 
of  Ridge  avenue,  $5,000.  Architect,  private 
plans.  Owner,  Rose  Jordan,  Leverington  ave¬ 
nue,  Philadelphia.  Frame,  1  story,  26x37% 
feet,  shingle  roof,  oak  and  yellow  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  George  M.  Robinson,  632  ISummit 
avenue. 

Storage  Building,  West  side  Seventeenth 
street,  North  of  Clearfield,  $5,000.  Architect, 
private  plans.  Owners,  H.  B.  &  B.  W.  Coch¬ 
ran  Co.,  Seventeenth  and  Allegheny  avenue. 
Brick,  1  story,  30x72  feet  (enclosing  storage 
shed).  Contract  awarded  to  J.  Sims  Wilson 
Co.,  1125  Brown  street. 

Residence  (alts.),  1951  Locust  street,  Phil¬ 


adelphia,  $4,000.  Architect,  private  plans. 
Owner,  P.  F.  Kernan,  Penfield  Building,  Phil¬ 
adelphia.  General  interior  alterations.  Con¬ 
tract  awarded  to  Mitchell  Brothers,  2125 
Race  street,  Philadelphia. 

Residence  and  Store  (add.),  4944  Wayne 
avenue,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  L.  Landenslager,  on 
premises.  Brick,  3  stories,  9x13  feet,  electric 
work.  Contract  awarded  to  T.  S.  Fetter,  1829 
Filbert  street. 

Residence  (add.),  Northeast  Corner  Master 
and  Peach  streets,  $2,600.  Architect,  private 
plans.  Owner,  Dr.  G.  Mason  Astley,  on  prem¬ 
ises.  Brick,  second  story  add.,  9x28  feet,  slag 
roof,  electric  lighting.  Contract  awarded  to 
Mitchell  Brothers,  2125  Race  street,  Philadel¬ 
phia. 

Residence  and  Store  (add.  and  alts.),  4536 
Mitchell  street,  $2,000.  Architect,  private 
plans.  Owner,  Charles  Trapold,  on  premises. 
Brick,  1  story  add.,  11  feet  4  inches  x  7  feet 
8  inches,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  C.  C.  Eddelman,  1027  San- 
som  street,  Philadelphia. 

Garage,  1010-12  West  Venango  street,  Phil¬ 
adelphia,  $21,000.  Architect,  private  plans. 
Owner,  John  Gerlash,  Northeast  Corner  Rock¬ 
land  and  Hutchinson  streets.  Brick,  1  story, 
40x90  feet,  steam  heat,  electric  light,  cement 
floors  ,slag  roof,  roof  ventilators.  Contract 
awarded  to  Frank  I.  Wintz,  1618  North  Twen¬ 
ty-seventh  street. 

Residence  and  Store  (add.  and  alts.),  5912 
Germantown  avenue,  $7,000.  Architect,  Peter 
Kuhn,  3058  North  Eighth  street,  Philadelphia. 
Owner,  J.  Resnick,  2812  Kensington  avenue, 
Philadelphia.  Brick,  2  stories,  14x70  feet, 
slag  roof,  yellow  pine  floors,  metal  ceilings, 
electric  work.  Contract  awarded  to  Joseph 
Cichiny,  10  South  Eighteenth  street,  Philadel¬ 
phia. 

Building  (alts,  and  add.),  Northeast  Corner 
Fifth  and  Rockland  streets,  $5,000.  Archi¬ 
tect,  private  plans.  Owner,  Thomas  Patter¬ 
son,  Fifth  and  Rockland  streets,  Philadel¬ 
phia,  Brick,  2  stories,  15X14  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  M. 
Yellin,  712  North  Franklin  street,  Philadel¬ 
phia. 

Residences  (10),  West  side  Manayunk  ave¬ 
nue,  South  of  Rector,  $3,000  each.  Architect, 
private  plans.  Owner,  William  Tippett,  Mana-’ 
yunk  and  Pennsdale  avenues.  Brick,  2  sto¬ 
ries,  20x30  feet,  slag- roof,  electric  work.  Con¬ 
tract  awarded  to  C  JM.  Swartley  &  Son,  6835 
Ridge  avenue. 

Warehouse  (alts.),  3041-43  North  Eleventh 
street,  $2,500.  Architect,  William  H.  Woot- 
ers,  816  West  Allegheny  avenue,  Philadel¬ 
phia.  Owner,  Joseph  T.  Brown,  on  premises. 
General  interior  alterations.  Contract  award¬ 
ed  to  J.  Y.  Loux,  Fifteenth  and  Hunting 
Park  avenue. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


“Camouflage”  doesn’t  pay  in  advertising. 
Don’t  call  your  cannon  a  bit  of  landscape. 
Be  honest  and  gain  the  confidence  of  the 
public. 
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Hospital  (add.),  IScranton,  Pa.,  $250,000.  Ar¬ 
chitect,  J.  J.  Howley,  Trades  Bank  Building, 
iScranton,  Pa.  Owners,  Mother  Superior, 
Mercy  'Convent,  Wilkes-Barre.  Brick,  fire¬ 
proof,  steel,  5  stories,  40x140  feet,  140x116 
feet,  tile  and  maple  floors,  electric  light,  tile 
and  marble  work,  (2)  elevators,  roof  ventila¬ 
tors,  metal  window  guards,  skylights,  iron 
work.  'Lowest  bidder:  Beilman  &  Son,  220 
Ash  street,  'Scranton,  Pa. 

Reception  Building,  Allentown,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Homeopathic 
State  Hospital,  Allentown,  Pa.,  Dr.  Henry  I. 
Klopp,  superintendent.  'Owners,  care  of  Wal¬ 
lace  Royer,  taking  bids  due  June  14th. 

Store  and  Apartment,  'South  Main  street, 
Wilkes-Barre,  P'a.  Architects,  Schroeder  & 
Schmidt,  Weitzenkorn  Building,  Wilkes-Barre. 
Owner,  care  of  architect.  Brick,  2  stories, 
40x150  feet,  built-up  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Plans 
in  progress. 

School  (add.),  iShabertown,  Pa.  Architects, 
Schroeder  &  iSchmidt,  Weitzenkorn  Building, 
Wilkes-Barre.  Owner,  care  of  architects. 
Frame,  2  stories,  4  rooms,  shingle  roof,  yel¬ 
low  pine  floors  (heating,  plumbing  and  elec¬ 
tric  work  reserved).  Plans  in  progress. 

Store  and  Apartment,  Scranton,  Pa.  Archi¬ 
tect,  Vincent  Russoniello,  Scranton  Life 
Building,  'Scranton.  Owner,  care  of  architect. 
Frame,  2  stories,  2i3x54  feet,  shingle  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  work,  plate  glass.  Plans  in  progress. 

Drill  Shed,  Carbondale,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
ers,  Carbondale  Armory,  care  of  B.  F.  Den¬ 
ning,  Capitol  Building,  Harrisburg,  Pa.  Brick, 
steel,  2  stories,  62x812  feet,  slag  roof,  hard¬ 
wood  floors,  metal  lath,  eleetric  light,  steel 
sash.  Revised  plans  in  progress. 

Store  and  Office,  Adams  street,  Scranton, 
Pa.  Architects,  Edward  H.  Davis  and  George 
M.  D.  Lewis,  Union  Bank  Building,  Scran¬ 
ton,  Pa.  Owner  , Walter  Rehrig,  care  of  ar¬ 
chitects.  Brick,  stone,  reinforced  concrete, 
5  stories,  100x41  feet,  slag  roof,  concrete  and 
hardwood  floors,  electric  light,  tile  and  ter- 
razzo  work,  copper  work.  Revised  plans  in 
progress. 

Hospital  (add.),  Laury  Town,  Carbon 
County,  Pa.,  $500,000.  Architect,  J.  J.  How- 
ley,  Traders’  Bank  Building,  IScranton,  Pa. 
Owners,  Middle  Coal  Field  Poor  District,  care 
of  J.  A.  Bayless,  secretary,  Hazleton,  Pa. 
Fireproof,  3  and  4  stories,  50x150  feet  and 
60x100  feet,  composition  roof  and  floors, 
stream  heat,  electric  light,  tile  and  terrazzo 
work,  metal  lath,  elevators,  roof  ventilators, 
skylights.  Owners  taking  bids  due  June  7th. 

Residence,  'Scranton,  Pa.  Architect,  Louis 
Reisman,  Miller  Building,  Scranton,  Pa.  Own¬ 
er,  Louis  Klein,  330  Taylor  street,  Scranton, 
Pa.  Frame  and  stucco,  2*4  stories,  30x36 
_  feet,  tile  roof,  hardwood  floors,  electric  light, 
tile  work.  Owner  ready  for  bids. 

Bungalow,  Scranton,  Pa.  Architect,  Vin¬ 
cent  Russoniello,  'Scranton  Life  Building, 
Scranton.  Owner,  Michael  Langan,  Prospect 
avenue,  Scranton,  Pa.  Tile  and  stucco,  1% 
stories,  28x42  feet,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Owner 
ready  for  bids. 

Church  and  Sunday  School,  Wilkes-Barre, 
Pa.  Architects,  Sturdevant  &  Foster,  'Goal 
Exchange  Building,  Wilkes-Barre.  Owners, 
Westminster  Presbyterian  'Church,  care  of 
Rev.  Davis,  Westminster  and  Lockhardt 
streets,  Wilkes-Barre,  Pa.  Stone,  1  story  and 
basement,  49x105  feet  and  92x67  feet,  slate 


roof,  hardwood  floors,  electric  light.  Archi¬ 
tect  will  take  bids  June  1st. 

Residence,  Kingston,  Pa.  Architects,  Stur¬ 
devant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owner,  Dr.  A.  W.  Grove, 
Kingston,  Pa.  Tile  and  stucco,  2%  stories, 
34x38  feet,  slate  roof,  hardwood  floors,  elee¬ 
tric  light,  tile  work.  Architects  will  be  ready 
for  bids  June  2nd. 

Central  High  School  (add.),  Scranton,  Pa., 
$500,000.  Architect,  Edward  L.  Langley, 
Scranton  Life  Building,  Scranton.  Associate 
architects,  'Sprague  &  Slocum,  167  West  Thir¬ 
teenth  street.  New  York.  Owners,  'Scranton 
School  Board,  Mr.  Hughes,  secretary,  Admin¬ 
istration  Building,  Scranton,  Pa.  Stone,  brick, 
steel,  3  stories  and  basement,  205x90  feet,  tile 
roof,  maple  floors  (heating,  plumbing  and 
lectric  work  reserved),  tile,  marble  and  ter¬ 
razzo  work,  hollow  tile,  metal  lath,  eleva¬ 
tors,  safety  treads,  roof  ventilators,  skylights, 
waterproofing.  Owners  will  be  ready  for  bids 
about  June  15th. 

School  (add.  and  alts.),  Aristes,  Columbia 
County,  Pa.,  $75,000.  Architect,  J.  J.  How- 
ley,  Traders’  Bank  Building,  Scranton,  Pa. 
Owners,  Conynham  Township,  Edward  J. 
Britt,  secretary,  on  premises.  Brick,  2  sto¬ 
ries  and  basement,  80x64  feet,  hardwood 
floors,  file  work,  electric  light,  general  altera¬ 
tions.  Owners  will  take  bids  in  one  week. 

School  (add.),  William  Penn,  Pa.,  $40,000. 
Architect,  J.  J.  Howley,  Traders  ’  Bank  Build¬ 
ing,  .Scranton,  Pa.  Owners,  West  Mahoney 
Township  School  District,  J.  R.  Coyle,  secre¬ 
tary,  Lost  Creek,  Pa.  Frame,  2  stories,  4 
rooms,  general  alterations.  Owner  will  take 
bids  in  one  week. 

School  and  Gymnasium,  Herrick  Center,  Pa. 
Architect,  Vincent  Russoniello,  Scranton  Life 
Building,  IScranton.  Owners,  Herrick  Center 
Township  School  Board,  George  E.  Giles, 
secretary,  Herrick  Center,  Pa.  Brick,  1  story 
and  basement,  64x80  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  hollow  tile, 
roof  ventilators,  iron  work.  Plans  in  pro¬ 
gress.  Owners  will  take  bids  in  two  weeks. 

Residence  and  Garage,  Dorranceton,  Pa. 
Architects,  Schroeder  &  iSchmidt,  Weitzen¬ 
korn  Building,  Wilkes-Barre.  Owner,  Dwight 
Fisher,  are  of  architects.  'Shingle,  2  y2 
stories,  26x48  feet,  garage,  1  story,  18x20  feet, 
shingle  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  metal  lath.  Architects  taking  bids. 

Apartment,  'Scranton,  Pa.  Architect,  E.  H. 
Davey,  Coal  Exchange  Building,  'Scranton,  Pa. 
Owner,  Thomas  Protheroe,  838  Monroe  ave¬ 
nue,  Scranton,  Pa.  Brick,  frame  and  stucco, 
3  stories,  80x33  feet,  slag  roof,  hardwood 
floors,  steam  beat,  electric  light,  metal  lath, 
tile  work.  Architect  taking  bids  due  June 
10th. 

Residence,  Merion  road  and  Bowman  ave¬ 
nue,  Merion,  Pa.  Architect,  E.  Allen  Wilson, 
1208  Chestnut  street,  Philadelphia.  Owner, 
name  withheld.  Stone,  2%  stories,  slate  and 
slag  roof,  hardwood  floors,  hot  wmter  heating, 
electric  lighting,  tile  work,  cement  work.  Pre¬ 
liminary  plans  in  progress.  Architect  will 
take  bids  in  one  month. 

Auto  Show  Room  and  (4)  Stores,  Fifth  and 
Main  streets,  Darby,  Pa.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  Harry  Swope,  Darby,  Pa.  Brick,  1 
story,  100x60  feet,  slag  roof,  cement  and  ma¬ 
ple  floors,  hot  water  heat,  electric  light,  tile 
and  marble  work,  metal  bulks.  Plans  in  pro¬ 
gress. 

Mother  House  and  Power  House,  Dallas,  Pa. 
Architect,  F.  Ferdinand  Durang,  1220  Locust 


street,  Philadelphia.  Owners,  Sisters  of  Mercy, 
Wilkes-Barre,  Pa.  Brick,  granite  and  steel, 

3  and  4  stories  and  basement,  152x50  feet, 
(2)  wings  37x83  feet,  and  (1)  wing  45x28 
feet,  power  housfe,  1  story  and  basement, 
59x43  feet,  slag  and  tile  roof,  oak  and  ce¬ 
ment  floors,  hollow  tile,  dampproofing,  iron 
stairs  and  work,  bond,  hollow  metal  doors, 
copper  skylights,  tile,  marble  and  terrazzo 
work,  metal  lath.  'Architect  taking  bids  due 
June  3rd. 

Bank,  Hummelstown,  Pa.,  $45,000.  Archi¬ 
tect,  George  G.  Grove,  218  Walnut'  street, 
Harrisburg,  Pa.  Owners,  Hummelstown  Na¬ 
tional  Bank,  TL  L.  Balsbaugh,  on  premises. 
Brick  or  stone,  1  story,  40x45  feet,  slag  roof, 
hardwood  floors,  steam  heat,  eleetric  light, 
tile  and  marble  work,  metal  window  guards, 
ornamental  iron  work.  Plans  in  progress. 

Apartment  and  Store  (alts,  and  add.),  2103 
Sixth  street,  Harrisburg,  Pa.  Architects,  Law- 
rie  &  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg.  Owners,  Camp  Curtin  Trust  Co., 
Sixth  street,  Harrisburg,  Pa.  Brick,  3  sto¬ 
ries,  composition  roof,  hardwood  floors,  elec¬ 
tric  light,  tile  work,  general  interior  altera¬ 
tions.  Plans  in  progress. 

High  School,  Unit  C,  Third  and  Harris 
streets,  Harrisburg.  Architect,  C.  H.  Lloyd, 
Telegraph  Building,  Harrisburg,  Pa.  Own¬ 
ers,  School  Board,  D.  B.  Hammelbaugh,  121 
Chestnut  street,  Harrisburg,  Pa.  Brick,  re¬ 
inforced  concrete,  steel  ,2  stories  and  base¬ 
ment,  420x440  feet,  composition  roof,  cement 
and  wood  floors,  metal  lath  tile,,  marble  and 
terrazzo  work  (heating,  plumbing  and  elec¬ 
tric  work  reserved).  Owners  ready  for  bids 
due  June  2'3rd. 

Residence,  Lititz,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa.  Own¬ 
er,  Mr.  Penrose  Ruhl,  Lititz,  Pa.  Brick,  2*4 
stories,  30x38  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Ar¬ 
chitect  will  be  ready  for  bids  June  1st. 

Residence,  Harrisburg,  Pa.  Architect,  H. 
Y.  Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  Roy  Shriner,  Harrisburg,  Pa.  Brick, 
2 y2  stories,  30x41  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  metal 
lath.  Owner  ready  for  bids. 

High  School  (add.),  Millersville,  Pa.  Ar¬ 
chitect,  M.  R.  Evans,  10y2  East  Orange  street, 
Lancaster,  Pa.  Owners,  Manor  Township 
School  Board,  F.  F.  ferenne,  Highville,  Lan¬ 
caster  County,  Pa.  Brick,  2  stories,  80x95 
feet,  slag  roof,  hardwood  floors  (heating, 
plumbing  and  electric  work  reserved),  roof 
ventilators,  rolled  steel  skylights.  Owner  will 
take  bids  in  two  weeks. 

Factory,  Lititz,  Pa.  Architect,  H.  Y.  Shaub, 
Imperial  Building,  Lancaster,  Pa,  Owner,  H. 
J.  Pierson,  Lititz,  Pa.  Brick  and  steel,  2  sto¬ 
ries,  20x40  feet,  20x90  feet,  slag  roof,  com¬ 
position  floors,  steam  heat,  electric  light,  roof 
ventilators,  rolled  steel  sash,  fire  doors,  iron 
stairs.  Owner  taking  bids  due  as  soon  as  pos¬ 
sible. 

Residence,  Broad  street,  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  James  F. 
Zboyovsky,  South  Bethlehem,  Pa.  Hollow 
tile,  brick,  2 y2  stories,  37x34  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  ready  for  bids  due  June 
1st. 

Freight  Station,  Howard  street,  Allentown, 
Pa.  Architects,  Tilghman-Moyer  Co.,  824  Ham¬ 
ilton  street,  Allentown,  Pa.  Owners,  Lehigh 
&  New  England  R.  R.  Co.,  Bethlehem,  Pa. 
Brick,  steel,  1  and  2  stories,  122x40  feet,  slag 
roof,  concrete  floors,  metal  lumber,  hot  water 
heat,  electric  light,  skylights,  steel  rolling 
doors,  concrete  stairs.  Owners  taking  bids  due 
June  27th. 

Cottages  (2),  Shermanstown,  Pa.  Archi¬ 
tect®,  Lawrie  &  Lappley,  Cotterel-Ebner 
Building,  Harrisburg.  Owners,  Methodist 
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Home  for  Children,  Dr.  E.  R.  Heckman,  2116 
North  Third  street,  Harrisburg,  Pa.  Stone, 
fireproof,  3  stories,  42x60  feet,  slate  roof, 
hardwood  floors,  vapor  heat,  electric  light,  tile 
and  marble  work,  hollow  tile,  metal  lath,  iron 
stairs.  Architect  taking  bids  due  June  5th. 

Residence,  Phoenixville,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers- 
ford,;  Pa.  Owner,  Mrs.  J.  P.  Baily,  301  Gay 
street,  Phoenixville,  Pa.  Brick  and  stone,  2 y2 
stories,  34x34  feet,  slate  roof,  oak  and  tile 
floors,  vapor  vacuum  heat,  electric  light, 
plumbing,  terra  cotta  flues.  Plans  in  pro¬ 
gress. 

Residences  (15),  Phoenixville,  Pa.  Archi¬ 
tect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owner,  John  L.  McCarraker, 
328  Fourth  avenue,  Phoenixville.  Hollow  tile 
and  brick,  stucco,  2  stories,  16x46  feet,  tin 
roof,  oak  floors  (heating,  plumbing  and  light¬ 
ing  reserved),  hollow  tile,  plumbing.  Plans 
in  progress. 

Bungalow,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers- 
ford.  Owner,  Frank  Katz,  Bridge  and  Cedar 
streets,  Spring  City,  Pa.  Brick  and  stone, 
1 stories, ,  30x40  feet,  asbestos  roof,  oak 
floors,  pipeless  heat,  electric  light,  plumbing, 
waterproofing,  terra  cotta  work.  Plans  in 
progress. 

Twin  Houses,  Royersford,  Pa.  Architect, 
J.  Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford.  Owner,  A.  R.  Saylor,  R.  D.,  Royers¬ 
ford,  Pa.  Brick  and  stone,  2  stories,  33x36 
feet,  tin  roof,  yellow  pine  floors,  pipeless 
heat  (heating,  plumbing  and  lighting  reserv¬ 
ed).  Plans  completed. 

Twin  Residences,  Spring  City,  Pa.  Archi¬ 
tect,  J.  •  Vincent  Poley,  162  Second  avenue, 
Royersford.  Owners,  John  Jones  &  Sons, 
Penn  street,  Spring  City,  Pa.  B  rick  and 
stone,  2 y2  stories,  33x51  feet,  asbestos  shingle 
roof,  oak  and  yellow  pine  floors,  hollow  tile, 
steam  heat,  electric  light,  tile  work.  Plans 
completed. 

Residence,  Front  street,  Harrisburg,  Pa. 
Architect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owner,  Jude  Wickersham, 
Steelton,  Pa.  B  rick,  2 y2  stories.  Architect 
selected. 

Bank  and  Auditorium  and  Apartment,  Sixth 
and  (Maclay  streets,  Harrisburg.  Architect, 
not  yet  selected.  Owners,  Brotherhood  Relief 
&  Compensation  Fund,  care  of  L.  G.  Smith, 
Harrisburg,  Pa.  Twelve  stories,  126x126  feet. 
Work  contemplated. 

Residence,  William  Penn  Highway,  Bethle¬ 
hem,  Pa.  Architect,  H.  J.  Weigner,  Bethle¬ 
hem  Trust  Building,  Bethlehem,  Pa.  Owner, 
Mrs.  Amelia  Wickel,  care  of  architect.  Brick, 
2 y2  stories,  28x30  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  elctric  light,  tile  work. 
Plans  in  progrss. 

Factory,  Bethlehem,  Pa.  Architect,  E.  H. 
Bitting,  Odd  Fellows  ’  Building,  Bethlehem, 
Pa.  Owner,  Solomon  Goodman,  704  Dakota 
street,  Bethlehem,  Pa.  Brick,  mill  construc¬ 
tion,  3  stories,  75x80  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light,  rolled  steel 
sash  and  skylights,  fire  doors.  Architect 
ready  for  bids  due  June  15th. 

Store  and  Apartment  (2),  Springfield,  Del¬ 
aware  County,  Pa.  Architect,  Frank  V,  Nick¬ 
els,  225  South  Sydenham  street,  Philadelphia. 
Owner,  name  withheld.  Stone  and  brick,  2 
stories,  24x45  feet,  slag  roof,  mineral  floor,  ce¬ 
ment  work,  hot  water  heat,  electric  ligfiting, 
tile  work,  plastering,  plate  glass.  E.  J.  Kreitz- 
burg,  1345  Arch  street,  Philadelphia,  is  tak¬ 
ing  sub-bids. 

Residence,  Store  and  Apartment  (add.), 
Bethlehem,  Pa.  Architect,  C.  F.  Spangenberg, 
504  Broadway,  Pethlehem,  Pa.  Owner,  Rob¬ 
ert  E.  Laramy,  207  Burke  street,  Easton,  Pa. 
Brick,  2  stories,  20x90  feet,  tin  and  slate 
root)  mudwood  floors,  hot  water  heat,  electric 


light,  tile  work,  metal  eeilings.  Architect  will 
be  ready  for  bids  June  1st. 

Factory,  New  street,  Bethlehem,  Pa.  Archi¬ 
tect,  E.  H.  Bitting,  Wilbur  Trust  Building, 
Bethlehem,  Pa.  Owner,  Jerry  Quinlin,  New 
street,  Bethlehem,  Pa.  Brick,  3  stories,  60x25 
feet,  concrete  foundations,  slag  roof,  pine 
floors,  electric  light,  elevators,  rolled  steel 
sash,  fire  doors,  elevators,  roof  ventilators. 
Architect  ready  for  bids  due  June  8th. 

Store  and  Office,  913  Hamilton  street,  Al¬ 
lentown,  -Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown.  Owner, 
F.  T.  L.  Keiter,  909  Hamilton  street,  Allen¬ 
town,  Pa.  Brick,  steel  and  tile,  3  stories, 
22x110  feet,  built-up  roof,  yellow  pine  floors, 
hollow  tile,  metal  lath,  steam  heating,  electric 
lighting,  tile  work,  rolled  steel  sash,  terra 
cotta.  Owner  taking  bids. 

Residence,  Bethlehem,  Pa.  Architect,  E.  H. 
Bitting,  Wilbur  Trust  Building,  Bethlehem, 
Pa.  Owners,  Frank  Groman  &  Son,  Odd  Fel¬ 
lows’  Building,  Bethlehem.  Brick,  2f£  sto¬ 
ries,  40x34  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  i.s  building. 

Administration  Building  (add.),  31  South 
Penn  street,  Allentown.  Architects,  Jacoby 
&  Everett,  Commonwealth  Building,  Allen¬ 
town.  Owners,  School  District  of  Allentown, 
David  Jacks,  chairman,  Allentown,  Pa.  Brick, 
fireproof,  3  stories,  52x64  feet,  slag  roof, 
hardwood  floors,  electric  light,  tile  work.  Own¬ 
ers  taking  bids  due  June  13th. 

Residence  (alts.),  South  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem.  Owner,  Lehigh  Uni¬ 
versity,  care  of  architect.  General  altera¬ 
tions,  hardwood  floors,  tile  work,  new  parti¬ 
tions  (heating,  plumbing  and  electric  work 
reserved).  Architect  taking  bids  due  June 
3rd. 

Church  (alts,  and  add.),  Elkins  Park,  Pa. 
Architect,  Horace  Trumbauer,  Land  Title 
Building,  Philadelphia.  Owners,  St.  Paul’s 
Episcopal  Church,  Elkins  Park,  Pa.  Carpen¬ 
try,  mill  work,  stone  work,  hot  water  heating, 
electric  light,  metal  lath,  tile  work,  painting, 
glazing,  plumbing,  iron  work.  Architect  tak¬ 
ing  bids  due  June  1st. 

Church,  Windgap,  Pa.  Architect,  H.  G. 
Hammer,  1716  Spring  Garden  street,  Philadel¬ 
phia.  Owners,  St.  Joseph’s  Roman  Catholic 
Church,  care  of  Rev.  Peter  Montiano,  Wind 
Gap,  Pa.  Stone  and  frame,  1  story  and  base¬ 
ment,  50x70  feet,  slate  roof,  pine-floors  (heat¬ 
ing  and  plumbing  reserved,  electric  light.  Ar¬ 
chitect  taking  bids  due  June  2nd. 

Residence,  Newtown,  Bucks  County,  Pa.  Ar¬ 
chitect,  Charles  R.  Parker,  129  South  Fifth 
street,  Philadelphia.  Owner,  Miss  Mary 
Waugh,  Newtown,  Pa.  Brick,  2 y2  stories, 
30x45  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting.  Plans  in  pro¬ 
gress. 

Residence,  Penfield,  Pa.  Architect,  Charles 
R.  Parker,  129  South  Fifth  street,  Philadel¬ 
phia.  Owner,  Lewis  Street,  care  of  architect. 
Frame,  2  stories,  40x22  feet,  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing.  Plans  in  progress. 

Residence  and  Garage,  Lansdowne,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  name  with¬ 
held.  Ston  eand  frame,  2 y2  stories,  69x31 
feet,  slate  roof,  oak,  pine  and  cement  floors, 
hot  water  heat,  electric  light,  tile  work,  bond, 
iron  work.  William  R.  Dougherty,  1610  San- 
som  street,  Philadelphia,  taking  sub-bids. 

Residence,  Cynwyd,  Pa.  Architects,  Druck¬ 
enmiller  &  Williams,  1537  Chestnut  street. 
Owner,  A.  C.  Delaplaine,  Bala,  Pa.  Hollow 
tile  and  plaster,  2 y2  stories,  79x28  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  lighting,  tile  work.  Architects  tak¬ 
ing  bids  due  June  2nd. 


Pennsylvania 
Contracts  Awarded 

Apartments  (12),  River  and  Ross  streets, 
Wilkes-Barre,  Pa.  Architect,  Austin  Reilly, 
Bennett  Building,  Wilkes-Barre,  Pa.  Own¬ 
ers,  S.  Engli  &  Gast,  West  South  street, 
Wilkes-Barre,  Pa.  (Brick,  concrete,  3  stories, 
117x44  feet,  asphalt  shingle  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  and  mar¬ 
ble  work.  Contract  awarded  to  Nanticoke 
Const.  Co.,  Nanticoke,  Pa. 

Packing  House  (add.),  Williamsport,  Pa., 
$130,000.  Architect,  0.  B.  Comstock,  110  West 
Fortieth  st.reet,  New  York  City.  Owners, 
John  Peters  Packing  Company,  Williamsport, 
Pa.  Concrete,  brick  and  steel,  4  stories, 
08x68  feet,  composition  roof,  concrete  floors, 
waterproofing,  iron  work,  bond,  rolled  steel 
'ash,  cork  insulation.  Contract  awarded  to 
Turner  Const.  Co.,  1713  Sansom  street,  Phila¬ 
delphia. 

Stores  (2),  Lincoln  Highway,  Ardmore,  Pa. 
Architect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  William  Armstrong,  Ardmore,  Pa. 
Brick,  2  stories,  32x25  feet,  slag  roof,  maple 
floors,  hot  water  heat,  electric  lighting,  tile 
and  marble  work,  metal  bulks,  iron  work.  Con¬ 
tract  awarded  to  Merion  Const.  Co.,  2313  Wal¬ 
nut  street. 

Residence  and  Garage,  Moylan,  Pa.,  $20,- 
000.  Architect,  Walter  F.  Price,  119  South 
Fourth  street,  Philadelphia.  Owner,  Edwin 
A.  Hoopes,  care  of  architect,  or  Mt.  Pocono, 
Pa.  Stone  and  frame,  2 y2  stories,  65X25  feet, 
irregular,  shingle  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work.  Contract  awarded  to  J.  W.  Worrilow, 
Media,  Pa. 

Residence,  Narberth,  Pa.  Architects,  Rit¬ 
ter  &  Shay,  North  American  Building,  Phila¬ 
delphia.  Owner,  L.  N.  Richardson,  Narberth, 
Pa.  Brick,  2%  stories,  26x44  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  metal  lath,  bond,  iron  work. 
Contract  awarded  to  J.  H.  Hinkle  Co.,  Twen¬ 
ty-fifth  and  Delaney  streets. 

School  (completion),  Cynwyd,  Pa.  Archi¬ 
tects,  Savery  &  Scheetz,  Stephen  Girard  Build¬ 
ing,  Philadelphia.  Owners,  Board  of  Direc¬ 
tors-  Lower  Merion  School  District,  Cynwyd, 
Pa.  Slate  work,  carpentry,  mill  work,  iron 
work,  maple  floors,  plastering,  painting,  glaz¬ 
ing,  metal  lath,  bond,  iron  stairs,  rolled  steel 
doors.  Contract  awarded  to  MeCloskey  Co., 
Inc.,  1620  Thompson  street,  Philadelphia. 

Residence,  Bryn  Mawr,  Pa,  Architect,  Ar¬ 
thur  H.  Brockie,  244  South  Fifteenth  street, 
Philadelphia.  Owner,  Miss  Bertha  Black, 
Bryn  Mawr,  Pa.  Stone  and  stucco,  2 y2  stories, 
49x28  feet  and  19x38  feet,  slate  roof,  oak  and 
pine  floors,  elevator,  hot  water  heat,  electric 
lighting.  Contract  awarded  to  Henry  P. 
Wolfe  &  Co.,  Bryn  Mawr,  Pa. 

Garage  and  Tool  House,  Merion,  Pa.  Ar¬ 
chitects,  Magaziner  &  Eberhard,  603  Chestnut 
street,  Philadelphia.  Owner,  K.  Schwartz, 
Merion,  Pa.  Stone,  1%  stories,  slate  roof. 
Contract  awarded  to  Charles  C.  Pace,  Merion, 
Pa. 

Warehouse,  Scranton,  Pa.  Architect,  A.  J. 
Ward,  1106  Grand  View  avenue,  Scranton,  Pa. 
Owner,  R.  F.  Post,  33  Lackawanna  avenue, 
Scranton,  Pa.  Brick,  stone,  steel,  concrete, 
2  and  3  stories,  80,000  feet  floor  space.  Con¬ 
tract  awarded  to  Thomas  Palmer,  Miller 
Building,  Scranton,  Pa. 

Hotel  (alts,  and  add.),  Sunbury,  Pa.  Ar¬ 
chitect,  F.  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owners,  Neff  &  Neff,  Sun¬ 
bury,  Pa.  Hollow  tile  and  plaster,  new  fourth 
and  fifth  floors,  asbestos  built-up  roof,  con¬ 
crete  and  pine  floors,  hollow  tile,  metal  lath 
(elevators  and  heating  reserved),  floor  hard¬ 
ener,  bond,  hollow  metal  skylights,  rolled 
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steel  sash,  electric  light.  Contract  awarded  to 
I.  0.  .Fetter,  Sunbury,  Pa. 

Residence  (alts,  and  add.),  Strasburg,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Milton  Ranch,  Lan¬ 
caster,  Pa.  Brick,  2  stories,  15x20  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  and  marble  work.  Contract  award¬ 
ed  to  M.  Book,  Strasburg,  Pa. 

Printing  Plant,  Bethlehem,  Pa.  Architects, 
Boyd,  Abel  &  Gugert,  Estey  Building,  Phila^ 
delphia.  Owners,  Morgan  Printing  Co.,  Me- 
Graw  Building,  New  York  City,  care  of  Mr. 
Buck,  Chamber  of  Commerce,  Bethlehem,  Pa. 
Brick,  cut  stone,  steel  and  concrete,  1  story, 
769x92  feet,  (2)  wings  167x82  feet,  (1)  wing 
81x62  feet,  slag  roof,  cement  floors,  terra 
cotta,  iron  work,  floor  hardener,  bond,  rolled 
steel  sash,  tile  work,  steam  heat,  electric 
lighting,  metal  lath.  Contract  awarded  to 
Frank  J.  Glassmire,  Bthlehem  Trust  Build¬ 
ing,  Bethlehem,  Pa. 


New  Jersey 
Construction  News 

School,  National  Park,  N.  J.  Architect, 
Charles  H,  Peddle,  136  South  Fourth  street, 
Philadelphia.  Owners,  Board  of  Education, 
Borough  of  National  Park,  N.  J.  Brick,  cut 
stone  and  steel,  2  stories,  59x39  feet,  slag 
roof,  pine  floors,  safety  treads,  iron  work, 
electric  light,  metal  lath.  Owners  taking  bids 
due  June  4th. 

Garage,  Mt.  Holly,  N.  J.  Architects,  Fol¬ 
som  &  Stanton,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  W.  D.  Marren,  Mt. 
Holly  ,N.  J.  Brick  and  steel,  1  story,  100x40 
feet,  slag  roof,  cement  floors,  rolled  steel 
sash.  Architects  taking  bids  due  June  3rd. 

High  School  (alts,  and  add.),  Pleasantville, 
N.  J.  Architect,  S.  Hudson  Vaughn,  Guaran¬ 
tee  Trust  Building,  Atlantic  City.  Owners, 
Pleasantville  School  Board,  care  of  architect. 
Brick,  2  stories  and  basement,  33x83  feet,  slag 
roof,  hardwood  floors  (heating,  electric  work 
and  plumbing  reserved),  tile  work.  Plans  in 
progress. 

School  (add.),  Troy  avenue,  Ventnor,  N.  J., 
$85,000.  Associate  architects,  Vivian  B. 
Smith  and  J.  Vaughn  Mathis,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owners,  Vent¬ 
nor  School  Board,  W.  Zimmerman,  secretary, 
Guarantee  Trust  Building,  Atlantic  City, 
N.  J.  Brick,  2  stories  and  basement,  9  rooms, 
slag  roof,  hardwood  floors  (heating,  electric 
work  and  plumbing  reserved),  metal  lath, 
roof  ventilators,  skylights,  waterproofing  and 
dampproofing.  Plans  completed.  Owners 
will  take  bids  in  two  weeks. 

Comfort  Station,  Trenton,  N.  J.  Architect, 
R.  G.  Consolloy,  Commonwealth  Building, 
Trenton,  N.  J.  Owners,  City  or  Trenton,  Mr. 
Page,  Commissioner,  City  Hall,  Trenton,  N.  J. 
Brick,  1  story,  45x16  feet,  tile  roof  and  floors, 
electric  lighting.  Plans  in  progress. 

School,  904  Pacific  avenue,  Atlantic  City, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  Beth  Israel 
Cong.,  Dr.  Bisher,  Seaside  avenue,  Atlantic 
City,  N.  J.  Brick,  2  stories,  40x50  feet,  slag 
roof,  pine  floors,  electric  light,  roof  ventila¬ 
tors.  Owner  taking  bids. 

School  (add.),  Elridge  pike,  Lawrence 
Township,  N.  J.  Architects,  Fowler  &  Seaman, 
Broad  (Street  Bank  Building,  Trenton.  Own¬ 
ers,  Lawrence  Township  School  Board,  Ed¬ 
ward  Pearson,  secretary,  Lawrenceville,  N.  J. 
Brick,  2  stories  and  basement,  56x62  feet, 
slate  and  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  metal  lath,  tile  work,  hol¬ 
low  tile,  safety  treads,  roof  ventilators,  metal 
ceilings,  steel  sash,  fire  doors,  damuproofing, 
steel  stairs.  Owner  taking  bids  due  June 
15th. 

Hospital  (add.),  Ohio  and  Michigan  ave* 


nues,  Atlantic  City.  Associate  architects,  H. 

A.  Stout  and  J.  V.  Mathis,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owners,  City 
of  Atlantic  City,  care  of  E.  L.  Bader,  City 
Hall,  Atlantic  City,  N.  J.  Frame  and  metal, 
1  story,  40x130  feet,  slag  roof,  pine  floors, 
electric  light,  roof  ventilators.  Architects 
taking  bids  due  as  soon  as  possible. 

Church,  Ventnor,  N.  J.  Architect,  Vivian 

B.  Smith,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Ventnor  Community  Church, 
Ventnor,  N.  J.  Stone,  1  story,  65x85  feet, 
slate  roof,  electric  lighting,  terra  cotta,  iron 
work  (heating  and  electric  fixtures  reserved). 
Architect,  taking  bids  due  June  2nd. 

Store  and  Apartment  (alts,  and  add.),  220 
North  Broad  street,  Trenton,  N.  J.  Archi¬ 
tect,  R.  G.  Consolloy,  Commonwealth  Build¬ 
ing,  Trenton,  N.  J.  Owner,  George  Hornketh, 
681  Princeton  street,  Trenton,  N.  J.  Brick, 
£  stories,  75x16  feet,  slag  roof,  tile  and  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work,  skylights,  hollow  tile,  waterproof¬ 
ing.  Plans  in  progress. 

Show  Room  and  Apartment,  3600  Atlantic 
avenue,  Atlantic  City.  Architect,  J.  Vaughn 
Mathis,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owner,  M.  E.  Causkaden,  cave  of 
architect.  Brick,  hollow  tile  and  steel,  3  sto¬ 
ries,  70x70  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  metal  lath,  hollow 
tile,  tile  and  marble  work,  skylights,  orna¬ 
mental  iron  work.  Architect  ready  for  sub- 
bids. 

Apartment,  Ventnor  avenue,  Atlantic  City, 
N.  J.  Architect,  J.  R.  Ogden,  143  South 
South  Carolina  avenue,  Atlantic  City.  Owner, 
A.  A.  Stevens,  Ventnor  avenue,  Ventnor,  N.  J. 
prick,  3  stories,  81x70  feet,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
metal  lath,  iron  stairs.  Owner  ready  for  sub¬ 
bids. 

Psychiapric  Clinic  (alts.),  Morris  Plains, 
N.  J.,  $40,000.  Architects,  Department  of  In¬ 
stitutions  and  Agencies,  Division  of  Architec¬ 
ture  and  Construction,  Capitol  Building,  Tren¬ 
ton,  N.  J.  Owners,  State  of  New  Jersey, 
care  of  Dr.  Curry,  superintendent,  on  prem¬ 
ises.  Alterations  to  chimney,  insulation  for 
refrigeration,  water  lines,  electric  work.  Ar¬ 
chitects  taking  bids  due  May  31st. 

Hotel,  Southeast  Corner  Commerce  and 
Pearl  streets,  Bridgeton,  N.  J.  Architects, 
Dreher,  Churchman  &  Paul,  Otis  Building, 
Philadelphia.  Owners,  Bridgeton  Hotel  Co., 
Bridgeton,  N.  J.  Brick,  granite,  cut  stone 
jind  steel,  5  stories,  117x44  feet,  wing  46x78 
feet,  asbestos  asphalt  roof,  cement  and  maple 
floors,  hollow  tile,  roof  ventilators,  water¬ 
proofing,  terra  cotta,  iron  work  and  stairs, 
tile,  marble  and  ternazzo,  metal  lath  (eleva¬ 
tors  reserved)  (plumbing,  heating,  lighting 
and  ventilating  separate  bids).  Bids  sub¬ 
mitted:  Moore  &  Co.,  Nineteenth  and  Cherry 
streets,  Philadelphia,  $286,000;  George  A. 
Fuller  Co.,  321  Walnut  street,  Philadelphia, 
$298,000. 

Apartment  House,  Asbury  Park,  N.  J.  Ar¬ 
chitects,  Durham  Brothers,  1609  Sansom 
street,  Philadelphia.  Owner,  name  withheld. 
Hollow  tile  and  stucco,  3  stories,  (6)  apart¬ 
ments,  slag  and  tile  roof,  hardwood  floors, 
electric  lighting.  Preliminary  plans  in  pro¬ 
gress. 

Residences  (2),  Kaighn’s  and  Princess  ave¬ 
nues,  Camden,  N.  J.  Architect,  H.  N.  Mof¬ 
fett,  538  Market  street,  Camden,  N.  J.  Own¬ 
er,  Philip  Wondkos,  1501  Princess  avenue, 
Camden,  N.  J.  Brick,  2  stories,  30x66  feet 
and  34x25  feet,  slag  roof,  oak,  pine  and  maple 
floors,  tile  work.  Owner  taking  bids  due  ns 
soon  as  possible. 

Convent  (add.),  Camden,  N.  J.  Architect, 
Frank  A.  Berry,  Real  Estate  Trust  Building, 
Philadelphia.  Owners,  Roman  Catholic  Church 
of  the  Sacred  Heart,  Camden,  N.  J.  Brick, 
%  stories,  feet,  stag  ropfy  pipe  floors, 


vapor  heat,  electric  lighting,  tile  work.  Plans 
in  progress.  Architect  will  take  bids  in  one 
week. 

Residence  and  Apartment,  , South  Texas  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  Samuel 
Abramson,  2315  Walnut  street,  Philadelphia. 
Owner,  Stanley  Const.  Co.,  177  Virginia  ave¬ 
nue,  Atlantic  City,  N.  J.  Brick,  2  stories, 
15x60  feet,  slag  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owners  will  take  sub-bids  in  one  week. 

School,  Brooklawn,  N.  J.  Architect,  John 
L.  Coneys,  Drexel  Building,  Philadelphia. 
Owners,  Board  of  Education,  Brooklawn, 
N.  J.  Brick,  cut  stone  and  steel,  2  stories 
and  basement,  87x61  feet,  slate  roof,  maple 
floors.  Lowest  bids  submitted  by  Penn  Const. 
&  Eng.  Co.,  3840  Spring  Garden  street,  Phila¬ 
delphia,  $52,000.  George  W.  iShaner  &  Son, 
Palmyra,  N.  J.,  $65,450;  William  Linker  Co., 
735  Cherry  street,  Philadelphia,  67,700.  Elec¬ 
tric,  Buzby  &  Thomas,  Bourse,  Philadelphia, 
$795.  Heat,  Camden  Heating  Co.,  Camden, 
N.  J.,  $7,987.  Plumbing,  Harry  Knecht,  Cam¬ 
den,  N.  J.,  $2,575. 

Store  and  Apartments,  Broadway  and  Ben¬ 
son  streets,  Camden,  N.  J.  Architects  Lackey 
&  Hettle,  509  Federal  street,  Camden,  N.  J. 
Owner,  Dr.  J.  Lynn  MahafEey,  408  Cooper 
street,  Camden,  N.  J.  Brick,  cut  stone  and 
steel,  3  stories,  57x38  feet,  slag  roof,  compo¬ 
sition,  pine,  oak  and  cement  floors,  roof  venti¬ 
lators,  steam  heat,  electric  light,  metal  lath, 
tin  covered  doors,  bond,  iron  work.  Archi¬ 
tects  taking  bids  due  June  9th. 

School  (add.),  Rosenhayn,  Cumberland 
County,  N.  J.  'Architects,  'Stearns  &  Wood- 
nutt,  Stephen  Girard  Building,  Philadelphia. 
Owners,  Deerfield  'School  Board,  Rosenhayn, 
N.  J.  Brick,  2  stories  (4-room  addition),  com¬ 
position  roof,  maple  floors.  Plans  in  pro¬ 
gress. 

Garages  (5),  rear  of  227  North  Warren 
street,  'Trenton,  N.  J.  Architect,  William 
Klemann,  First  National  Bank  Building, 
Trenton.  Owner,  Dr.  D.  Lee  Haggerty,  227 
North  Warren  street,  Trenton,  N.  J.  Brick, 
1  story,  40x20  feet,  slag  roof,  concrete  floors, 
steam  heating,  electric  lighting.  Architect 
taking  bids  due  June  29th. 


New  Jersey 
Contracts  Awarded 

War  Memorial,  Pacific  avenue,  between 
States  and  Maryland  avenues,  Atlantic  City, 
N.  J.,  $110,500.  Architect,  IS.  Hudson  Vaughn, 
Guarantee  Trust  Building,  Atlantic  'City. 
Owners,  Board  of  Commissioners,  City  Hall, 
Atlantic  City.  Brick,  cut  stone  and  steel,  2 
stories,  100x55  feet,  J-M  ivo of,  concrete  and 
maple  floors,  hollow  tile,  metal  lath,  water¬ 
proofing,  iron  work  and  stairs,  kalamein  doors, 
rolled  steel  sash,  tile,  marble  and  terrazzo 
work.  Contracts  awarded  to  P.  H.  Kelly 
Const.  Co.,  1713  Sansom  street,  Philadelphia. 
Electric,  Electric  Equip.  Co.,  Commonwealth 
Building,  Philadelphia,  $2,600.  Heating,  Cur¬ 
rie  Co.,  Atlantic  City,  N.  J.,  $8,180.  Plumb¬ 
ing,  Edward  W.  Yeutter,  29  South  New  York 
avenue,  Atlantic  City,  N.  J.,  $4,152. 

Bank,  Texas  and  Atlantic  avenues,  Atlan¬ 
tic  City,  N.  J.,  $100,000.  Architect,  A.  F. 
Ainodio,  Segal  Building,  Atlantic  City,  N.  J. 
Owners,  Chelsea  Safe  Deposit  &  Trust  Co., 
Atlantic  City.  Limestone,  brick,  1  story, 
60x90  feet,  concrete  roof,  tile  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile,  marble  and  ter¬ 
razzo  work,  bank  fixtures.  Contract  awarded 
to  Abacus  Const.  Co.,  Segal  Building,  Atlan¬ 
tic  City. 

Garage,  Trenton,  N.  J.  Architect,  William 
Klemann,  First  National  Bank  Building, 
Trenton.  Owners,  'Castanea  Dairy  Co.,  234 
North  Broad  street,  Trenton,  'N,  J.  Brick, 


THE  BUILDERS’  GUIDE 


steel,.  1  story,  50x60  feet,  slag  roof,  concrete 
floors,  steam  heat,  electric  light,  hollow  tile, 
roof  ventilators,  rolled  steel  sash  and  sky¬ 
lights.  Contract  awarded  to  IS.  W.  Mather 
&  !Son,  'Greenwood  avenue  arid  Canal  street, 
Trenton,  N.  J. 

Warehouse,  Baltic  and  Delaware  avenue, 
Atlantic  City,  N.  J.  Architect,  ‘Clark  Dillen- 
back,  Reading  Terminal,  Philadelphia.  Own¬ 
ers,  Philadelphia  &  (Reading  Railway,  Read¬ 
ing  Terminal,  Philadelphia.  Lessee,  W\  G. 
Robinson,  Atlantic  (City,  N.  J.  Brick,  2  sto¬ 
ries,  100x157x71  feet,  slag  roof,  cement  floors, 
hollow  tile,  waterproofing,  iron  work,  steam 
heat,  electric  lighting.  Contract  awarded  to 
U.  G.  Robinson,  Atlantic  City,  N.  J. 

Masonic  Building,  Vineland,  N.  J.  Archi¬ 
tect,  George  E.  Savage,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  Masonic  Temple, 
Vineland,  N.  J.  Brick  and  cut  stone,  3  sto¬ 
ries,  98x51  feet,  slag  roof,  maple  floors,  metal 
lath,  steam  heat,  electric  light,  tile  work, 
iron  work.  'Contract  awarded  to  James  Pas- 
quali,  Vineland,  N.  J. 

Wall,  Orchard  and  Mt.  Vernon  streets,  Cam¬ 
den,  N.  J.  Architect,  private  plans.  Own¬ 
ers,  Camden  Pottery  Co.,  Camden,  N.  J.  Re¬ 
inforced  concrete  and  steel,  wall  200  feet 
long.  Contract  awarded  to  E.  R.  Hall,  34 
South  Seventeenth  street,  Philadelphia. 


Miscellaneous 
Construction  News 

Warehouse,  Wilmignton,  Del.,  $200,000.  Ar¬ 
chitect,  not  yet  selected.  Owners,  Holstein 
Harvey’s  Sons,  Inc.,  Third  and  French  streets, 
Wilmington,  Del.,  care  of  Mr.  Norton  Harvey. 
Work  contemplated. 

Residence,  Miami,  Florida.  Architect,  J. 
Vaughan  Mathis,  Guarantee  'Trust  Building, 
Atlantic  City.  Owner,  Joseph  Frailenger, 
Shankville,  Pa.  Hollow  tile,  stucco,  2  stories, 
30x42  feet,  30x8  feet,  Spanish  tile  roof,  pine 
floors,  electric  light,  tile  work.  Owner  will 
take  bids. 

Bungalow,  Lima,  Ohio.  Architect,  C.  E. 
Sehermerhorn,  430  Walnut  street,  Philadel¬ 
phia.  Owner,  Frank  Edward  Bentz,  Lima, 
Ohio.  Frame,  iy2  stories,  32x28  feet,  shingle 
roof,  pine  floors,  hot  air  heat,  electric  light¬ 
ing.  Owner  will  build. 

Bungalow,  Mineola,  L.  I.,  N.  Y.  Architect, 
C.  E.  Shermerhorn,  430  Walnut  street,  Phila¬ 
delphia.  Owner,  George  H.  Terry,  Mineola, 
L.  I.,  N.  Y.  Frame,  1  y2  stories,  32x28  feet, 
shingle  roof,  pine  floors,  hot  air  heat,  electric 
lighting.  Owner  will  build. 

Residence  and  Garage,  Newark,  Del.  Ar¬ 
chitect,  Alfred  Lewis  Ward,  Stephen  Girard 
Building,  Philadelphia.  Owner,  J.  Pilling 
Wright,  care  of  architect.  Brick,  cut  stone 
and  steel,  2 y2  stories,  51x36  feet,  wing  34x19 
feet,  and  1  y2  stories,  28x16  feet,  slate  roof, 
composition,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work, 
bond,  iron  work.  Architect  taking  bids. 


(Continued  from  Page  344) 
ginally  intended  for  city  offices,  it  was 
necessary  to  tender  a  portion  of  it  to 
the  United  States  Supreme  Court,,  when 
the  Federal  Government  was  moved  to 
Philadelphia  in  1790.  The  Supreme 

Court  held  its  first  session  in  the  building 
on  February  7,  1791.  The  Supreme 

Court  of  the  State  of  Pennsylvania  also 
sat  in  the  building  and  subsequently  it 
was  occupied  by  the  City  Councils. 

When  we  read  in  the  early  history  of 


the  Colonies  that  smoking  was  prohibited 
within  the  city  limits  in  certain  provinces 
and  travellers  were  prohibited  from  smok¬ 
ing  but  once  in  a  ten  mile  journey  in 
others,  we  are  inclined  to  attribute  puri¬ 
tanic  instincts  to  our  staid  and  sober 
forebears  but  certainly  they  did  not  taboo 
the  lottery,  for  the  records  show  that 
a  lottery  was  instituted  to  further  the 
erection  of  this  “Towne  Hall”  in  Phila¬ 
delphia  with  $50,000.00  as  the  aggregate, 
20  per  cent,  of  which  was  to  go  to  the 
fortunate  winner. 

At  the  rear  of  this  interesting  group 
was  the  “State  House  Yard”  or  the 
“Mall”  as  it  was  sometimes  called.  This 
contained  a  serpentine  walk  and  it  was 
the  custom  of  the  elite  to  promenade 
thereon  upon  pleasant  afternoons  as  a 
mode  of  recreation.  The  “Mall”  was  sur¬ 
rounded  by  a  brick  wall  with  piers  at 
regular  intervals,  the  entire  height  of 
which  was  8  feet.  The  city  fathers  be¬ 
came  apprehensive  that  the  air  in  the 
“State  House  Yard”  was  not  conducive 
to  the  public  health  and  after  deep  delib¬ 
eration  it  was  deemed  desirable  to  remove 
the  brick  wall  between  the  piers  and  to 
replace  thet  same  with  “iron  palisades  in 
order  that  the  atmosphere  might  me  made 
more  salubrious.”  It  is  to  be  hoped  that 
the  treatment  was  efficacious. 

Steadfast  and  true  to  every  belief  tint 
they  held,  these  sturdy  pioneers  of  the 
young  Republic  have  left  us  monuments 
of  government  and  of  art  which  we  of  a 
more  hectic  generation  may  well  sti  r  e 
with  like  singleness  of  purpose  to  emul¬ 
ate. 

Up  until  1829  all  the  bricks  used  in 
this  country  were  made  by  hand,  but 
during  that  year  the  manufacturing  of 
brick  by  machinery  was  successfully 
started.  In  New  York  the  machinery 
then  used  made  twenty-five  thousand 
bricks  per  day  and  they  were  sold  for 
Five  Dollars  ($5.00)  a  thousand.  The 
Salamanda  Fire  Brick  Works  at  Albany. 
New  York,  was  established  that  year  and 
was  so  successful  as  to  stop  the  importa¬ 
tion  of  fire  bricks. 

So  closely  is  the  making  of  brick  inter¬ 
woven  with  the  march  of  human  progress 
that  one  must  go  back  to  the  dawn  of 
history  to  learn  of  the  beginning  of  the 
industry.  The  earliest  evidences  we  have 
of  recorded  historv  are  a  few  manuscripts 
and  inscriptions  found  in  Egypt,  dating 
back  about  three  or  four  thousand  years 
B.  C.  Those  of  Babylonia  are  scarcely 
less  ancient.  Both  of  these  countries 
owe  their  prosperity  to  great  rivers  which 
inundated  the  land  enrichiner  it  for  agri¬ 
cultural  pursuits  and  furnishing  also  great 
deposits  of  clay  from  which  the  natives 
built  houses,  first  of  adobe  and  then  of 
brick.  Israel  labored  long  in  Egynt  as 
brick  makers  as  Scripture  records.  Baby¬ 
lonia,  situated  as  it  was  between  the  Tig¬ 


ris  and  Euphrates  Rivers  in  the  valley 
called  Mesopotamia  (The  land  between 
the  rivers)  possessed  no  forests  although 
the  date  palm  was  abundant  and  with 
little  stone,  they  early  restored  to  the 
expedient  of  moulding  the  clay  into 
bricks,  which  were  dried  in  the  sun  and 
from  these  they  built  their  cities. 

Of  all  the  early  Babylonian  kings  the 
most  famous  was  Hammurabi,  who  ruled 
about  2000  B.  C.  He  it  was  who  formul¬ 
ated  the  oldest  code  of  laws  which  we 
have  any  record,  but  long  before  man 
achieved  a  legal  code  he  made  bricks  and 
from  the  characters  imprinted  upon  these 
bricks,  marking  the  dynasty  under  which 
they  were  made,  many  important  dates  in 
history  have  been  verified. 

Noble  indeed  has  been  the  art  of  brick 
making  and  human  progress  owes  much 
to  this  industry. 

In  further  connection  with  the  early 
use  of  brickwork  locally,  Mr.  Joseph  T. 
Byrne,  Secretary  of  the  Philadelphia 
Brick  Manufacturers’  Association,  said : 

“Out  of  all  the  data  concerning  Phila¬ 
delphia’s  place  in  history  and  among  the 
thousands  of  valuable  and  interesting 
facts  connected  with  the  development 
and  growth  of  this  city  in  its  early  days, 
probably  by  far  the  most  interesting  to 
the  members  of  the  Associations  gathered 
here  and  to  many  others  also,  is  that 
relating  to  the  use  of  brick. 

In  order  that  you  may  appreciate  the 
extent  to  which  clay  has  entered  into  the 
growth  of  our  city  as  expressed  in  its 
architectural  and  historic  monuments,  let 
me  mention  the  following  as  but  a  few 
of  our  finest  colonial  buildings. 

The  William  Penn  House,  now  stand¬ 
ing  in  Fairmount  Park,  was  erected  for 
William  Penn  before  he  landed  in  the 
year  1682  and  stood  on  Letitia  Street  be¬ 
low  Market. 

In  1700  Old  Swedes’  Church  was  built 
and  was  then  deemed  a  great  edifice. 
This  was  followed  by  many  others  of 
common  brick,  among  the  more  import¬ 
ant  of  which  were  Stenton,  the  home  oi 
James  Logan,  1727,  at  one  time  the 
headquarters  of  George  Washington ;  In¬ 
dependence  Hall  or  the  State  House  be¬ 
gun  in  1729,  and  completed  in  1734,  at 
a  cost  of  £5,600,  the  bricks  cost¬ 
ing  31-s;  8-d  per  thousand  and 

the  laying  10-s ;  6-d. 

(Continued  Next  Week) 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  other 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him¬ 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operate! 
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and  Owners 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . .910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . ...1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Maseher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 


BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 


BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 


BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 


BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24tb  and  Callowhlll  Sts., 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Maseher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhlll,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Praia tt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  St?.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 


EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co.  . . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil$. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supfply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phlla. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LATHER  (Wood  and  Metal) 

Whiteman,  C.  S . 717  Walnut  St.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 

LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phlla. 

Kugler,  Geo.  W„  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 319  Vine  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Maseher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

809  Master  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J..  Supply  Co . 1215  Arch  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St.,  Phlla 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . . . . 24  S.  7th  St.,  Phlla. 

Ketcham,  O.  W . . . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-T'ile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

£a£d’,A-o,S-  . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

„  „  0  „  24th  and  Callowhlll  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave. 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

T.  .  „  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co.. 

ir  „  Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

„  T,  ,  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
„  „  STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessia*  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

^  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

T,  ,  ,  ^  „T  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sta.,  Phlla. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila! 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Robbins.  Chas.  H . ...1209  Arch  St..  Phlla 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  P.Co  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St  Phila. 

Mont  Clare  Foundry  Co.,  '  * 

u  J  N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.  Phlla. 

WATER  PAINT. 

Southern.  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products .  Perry  Bldg.,  Phila 

Brinkmann  Bros . 2615  Frankford  Ave.  Phlla. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila’ 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  ]Roofs 

and  Flagging 


Made  with  Heavy  ?8  to  l/z  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACK.CO. 

Philadelphia  H2-s.wth.5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 
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Lest  than  One  Year 
15  Cents  per  Copy 


puildingMateFiak 


Lime,  Sand,  Piaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

17JS  N.  10th  Street  Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Italian 


Both  Phono 


pilarHfi  Mosaic  €0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  SI 45 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

P  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.* 
Philadelphia 

Bell  Phone  :  Keystone  Phone : 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PA1NTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St». 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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We  have  installed  our 

on  some  of  the  largest 

buildings  in 

PHILADELPHIA 

If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

2$  in  RIB - DIAMOND  MFSH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS  ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  'Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  134S  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED -STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office — 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

4M8-59  N.  SECOND  STREET,  PflILA.,  PA. 


/*leckBr  os.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 


SERVICE 


offer  the  utmost  in 

durability 


ECONOMY 


THERE  IS  A  DISTINCT  ADVANTAGE  TO  EVERY  PROS¬ 
PECTIVE  BUILDER  IN  VISITING  OUR  SHOW  ROOMS 


Office  and  Display  Rooms : 

44  N.  5th  St ,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  Phila. 

Camden.  N.  J  .  Lansdowne,  Pa. 

Bel!  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


WEBER 

BLUE  PRINT  PAPER 

A  higher  grade  paper  for  those  who 
demand  the  best.  Costs  but  little  more. 

Our  airtight  method  of  packing  allows 
paper  to  be  kept  unusually  long.  Only 
finest  chemicals  used. 

Prepared  fresh  on  receipt  of  your 
order. 

F.WEBER  CO. 

1125  CHESTNUT  ST. 
Philadelphia 


“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATER  PROOFING 
FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  pui’poses. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French  Tile 

Flat  Interlocking  Tile 

ALL  COLORS-  WILL  NOT  FADE 
A  Card  Will  Have  Representative  Call 
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BRICK  BUILDINGS  AND  BRONZE 
TABLETS 

(Continued  from  Last  Week) 

At  the  time  that  the  State  House  was 
in  the  course  of  construction,  Christ 
Church,  another  famous  landmark  of 
American  History  was  erected  in  1731. 

During  the  second  half  of  the  18th 
Century  many  other  notable  buildings  of 
brick  were  completed  in  this  vicinity, 
among  the  examples  being  the  Pennsyl¬ 
vania  Hospital,  1775;  Woodford,  now 
used  as  Woodford  Guard  House,  in 
Fairmount  Park,  1756;  the  Powell 
House,  1762;  Carpenters'  Hall,  built 
some  time  previous  to  1774;  the  Robert 
Morris  House  on  South  Eighth  Street, 
1786;  and  the  Wharton  House,  1796. 

The  Friends’  Meeting  House  at  Fifth 
and  Arch  Street,  1786;  and  the  Wharton 
House,  1796, 

The  Friends’  Meeting  House  at  Fifth 
and  Arch  Streets  was  built  in  1804  and 
is  today  one  of  the  most  prominent  ex¬ 
amples  of  brick  architecture  in  the  city, 
with  its  brick  wall  surrounding  the  grave 
yard  in  which  lie  the  remains  of  the  im¬ 
mortal  Benjamin  Franklin. 

These  are  only  a  few  of  the  notable 
examples  of  the  use  of  brick  in  the  early 
days  of  Philadelphia,  but  they  furnish 
a  clear  idea  of  the  extent  to  which  this 
material  has  entered  into  our  history,” 

Announcement  was  then  made  by  Mr. 
Charles  B.  Siner,  President,  that  the  Phil¬ 
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adelphia  Brick-  Manufacturers’  Associa¬ 
tion  would  award  bronze  tablets  for  best 
building  erected  in  Philadelphia  in  1922. 

A  letter  announcing  these  awards  has 
just  been  sent  to  the  Architects,  Engin¬ 
eers  and  Constructors  of  Philadelphia 
from  which  the  following  is  quoted. 

“At  the  end  of  this  year  the  Associa¬ 
tion  will  award  four  bronze  tablets  for 
those  four  buildings  in  Philadelphia  and 
its  suburbs  which  are  selected  by  the 
Committee  of  Awards  as  being  those  in 
which,  in  the  opinion  of  the  Committee, 
the  most  appropriate  and  attractive  use 
has  been  made  of  Brick  produced  in 
Philadelphia. 

The  awards  will  be  as  follows : 

One  tablet  in  triplicate  to  the  Architect, 
the  Builder  and  the  Owner  of  a  private 
residence  costing  less  than  approximately 
$10,000. 

One  tablet  in  triplicate  to  the  Architect, 
the  Builder  and  the  Owner  of  a  private 
residence  costing  over  approximately 
$20,000. 

One  tablet  in  duplicate  to  the  Designer 
and  the  Builder  of  an  “ Operation ”  house. 

One  tablet  in  triplicate  to  the  Archi¬ 
tect,  the  Builder  and  the  Owner  of  an 
industrial  building. 

The  tablets  will  be  suitably  designed 
and  each  will  bear  the  name  of  the  reci¬ 
pient. 

It  is  hoped  that  the  award  of  these  tab¬ 
lets  will  encourage  Architects,  Engineers 
and  Constructors  of  this  City  to  investi¬ 
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gate  and  become  more  generally  familiar 
with  the  characteristics  of  Philadelphia 
made  bricks  and  the  artistic  effects  ob¬ 
tainable  through  their  use. 

It  is  the  further  hope  of  the  local  brick 
industry  that  a  better  understanding  and 
co-operation  in  the  production  of  this 
splendid  local  material  may,  through  its 
more  extensive  and  appropriate  use,  wid¬ 
en  the  reputation  of  Philadelphia  and  its 
suburbs  as  a  City  of  Homes. 

Messrs.  Albert  Kelsey,  F,  A.  I.  A.; 
Carl  A.  Ziegler,  F.  A.  I.  A.,  and  D. 
Knickerbacker  Boyd,  F.  A.  I.  A.,  Chair¬ 
man,  have  consented  to  act  as  a  Com¬ 
mittee,  or  Jury,  which  will  at  the  end 
of  the  year  make  the  awards  for  build¬ 
ings  completed  since  January,  1922. 

It  will  afford  the  Philadelphia  Brick 
Manufacturers’  Association  much  plea¬ 
sure  to  receive  comments  or  suggestions 
from  Architects  and  others  concerning 
the  possibilities  of  production  and  utiliza¬ 
tion  of  local  brick. 


THE  ORIGIN  OF  BRICK 
Romans  became  master  brick  makers, 
acquiring  their  knowledge  during  their 
occupation  of  Egypt.  While  the  art  of 
burning  brick  was  discovered  by  the 
Babylonians  about  4500  B.  C.,  the  Rom¬ 
ans  were  the  first,  to  burn  brick  in  a 
stationary  kiln,  which  was  about  the  be¬ 
ginning  of  the  Christian  era.  These 
kilns  were  about  the  same  pattern,  the 
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settling  and  the  firing,  as  our  present 
clamp  kilns.  Caesar  was  one  of  the  first 
Romans  to  use  burnt  brick.  In  the  year 
44  B.  C.,  he  built  the  wall  of  Rostra. 

Roman  brick  in  the  time  of  Pliny 
were  made  in  three  sizes  which  ranged 
from  J4  inch  to  2  inches  thick,  7  inches 
wide  and  7  inches  to  18  inches  long, 
and  were  used  extensively  for  buildings 
to  a  height  of  seventy  feet,  as  it  was 
thought  they  would  not  stand  a  load  of 
more  heighth.  Concrete  walls  were  faced 
with  brick  and  broken  fragments  of  ir¬ 
regular  shape,  in  the  middle  of  the  first 
century,  B.  C.,  in  order  to  save  brick, 
but  still  have  the  brick  effect,  but  in 
the  ladder  part  of  the  first  century  A.  D. 
they  made  thin  brick  especially  for  this 
purpose.  Even  partition  walls  as  thin  as 
3  inches  were  faced  with  brick  on  both 
sides. 

Pliny  ordered  all  brick  to  be  marked 
and  requested  the  architects  only  to  use 
sun-dried  brick  after  they  were  two  years 
old.  Vitruvius  made  a  law  at  Utica  that 
sun-dried  brick  should  be  5  years  old 
before  they  were  used. 

The  Romans  were  very  careful  in  the 
selection  of  their  clay,  preferring  a  whit¬ 
ish  or  reddish  clav.  After  the  clay  was 
tempered  and  moulded  the  drying  took 
place,  either  in  open  air  or  under  shel¬ 
tered  roofs,  when  thoroughly  dry  they 
were  placed  in  the  kiln  for  burning  and 
the  ones  for  sun-dried  use  were  placed 
under  cover  out  of  the  weather.  The 
Romans’  special  time  for  making  brick 
was  in  the  spring  and  fall.  Soldiers  for 
military  purposes  were  largely  used  for 
the  manufacture  of  brick. 

With  the  expansion  of  the  Roman  Em¬ 
pire  brick  penetrated  every  corner  of  the 
European  continent  and  found  its  way 
across  the  channel  to  the  British  Isles, 
about  44  A  D.,  and  was  manufactured 
under  the  direction  of  Alfred  the  Great 
in  A.  D.  886.  In  these  early  days  chil¬ 
dren  were  used  a  great  deal  in  the  brick 
plants  as  laborers.  The  task  for  two 
children  was  to  carry  enough  clay  to 
make  3,000  brick  from  the  clay  banks; 
at  one  plant  their  trips  combined  made 
12j^  miles  per  day,  and  a  day’s  work  was 
13  hours. 

The  art  of  brick  making  seems  to 
have  been  lost  when  the  Romans  with¬ 
drew  from  Britain,  and  it  is  doubtful  if 
any  burnt  brick  were  made  in  Britain 
from  that  time  until  the  13th  century, 
and  it  is  thought  any  brick  used  during 
this  time  came  from  ruins  of  old  Roman 
buildings,  such  as  at  Colcheste  and  St. 
Albans  Abbey.  One  of  the  earliest  ex¬ 
isting  brick  buildings,  erected  after  the 
revival  of  brick  making  in  England,  is 
Little  Wenham  Hall  in  Suffolk,  built 
about  1210  A.  D.,  but  not  until  the  15th 
century  did  bricks  come  into  general  use: 
again,  arid  then  only  fbr  . important  edb* 
fices. 


During  the  reign  of  Henry  VIII  brick 
making  was  brought  to  great  perfection, 
probably  by  workmen  brought  from  Flan¬ 
ders,  and  the  older  portions  of  St.  James 
Palace  and  Hampton  Court  Palace  re¬ 
main  to  testify  to  the  skill  they  attained. 

The  great  London  fire  in  1666  trans¬ 
formed  her  from  a  wooden  to  a  brick 
city,  great  activities  were  given  to  brick, 
not  only  the  development  of  brick  manu¬ 
facturing  plants,  but  also  to  ornamental 
brick,  and  the  use  of  the  same  to  build¬ 
ings.  Up  to  the  reign  of  Charles  I  brick 
of  various  sizes  were  made,  but  in  1625, 
the  first  year  of  his  reign,  the  size  of 
brick  was  regulated  by  statute  and  the 
present  standard  form  3x4>4x9  was 
adopted. 

There  can  be  no  doubt  that  up  to  the 
time  the  influence  of  Flanders  and  Hol¬ 
land  in  English  brick  making  and  bond 
was  formative,  and  that  under  this  in¬ 
fluence  a  native  bond,  the  Old  English, 
which  was  substantially  the  Old  Dutch, 
modified  by  alternating  a  pure  stretcher 
course  with  the  header  course,  was  de¬ 
veloped,  being  regarded  as  structurally 
the  strongest  and  most  reliable  bond.  But 
with  Charles  II  and  James  II  a  stronger 
artistic  sense  invaded  the  island  from  the 
continent  so  that  it  is  very  natural  to 
find  the  appearance  of  the  Flemish  bond 
in  English  buildings. 

In  the  year  1784  a  duty  of  one-half 
a  crown  per  1,000  was  imposed  on  the 
brick  of  all  kinds.  Ten  years  later  it 
was  raised  to  4s  per  1,000.  In  1803  a 
classified  schedule  of  duties  on  brick  and 
tile  of  different  qualities  and  sizes  was 
used.  This  remained  in  force  for  30 
years,  when  the  duty  on  common  brick 
was  raised  and  the  tile  was  exempt  of 
any  tax ;  in  1850  the  tax  on  brick  was 
taken  off.  The  brick  industry  in  Eng¬ 
land  started  to  flourish  at  that  time  and 
the  capital  invested  in  the  brick  industry 
at  that  time  was  about  £2,000,000.  In 
England,  as  early  as  1619,  there  are  let¬ 
ters  of  patent.  The  eleventh  one  being 
for  the  protection  of  the  “Art  of  making 
a  certain  engine  to  make  and  cast  clay 
brick  and  tile.”  In  1839  a  machine  was 
patented  to  make  18,000  brick  in  ten 
hours.  In  1868  forty-seven  patents  re¬ 
lating  to  brick  and  their  manufacture  had 
been  granted. 

In  1629  we  have  a  record  of  10,000 
brick  sent  from.  J^ondon,  England,  to 
Massachusetts,  which  was  used  in  the 
construction  of  fire-places.  In  the  same 
year  the  first  brick-kiln  was  built  at  Salem 
Mass. 

Among  the  first  brick  buildings  built 
in  the  United  States  that  we  have  rec¬ 
ord  of  was  built  on  Manhattan  Island  in 
1633  by  a  governor  of  the  Dutch  West 
MSndia  Company.  These  brick  were 
;4fiPPed  here  from  Holland.  In  1643  a 
brick  watch  house  was  built  on  Fort 


Hill,  in  the  town  of  Plymouth,  the  brick 
were  sold  at  11s  per  1,000. 

The  first  brick  made  in  the  Anglicon 
Colonies  were  made  in  Virginia  as  early 
as  1612  during  the  administration  of  Sir 
Thomas  Gates.  The  first  church  in  Vir¬ 
ginia  was  of  brick  and  was  destroyed 
during  Bacon’s  rebellion  in  1676. 

In  1667  the  Massachusetts  court  ap¬ 
pointed  a  committee  to  frame  a  law  to 
regulate  the  size  and  manufacture  of 
brick. 

In  1677  a  brick  college  edifice  was 
built  at  Cambridge  and  in  1694  a  brick 
meeting  house.  Two  years  before  this 
the  General  Court  required  buildings 
above  a  certain  size  to  be  built  of  brick 
or  stone  and  their  roofs  covered  with 
slate  or  tile. — The  Clay  Worker. 


INVITATION  TO  FIRST  MEETING 
OF  CONSTRUCTION  COUNCIL 
Lacking  facilities  at  present  for  direct 
communication  with  the  thousands  of  im¬ 
portant  men  in  the  construction  industry, 
the  temporary  directing  committee  of  the 
American  Construction  Council  begs  leave 
through  the  columns  of  the  engineering, 
architectural  and  construction  press  to 
extend  a  personal  invitation  to  each  mem¬ 
ber  of  the  industry  to  attend  the  organ¬ 
izing  meeting  in  Washington,  D.  C.,  June 
19  and  20. 

The  step  contemplated,  that  of  bring¬ 
ing  together  for  co-operation  in  behalf  of 
the  industry  and  of  the  public  all  the 
elements  of  construction  activity — engin¬ 
eers,  architects,  labor,  the  contractors,  the 
manufacturers  and  dealers,  and  the  fin- 

(Contimied  on  Page  372) 
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Tea  Room  (alts,  and  add.),  214  South  Fif¬ 
teenth  street,  Philadelphia.  Architects,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  Miss  Elizabeth  B.  Owen,  on  premises. 
Architect  taking  bids  due  June  7th  at  noon. 

Store  (alts.),  5819  Germantown  avenue, 
Philadelphia.  Architects,  Magaziner  &  Eber- 
hard,  603  Chestnut  street,  Philadelphia.  Own¬ 
er,  I.  Scbachtel,  on  premises.  Architects  tak¬ 
ing  bids  due  June  9th  at  noon. 

Building,  1246  North  Broad  street,  Phila¬ 
delphia.  Architect,  Leroy  B.  Rothschild,  1225 
■Sansom  street,  Philadelphia.  Owner,  Benja¬ 
min  Barron,  Commonwealth  Building,  Phila¬ 
delphia.  Architect  taking  bids  due  June  10th 
at  noon. 

Store  and  Apartments,  Second  and  Poplar 
streets,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Israel  Fall,  on  premises.  Brick  and 
steel,  3  stories,  69x45  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
and  marble,  metal  lath,  metal  bulks,  iron 
work.  Architect  taking  bids  due  June  12th 
at  2  P.  M. 

Store  (alts.),  Eighth  and  Vine  streets,  Phil¬ 
adelphia.  Architect,  L.  E.  Denslow,  44  West 
Eighteenth  street,  New  York.  Owners, 
United  Cigar  Co.,  Tnth  and  Market  streets. 
Carpentry,  mill  work,  plastering,  plumbing, 
painting,  hot  water  heat,  electric  lighting. 
Owners  taking  bids  due  June  8th. 

Dairy  Building,  Stable  and  Power  House, 
Orthodox  and  Worth  streets.  Architect,  Wil¬ 
liam  H.  Timm,  Perry  Building,  Philadelphia. 
Owners,  Fischer’s  High  Grade  Dairies,  on 
premises.  Brick  and  steel,  2  stories,  40x61 
feet,  2  stories,  52x54  feet,  and  1  story,  31x16 
feet,  slag  roof,  cement  and  pine  floors,  water¬ 
proofing,  wire  work,  iron  work,  floor  hard¬ 
ener,  bond,  metal  lath  (plumbing,  heating, 
lighting  and  cork  insulation  reserved).  Archi¬ 
tect  taking  revised  bids  due  June  8th. 

Residences  (2),  Wissahickon  avenue,  Phila¬ 
delphia.  Architect,  Edward  A.  Roth,  Drexel 
Building,  Philadelphia.  Owner,  J.  Seitchik, 
care  of  architect.  Stone,  2%  stories,  29x39 
feet,  slate  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Plans  in 
progress. 

Residence,  Wissahickon  avenue  and  Park 
lane,  Philadelphia.  Architect,  Edward  A. 
Roth,  Drexel  Building,  Philadelphia.  Owner, 
A.  Jamison,  care  of  architect.  Stone,  2 y2  sto¬ 


ries,  27x39  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting,  tile  work. 
Plans  in  progress. 

Factory  (add.),  Kensington  avenue  and 
Butler  street,  Philadelphia.  Architects,  Wil¬ 
liam  'Steele  &  Sons  Co.,  1600  Arch  street,  Phil¬ 
adelphia.  Owner,  Charles  B.  Cochrane,  on 
premises.  Brick  and  steel,  3  stories,  40x200 
feet,  slag  roof,  concrete  floors,  steam  heat, 
electric  light.  Plans  in  progress. 

A  Garages  (2),  1418  to  28  (Mellon  street,  and 
'1433  to  37  Parrish  street.  Architect,  H.  B. 
Weldon,  10  'South  Eighteenth  street,  Philadel¬ 
phia.  Owner,  Louis  J.  Kolb,  Tenth  and  Reed 
streets,  Philadelphia.  Brick,  1  story,  71x60 
feet,  and  1  story,  175x1200  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heat,  electric  light,  rolled 
steel  sash,  iron  work.  Plans  in  progress. 

Store  and  Residence  (alts,  and  add.),  1930 
South  Eighth  street.  Architect,  M.  Capo- 
bianco,  778  South  Seventh  street,  Philadel¬ 
phia.  Owner,  Anthony  Del  Rossi,  on  prem¬ 
ises.  Brick,  2  stories,  25xl6y2  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light. 
Plans  in  progress. 

Home  Building,  Third  and  Spruce  streets, 
Philadelphia.  Architect,  Benjamin  Brown, 
Denckla  Building,  Philadelphia.  Owners, 
Jewish  .Sheltering  Home  for  Homeless  and 
Aged,  care  of  B.  Sotoloff,  312  Federal  street, 
Philadelphia.  Brick,  18x100  feet.  Plans  in 
progress. 

Wing  “H,”  House  of  Correction,  Holmes- 
burg,  Philadelphia.  Architect,  Charles  E. 
Oelschlager,  1615  Walnut  street,  Philadelphia. 
Owners,  City  of  Philadelphia,  Department  of 
Public  Welfare,  City  Hall.  Brick,  steel  and 
stone,  1  story,  40x300  feet.  Plans  about  com¬ 
pleted.  Will  take  bids  in  a  few  days. 

Odd  Fellows’  Hall  (alts,  and  add.),  Lyceum 
and  Ridge  avenues,  Roxboro,  Philadelphia.  Ar¬ 
chitect,  J.  W.  Platt,  1627  iSansom  street,  Phil¬ 
adelphia.  Owners,  Roxborough  Lodge,  No.  66, 
I.  O.  O.  F.,  Roxboro.  Brick,  3  stories,  36x98 
feet,  will  contain  auditorium,  swimming  pool, 
etc,  slag  roof,  cement  work,  roof  ventilators, 
waterproofing,  tile  work.  Architect  will  be 
ready  for  bids  in  two  weeks. 

Administration  Building,  Byberry,  Phila¬ 
delphia.  Architect,  Philip  H.  Johnson,  1713 
Sansom  street,  Philadelphia.  Owners,  City  of 
Philadelphia,  Department  of  Public  Health, 
Bureau  of  Hospitals,  O.  Lincoln  Fur  bush, 
M.  D.,  Director.  Brick  and  stone,  3  stories. 


Plans  in  progress.  Details  undecided. 

Residence,  Stenton,  avenue  and  Cresheim 
Valley  road,  Philadelphia.  Architect,  C.  A. 
Ziegler,  1309  Locust  street,  Philadelphia. 
Owner,  P.  H.  B.  Smyth,  care  of  architect. 
Frame,  3  stories,  25x50  feet,  shingle  roof. 
Plans  completed.  Architect  is  ready  for  bids. 

Building  (alts,  and  add.)  to  Hotel,  1137-39 
Lombard  street.  Architect,  C.  Henry  Wilson, 
2028  Berks  street,  Philadelphia.  Owner,  Al¬ 
fred  Branch,  on  premises.  Brick,  3  stories, 
14x32  feet,  slag  roof,  hardwood  floors,  con¬ 
crete  floor  on  roof  garden,  plumbing,  tile 
work,  hot  water  heat  and  steam  heating, 
electric  lighting.  Owner  will  be  ready  for 
bids  June  15th. 

Bath  House  and  Swimming  Pool,  Frankford 
avenue  and  Wakeling  street.  Architect,  John 
P.  B.  Sinkler,  1211  Chestnut  street,  Phila¬ 
delphia.  Owners,  City  of  Philadelphia,  De¬ 
partment  of  Public  'Safety,  City  Hall.  Plans 
completed.  Owners  will  take  bids  in  a  few 
days. 

Convent,  Second  street,  below  Jefferson 
street,  Philadelphia.  Architect,  Peter  F. 
Getz,  1634  North  Sixth  street,  Philadelphia. 
Owner,  St.  Michael’s  Roman  Catholic  Church, 
care  of  iRev.  J.  Dugan,  Second  and  Jefferson 
streets.  Brick  and  brownstone,  3  stories,  slag 
roof,  hardwood  and  tile  floors,  vapor  heating, 
electric  light,  tile  and  marble  work.  Archi¬ 
tect  will  take  bids  in.  ten  days. 

Machine  Shop,  Addison  street,  between 
Eighth  and  Ninth  streets,  Philadelphia.  Ar¬ 
chitect,  M.  Capobianco,  778  South  Seventh 
street,  Philadelphia.  Owner,  Saverio  Romano, 
817  Fitzwater  street.  Brick,  1  story,  25x86 
feet,  slag  roof,  cement  floors,  electric  light¬ 
ing.  Owner  is  taking  sub-bids. 

Store  and  Residence  (alts.),  410  South 
Eighth  street,  Philadelphia.  Architect,  M. 
Capobianco,  778  South  Seventh  street,  Phila¬ 
delphia.  Owner,  'Saverio  Romano,  817  Fitz¬ 
water  street,  Philadelphia.  General  intrior 
alterations,  plumbing.  ^Owner  is  taking  sub- 
bids. 

Stores  (2),  Garages  (23),  and  Shop,  6039 
Pine  street,  Philadelphia.  Architects,  Pen- 
wood  Co.,  131  North  Fifteenth  street,  Phila¬ 
delphia.  Owner,  A.  Auritskey,  252  South  Six¬ 
tieth  street,  Philadelphia.  Brick,  1  story, 
17x80  feet,  72x33  feet  and  36x43  feet,  slag 
roof,  cement  and  pine  floors,  electric  light, 
steam  and  hot  water  heating.  Owner  is  tak- 


BARGAIN  AT  $8.50  EACH 

Detail  Drawing  Boards  (c^coliL) 

Size  42  x  72.  Regular  **  -ice,  $22.00  each 
Adjustable  Trestles  for  above,  $2.50  pair 
Will  make  excellent  Estimating  or  Reference  Tables 

J.  H.  WEIL  &  CO. 

DRAWING  MATERIALS  1304  Arch  Street.  (8th  floor) 

BLUE  PRINTING  Philadelphia 


ing  bids. 

Church,  Wyoming  avenue  and  A  street, 
Philadelphia.  Architects,  Heacock  &  Hokan- 
son,  Bailey  Building,  Philadelphia.  Owners, 
Wyoming  Baptist  Church,  on  premises.  Stone, 
1  story,  68x76  feet,  slate  roof,  composition  and 
pine  floors,  electric  light,  tile  work  (heating 
and  electric  lighting  reserved).  Architect 
taking  bids  due  June  12th  at  4  P.  M. 

Foundry,  635-37-39  North  Watts  street, 
iPhilatfelphia.  Architect,  H.  P.  Weldon,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
ers,  Thomas  Savill’s  Sons,  1310  Wallace  street, 
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KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE : 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Larudowne,  Pa. 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  Houses 

JAMES  SHAW  I 

5 2d  &  Woodland  Aye.  i 
ur*  1 


WcDrill  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 
Phils.  Pa. 


Philadelphia.  Brick,  2  stories,  42x60  feet,  slag 
roof,  monolithic  finish  cement  floors,  rolled 
steel  sash,  terra  cotta.  Architect  taking  bids 
due  June  10th. 

Club  House  (alts.),  Camae  and  St.  James 
streets,  Philadelphia.  Architect,  Albert  Kel¬ 
sey,  Perry  Building,  Philadelphia.  Owners, 
Franklin  Inn  Club,  on  premises.  Steam  heat, 
electric  light,  tile  and  marble,  metal  lath, 
slag  roof,  oak  and  pine  floors,  plastering,  car¬ 
pentry,  mill  work.  Architect  taking  bids  due 
June  9th. 

Residence,  Magnolia,  between  Church  and 
Germantown  avenue.  Architect,  A.  H.  Brockie, 
1713  Sansom  street,  Philadelphia.  Owner, 
John  W.  Whitall,  care  of  architect.  Stone, 
2y2  stories,  slag  and  canvas  roof  (alternate 
for  slate),  oak  and  pine  floors,  metal  weather 
strips,  iron  work,  tile  and  marble,  hot  water 
heat,  electric  light.  Architect  taking  bids  due 
June  8th. 

Supplies,  Philadelphia.  Owners,  City  of 
-  Philadelphia,  H.  V.  .MacFadyen,  Acting'  Pur¬ 
chasing  Agent,  319  City  Hall.  Crushed  peb¬ 
bles,  fuel  oil,  extraction  naphtha,  valves  and 
fire  hydrants,  iron.  Owners-  taking  bids  due 
June  12th  at  noon.  Bids  received  at  Room 
'312,  opened  Room  329. 

Bridge,  South  street,  over  Railroad,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Bureau  of  Surveys,  Department  of  Bridges, 
216  City  Hall.  Reinforced  concrete,  247  feet 
long,  52  feet  wide.  Lowest  bidders:  Mona¬ 
ghan  &  Losse,  Inc.,  3016  Chestnut  street, 
$97,161.30;  F.  J.  Boas,  201  North  Broad  street, 
$101,000. 

Residences  (22),  T-wenty.-sixth  and  Thomp¬ 
son  streets,  Seybert  and  Stillman  streets, 
Philadelphia,  $76,600.  Architect,  private  plans. 
Owner,  George  A.  Nairn,  '2736  Girard  avenue, 
Philadelphia.  Brick,  2  stories,  15x28  feet, 
12x10  feet,  15x38  feet,  14%x38  feet,  14x28 
feet,  12x10  feet,  15x23  feet,  12x9  feet  and 
15x32  feet,  slag  roof,  hot  water  heat,  electric 
light,  oak  and  yellow  pine  floors.  Owner  will 
build. 

Residences  (23),  1915-59  North  Sixty-first 
street,  $109,200.  Architect,  private  plans. 
Owner,  Galen  Humperley,  2014  Chestnut 
street,  Philadelphia.  Brick,  2  stories,  16x32 
feet,  12y2xl13  feet,  15%x45  feet,  16x45  feet, 
and  15%x23  feet,  12%xl3  feet,  slag  roof,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (35),  (-20)  400-88  East  Ohelten 
avenue,  (5)  5682-90  Magnolia  avenue,  (3) 
5683-87  Morton  street,  and  (7)  401-13  Wood- 
lawn  avenue,  Philadelphia,  $5,400  each.  Ar¬ 
chitect,  private  plans.  Owners,  Allen  Const. 
Co.,  Drexel  Building,  Philadelphia.  Brick, 
2  stories,  18x32  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owners  will  build. 

Garage  and  Apartments,  1932-34-36  South 
College  avenue,  $20,000.  Architect,  private 


teenth  and  Moyamensing  avenue,  Northeast 
Cornr  Seventeenth  and  Bigler  streets,  and 
2901-51  'South  Seventeenth  street,  $78,300. 
Architect,  private  plans.  Owner,  Charles  M. 
Weild,  2737  South  Sixteenth  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x38  feet,  16x21  feet 
and  2i2  feet,  and  15x30  feet,  11x8  feet,  slag 
roof,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Residence,  West  -side  Torresdale  avenue, 
South  of  Devereaux,  $6,500.  Architect,  pri¬ 
vate  plans.  Owner,  James  McCafferty,  2500 
East  Lehigh  avenue,  Philadelphia.  Brick,  3 
stories,  31x37  feet,  slag  roof,  oak  and  yellow 
pine  floors,  hob  water  heat.  Owner  will 
build. 

Residences,  South  side  Tyson  street,  West 
of  Walker  street,  $6,000  each.  Architect, 
private  plans.  Owner,  William  Radcliffe, 
1521  A-rrott  street,  Philadelphia.  Brick,  3 
stories,  16x39  feet,  and  2  stories,  16x11  feet, 
slag  roof,  -oak  and  pine  floors,  hot  water  heat. 
Owner  will  build. 

Residence,  East  side  Lawrence  street,  North 
of  Chew  street,  $4,-200.  Architect,  private 
plans.  Owner,  Carl  A.  Mayer,  140  Clarkson 
avenue,  Philadelphia.  Brick,  2  stories,  15x36 
feet,  12x12  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat.  Owner  will  build. 

Residence  (add.),  Southwest  Corner  Fifty- 
fifth  and  Pearl  streets,  $6,000.  Architect, 
private  plans.  Owner,  Samuel'  Yerbet,  on 
premises.  Brick,  second  story  add.,  25x65 
feet,  slag  roof,  yellow  pine  floors,  steam  heat, 
electric  light.  Owner  will  build. 

Residences  (18),  South  side  Columbia  ave¬ 
nue,  East  of  Sixtieth  street,  and  (34)  Oxford 
street,  East  of  Sixtieth  -street,  $4,800  each. 
Architect,  private  plans.  Owner,  John  IN. 
McGarvey,  1613  Lincoln  Building,  Philadel¬ 
phia.  Brick,  2  stories,  18x32  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (21),  Lindley  avenue,  223  to 
263,  $4,100  each.  Architect,  private  plans. 
Owner,  George  J.  Bauerle,  4348  North  Eighth 
street,  Philadelphia.  Brick,  2  stories,  15x128 
feet,  12x10  feet,  slag  roof,  hot  water  heat, 
electric  lighting.  Owner  will  build. 

Residence,  4732  North  Fifteenth  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  M.  N.  Barnett,  1806  Cambria  street, 
Philadelphia.  Brick,  2  stories,  15:|4x47  feet’, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (2),  7212-14  Montour  street, 

Philadelphia,  $8,000  total.  Architect,  private 
plans.  Owner,  Henry  J.  Tunstall,  1006  Cott- 
man  street,  Philadelphia.  Brick,  2  stories, 
16  feet  4  inches  x  37  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences,  North  side  Fountain  street, 
West  of  Pechin,  $4,000  each.  Architect,  pri- 


Spruce  5951 

ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details -Fabrication-Erection 

ard  avenue,  Philadelphia.  Brick  and  steel,  3  vate  plans.  Owner,  James  Stewart,  4554  Mana- 

stories  20x80  feet,  slag  roof,  oak,  pine  and  yunk  avenue,  Philadelphia.  Brick,  2  stories, 

cement  floors,  hot  water  heat,  electric  work,  16x48  feet,  slag  -roof,  hot  water  heat.  Owner 

tile  wo-rk.  Owner  will  build.  will  build. 

Residences  (93),  Beeohwood  street,  Snyder  Residences  (31),  West  side  Sixth,  Duncan - 

avenue  and  Norwood  -street,  $341,200.  Archi-  non  to  Fisher,  $4,000  each.  Architect,  pri¬ 
vet  private  plans.  -Owner,  Burton  C.  Simon,  vate  plans.  Owner,  Carl  A.  Mayer,  140  Clark- 

Twentieth  and  Passyunk  avenue,  Philadel-  son  avenue,  Philadelphia.  Brick,  2  stories, 

phia  Brick  2  stories,  16x38  feet,  17x34  feet,  16x32%  feet,  slag  roof,  oak  and  pine  floors, 

14x26  feet  *7x10  feet,  slag  roof,  hot  water  hot  water  heat.  Owner  will  build, 

heat.  Owner  will  build.  Residences  (10),  North -side  Foulkrod  street, 

Residences  (28),  'Southeast  Corner  Seven-  West  of  iLeipe-r,  $5,000  each.  Owner,  William 

OLD  FLOORS 

AND  STAIRWAYS 

SCRAPED  AND 

REFINISHED 

A.  F.  GEIGER 

Hardwood  s  Parquetry  Floors 

machine  floor  surfacing  a  specialty 

S.  E.  COR. 
FELTON  AND 
MEDIA  STS. 
PHILADELPHIA 
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F.  Raffer^,  1346  Harrison  street,  Philadel¬ 
phia.  Brick,  2  stories,  15x34  feet,  12x11  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat. 
Owner  will  build. 

Garage,  West  side  Fifth  street,  North  of 
Erie  avenue,  $4,000.  Architect,  private  plans. 
Owner,  Tonguna  Tribe,  No.  210,  I.  O.  R.  !M., 
3726  North  Fifth  street,  Philadelphia.  Brick, 


Sales  and  Service  Building,  1409-11  North 
Broad  street,  $125,000.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street.  Owners,  J. 
J.  Greenberg  Go.,  Morris  Building,  Philadel¬ 
phia.  Brick,  concrete  and  steel,  5  stories  and 
basement,  55x150  feet,  slag  roof,  cement 
floors,  dampproofing,  terra  cotta,  iron  work, 
bond,  kalamein  doors,  hollow  metal  skylights, 
rolled  steel  sash  (heating,  plumbing,  lighting 
and  salesroom  floor  reserved).  Contract 
awarded  to  P.  M.  Sax,  Frank  Penfield' Build¬ 
ing. 

Home  Building,  Broad  and  Ontario  streets, 
Philadelphia.  Architects,  Ballinger  Co., 
Twelfth  and  Chestnut  streets,  Philadelphia. 
Owners,  (Masonic  Home  of  Pennsylvania, 
Freeland  Kendrick,  president,  City  Hall,  Phil¬ 
adelphia.  Brick,  concrete  and  steel,  3  sto¬ 
ries,  160x200  feet,  slag  roof,  composition,  mas¬ 
tic,  concrete  and  maple  floors,  hollow  tile, 
safety  treads,  waterproofing,  iron  work  and 
stairs,  floor  hardener,  tin  clad  fire  and  kala¬ 
mein  doors,  tile,  marble  and  terrazzo,  metal 
lath  (plumbing,  heating  and  lighting  reserv¬ 
ed).  Contract  awarded  to  A.  R.  Raff  Cont. 
Co.,  1635  Thompson  street. 

Storage  Building,  Holmesburg,  Philadelphia. 
Architects,  Tilden  &  Register,  1525  Locust 
street,  Philadelphia.  Owners,  H.  H.  Barton 
&  Son,  Holmesburg,  Philadelphia.  Brick,  con¬ 
crete  and  steel,  2  stories,  105x40  feet,  slag 
roof,  monolithic  floors,  elevators,  roof  venti¬ 
lators,  waterproofing,  dampproofing,  terra 
cotta,  iron  work,  floor  hardener,  bond,  kala¬ 
mein  doors,  rolled  steel  and  hollow  metal 
sash,  steam  heat,  electric  lighting.  Contract 
awarded  to  Roydhouse-Arey  Co.,  112  North 
Broad  street. 

Belmont  Central  Building  (alts,  and  add.), 

5160  Lancaster  avenue,  $25,000.  Architect,  J. 
T.  Windrim,  Commonwealth  Building.  Own¬ 
ers,  Bell  Telephone  Co.,  Seventeenth  and 
Parkway.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  32x39  feet,  slag  roof,  composition  floors, 
hollow  tile,  dampproofing,  iron  work,  marble 
work,  steam  heat,  electric  light.  Contract 
awarded  to  F.  L.  Hoover  &  Son,  1023  Cherry 
street. 

Apartments,  rear  of  6301  North  Park  ave¬ 
nue,  $25,000.  Architect,  Frank  V.  Nickels, 
225  South  Sydenham  street,  Philadelphia. 
Owner,  name  withheld.  Brick  and  cut  stone, 


1  story,  26x16  feet,  9x18  feet,  75x16  feet,  slag 
roof,  cement  floors  and  hall  add.,  1  story,  8x9 
feet.  Owners  will  build. 

Shop  (alts.),  East  side  American  street, 
South  of  Dauphin,  $3,000.  Architect,  private 
plans.  Owners,  Enterprise  Mfg.  Co.  of  Phila¬ 
delphia,  Third  and  Dauphin  streets.  General 
interior  alterations.  Owner  will  build. 


8  stories  and  basement,  40x85  feet,  slate  and 
slag  roof,  mineral,  pine  and  oak  floors,  tile 
and  marble  work,  kalamein  doors,  bond,  iron 
work  (heating,  lighting  and  plumbing  re¬ 
served).  Contract  awarded  to  United  -Eng. 
&  Const.  Co.,  5913  Vine  street,  Philadelphia. 

Ontario  Station  (alts,  and  add.),  Kensing¬ 
ton  avenue,  between  Tioga  and  J  streets, 
Philadelphia.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Philadelphia  Electric  Co.,  1000  Chestnut 
street,  Philadelphia.  Brick  and  steel,  1  story, 
81x8  feet,  slag  roof,  concrete  floors,  tile  work. 
Contract  awarded  to  Franklin  M.  Harris  Co., 
1520  Parrish  street,  Philadelphia. 

Residence  (alts,  and  add.),  1827  Spruce 
street,  $6,000.  Architects,  Karcher  &  Smith, 
84  South  Seventeenth  street,  Philadelphia. 
Owner,  Dr.  Brooke  M.  Anspach,  on  premises. 
(Brick  and  steel,  1  story,  10x12  feet,  asbestos 
asphalt  roof,  pine  floors,  hot  water  heat,  elec¬ 
tric  lighting,  plumbing,  painting,  glazing, 
hardware,  roof  ventilators,  bond.  Contract 
awarded  to  H.  E.  Grau  Co.,  1707  Sansom 

Bank  and  Office  Building,  1406  to  1412 
South  Penn  'Square,  Philadelphia.  Architects, 
Furness  Evans,  Inc.,  316  South  Fifteenth 
street,  Philadelphia,  and  MoKim,  Meade  & 
White,  101  Park  avenue,  New  York  City. 
Owners,  Girard  Trust  Co.,  Broad  and  Chest¬ 
nut  streets.  Stone,  brick,  concrete,  steel  and 
limestone,  7  stories,  elevators,  marble  and 
tile,  electric  light,  steam  heat.  Contract 
awarded  to  Geo.  A.  Fuller  Co.,  Morris  Build¬ 
ing. 

Residence  and  Store,  5017  North  Fifth 
street,  Philadelphia,  $13,000.  Architect,  pri¬ 
vate  plans.  Owner,  Samuel  Hopman,  5019 
North  Fifth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x100  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awarded  to  B.  Brotman,  3913  Wyalusing 
avenue,  Philadelphia. 

Residences  and  Garages  (13),  6064-86 

Drexel  road,  $10,000  each.  Architect,  private 
plans.  Owner,  G.  Allen  Moher,  Land  Title 
Building,  Philadelphia.  Brick,  3  stories, 
16%x48  feet,  .slag  roof,  oak  and  pine  floors, 
hot  water  heat,,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  J.  H.  Hutt,  5919  Spruce 
street,  Philadelphia. 


Woodoleum 

Flooring 

You  are  aafe  when  you  buy  a 
WoDdoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


ARMCO 

INGOT  IRON  WIRE 

IN 

PAGE  FENCE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA  Park  3959 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 


all  you  want,  when  and 
where  you  wantit.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1311-1313  Arch  St.  -  Fhila. 
Spruce  3348  Race  414» 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


ir 

Section  of  Interior  Partition 


Wire  Partition 

WIRE  W( 

Plionc 

Partitions,  constructed  of  diamor 
sections  4  ft.  wide  by  8  ft.  higlr 
Window  and  Skylight  Guards 
frames,  using  fabric 
Let  us  know  your  r 

CYCLONE 

Office  and  Display  Rooms:  18 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


WATCH  YOUR  STEP 

Hardwood  Flooring  in  all  its  Branches 

MACHINE  FLOOR  SURFACING  OUR  SPECIALTY 

W.  A.  HERBERT  &  SON 

5430  Haverford  Avenue  Philadelphia 

Bell  Phone.  Belmont  760  and  1276 
Atlantic  City  Branch,  Segal  Bldg.,  Room  11— Phone  2282  R 


V*  Ml  AT  C  the  only  fan  made  where  motor  is  protected 

t  3  FROM  DIRT  AND  FUMES— FOUR  LEAF  CLOVER  DESIGN 

and  blowers 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  PJr*JT 

call  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Managers 


Lombard  1565 


For  a  Beautiful,  Cor 
Home.  The  firms 
recognized  Standard  at 
Services.  Avail  yoursi 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 

Pipe  and  Boiler 
Coverings 

Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 

:  and  Window  Guards 

RK  OF  ALL  KINDS 

Xjomtoard.  7438 

1  mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable, 
built  with  channel — or  round — iron 
in  size  of  wire  and  mesh  desired, 
quirements. 

FENCE  COMPANY 

South  7th  Street,  Philadelphia  Window  Guards 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

wALTERHIINNEYcft 

63rd  &  Woodland  Ave.,  Philadelphia 

therholt 


Portable,  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

BUILDERS’  MILLWORK 

17th  Street  and  Clenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


“Better  Business 

consists,  to  a  large  extent,  of 
efficient  service,  best  of  mate¬ 
rials,  promptness,  good  work¬ 
manship  and  courtesy. 

In  electrical  installations  we 
strive  to  combine  the  best  of 
business  principles  with: — 

“A  Fair  Price  and  Satisfactory  Service” 

If  you  are  interested  in  Bet- 
<  ter  Business — call  upon  us. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer* 

1723  Sansom  St.,  Philadelphia,  Pa. 

Ball:  Spruce  6410  Keystone:  Race  5129 

Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 

DM  Action  Das  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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"On  the  Ground  When  Wanted- 


OauseM 

TERRA.  COTTA  1  * 

WALL  COPING 
FLUE  LINING 
SEWER  PIPE 
HOLLOW  TILE 


You  can  rely  absolutely  on 
quality ,  service,  and 
constantly  fair  prices. 


our 


WILLIAM  H.  CLAUSEN 


27th  and  Diamond  Streets 


Diamond  0608 


Park  4981 


Apartment  (alts,  and  add.),  1310  South 
Fifty-third  street,  $4,000.  Architect,  private 
plans.  Owner,  A.  Kinney,  on  premises  B.rick, 
third  story  add.,  15x30  feet,  slag  roof,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded  to 
France  &  Missar,  6725  Yocum  street. 

Residence  and  Store  (add.),  5019  North 
Fifth  street,  Philadelphia,  $3,000.  Architect, 
private  plans.  Owner,  'Samuel  Hopman,  on 


Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypres*  Sts. 

Bell  Phone-Walnut  4165  01111  AflFI  PHIA 

Keystone  Phone-Race  3760  r  IIILHuLLl  llln 


premises.  Brick,  1  story,  16x14  feet,  slag 
roof,  oak  and  pine  floors,  electric  lighting. 
Contract  awarded  to  B.  Brotman,  3913  Wya- 
lusing  avenue. 

Storage  Building  (add.),  Northeast  Corner 
Goodman  and  Ontario  streets,  $2,800.  Archi¬ 
tect,  private  plans.  Owner,  Martin  Hersh, 
3334  Germantown  avenue,  Philadelphia.  Brick, 
second  story  add.,  57x25  feet,  slag  roof,  elec¬ 
tric  light.  Contract  awarded  to  Henry  A. 
Kuhn,  3'642  North  Mar  vine  street. 

Building  (add.),  7109  Ridge  avenue,  $2,000. 
Architect,  private  plans.  Owner,  James  Hoff¬ 
man,  Jr.,  on  premises.  Brick,  2  stories,  27x16 
feet,  and  1  story,  18x41  feet',  slag  roof,  pine 
floors,  electric  light.  Contract  awarded  to  C. 
M.  Swartley,  6835  Ridge  avenue,  Philadelphia. 

Sewer,  Johnston  street,  Seventh  to  Thir¬ 
teenth  streets,  Philadelphia.  Owners,  City  of 
Philadelphia,  Department  of  Public  Works, 
Bureau  of  Highways,  City  Hall.  Concrete,  6 
feet.  Contract  awarded  to  Joseph  Lombardi, 
Lincoln  Building,  $56,013.62. 

Sewer,  Wood  street,  Nineteenth  to  Twen¬ 
tieth  streets,  Philadelphia.  Brick.  Contract 
awarded  to  Robert  Lombardi,  Lincoln  Build¬ 
ing,  $10,324.60. 

Miscellaneous  Inlets,  Philadelphia,  $14,- 
593.50.  Brick  and  cement.  Contract  awarded 
to  Fred  T.  Buckuis,  4050  Kensington  avenue. 

Anchorages,  Camden  a,nd  Philadelphia  sides, 
Delaware  River.  Architects,  private  plans. 
Owners,  Delaware  River  Bridge  Joint  Com¬ 
missions,  Widener  Building,  Philadelphia. 
Contract  awarded  to  Keystone  State  Const. 
Co.,  210  South  Thirteenth  street,  Philadel¬ 
phia,  and  Holbrook,  Cabot  &  Rollins. 

Storage  Building,  Nixon,  North  of  Fontain 
street,  $60,000.  Architects,  private  plans. 
Owners,  Philadelphia  Paper  Co.,  on  premises. 
Brick  and  steel,  1  story,  200x115  feet,  slag 
roof,  concrete  floors,  rolled  steel  sash,  iron 
work.  Contract  awarded  to  Hughes  Foulk.rod 
Co.,  Commonwealth  Building,  Philadelphia. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


Building  (alts.),  1120  Spruce  street,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Woodington  Co.,  on  premises.  Carpentry,  mill 
work,  brick  work,  plastering,  hot  water  heat¬ 
ing,  plumbing,  hardwood  floors,  general  inte¬ 
rior  alterations.  Contract  awarded  to  Turn- 
bull  &  Cornell,  20  'South  Eighteenth  street. 

Store  and  Two-Family  Residence,  604-6-8 
Bainbridge  street.  Architect,  M.  Capobianco, 
778  South  Seventh  street,  Philadelphia.  Own¬ 
ers,  Estate  of  Delsomino  Boglietta,  Sixth  and 
Bainbridge  streets.  Brick,  3  stories,  37x30 
feet,  slag  roof,  pine  floors,  hot  water  heat, 
electric  lighting,  tile  work.  Contract  awarded 
to  Philip  Pinto,  1319  Tasker  street,  Phila¬ 
delphia. 

Residence,  Queen  Lane  Manor,  Philadelphia. 
Architect,  Thomas  B.  Lippincott,  11  'South 
Sixteenth  street,  Philadelphia.  Owner,  Mrs. 
Ensley,  care  of  architect.  iBrick  and  hollow 
tile,  2 y2  stories.  Contract  awarded  to  Triangle 
Const.  Co.,  44  Armat  street,  Germantown. 

Factory,  Amber  and  Venango  streets,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Gill  Glass  Co.,  on  premises.  Reinforced  con¬ 
crete,  2  stories,  86x20  feet,  slag  roof,  concrete 
floors,  steam  heat,  electric  light,  rolled  steel 
sash.  -  Contract  awarded  to  William  R.  Dough¬ 
erty,  1610  Sansom  street,  Philadelphia. 

Residence,  South  side  Sedgwick  street, 
West  of  Emlen  street,  $15,000.  Architect,  pri¬ 
vate  plans.  Owner,  Bertha  Kendig,  202  East 
Gorgas  lane,  Philadelphia.  Stone,  3  stories, 
27x47  feet,  slate  roof,  oak  and  pine  floors, 
electric  work,  hot  water  heat,  tile  work,  also 
Garag'e,  stone,  1  story,  21x212  feet,  cement 
floors,  hpt  water  heat,  $1,800.  Contract  award¬ 
ed  to  George  H.  Miller,  147  Meehan  street, 
Philadelphia. 

Residences  (2),  North  side  Cottman,  East 
of  iClaridge,  $9,000  total.  Architect,  private 
plans.  Owner,  Mrs.  Henry  Kuhn,  7408  Bleigh 
street,  Philadelphia.  Brick,  2  stories,  16  feet 
5  inches  x  53  feet  7  inches,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Henry  J.  Tunstall,  1006 
Cottman  street. 

Residence,  Southwest  Corner  Marshall  and 
Poplar  streets,  Philadelphia,  $9,000.  Archi¬ 
tect,  private  plans.  Owner,  I.  Koern,  North¬ 
west  Corner  Fourth  and  Monroe  streets,  Phil¬ 
adelphia.  Brick,  3  stories,  18x38  feet,  19x18 
feet,  slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 


* 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


.  Bell  Phoae- Spruce  5293  1520  Santom  Street,  Philadelphia  Keystone  Phone-Race  5SS5  . 
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awarded  to  V.  Roden,  315  Washington  avenue, 
Philadelphia. 

Residence,  816  South  Eighth  street,  Phila¬ 
delphia,  $8,500.  (Architect,  private  plans. 
Owner,  Vincenzo  Licata,  773  South  Eighth 
street,  Philadelphia.  Brick,  2  stories,  16x32 
feet,  12x36  feet,  slag  roof,  oak  and  pine  doors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  James  Macrame,  837  Walnut 
street,  Philadelphia. 

Residences  (2),  West  side  Bingham  street, 
South  of  Cottman,  $8,000  total.  Architect, 
private  plans.  Owner,  Eihel  Addis,  3816 
‘North  Sixth  street,  Philadelphia.  Brick,  2 
stories,  16x42  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to  Northern  Const.  Go., 
Fifth  and  Fisher’s  avenue. 

Twin  Residences  (4)  and  Garages  (5),  Six¬ 
ty-sixth  avenue  and  Park  avenue,  Philadel¬ 
phia,  $67,000.  Architect,  private  plans.  Own¬ 
er,  Joseph  Seholes,  care  of  builder.  Stone, 
2 %  stories,  slate  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting,  plumbing. 
Contract  awarded  to  Albert  E.  Dunlap,  7223 
Oak  avenue. 

Residence,  West  side  Wayne  avenue,  North 
of  Hortter  street,  $20,000.  Architect,  private 
plans.  Owner,  George  W.  Carson,  5601  Ger¬ 
mantown  avenue,  Philadelphia.  Stone,  1  and 
3  stories,  26x41  feet,  12x9  feet,  slate  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  Carson 
Brothers,  5601  Germantown  avenue. 

Residences  (5),  Passyunk  avenue,  East  of 
Holbrook  street,  and  Residence  and  Store, 
Dicks  avenue,  East  of  Holbrook  street,  $37,- 
000.  Architect,  private  plans.  Owner,  Fred 
Furnival,  Jr.,  2700  'South  Seventh  street,  Phil¬ 
adelphia.  Brick,  2  stories,  16x39  feet.  Store 
and  Residence,  2  stories,  28  feet  8  inches  x 
33  feet,  slag  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat.  Contract  awarded  to  George  A. 
Furnival,  2409  South  Twentieth  street. 

Residences  (6),  South  side  Abington  ave¬ 
nue,  East  of  Germantown  avenue,  $5,500  each. 
Architect,  Robert  Rhodes  McGoodwin,  1422 
Walnut  street,  Philadelphia.  Owner,  H.  H. 
Houston  Estate,  Chestnut  Hill,  Philadelphia. 
Brick,  2  stories,  16x32  feet,  11x9%  feet,  slate 
roof,  oak  and  pine  floors,  hot  air  heat,  electric 
light.  Contract  awarded  to  Wolverton  &  Co., 
222  East  Willow  Grove  avenue. 

Residence,  North  side  Fulmer  street,  East 
of  Bustleton  avenue,  $7,700.  Architect,  pri¬ 
vate  plans.  Owner,  George  M.  Hogeland, 
Bustleton  avenue,  Philadelphia.  Frame,  3 
and  1  stories,  28x30  feet,  12x9  feet,  shingle 
roof,  oak  and  yellow  pine  floors,  h,ot  water 
heat,  electric  light.  Contract  awarded  to  Fes- 
mire  Brothers,  Huntingdon  Valley,  Pa. 

Residence  (alts,  and  add.),  616  South  Fif¬ 
teenth  street,  $5,000.  Architect,  private 
plans.  Owner,  Dr.  Thomas  E.  ‘Miller,  on 
premises.  Brick,  3  stories,  14x30  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  S.  H. 
Blythewood,  1709  Christian  street. 

Residence,  North  side  Harmon  road,  West 
of  Ridge  avenue,  $5,000.  Architect,  private 
plans.  Owner,  F.  C.  Mienecke,  5533  Ridge 
avenue,  Philadelphia.  Frame  and  stone,  2  sto¬ 
ries,  ,27x27  feet,  slate  roof,  hot  water  heat. 
Contract  awarded  to  Arthur  V.  Turner,  1134 
Filmore  street. 

Store  and  Apartments  (alts.),  250-52  South 
Twelfth  street.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Irwin  King,  care  of  architect.  General  al¬ 
terations.  Contract  awarded  to  Albert  Zell- 
f elder,  1324  Walnut  street. 

Residence,  600  South  Twelfth  street,  Phila¬ 
delphia,  $5,900.  Architect,  private  plans. 
Owner,  Joseph  Krass,  Twelfth  and  South 
streets,  Philadelphia.  Brick,  2  stories,  14x27 
feet,  10x19  feet,  slag  roof,  oak  and  pine 
floors,  hot  Water  heat,  electric  work,  tile  work. 


Conkling- Armstrong'  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


TRUSCON 

WATERPROOFING 

PASTE 

is  the  acknowledged  standard  integral  wateiproofing  compound  for 
concrete  foundations  of  all  kinds.  Approved  by  architects  generally. 

Used  in  the  largest  building  opera¬ 
tions  throughout  the  country.  Mixed 
with  the  tempering  water,  it  confers 
powerful  water-repellent  properties  to 
concrete,  adds  to  the  compressive 
strength  and  is  permanent. 

Write  or  ’phone  for  booklet  *  Science  end 
Practice  of  Integral  Waterproofing.” 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 

’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 


Reservoir  Waterproofed  with 
Truscon  Waterproofing  Paste 
Concentrated. 


WAREHOUSE  STOCK  IN  PHILADELPHIA 


FERRO-T1TE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 

The  Only  Manufacturers  of  Genuine  Chapman  Slate 


HERE  AT  EAST!  ANOTHER  WARREN-KNIGHT  ACHIEVEMENT! 

In  response  to  a  demand  for  a  COMBINATION  EEVEE 
and  TRANSIT  without  detachable  parts,  free  from  projec¬ 
tions  obstructing  full  view  of  Eevel  Vial,  and  with  a  verti¬ 
cal  range  of  OVER  45°,  we  have  developed  our 


New  Model  No.  40  “STERLING”  Convertible  Level 


It  will  pay  you  to  see  this  wonderful  Instrument  before  buy¬ 
ing  elsewhere,  as  it  is  a  DISTINCT  STEP  FORWARD  in  Instru¬ 
ment  construction.  A  PHIEA.-MADE  LEVEL  OUTCLASSING 
ALL  OTHERS. 

sy  WARREN-KNIGHT  CO.  ^ent. 

Levels  factory  and  salesroom  For  SaTe 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 
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Contract  awarded  to  Marshall  &  Friedman, 
2323  South  Marshall  street. 

Storage,  Southeast  Corner  D  and  Erie  ave¬ 
nue,  Philadelphia,  $9,000.  Architect,  private 
plans.  Owners,  H.  T.  Potts  &  Co.,  316  North 
Third  street,  Philadelphia.  Iron,  1  story,  ir¬ 
regular  size,  cement  floors,  electric  work.  Con¬ 
tract  awarded  to  William  Steele  &  Sons  Co., 
1600  Arch  street. 

Residences  (2),  South  side  Cottman  street, 
East  of  Bingham,  $7,000.  Architect,  private 
plans.  Owners,  C.  S.  Shoemaker  and  H.  Has¬ 
ten,  430  Almond  street,  Philadelphia.  Frame, 
2  stories,  24x38  feet,  shingle  roof,  oak  and 
pine  floors.  Contract  awarded  to  Neveling 
Brothers  &  Carver,  121  Sylvania  avenue. 

Residence,  71245  Lawndale  street,  Philadel¬ 
phia,  $4,500.  Architect,  private  plans.  Own¬ 
er,  H.  Berroth,  4060  North  Eighth  street,  Phil¬ 
adelphia.  Brick,  2  stories,  20x27  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  work.  Contract  awarded  to  W.  Rob¬ 
inson,  7319  Rising  Sun  avenue. 

Residence  and  Store  (add.  and  alts.),  South¬ 
east  Corner  Eighteenth  and  Dauphin  streets, 
$4,500.  Architect,  private  plans.  Owner,  D. 
Schwartz,  5716  Larchwood  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  16x8  feet,  slag  roof, 
hot  water  heat,  electric  light.  Contract 
awarded  to  Joseph  Eskin,  4106  Westminster 
avenue. 

Residence  and  Store,  7238  Woodland  avenue, 
Philadelphia,  $6,500.  Architect,  private  plans. 
Owner,  Isadore  Pastor,  on  premises.  Brick, 
2  stories,  15x31  feet  9  inches,  12x28  feet  3 
inches,  hot  water  heat.  Contract  awarded  to 
I.  Kaplan,  3022  South  Eighty-fourth  street, 
Philadelphia. 

Residence  (alts,  and  add.),  5410  Lancaster 
avenue,  Philadelphia,  $4,000.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  R.  M. 
Edsall,  on  premises.  Brick,  2  story  add., 
14x21  feet,  hot  water  heat,  slag  roof.  Con¬ 
tract  awarded  to  Bernard  Gane,  Bryn  Mawr, 
Pa. 

Bakery  (add.),  1034-38  South  Fifty-seventh 
street,  $4,000.  Architect,  private  plans.  Own¬ 
er,  J.  W.  Patton,  on  premises.  Brick,  2  sto¬ 
ries,  19x45  feet,  slag  roof,  cement  floors.  Con¬ 
tract  awarded  to  A.  F.  Dear,  6016  Summer 
street,  Philadelphia. 

Residences  (2),  East  side  Vandyke,  South 
of  Cottman  street,  $3,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  John  Listrnann,  7240  Van¬ 
dyke  street,  Philadelphia.  Brick,  12  stories, 
14x48  feet  and  14x25  feet,  11x17  feet,  slag 
roof,  hot  water  heat,  electric  work.  Contract 
awarded  to  Charles  Bartberger,  1621  Brill 
street,  Philadelphia. 

Residence,  North  side  Carpenter  street,  East 
of  Wissahickon  avenue.  Architect,  private 
plans.  Owner,  Samuel  Emlen,  Haines  and 
Chew  streets,  Philadelphia.  Brick,  2  stories, 
25x40  feet,  16x11214  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  I.  A.  Dunkelberger,  71  Bast 
Herman  street. 

Residence,  East  side  Sixth  street,  North  of 
Chelten  avenue,  $9,500.  Architect,  private 
plans  .  Owner,  William  M.  Ferguson,  1210 
Spring  Garden  street,  Philadelphia.  Brick,  3 
and  1  stories,  26x30  feet,  15x9  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded  to 
W.  J.  Erwin,  3532  North  Fifteenth  street. 

Stores  (2),  South  side  Ludlow  street,  East 
of  Twentylfirst  street,  $3,600  each.  Architect, 
private  plans.  Owners,  George  M.  Hynes  & 
Bro.,  8  North  Twenty-first  street,  Philadel¬ 
phia.  Brick,  1  story,  31x19  feet,  slag  roof, 
yellow  pine  floors,  electric  lighting.  Contract 
awarded  to  Edward  Cunningham,  206  North 
Twenty-second  street,  Philadelphia. 

Building,  1609  South  Thirteenth  street,  Phil¬ 
adelphia,  $5,000.  Architects,  Heacoek  &  Hok- 
anson,  1218  Chestnut  street,  Philadelphia. 
Owners,  Baptist  Union,  Seventeenth  and 


Chestnut  streets,  Philadelphia.  Brick,  third 
story  add.,  16x5%  feet,  13x12  feet,  slag  roof, 
composition  floors,  iron  work.  Contract 
awarded  to  Thomas  C.  Trafford,  1613  'Sansom 
street. 

Apartment  (add.  and  alts.),  3221  North 
Thirteenth  street,  Philadelphia,  $7,600.  Archi¬ 
tect,  private  plans.  Owner,  IMrs.  J.  Brown,  on 
premises.  Brick,  1  story  add.,  8  feet  9  inches 
x  16  feet,  slag  roof,  hot  water  heat,  electric 
light.  Contract  awarded  to  Harry  S.  Barnes, 
2080  East  Willard  street. 

Store  (alts.),  722  Chestnut  street,  $3,500. 
Architect,  private  plans.  Owners,  Rogers  Sil¬ 
verware  Co.,  726  Chestnut  street,  Philadel¬ 
phia.  Carpentry,  mill  work,  tile  work,  plate 
glass,  metal  bulks.  Contract  awarded  to  A. 
MacTavish,  1515  Pine  street,  Philadelphia. 

Residence  (alts.),  4000  Poplar  street,  Phila¬ 
delphia,  $3,200.  Architect,  private  plans. 
Owner,  H.  Potamkin,  34  South  Seventh  .street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  B.  Shestack,  5829  Walnut 
street, .  Philadelphia. 

Apartment  (alts.),  4501  Chester  avenue, 
Philadelphia,  $3,000.  Architect,  Charles 
Sohweiker,  33  North  Filon  street,  Philadel¬ 
phia.  Owner,  William  M.  Butler,  on  prem¬ 
ises.  Sun  parlor,  slag  roof,  oak  floors,  23x12 


Apartments,  Kirklyn,  Pa.  Architects,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  Mrs.  A.  W.  Adler,  4318  Market  street, 
Philadelphia.  Tapestry  brick  and  architec¬ 
tural  terra  cotta,  2  stories,  55x100  feet,  will 
contain  12  apartments,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  tile 
work,  sheet  metal  work,  (5)  garages  in  base¬ 
ment,  stone  work  and  cement  work.  Archi¬ 
tect  and  owner  are  taking  sub-bids. 

Sunday  School  and  Parsonage,  York,  (Pa. 
Architects,  Hamme  &  Witman,  City  Bank 
Building,  York,  Pa.  Owners,  Emmanuel  Re¬ 
formed  Church,  Rev.  O.  S.  Hartman,  42  Free- 
mont  street,  York,  Pa.  Brick,  2  stories  and 
basement,  40x90  feet),  composition  roof,  ma¬ 
ple  floors,  steam  heat,  electric  light,  metal 
lath,  skylights,  roof  ventilators.  Owner  tak¬ 
ing  sub-bids. 

Theatre  (alts,  and  add.),  Mahanoy  City,  Pa. 
Architect,  Benjamin  Rush  Stevens,  1737*  Fil¬ 
bert  street,  Philadelphia.  Owner,  name  with¬ 
held.  Brick,  steel  and  castone,  4  stories, 
50x175  feet,  electric  lighting,  tile  work,  ce¬ 
ment  work.  Plans  in  progress.  Architect 
will  be  ready  for  bids  in  two  weeks. 

Residence  (alts.),  Landrillo  road,  Cynwyd, 
Pa.  Architect,  H.  Rex  Stackhouse,  129  South 
Fifth  street,  Philadelphia.  Owner,  name  with¬ 
held.  Stone  and  hollow  tile,  2  stories,  20x25 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  lighting,  plumbing,  tile  work, 
general  alterations.  Plans  in  progress. 

Residences  (200),  Roslyn,  Pa.  Architect, 
private  plans.  Owner,  William  Hammond, 
2406  Spruce  street,  Philadelphia.  Owner 
wants  bid  on  excavating,  cement  foundations 
and  sidewalks,  masonry,  plumbing,  electric 
fixtures,  plastering,  painting  and  carpentry. 

Hotel,  A nzac  Springs,  Roslyn,  Pa.  Archi¬ 
tects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets,  Philadelphia.  Owner,  William  Ham¬ 
mond,  2406  Spruce  street,  Philadelphia.  Brick, 
6  stories,  will  contain  300  rooms,  150  baths, 
pine  and  oak  floors,  elevators,  steam  heat, 
electric  light,  itile  and  marble  work.  Plans  in 
progress. 

Bakery  (add.),  622  North  Eighth  street, 
Reading,  Pa.  Architect,  G.  C.  Freeman,  24 


feet.  Contract  awarded  to  George  Kessler 
Cont.  Co.,  Drexel  Building. 

Residence,  West  side  ‘State  road,  South  of 
Grant  avenue,  $2,500.  Architect,  private  plans. 
Owner,  Joseph  D.  Rush,  800  Windsor  Square, 
Philadelphia.  Frame  and  stucco,  1  story, 
26x32  feet,  shingle  roof,  yellow  pine  floors, 
hot  water  heat.  Contract  awarded  to  John 
J.  Keenan,  8300  Cottage  street. 

Residence  and  Store  (alts.),  4348  Frank  - 
ford  avenue,  $2,000.  Architect,  private  plans. 
Owners,  M.  &  S.  Glickman,  4431  Paul  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  Tony  Olivieri,  1518 
Ad'ams  avenue,  Philadelphia. 

Residence  and  Store  (alts.),  'Southwest  Cor¬ 
ner  Felton  and  Jefferson,  $2,000.  Architect, 
private  plans.  Owner,  Sidney  Pemberton,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  J.  D.  Fisher,  5426  Thompson 
street. 

Residence  and  Store  (alts.),  Southwest 
Corner  Seventh  and  Race  streets,  $2,000.  Ar¬ 
chitect,  private  plans.  Owner,  S.  Hulsein,  12 
North  Seventh  street,  Philadelphia.  Carpen¬ 
try,  mill  work,  plastering,  painting,  glazing. 
Contract  awarded  to  B.  Bornstein,  1319 
Wingohocking  street. 


North  Sixth  street,  Reading,  Pa.  Owner,  F. 
Bachmann,  Reading,  Pa.  Brick,  2  stories, 
40x40  feet,  slag  roof,  concrete  and  pine  floors, 
electric  lighting.  Planls  in  progress. 

Residence  (alts,  and  add.),  Meyerstown, 
Pa.  Architect,  Calvin  Young,  226  North  Sixth 
street,  Reading,  Pa.  Owner,  H.  S.  Davis,  on 
premises.  Brick,  2  stories,  hardwood  floors, 
tile  work,  general  interior  alterations.  Plans 
in  progress. 

Store  and  Residence,  Spring  City,  Pa.  Ar¬ 
chitect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owners,  Stauffer  Brothers, 
Spring  City,  Pa.  Brick  and  stone,  3  stories, 
26x50  feet,  composition  roof,  concrete  and 
wood  floors,  steam  heat,  electric  light,  refrig¬ 
erators,  ice  machines,  elevators,  tracks  and 
conveyers,  bulks,  ornamental  iron  work.  Plans 
in  progress. 

School,  Sinking  Spring,  Pa.  Architect,  E. 
Z.  Scholl,  136  Robeson  street,  Reading,  Pa. 
Owners,  Sinking  Spring  School  Board,  H.  L. 
Fisher,  secretary.  Sinking  Spring,  Pa.  Brick, 
cut  stone,  reinforced  concrete,  3  stories, 
78x108  feet,  slag  and  slate  roof,  hardwood 
floors  (heating,  plumbing  and  electric  work 
reserved),  tile  work,  rolled  steel  skylights, 
bond,  ornamental  and  structural  iron  work. 
Owner  taking  bids  due  June  12th. 

Residence,  Borbeck  street,  Rockledge,  Mont¬ 
gomery  County,  Pa.  Architect,  Peter  F.  Getz, 
1634  North  Sixth  'street,  Philadelphia.  Own¬ 
er,  Joseph  P.  Eckenrode,  care  of  architect. 
Brick  and  shingle,  2%  stories,  30x40  feet, 
slate  roof,  hardwood  floors,  hot  water  heat¬ 
ing.  Architect  is  taking  bids  from  local  con¬ 
tractors. 

Hospital  (add.),  'Sunbury,  Pa.  Architect, 
William  Rockefeller,  214  Market  Square,  Sun¬ 
bury,  Pa.  Owner,  Mary  M.  Packer  Hospital, 
Sunbury,  Pa.  Brick,  3  stories,  56x37  feet, 
J-M  roof,  cement  floors,  hollow  tile,  metal 
lath,  bond,  iron  work  (heating,  lighting, 
plumbing  and  compositioin  floors  reserved). 
Architect  taking  bids  due  June  12th. 

Residence,  Reading,  Pa.  Architect,  G.  C. 
Freem'an,  24  North  Sixth  street,  Reading,  Pa. 
Owner,  Warren  Adams,  St.  Lawrence,  Pa. 
Brick,  2%  stories,  30x40  feet,  slate  roof, 
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hardwood  floors,  hot  water  heat,  electric  light. 
Architect  taking  bids  due  June  10th. 

Residence  and  Garage,  Swarthmore,  Pa.  Ar¬ 
chitects,  G.  Edwin  Brumbaugh  and  William 
Pope  Barney,  Real  Estate  Trust  Building, 
Philadelphia.  Owner,  Carl  H.  Chaffee,  care 
of  architects.  Stone  and  steel,  2*4  stories, 
29x31  feet,  wings  35x20  feet  and  35x25  feet, 
garage,  1%  stories,  28x24  feet,  s latte  roof, 
linoleum,  linotile,  cement  and  pine  floors, 
metal  lath,  dampproofing,  iron  work,  bond, 
tile  and  marble  wmrk  (heating,  lighting  and 
plumbing  reserved).  Architects  taking  bids 
due  June  8th. 

Moving  Picture  Theatre,  Port  Carbon,  Pa. 
Architect,  E.  Z.  Scholl,  136  Robeson  street, 
Reading,  Pa.  Owners,  I.  O.  O.  E.  Lodge,  care 
of  Charles  Schneider,  Port  Carbon,  Pa.  Con¬ 
crete,  3  stories,  50x100  feet,  hardwood  floors, 
electric  light,  tile  and  marble  work,  general 
alterations  and  additions.  Owners  ready  for 
bids  due  June  14th. 

Store  (add.),  47  South  Sixth  street,  Read¬ 
ing,  Pa.  Architect,  Earl  Hickman,  119  South 
Fifth  street,  Reading,  Pa.  Owners,  Hangen’s 
Music  Store,  47  South  Sixth  street,  Reading, 
Pa.  Brick,  2  stories,  30x86  feet,  composition 
roof,  hardwood  floors,  steam  heat,  electric 
light,  metal  lath,  steel  sash,  roof  ventilators, 
plate  glass.  Architect  ready  for  bids  due 
June  10th. 

High  School,  Conshohocken,  Pa.,  $135,000. 
Architect,  Henry  L.  Reinhold,  Jr.,  1513  Wal¬ 
nut  street,  Philadelphia.  Owners,  Board  of 
Education,  Conshohocken,  Pa.  Construction 
of  building  (heating,  plumbing  and  electric 
lighting  separate  bids).  Owners  taking  bids 
due  June  19th  at  noon. 

Church,  Mountainville,  Allentown,  Pa.  Ar¬ 
chitects,  Ritcher  &  Eiler,  Reading,  Pa.  Own¬ 
ers,  Trinity  Memorial  Lutheran  Church,  care 
of  architects.  Brick,  1  story  and  basement, 
39x90  feet,  slag  roof,  hardwood  floors,  vapor 
heat,  electric  light,  hollow  file,  structural 
metal  work,  dampproofing.  Owners  taking 
bids  due  June  9th  at  6  P.  M. 

Residence,  Glenside,  Pa.  Architects,  Fur¬ 
ness  Evans,  Inc.,  315  South  Fifteenth  street, 
Philadelphia.  Owner,  William  A.  Penton,  care 
of  architect.  Frame  and  stucco,  2 y2  stories, 
41x24  feet,  slate  roof,  cork,  pine  and  wood- 
oleum  floors,  hot  water  heating,  electric  light¬ 
ing,  iron  work.  Architect  taking  bids  due 
June  10th. 

Garage,  Bleddyn  road  and  Montgomery  ave¬ 
nue,  Ardmore,  Pa.  Architect,  John  Charles 
Norton,  Ardmore,  Pa.  Owner,  Dr.  Ross  J. 
Skillen,  on  premises.  Tile,  1  story,  20x23 
feet,  cement  floor,  hot  water  heating.  Archi¬ 
tect  taking  bids. 

Store  Building,  Wetst  Lancaster  avenue, 
Ardmore,  Pa.,  $10,000.  Architect,  John  Charles 
Norton,  Ardmore,  Pa.  Owner,  William  J. 
Armstrong,  West  Lancaster  avenue,  Ardmore, 
Pa.  Brick  and  tile,  1  story,  30x75  feet,  hot 
water  heat.  Architect  taking  bids. 

Service  Station  (add.),  Bustleton,  Pa.  Ar¬ 
chitect,  Samuel  D.  Milner,  1117  Foulkrod 
street,  Philadelphia.  Owner,  John  Barber, 
Bustleton,  Pa.  Brick,  1  story,  45x45  feet,  slag 
roof,  tile  floors,  plate  glass,  hot  water  heat, 
electric  light,  tile  work,  plate  glass.  Owner 
is  ready  for  bids. 

Apartment,  St.  Paul’s  road,  Ardmore,  Pa., 
$15,000.  Architect,  John  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  Albert  J.  Heath,  Narberth, 
Pa.  Hollow  tile  and  plaster,  2*4  stories,  28x52 
feet,  hot  water  heating.  Ready  for  bids. 

Bungalow,  Grandview  road,  Ardmore,  Pa., 
$4,500.  Architect,  John  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  John  M.  Green,  Ardmore, 
Pa.  Frame,  1*4  stories,  24x40  feet,  hot  air 
heating.  Owner  ready  for  bids. 

Bungalow,  Ardmore  Park,  Pa.,  $10,000.  Ar¬ 
chitect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  name  withheld.  Tile,  1^4  stories, 
40x50  feet,  hot  water  heat,  Will  bp  iepdy 
for  bids  in  one  week. 


Residence,  Bryn  Mawr,  Pa.,  $9,500.  Archi¬ 
tect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  name  withheld.  Tile,  28x50  feet,  hot 
water  heating.  Architect  will  be  ready  for 
bids  in  two  weeks. 

Store  (alts,  and  add.),  Lancaster  and  An¬ 
derson  avenues,  (Ardmore,  Pa.,  $20,000.  Ar¬ 
chitect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  Nathan  Harrison,  Ardmore,  Pa.  Brick 
and  steel,  2  stories,  40x60  feet,  hot  water 
heat.  Will  be  ready  for  bids  in  one  week. 

Residences  (40),  Ardmore,  Pa.,  $60,000.  Ar- 
chitect^  John  Charles  Norton,  Ardmore,  Pa. 
Owners,  Harry  and  Thomas  Harrison,  Ard¬ 
more,  Pa.  Brick,  2  stories,  16-foot  fronts, 
hot  water  heating,  slag  roofing.  Owners  will 
take  sub-bids. 

Residence,  St.  Paul’s  road,  Ardmore,  Pa., 
$9,000.  Architect,  John  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  Spence  Pippin,  Grandview 
road,  Ardmore,  Pa.  Tile,  2  stories,  28x42 
feet,  hot  water  heat,  electric  light.  Archi¬ 
tect  taking  bids. 

Residence,  Muhlenberg  Township,  Pa.  Ar¬ 
chitect,  Calvin  Young,  226  North  Sixth  strete, 
Reading,  Pa.  Owner,  Edward  T.  Kern,  Ma¬ 
sonic  Temple,  Reading,  Pa.  Brick,  2  stories, 
35x27  feet,  shingle  roof,  pine  floors,  hot  water 
heat,  electric  light.  Owner  sub-letting. 

Residence,  Noble,  Pa.  Architects,  Durham 
Brothers,  1609  Sansom  street,  Philadelphia. 
Owner,  Thomas  K.  Ober,  Jr.,  Crozier  Build¬ 
ing,  Philadelphia.  Hollow  tile  and  stucco,  2^4 
stories,  30x35  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  wall  build. 

Store  Building,  County  Line  road  and  Lor¬ 
raine  avenue,  Ardmore,  $12,000.  Architect, 
John  Charles  Norton,  Ardmore,  Pa.  Owner, 
Casimiro  Ramonto,  Ardmore,  (Pa.  Brick,  2 
stories,  22x60  feet,  hot  water  heating.  Own¬ 
er  will  build. 

Masonic  Temple,  Danville,  Pa.  Architect, 
William  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  Masonic  Hall  Associa¬ 
tion,  Danville,  Pa.  Brick,  cut  stone  and  steel, 
1  story,  basement  and  balcony,  97x54  feet,  as¬ 
bestos  asphalt  roof,  composition  floors,  roof 
ventilators,  waterproofing,  iron  work,  bond, 
kalamein  doors,  rolled  steel  sash,  metal  lath, 
steam  heat,  electric  lighting.  Architect  tak¬ 
ing  bids  due  June  14th. 

Addingham  Bridge,  between  Springfield  and 
Upper  Darby  Townships,  over  Darby  Creek. 
Engineer,  R.  J.  Aydlotte,  County  Engineer, 
Media,  Pa.  Owners,  County  Commissioners, 
Media,  Delaware  County,  Pa.  Highway  plate 
girder  encased  in  concrete,  72-foot  clear  span. 
Owners  taking  bids  due  June  13th  at  11  A.  M. 
(Daylight  Saving  Time). 

Bridge,  Upper  Allen  Township,  Cumberland 
County,  and  Carroll  Township,  York  County, 
over  Yellow  Breeches  Creek.  Owners,  State 
Highwmy  Department,  Harrisburg,  Pa.  Rein¬ 
forced  concrete,  3  42-foot  spans,  45  degrees 
skew,  24-foot  roadway.  Owners  taking  bids 
due  June  27th.  Certified  check,  $1,000. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Bids 
will  be  opened  June  27th  at  10  A.  M.  at  Capi¬ 
tol  Building,  Harrisburg.  Forms  and  speci¬ 
fications  free.  Plans,  $2.50  per  set. 

Armstrong  County,  R-251,  Parker  City  Bor¬ 
ough,  6,067  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Certified 
check,  $2,000. 

Bradford  County,  R-20,  Troy  and  Colum¬ 
bia  Townships,  11,215  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $1,500. 

Butler  County,  R-251,  Bruin  Borough  and 
Parker  Township,  13,917  feet.  One  course  re¬ 
inforced  concrete  and  hillside  vitrified  brick. 
Certified  check,  $2,000. 

Cambria  County,  R-62,  Cambria  Township, 
9,596  feet.  One  course  reinforced  concrete. 
Certified  check,  $1,500. 

Cambria  County,  R-221,  Elder  and  East  Car¬ 


roll  Townships,  23,751  feet.  Either  vitrified 
brick  or  one  course  reinforced  concrete  and 
hillside  vitrified  brick.  Certified  ©heck,  $4,000. 

Clarion  County,  R-237,  North  Bethlehem 
Borough,  2,510  feet.  One  course  reinforced 
concrete.  Certified  check,  $1,000. 

Clarion  County,  R-214,  Clarion  and  Monroe 
Townships,  12,815  feet.  One  course  rein¬ 
forced  concrete  and  hillside  vitrified  brick. 
Certified  check,  $2,000. 

Crawford  County,  A-1867-1868,  Cambridge 
and  Rockdale  Townships,  7,057  feet.  One 
course  reinforced  concrete.  Certified  check, 
$1,500. 

Indiana  County,  R-262,  Greene,  Grant  and 
Montgomery  Townships,  28,323  feet.  One 
course  reinforced  concrete.  Certified  check, 
$4,000. 

Jefferson  County,  R-338,  Appli.  995-1009, 
Sykesville  Borough  and  Winslow  Township, 
18,709  feet.  One  course  reinforced  concrete. 
Certified  check,  $3,500. 

Lackawanna  County,  R-322,  A-1632,  Scott 
Township,  8,648  feet.  One  course  reinforced 
concrete.  Certified  eheck,  $1,500. 

Luzerne  County,  R-4,  Salem  Township, 
Shiekshinny  Borough,  12,048  feet.  One  course 
reinforced  concrete.  Certified  check,  $2,000. 

McKean  County,  R-100-101,  Port  Allegheny 
Borough  and  Liberty  Township,  24,042  feet. 
One  course  reinforced  concrete.  Certified 
check,  $4,000. 

Montour  County  and  Northumberland 
County,  R-2,  Point  Township,  Mahoning 
Township  and  Danville  Borough,  15,659  feet. 
One  course  reinforced  concrete.  Certified 
check,  $3,600. 

Susquehanna  County,  R-174,  Harford  Town¬ 
ship,  20,067  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $4,000. 

Road  Work,  Pennsylvania.  Bids  due  June 
28  th  at  11  A.  M. 

Bradford  County,  R-20,  South  Creek  Town¬ 
ship,  25,122  feet.  One  course  reinforced  con¬ 
crete.  Certied  check,  $4,000. 

Cambria  County,  R-54,  Black  Lick  Town¬ 
ship,  21,044  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Certified 
check,  $4,000. 

Clarion  County,  R-214,  Brady  Township, 
9,538.  One  course  reinforced  concrete.  Cer¬ 
tified  check,  $1,500. 

Clearfield  County,  R-234,  A-1477,  Irvona 
Borough,  7,118  feet.  -  One  course  reinforced 
concrete.  Certified  check,  $1,500. 

Erie  County,  A-1880-1875,  Leboeuf  Town- 
shsip  and  Mill  Village  Borough,  8,710  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Certified  ©heck,  $1,500. 

Erie  County,  A-1872-1874,  Washington 
Township  and  Edinboro  Borough,  12,997  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Certified  check,  $2,000. 

Indiana  County,  R-228,  Jacksonville  Bor¬ 
ough,  White,  Center,  Black  Lick  and  Young 
Townships,  39,082  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $4,000. 

Indiana  County,  R-228,  Young  Township, 
27,632  feet.  One  course  reinforced  concrete. 
Certified  ©heck,  $4,000. 

Lackawanna  County,  R-305,  A-1758,  North 
Abington  and  Fenton  Townships,  24,866  feet. 
One  course  reinforced  concrete.  *  Certified 
check,  $4,000. 

Lawrence  County,  R-79,  Shenango  and  Slip¬ 
pery  Rock  Townships,  27,081  feet.  One  course 
reinforced  concrete.  Certified  ©heck,  $4,000. 

Susquehanna  County,  R-12,  A-1857,  Bridge- 
WTater  and  Dimock  Townships,  22,171  feet.  One 
course  reinforced  concrete.  Certified  check, 
$4,000. 

Westmoreland  County,  A-281,  Lower  Bur¬ 
rell  Township,  803  feet.  One  course  reinforced 
concrete.  Certied  check,  $1,000. 

Bridge,  Lower  Allen  Township,  Cumberland 
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County,  Pa.,  over  P.  and  E.  R.  R.  Owners, 
State  Highway  Department,  Harrisburg,  Pa. 
One  span,  plate  girder,  concrete  floor.  Own¬ 
ers  taking  bids  due  June  28th.  Certified  check, 
$1,500. 


Pennsylvania 
Contracts  Awarded 

Residence,  East  York,  Pa.  Architects, 
Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  O  wner,  E.  P.  iMinick,  York,  Pa.  Tile  and 
stucco,  ■21/2  stories,  60x30  feet,  slate  roof, 
hardwood  floors,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  I.  Reindollar,  York,  Pa. 

Nurses’  Home  (add.),  State  Hospital,  Har¬ 
risburg,  Pa.  Architect,  J.  A.  Dempwolf,  Cas¬ 
satt  Building,  York,  Pa.  Owner,  care  of  Dr. 
E.  M.  Green,  superintendent,  on  premises. 
Brick,  1  story,  47x135  feet,  slag  roof,  hard¬ 
wood  floors,  hollow  tile,  electric  light,  metal 
lath,  tile  work,  plumbing.  Contract  awarded 
to  Charles  H.  Strayer,  Lemoyne,  Pa. 

Factory,  Twelfth  street,  Reading,  Pa.  Ar¬ 
chitect,  Fred  Muhlenberg,  Liberty  Bank 
Building,  Reading,  Pa.  Owners,  No-Equal 
Hosiery  Co.,  Thirteenth  and  Muhlenberg 
streets,  Reading.  Reinforced  concrete  and 
steel,  1  and  2  stories,  210x85  feet,  40x85  feet, 
Wood  and  concrete  floors,  vapor  vacuum  heat¬ 
ing,  electric  lighting,  metal  lath,  roiled  steel 
sash,  fire  and  kalamein  doors.  Contract  award¬ 
ed  to  Beard  Const.  Co.,  658  Penn  street,  Read¬ 
ing. 

Town  Hall,  Moving  Picture  Theatre  and 
Fire  Station,  Richland,  Pa.  Architects, 
Ritcher  &  Eiler,  Reading,  Pa.  Owners,  Nep¬ 
tune  Fire  Co.,  care  of  J.  A.  Fisher,  secretary, 
on  premises.  Brick,  2  stories,  50x125  feet,  as¬ 
bestos  slate  roof,  hardwood  floors,  vapor  heat, 
electric  light,  hollow  tile,  metal  lath.  Con¬ 
tract  awarded  to  Rapp-Reber  Const.  Co.,  Leba¬ 
non,  Pa. 

Bungalow,  Abington,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  James  P.  Paxton,  5542  Malcolm  street, 
Philadelphia.  Frame  and  stucco,  1  story, 
36%X29%  feet,  19%X14%  feet,  asphalt  slate 
surfaced  shingle  roof,  pine  and  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to 'Roy  Randall,  Horsham, 
Pa. 

Residence,  Gynwyd,  Pa.  Architect,  Stan¬ 
ford  B.  Lewis,  130  South  Fifteenth  street, 
Philadelphia.  Owner,  Mrs.  E.  J.  Bondenweck, 
care  of  architect.  Hollow  tile  and  stucco, 
2 y2  stories,  37x26  feet,  shingle  roof,  oak  and 
pine  floors,  hot  water  heat,,  electric  light,  tile. 
Contract  awarded  to  Merlon  Const.  Co.,  .2313 
Walnut  street.  / 

Cattle  and  Hog  Pen,/ Shamokin,  Pa.  Ar¬ 
chitect,  William  H.  Lee,  32  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Cron- 
inger  Packing  Co.,  Shamokin,  Pa.  Brick  and 
concrete,  5  stories,  50x77  feet  and  28x52  feet, 
built-up  roof,  concrete  and  maple  floors,  roof 
ventilators,  waterproofing,  iron  work,  bond, 
rolled  steel  sash,  electric  work.  Contract 
awarded  to  Shamokin  Lumber  &  Const.  Co., 
Shamokin,  Pa. 

Synagogue,  Shamokin,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owners,  B 'Nail  Israel  Congre¬ 
gation,  care  of  architect.  Stone,  brick  and 
steel,  1  story,  30x70  feet,  slate  roof,  steam 
heat,  electric  light,  hardwood  floors.  Con¬ 
tract  awarded  to  East  End  Lumber  Co.,  Sha¬ 
mokin,  Pa. 

Residence,  Oynwyd,  Pa.  Architect,  Stan¬ 
ford  B.  Lewis,  130  South  Fifteenth  street, 
Philadelphia.  Owner  ,Miss  Dorothy  Guthrie, 
care  of  architect.  Hollow  -  tile,  brick  and 
Btuceo,  2%  stories,  37x22  feet,  slate  roof,  oak 
and  pine  floors,  hot  water,  heat,  tile  work. 
Contract  awarded  to  Merlon  Const,  0pf? 
Walnut  street, 


Storage  Building,  Laiisdowne  avenue  and 
State  road,  Lansdowne,  Pa.  Architect,  pri¬ 
vate  plans.  Owners,  Mason  Scholes  Co.,  Lans¬ 
downe,  Pa.  Reinforced  concrete,  slag  roof, 
electric  lighting.  Contract  awarded  to  Albert 
E.  Dunlap,  7223.  Oak  avenue,  Oak  Lane,, -Phila¬ 
delphia. 

Twin  Residences  (2),  Grandview  road  and 
St.  Paul’s  road,  Ardmore,  Pa.,  $20,000.  Ar¬ 
chitect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  Spence  Pippin,  Grandview  road,  Ard¬ 
more,  Pa.  Tile,  2y2  stories,  40x38  feet,  hot 
water  heat,  electric  light.  Contract  awarded 
to  MaTilin  &  Brown,  Ardmore,  Pa. 

Residence,  Old  York  Road  Hills,  Pa.  Ar¬ 
chitect,  W.  Ellsworth  White,  Glenside,  Pa. 
Owner,  William  H.  Kerr,  Willow  Grove,  Pa. 
Brick,  2  stories,  29x32  feet,  wing  8x22  feet, 
shingle  roof,  pine  floors,  hotw  ater  heat,  elec¬ 
tric  light,  tile  work,  bond.  Contract  awarded 
to  Roy  Randall,  Horsham,  Pa. 

Residence,  Sutton  avenue,  Ardmore,  Pa., 
$8,000.  Architect,  John  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  Rudolph  Lawser,  318 
Cricket  avenue,  Ardmore,  Pa.  Frame  and 
stucco,  2 y2  stories,  26x40  feet,  hot  water 
heating.  Contract  awarded  to  John  Weaver, 
Clifford  avenue,  Ardmore. 

Residence,  Strafford,  Pa.,  $7,500.  Archi¬ 
tect,  John  Charles  Norton,  Ardmore,  Pa.  Own¬ 
er,  name  withheld.  Brick,  2  stories,  24x30 
feet,  hot  air  heating.  Contract  awarded  to 
Tony  White  Co.,  Simpson  road  , Ardmore. 

Bungalow,  Simpson  road,  Ardmore,  Pa., 
$4,500.  Architect,  Jbhn  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  name  withheld.  Frame 
and  brick,  1  y2  stories,  26x38  feet,  hot  air 
heating.  Contract  awarded  to  Tony  White 
Co.,  Simpson  road,  Ardmore. 

Store  and  Storage  Building,  Lancaster  ave¬ 
nue,  Ardmore,  Pa.,  $15,000.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  Thomas 
Harrison,  Ardmore,  Pa.  Brick  and  steel,  2 
stories,  30x70  feet,  hot  water  heat,  electric 
light,  slag  roof.  Contract  awarded  to  Ber¬ 
nard  Gane,  Bryn  Mawr,  Pa. 

Garage,  Bryn  Mawr,  Pa.,  $2,500.  Architect, 
John  Charles  Norton,  Ardmore,  Pa.  Owner, 
name  withheld.  Hollow  tile,  1  story,  20k23 
feet,  cement  floors,  hot  water  heat.  Contract 
awarded  to  Bernard  Gane,  Bryn  Mawr,  Pa. 


New  Jersey 
Construction  News 

School  (add.),  Hurfville,  Washington  Town¬ 
ship,  N.  J.  Architect,  H.  A.  Hill,  Broad 
Street  Bank  Building,  Trenton,  N.  J.  Own¬ 
ers,  School  Board  of  Washington  Township, 
care  of  District  Clerk  of  Hurfville,  Hurfville, 
N.  J.  Frame,  2  stories,  shingle  roof,  pine 
floors.  Plans  in  progress. 

School,  Crosskeys,  N.  J.  Architect,  H.  A. 
Hill,  Broad  Street  Bank  Building,  Trenton, 
N.  J.  Owners,  School  Board,  Washington 
Township,  Gloucester  County,  care  of  Dis¬ 
trict  Clerk  of  Crosskeys,  Crosskeys,  N.  J. 
Brick,  2  stories,  pine  floors,  electric  light. 
Plans  in  progress. 

School,  Grenlock,  Washington  Township, 
N.  J.  Architect,  H.  A.  Hill,  Broad  Street 
Bank  Building,  Trenton,  N.  J.  Owners, 
School  Board, of  Washington  Township,  Glou¬ 
cester  County,  care  of  District  Clerk  of  Gren¬ 
lock,  Grenlock,  N.  J.  Frame,  1  story,  shingle 
roof,  pine  floors.  Plans  in  progress. 

Residence,  Jersey  City,  N.  .T.  Architect, 
Walter  Hankin,  39  East  State  street,  Tren¬ 
ton,  N.  J.  Owner,  Mrs.  J.  Conrad,  1906 
Boulevard,  Jersey  City,  N.  J.  Brick,  2  sto¬ 
ries,  19x42  feet,  copper  shingle  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  k  taking  bids. 

Residence,  Hanover  and  Camden  streets, 
Trenton,  J.  Architect,  Walter  Hankin,  3R 


East  State  street,  Trenton,  N.  J.  Owner,  H. 
W.  Reynolds,  State  street,  Trenton,  N.  J. 
Brick,  3  stories,  19x72  feet  3  inches,  slate  and 
tin  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile,  work.  Architect  ready  for 
bids  due  June  16th. 

Stores  and  Apartments,  Maple  and  Poplar 

streets,  Merchantville,  N.  J.  Architect,  J. 
W.  Platt,  1627  Sansom  street,  Philadelphia. 
Owner,  George  P.  Dykman,  Merchantville, 
N.  J.  Brick  and  concrete  block,  2  stories, 
40x48  feet,  electric  lighting.  Owner  is  ready 
for  bids. 

Apartment  Houses  (4),  Vermont  and  French 
streets,  Atlantic  City,  N.  J.  Architect,  H.  G. 
Hammer,  1716  Spring  Garden  street,  Phila¬ 
delphia.  Owner,  F.  X.  Murphy,  Allegheny 
and  Kensington  avenues,  Philadelphia.  Brick, 
2  stories,  64x45  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Plans 
completed.  Owner  ready  for  bids. 

Newcomb  Hospital,  Vineland,  N.  J.  Archi¬ 
tects,  Stearns  &  Woodnutt,  Stephen  Girard 
Building,  Philadelphia.  Owners,  Newcomb 
Hospital,  Vineland,  N.  J.  Brick,  concrete, 
stone  and  steel,  2  and  3  stories  and  basement, 
176x60  feet,  cement  floors,  metal  lath,  water¬ 
proofing,  iron  work,  bond,  rolled  steel  sky¬ 
lights,  tile,  marble  and  terrazzo  (plumbing, 
electric  light,  heating,  elevators  and  damp- 
proofing  reserved),  metal  lumber.  Architects 
taking  bids  due  June  14th  at  noon. 

Double  Residence,  Twenty-seventh  and 
Stevens  streets,  Camden,  N.  J.  Architect, 
Arthur  B.  Gill,  Law  Building,  Camden,  N.  J. 
Owner,  Mr.  Ross,  care  of  architect.  Hollow 
tile  and  stucco,  2 y2  stories,  32x43  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  electric 
light.  Architect  taking  bids  due  June  10th. 

School  (add.),  Gibbstown,  N.  J.  Architect, 
Frank  F.  Sanders,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Township  of  Greenwich,  Gloucester 
County,  N.  J.,  care  of  Joseph  Harbeson,  Gibbs¬ 
town,  N.  J.  Stone,  2  stories,  87x108  feet, 
composition  roof,  maple  floors,  metal  lath, 
iron  work,  hollow  metal  skylights.  Owners 
taking  bids  due  June  8th  at  7.30  P.  M. 

Residence,  Elizabeth,  N.  J.  Architect,  Don¬ 
ald  M.  Kirkpatrick,  Otis  Building,  Philadel¬ 
phia.  Owner,  H.  S.  Young,  care  of  architect. 
Hollow  tile,  stucco  and  frame,  2 y2  stories, 
49x28  feet,  shingle  roof,  oak  and  pine  floors, 
warm  air  heat,  electric  light,  tile  work.  Ar¬ 
chitect  taking  bids. 

Pumping  Cistern,  Pitman,  N.  J.  Engineers, 
Remington  &  Vosbury,  601  Market  street, 
Camden,  N.  J.  Owners,  Borough  of  Pitman, 
care  of  Council  of  the  Borough,  Borough  Hall, 
Pitman,  N.  J.,  J.  E.  Peterson,  clerk.  Concrete 
pumping  cistern.  Owners  taking  bids  due 
June  12th  at  8  P.  M.  Deposit  of  $5.00.  Re¬ 
fund,  $5.00. 

Road  Work,  Freehold,  N.  J.  Engineer, 
George  K.  Allen,  Jr.,  County  Engineer,  Red 
Bank,  N.  J.  Owners,  Board  of  Chosen  Free¬ 
holders,  County  of  Monmouth,  N.  J.  Concrete, 
8,845  square  yards.  Owners  taking  bids  due 
June  21st. 


New  Jersey 
Contracts  Awarded 

Bank  Building  (alts,  and  add.),  Third  and 

Market  streets,  Camden,  N.  J.  Architect,  Paul 
A.  Davis,  3rd,  1713  iSansom  street,  Philadeb 
phia,  Owners,  West  Jersey  Title  &  Trust 
Co.,  Camden,  N.'  J.  Brick  and  steel,  2  stories, 
53x80  feet,  slag  roof,  cement  and  pine  floors, 
roof  centilators,  metal  window  guards,  metal 
ceilings,  waterproofing,  iron  work  and  stairs, 
bond,  hollow  metal  doors  and  sash,  tile,  mar¬ 
ble  and  terrazzo,  electric  lighting,  metal  lath. 
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Contract  awarded  to  J.  W.  Draper,  436  Bad- 
don  avenue,  Camden,  N.  J. 

Store  and  Apartment,  Haddonfield,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owner,  Senator  J.  I'. 
Wallworth,  Tanner  street,  Haddonfield.  Brick 
and  cinder  block,  2  stories,  40x56  feet,  slag 
roof,  pine  floors,  steam  heat,  electric  light. 
Contract  awarded  to  'Lewis  P.  Hay,  Haddon¬ 
field,  N.  J. 

Miscellaneous 
Construction  News 

Bank,  Middleton,  Md.  Architect,  Edward 
Leber,  Hay  Building,  York,  Pa.  Owners,  Val¬ 
ley  Savings  Bank,  Middleton,  Md.  Brick, 
granite  or  marble  front,  1  story,  40x75  feet, 
slate  roof,  hardwood  floors,  electric  light,  tile 
and  marble  work,  bank  fixtures.  Preliminary 
plans  in  progress. 

Fire  House,  Newark,  Delaware.  Architect, 
C.  E.  Hope,  Dupont  Building,  Wilmington, 
Del.  Owners,  Aetna  Hose,  Hook  and  Ladder 
Co.,  Newark,  Del.  Stone,  2  stories  and  base¬ 
ment,  72x37  feet,  slate  roof,  reinforced  con¬ 
crete  and  composition  floors,  hot  water  heat, 
electric  light,  roof  ventilators,  metal  ceilings, 
ornamental  iron  work.  Contract  awarded  to 
J.  Clifford  Willis,  Newark,  Del. 


(Continued  from  Page  360) 
ancial  interests — is  epochal  in  American 
industry.  It  deserves,  and  promises  to 
have,  the  full  support  of  the  entire  in¬ 
dustry.  A  full  representation  at  the  or¬ 
ganizing-  meeting  will  be  the  best  testi¬ 
mony  to  the  country  of  the  solidarity  oi 
construction  interests  in  the  new  move¬ 
ment. 

Full  details  of  the  plan  are  set  forth  in 
a  comprehensive  pamphlet,  procurable 
from  the  temporary  office,  1053  Munsey 
Building,  Washington,  D.  C.  The  meet¬ 
ing  will  be  held  in  the  Washington  Hotel. 
Mr.  Hoover  will  preside. 


TRADE  SCHOOLS  FOR  SAN 
FRANCISCO 

BY  H.  WARREN  MCBRYDE 

President,  Industrial  Association  of  San 
Francisco 

For  years  the  building  industry  of  San 
Francisco  as  well  as  of  every  large  city 
in  the  United  States  has  been  handicapped 
severely  by  the  serious  and  growing  short¬ 
age  of  skilled  craftsmen— particularly 
plasterers,  plumbers,  bricklayers,  tile- 
setters,  steamfitters,  sheet-metal  workers 
and  finish  carpenters.  This,  despite  the 
fact  that  in  these  crafts  wages  have  in¬ 
creased  steadily  and  working  conditions 
have  improved  constantly. 

Why,  then,  has  the  shortage  occurred  ? 
One  reason,  of  course,  is  that  wartime 
high  wages  for  unskilled  work  attracted 
many  boys  and  young  men.  But  the 
main  reason  is  that  union  labor  regula¬ 
tions  have  prohibited  apprentices;  in 
some  cases  entirely  and  in  all  cases  al¬ 
most  entirely,  in  order  to  keep  the  union 
ranks  so  depleted  that  wages  would  be 
(till finally  kept  up, 


Not  only  has  this  produced  great 
waste  and  inefficiency,  but  it  likewise  has 
contributed  in  a  large  way  to  the  in¬ 
creased  cost  of  building.  Facing  a  con¬ 
stant  shortage  of  craftsmen,  contractors 
virtually  have  been  forced  to  big  against 
each  other  for  their  services — the  bidding 
taking  the  form  of  officers  of  in¬ 
creased  wages.  Thus  we  find  that  in  many 
cites  certain  craftsmen  have  been  reg¬ 
ularly  ^receiving  from  fifty  cents  to  two 
and  three  dollars  above  the  union  or  other 
prescribed  wage  scale.  This  procedure 
has  not  created  more  journeymen  to  meet 
the  needs  of  the  situation.  It  has  only 
meant  substantially  increased  costs — 
which  the  contractors  have  transferred 
to  the  building  public. 

A  further  evil  effect  of  the  regulations 
prohibiting  apprentices,  has  been  to  pre¬ 
vent  thousands  of  boys  and  young  men 
learning  a  trade.  Literally  thousands  of 
American  boys  who,  for  economic  or 
other  good  reasons,  could  not  secure  a 
college  education,  would  have  learned 
some  useful  trade  but  for  the  apprentice- 
prohibiting  regulations  of  the  unions. 

Such  conditions  obtained  in  San  Fran¬ 
cisco  for  many  years.  They  would  pre¬ 
vail  now  but  for  the  work  done  (and  to 
continue)  by  the  Industrial  Association 
of  San  Francisco.  As  soon  as  the 
American  Plan  had  been  established  in 
San  Francisco,  and  an  equitable  wage 
scale  had  been  fixed  by  the  Impartial 
Wage  Board  (created  by  the  Industrial 
Association)  the  Industrial  Association 
gave  its  prompt  attention  to  the  matter 
of  training  apprentices.  An  arrangement 
was  made  whereby  a  group  of  boys  and 
young  men  desirous  of  learning  the 
plumbing  trade  was  admitted  to  a  special 
department  of  the  city’s  evening  high 
schools,  and  there  received  instruction  in 
such  subjects  as  sanitation,  mechanical 
drawing,  plan-reading,  etc.  It  was  found, 
however,  that  to  relieve  the  acute  short¬ 
age  of  plumbers,  this  method  was  too 
slow.  Accordingly,  within  the  next  two 
weeks  the  Industrial  Association — co¬ 
operating  with  the  Master  Plumbers  As¬ 
sociation — will  open  a  special  school  for 
the  training  of  plumbers’  apprentices.  It 
will  be  equipped  with  a  work-room  and  a 
full  complement  of  plumbing  tools  and 
supplies ;  and  will  be  in  charge  of  a  thor¬ 
oughly  experienced  master  plumber.  The 
instruction  w$i  cover  education  in  the 
fundamental  materials  used  in  the  plumb¬ 
ing  business,  and  in  local  sanitary  ordin¬ 
ances  and  requirements.  The  practical 
training  will  include  caulking  of  joints, 
threading,  tapping,  reaming  and  pipe-cut¬ 
ting;  the  actual  piping  of  a  model  house 
and  the  erection  of  fixtures  such  as  ba¬ 
sins,  bath-tubs,  toilets,  sinks,  wash-trays, 
etc.  The  instruction  and  training  will  be 
carried  on  in  the  school  eight  hours  a 
day,  five  and  one-half  days  a  week,  for 
ft  minimpm  of  eight  weeks,  and  possibly 


longer.  Then  those  who  have  taken  the 
training  will  be  hired  by  master  plumbers 
and  put  at  once  on  jobs  as  apprentice- 
helpers.  A  committee  of  master  plumb¬ 
ers  will  pass  on  the  mechanical  qualifica¬ 
tions  (i.  e.,  the  apparent  adaptability  to 
the  plumbing  trade)  of  all  applicants  for 
admission  to  the  school.  Also,  no  ap¬ 
plicant  will  be  accepted  who  does  not 
measure  up  to  a  certain  mental  standard. 
It  is  believed  that  by  virtue  of  this  care¬ 
ful  selection,  and  through  employment  of 
the  intensive  methods  described,  compet¬ 
ent  journeyman  plumbers  can  be  trained 
in  a  year- — a  saving  of  three  years  over 
the  old  method. 

The  Industrial  Association’s  school  for 
plasterers  is  already  in  operation  and  is 
a  splendid  success.  The  training  of  the 
firt  class  (every  member  of  which  was 
required  to  meet  a  certain  mental  stand¬ 
ard,  as  well  as  to  possess  good  physical 
qualifications)  is  well  under  way.  Under 
the  direction  of  a  thoroughly  experienced 
master  plasterer,  it  will  continue,  eight 
hours  a  day,  five  and  one-half  days  a 
week,  for  twelve  weeks.  At  the  expira¬ 
tion  of  that  time  the  members  of  the 
class  will  have  a  rudimentary  knowledge 
of  plastering.  They  will  be  placed  on 
jobs  at  once,  and  with  a  year’s  experience 
will  become  full-fledged  journeymen 
plasterers. 

The  Industrial  Association  also  expects 
to  open  schools  for  apprentices  in  other 
crafts  (metal-lathers,  tile-setters,  brick¬ 
layers,  etc.,)  in  the  order  of  the  crafts 
in  which  the  most  acute  shortage  exists, 
so  that  an  adequate  number  of  competent 
journeymen  may  be  secured.  In  all  cases 
the  applicants  for  admission  to  these 
schools  will  be  carefully  selected  and  their 
number  so  limited  as  to  conform  to  the 
actual  needs  of  the  community.  In  this 
manner  the  Association  expects  to  be  able 
to  protect  the  public  and  the  crafts  against 
the  incompetency  and  disorder  that  would 
result  if  there  was  no  selection  of  the 
personnel,  or  limitation  of  the  number, 
of  apprentices.  And  by  establishing  these 
schools,  it  expects  thereby  to  give  en¬ 
couragement  to  the  American  boy  who 
desires  to  learn  a  useful  trade,  and  to 
insure  permanent  relief  in  San  Francisco 
from  the  shortage  of  skilled  workers  in 
the  various  crafts. 


SOME  HINTS  ON  PAINT  MIXING 

by  e.  o.  Johnson,  National  Lead  Co. 

A  few  weeks  ago,  while  in  one  of  low¬ 
er  Broadway’s  finest  office  buildings, 
some  redecorating  was  going  on  in  the 
big  foyer  and  I  stopped  to  chat  with  one 
of  the  men  on  the  job. 

As  I  stood  there,  my  painter  acquain¬ 
tance  removed  the  lid  from  a  can  of  paint 
afid  started  to  stir, 

■‘What  are  you  doing?”  I  asked  ip 
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amazement.  “Can  you  mix  up  that  paint 
that  way  ?” 

“Why,  that’s  the  way  I  always  do,” 
was  the  indifferent  reply. 

A  week  later,  when  I  talked  with  the 
superintendent  of  the  building,  he  pointed 
out  to  me  the  shiny  spots  here  and  there 
on  that  wall  and  I  told  him  how  the  paint 
had  been  stirred  up.  The  superintendent 
knew  a  good  deal  about  painting  himself 
and  I  didn’t  have  to  tell  him  that  the 
■oil  should  have  been  pounds  off  ;and, 
mixed  a  little  at  a  time  into  the  paint 
which  had  settled ;  “boxing”  the  paint 
from  one  receptacle  to  the  other  and  us¬ 
ing  every  precaution  to  get  a  uniform  and 
homogeneous  mixture  of  paint  and  oil. 

Should  Have  Been  Thinned 

Not  long  after  the  incident  just  related, 
1  stood  watching  a  workman  mixing 
paint  for  the  window  Sashes  of  the  new 
Cunard  building  a  little  further  down  the 
street.  He  had  some  light  green  paint 
and  he  had  to  match  it  to  a  darker  green. 
He  took  a  can  of  paste  lampblack  and 
dumped  it  in  and  began  to  stir.  He 
pulled  his  paddle  out  of  the  paint  and 
looked  at  it.  The  paint  on  it  didn’t  show 
much  change  so,  in  went  some  more 
lampblack.  Still  the  same  result.  The 
painter  didn’t  stop  to  think  that  the  black 
was  lighter  in  weight  than  the  green  and 
so  stayed  at  the  top  of  the  mitxure,  add¬ 
ing  little  depth  to  the  tone — also  probably 
in  comparatively  large  particles. 

Straining  the  paint  would  probably 
have  mixed  the  color  in,  but  it  would  have 
left  it  a  different  shade  than  the  painter 
figured  on.  If  he  had  thinned  his  color 
with  some  turps  before  putting  it  on  the 
paints,  the  black  would  have  mixed  in 
and  straining  it  would  not  have  changed 
the  shade  from  that  desired. 

Now  these  two  instances  may  seem  sur¬ 
prising,  because  painters  are  supposed 
to  know  how  to  mix  paint  as  well  as  apply 
it.  Some  of  them  do.  Some  of  them, 
however,  do  not  even  know  how  to  pro¬ 
perly  stir  up  a  prepared  paint.  I  think 
that  if  I  were  a  building  superintendent 
or  a  boss  painter,  I’d  give  every  painter 
in  my  employ  a  little  course  of  lessons 
to  be  sure  he  understood  the  fundament¬ 
als. 

Tricks  to  all  Trades 

There  are  “tricks  of  the  trade”  for 
mixed  paint  and  others  for  thining  paste 
to  painting  consistency. 

Keg  white-lead  is  a  fairly  heavy  paste 
and  the  first  thing  that  must  be  done 
therefore  is  to  thin  it  with  more  of  the 
pure  linseed  oil  which  has  already  been 
used  to  transform  it  from  a  powder  to 
a  paste. 

Let  us  suppose  that  we  have  a  hund¬ 
red  pounds  of  white-lead  and  we  want 
to  add  to  it  two  gallons  of  oil  and  two 
gallons  of  turpentine.  If  we  should  mix 
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the  oil  and  turpentine  and  then  put  the 
entire  hundred  pounds  of  paste  in  and 
try  to  stir  it  up  in  that  quantity  we  would 
find  that  the  paste  would  probably  remain 
in  lumps ;  stir  as  we  would,  it  would  not 
mix  properly  with  the  liquid. 

Consequently,  as  every  painter  knows, 
we  first  pour  into  a  receptacle  a  very 
little  of  the  oil  and  then  put  in  the  paste 
white-lead.  With  a  strong  wooden  paddle 
stir.' and  mix,  thus  working  the  paste  lead 
and  the  oil  together.  A  small  quantity 
of  oil  added  in  this  Way  softens  the 
paste  somewhat  and  when  it  has  been 
thoroughly  mixed  and  made  uniform 
throughout  we  add  a  little  more  oil  and 
stir  again.  We  keep  on  adding  oil  a  little 
at  a  time  until  the,  paste  is  sufficiently 
fluid  to  be  easily  stirred,  but  still  is  like 
a  thin  paste  similar  to  colors  in  oil  and 
not  thin  like  a  paint  ready  for  applica¬ 
tion. 

Color  Tints 

If  any  tinting  color  is  to  be  added,  thin 
the  tinting  color  to  about  the  same  con¬ 
sistency  as  the  semi-paste  described  above 
by  adding  oil  or  turpentine  as  required 
and  adding  to  the  white-lead  a  little  at 
a  time,  stirring  each  application  in  thor¬ 
oughly.  Different  makes  of  colors  differ 
in  tinting  strength,  sand  if  we  were  to 
add  all  the  color  at  one  time  we  might  get 
our  mixture  too  deep.  It  is  far  better 
to  add  a  little  at  a  time,  bringing  it  up 
to  the  color  gradually.  If  this  is  done 
a  perfect  match  is  not  difficult.  A  good 
scheme  is  to  dip  out  from  the  white  mass 
a  small  quantity  before  adding  the  colors 
to  be  used  to  lighten  the  tint  in  case  too 
much  color  has  been  added.  This  will 
save  making  too  much  paint. 

Adding  Drier 

A  favored  practice  is  to  add  the  drier 
next.  As  it  is  very  essential  that  this  be  well 
mixed  through  the  paste,  the  method  used 
should  be  as  in  the  case  of  the  oil  and 
colors — that  is,  a  little  at  a  time,  each 
lot  being  well  stirred  in.  After,  the  drier 
has  been  added  then  add  the  turpentine 
bv  the  same  methods  as  already  described. 
Bear  in  mind  that  drier  acts  only  on  oil 
and  should  be  proportioned  to  the  oil — 
not  to  the  total  volume  of  the  paint,  nor 
even  to  the  volume  of  the  oil  and  turpen¬ 
tine. 

.To  test  the  color  spread  a  drop  of  the 
mitxure  on  a  piece  of  clean  glass,  turn 
the  glass  over  and  look  at  the  paint 
through  the  glass.  The  side  of  the  paint 
film  that  is  in  contact  with  the  glass  will 
be  perfectly  smooth  and  mav  therefore 
be. easily  compared  with  another  batch  of 
naint  bv  spreading  a  drop  of  the  second 
batch  alongside  the  sample  from  the  first 
lot.  The  slightest  difference  between  the 
two  will  be  shown  up  by  this  method. 

Paint  is  always  improved  by  being  al¬ 
lowed  to  stand  a  day  before  using.  It 


should  always  be  strained  through  a 
cheese  cloth  or  a  fine  sieve  shortly  be¬ 
fore  it  is  needed  for  the  job.  This  pro¬ 
cess  eliminates  the  paint  skins  as  well  as 
any  paint  lumps  or  dirt  that  may  have 
gotten  into  the  mixture,  and  it  also  adds 
the  final  touch  to  a  perfect  job  of  mixing. 

A  good  painter  will  follow  these  meth¬ 
ods  as  a  matter  of  habit.  Good  mixing 
is  the  foundation  of  any  good  paint  job. 
Good  work  is  impossible  without  good 
mixing.  Keep  in  mind  that  turpentine 
is  a  thinner  and  evaporates — and  that 
one  quart  of  it  in  a  batch  of  paint  will 
thin  the  mixture  about  as  much  as  two 
quarts  of  oil. 

Turpentine  Has  Two  Uses 

Turpentine  in  paint  has  two  uses.  First, 
it  penetrates  the  pores  of  the  wood  or 
plaster  much  better  than  does  the  linseed 
oil  and  thus  enables  more  of  the  pigment 
to  be  carried  into  the  pores  of  the  sur¬ 
face.  That  is  why  some  turpentine  is 
nearly  always  used  in  priming  coats.  Sec¬ 
ond,  it  is  frequently  desirable  to  have 
more  pigment  in  a  paint  film  than  would 
be  obtained  in  a  workable  mixture  in 
which  the  only  vehicle  was  the  linseed 
oil.  Turpentine  serves  as  a  very  handy 
agent  in  this  case  because  after  the  paint 
has  been  applied  the  turpentine  evapor¬ 
ates  out  and  leaves  on  the  wall  the  desired 
proportion  of  pigment  and  oil. 

— Architect  and  Engineer. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


The  other  day  a  prominent  local  archi¬ 
tect  called  up  to  inquire  regarding  a  con¬ 
cern  that  has  not  ad/ertised  with  us  for 
two  years.  “I  saw  their  ad.  some  years  ago 
in  the  Guide,”  said  the  architect,  “and  am 
unable  to  recall  just  where  they  are  lo¬ 
cated."  We  gave  him  the  address  and 
learned  subsequently  that  as  a  result  the 
firm  bagged  a  big  order.  How  many  simi¬ 
lar  orders,  from  architects  who  wouldn’t 
take  the  trouble  to  look  them  up,  that  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  qs  to 
know. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Qlrard  Are.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FiPort  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  ( Face,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W.  . . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . . . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BU.M  DERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fair  lamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . ....1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co.  . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . ....136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  ..... . . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

1505  N.  Mascher  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St., 

Miller,  Henry  M . 46  N.  2nd  St., 

Richardson  &  Boynton  Co . 1332  Arch  St., 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St., 

GRADING. 

Kane  &  Co . 1226  N.  9th  St., 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg., 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sta., 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St., 


Phila. 

Phila. 

Phila. 

Phila. 

Phila. 

Phila. 

Phila. 

Phila. 


HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keysrnne  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg:,  Phila. 


LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . ...531  N.  4th  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 

PLU3IBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

Ketcham,  O.  W.  . . 121  N.  18th  St..  Phila, 

Philadelphia  Concrete  Roofing- Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila, 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  PhilA. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHE  FT  ROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  ,  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co.,  i 

.  Aramingo  and  Girard  Ave.,  Phila.  | 

Ridpath  &  Potter  Co.,  f 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

„  „  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingaeaslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

^  _  _  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . . . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products .  Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B„ 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

No  ,  Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 

Sold  by  Jobbers  Everywhere 

JOSEPH  A.V06ELC0. 

WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


NEW  YORK 
BOSTON 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 

Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfield  JRoofjs 

and  Flagging 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJ0HND.EMACKC0. 

Philadelphia 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black,  Green,  Variegated 


Made  with  Heavy  ?8  to  Vi  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Entered  at  the  Philadelphia  Po»t  Office  as  Second-Class  Matter 
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Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Y  ear 
15  Cents  per  Copy 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 


17 IS  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsessing  Avei  ue 
Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO.  keystone, 

910*12  Filbert  Slreet,  Philadelphia 


Both  Phonai 


Italian 
M&rhh  Jflosatc  dfo. 

Manufacturers  and  Daalars  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders'  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  toe. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

"  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 

26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.’ 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


JANNETT1  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA.  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works, Cram  Lynne,  Pa. 


"£R_  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 

CO 

CO 

tVe  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
FHILA  DELPHI  A 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

$in  RIB - DIAMOND  MFSH - %  in,  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  B»SE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

Hat  low  prices 

10  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  'Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


Service  Equipment  Company 

Contractors  and  Builders  Equipment 
ANNOUNCE 

Their  Removal  from 

Bourse  Building,  Philadelphia,  Pa. 

TO 

New  Office  and  Warehouse 

211  N.  3rd  St.,  Philadelphia 


Bell  Phone,  Market  3084 


Keystone  Phone,  Main  5866 


IN  STOCK 

Complete  Line  of  Tools  and  Equipment 

Concrete  Miners  Shovels 

Saw  Rigs  Wheel  Barrows 

Gasoline  Engines  Concrete  Carts 

Wood  Working  Machinery  Wire  Rope 
Motors  Portable  Tool  Houses 

NEW  AND  USED 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PfllLA.,  PA. 


PA|  T\fri  Service  in  deliveries  and  quality  of 
I  UUnl/  material  that  cannot  be  excelled 


Co. 


f  LECKJLJROS. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lanadowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 


F.WEBER  CO. 


Send  for  our  de¬ 
scriptive  Catalog.  1125  Chestnut  Street 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

— - FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 

No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


French  Tile 

Flat  Interlocking  Tile 

ALL  COLORS-  WILL  NOT  FADE 

A  Card  Will  Have  Representative  Call 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 


HEATING 

BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 
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As  The  Editor  Sees  It 


STATISTICS  FOR  CONSTRUCTION 
Index  Reports  Proposed  as  Prototype 
for  National  and  International  Service 
Submitted  by  American  Section 
Committee  on  Construction 
International  Chamber  of  Commerce * 

THE  industrial  and  commercial  world 
is  just  beginning  to  realize  the  im¬ 
portance  of  having  in  available 
form  accurate  statistical  data  and  infor¬ 
mation  concerning  the  principal  industries 
of  the  world.  The  collection  of  data  and 
the  clear-cut  analysis  of  national  and  in¬ 
ternational  economic  problems  until  re¬ 
cently  have  been  haphazard  and  incom¬ 
plete.  All  industries,  and  particularly  the 
construction  industry,  realize  the  advant¬ 
ages  to  be  gained  by  complete  and  accur¬ 
ate  data. 

There  has  never  been  a  complete  survey 
or  analysis  of  the  construction  industry, 
which  holds  a  close  and  interesting  affilia- 


*Report  of  the  American  Section  of 
the  Committee  on  Construction  appointed 
to  undertake  a  survey  of  the  construc¬ 
tion  industry,  pursuant  to  a  resolution 
adotped  at  the  first  annual  meeting  of  the 
International  Chamber  of  Commerce,  in 
London,  June  27-July  1,  1921. 

Committee- — Noble  Foster  Hoggson, 
New  York,  chairman;  Col.  John  R.  Wig¬ 
gins,  Philadelphia,  Pa.,  and  Col,  F.  W. 
Abbott,  Paris,  France. 


tion  to  the  raw  material  markets  of  the 
world  and  has  intimate  association  with 
an  infinite  number  of  the  manufactured 
products.  There  is  no  doubt  that  through 
lack  of  authentic  data  and  necessary  in¬ 
formation  (which  a  careful  study  of  such 
fundamentals  as  prices,  market  trends, 
stocks  and  materials  available,  transpor¬ 
tation  facilities,  etc.,  could  give),  many 
of  the  industries  whose  products  are  used 
in  construction  have  in  the  past  suffered 
and  are  still  suffering  severely  in  their  de¬ 
velopment. 

World  Survey  Recommended 
Accurate  statistics  will  in  the  future 
prove  to  be  the  necessary  foundation  upon 
which  all  successful  business  will  be  built. 
It  was  with  a  realization  of  this  that  the 
American  Section  of  the  Committee  on 
Construction  ,at  trehfiatsnnua  eo?ldvb 
Construction,  at  the  first  annual  meeting 
of  the  International  Chamber  of  Com¬ 
merce,  in  London,  June  27  to  July  1, 
1921, ’offered  the  following  resolution, 
which  was  adopted: 

“Whereas,  a  Select  Committee  on 
Construction  was  appointed  pursuant  to 
the  action  of  the  Council  on  July  3,  1920, 
to  study  the  proposition  contained  in  the 
preambles  and  resolutions  submitted  by 
Mr.  Willis  H.  Booth,  relative  to  a  study 
of  the  construction  industry ;  and 

“Whereas,  that  Select  Committee  has 
made  a  study  of  the  matter  thus  sub¬ 
mitted  to  it,  the  results  of  which  study 


are  set  forth  in  Brochure  No.  9,  published 
by  the  International  Chamber  of  Com¬ 
merce,  entitled  “Construction,”  and 

“Whereas,  the  Select  Committee  has 
referred  the  results  of  their  study,  as  set 
forth  in  full  in  the  said  brochure,  to 
the  Production  Group  for  examination 
and  decision  as  to  practical  measures 
which  should  be  taken  in  order  that  the 
International  Chamber  of  Commerce  may 
most  effectively  take  action  in  the  matter ; 
and 

“Whereas,  the  Production  Group  has 
examined  the  material  thus  submitted  by 
the  Select  Committee  on  Construction 
and  has  also  examined  the  program  sub¬ 
mitted  by  Mr.  Noble  Foster  Hoggson 
and  Col.  John  R.  Wiggins,  members  from 
the  United  States  of  the  Select  Commit¬ 
tee  on  Construction,  as  well  as  the  mem¬ 
orandum  submitted  by  the  Italian  mem¬ 
bers  of  the  committee,  all  of  which  ma¬ 
terial  is  set  forth  in  full  in  said  Brochure 
No  9; 

“Now,  therefore,  as  a  result  of  a  study 
of  the  material  and  the  recommendations 
thus  submitted  by  the  Production  Group, 
this  Congress  commends  and  approves  in 
general  the  program  submitted  by  Mr. 
Noble  Foster  Hoggson  and  Col.  John  R. 
Wiggins  and  recommends  that  the  Coun¬ 
cil  take  the  following  steps : 

“1.  Appoint  a  permanent  committee  to 
undertake  a  survey  of  the  Construction 
Industry  which  shall  proceed  along  the 
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lines  of  collecting,  collating  and  dissem¬ 
inating  the  vast  amount  of  valuable  data 
which  is  at  present  in  the  possession  of 
such  agencies  as  the  British  Engineering 
Standards  Association;  the  Royal  Insti¬ 
tute  of  British  Architects;  the  French 
Ministry  of  Commerce;  the  Office  de 
Batiment  in  Paris;  the  International  Bib¬ 
liographical  Institute  of  Brussels;  the 
Advisory  Committee  of  the  American 
Federation  of  Labor;  the  National  Feder¬ 
ation  of  Construction  Industries  of  the 
United  States ;  the  Associated  General 
Contractors  of  America,  and  a  number  of 
similar  'agencies  operating  in  different 
countries. 

‘2.  Subject  to  the  availability  of  funds 
which  can  be  used  for  the  purpose,  pro¬ 
vide  a  necessary  staff  for  carrying  out  the 
work  described  above.” 

American  Survey  Begun 

In  line  with  the  purpose  expressed  in 
this  -resolution,  the  American  Section  of 
the  Committee  on  Construction  has  de¬ 
vised  a  plan  to  meet  the  requirements  of 
the  construction  industry  in  America,  and 
it  is  the  hope  and  belief  of  the  committee 
that  the  same  plan  with  perhaps  some 
modifications  can  be  adopted  to  advan¬ 
tage  in  other  countries. 

If  other  member  countries  will  put  such 
a  plan  into  operation  and  report  to  the 
headquarters  of  the  International  Cham¬ 
ber  of  Commerce,  it  will  not  be  long  be¬ 
fore  the  hope  of  the  Committee  on  Con¬ 
struction  for  a  continuing  survey  will  be 
realized. 

It  is  very  gratifying  to  be  able  to  state 
that  the  Associated  General  Contractors 
of  America,  an  organization  representing 
1,200  of  the  leading  construction  firms  of 
the  United  States,  has  had  the  business 
foresight  to  see  the  value  which  the  pro¬ 
posed  Survey  of  Construction  and  Ser¬ 
vice  Bureau  will  have  for  the  construc¬ 
tion  industry  in  America,  and  beginning 
Oct.,  1921,  has  put  such  a  plan  into 
operation.  The  first  six  month’s  work 
shows  very  satisfactory  development  and 
promise  of  increasing  value  and  import¬ 
ance,  not  only  to  the  constructors  of  the 
country  but  also  to  bankers,  manufac¬ 
turers,  engineers,  architects,  technical 
schools,  and  editors. 

Plan  Applied  to  Construction 

The  Service  Bureau  is  functioning  in 
the  following  manner  : 

Functions  of  Service  Bureau 
a — Obtaining,  assembling  and  correlating 
data  of  active  interest  to  all  branches 
of  the  construction  industry, 
b — Preparing  and  filing  the  original  and 
analyzed  data  in  convenient  form  for 
active  use?. 

c — Studying  interrelationships  of  such 
data  and  discovering  their  signifi¬ 
cance. 

d — Presenting  this  data  in  graphic  and 
tabular  term  with  explanatory  notes 


through  weekly  reports  to  those  in¬ 
terested  in  construction  in  its  various 
branches. 

e — Acting  as  an  information  or  service 
bureau  for  the  construction  industry, 
to  furnish  quickly  special  informa¬ 
tion  as  required  by  individuals. 

Classes  of  Statistics  J resented 

The  principal  classes  of  statistics  which 
the  bureau  of  the  Associated  General  Con¬ 
tractors  are  collecting,  follow : 

Fundamental  Construction  Statistics 

1— ^Materials  of  construction. 

a — Production 
b — Shipment 
c — Stocks 
d— Prices  at  mill 
e— Prices  at  point  of  consumption 
(Figures  corrected  occasionally 
showing  resources  by  location 
and  quantity) 

2—  Labor 

a — Number  of  people  employed  in 
the  construction  industry,  by  trades 
and  locations 
b — Wages  and  hours 
c — Immigration  and  emigration 
d — Local  labor  agreement  conditions 

3 —  Products  of  Construction 

(By  location  and  class  of  con¬ 
struction) 
a — Contracts  let 
b — Building  permits  issued 
c — Value  of  contracts  in  progress 
d — Demand  in  near  future 

4 —  Transportation 

a — Cars  in  use 

b — -Car  shortage  and  surplus  (by 
kind  of  car) 
c — Car  loadings 
d — Ton  miles 
e— Railroad  earnings 

5 —  Finance 

a — Interest  rates 
b — Bank  clearings  and  debits' 
c — Bank  deposits  and  reserves 
d — Exchange  rates 

6 —  Economics 

a — Wholesale  and  retail  price  indices 
b — Cost  of  living 
c — Stock  market  prices 
d— Ability  to  secure  loans  and 
charges  for  same 

e — V arious  indices  of  business  activ¬ 
ity  as  these  affect  construction 
As  far  as  practical  this  information  is 
gathered  regularly — weekly,  monthly,  or 
nuarterly  as  the  case  may  be — in  order  to 
interpret  properly  seasonal  and  local  vari¬ 
ations,  note  exceptions,  and  indicate 
trends. 

Derived  Statistics 

On  the  basis  of  this  and  similar  data, 
the  bureau  computes  many  derived  sta¬ 
tistics-some  of  them  monthly,  some 
quarterly  or  yearly,  and  some  occasion¬ 
ally.  Examples  follow: 


a— Indices  of  construction  costs  for 
the  country  as  a  whole  and  for  local¬ 
ities/subdivided  into  material  costs 
and  labor  costs 

b — Production  versus  requirements, 
c — Costs  to  consumer  versus  produc¬ 
tion  costs 

d— Effect  of  freight  rates  and  costs 
e — Effect  of  immigration  laws  or  labor 
supply 

f — Prospective  adequacy  of  transporta¬ 
tion  facilities 

g — Prospective  demands  for  construc¬ 
tion  (by  kind  and  place) 

Source  of  Data 

The  bureau  utilizes  to  the  fullest  pos¬ 
sible  extent  all  existing  agencies  for  the 
collection  of  data.  It  aims  to  be  a  collat¬ 
ing  and  analyzing  rather  than  a  collecting 
agency.  Existing  sources  fall  into  the 
following  four  classes: 

a — ‘Governmental,  Federal,  State  and 
Municipal 

b — Business  publications 
c — Business  associations 
d — Individual  firms  and  corporation 
Practical  Value  of  Service 
The  practical  value  of  the  service  of 
this  bureau  as  it  develops  to  individual 
firms  interester  in  construction  is  un¬ 
limited.  Not  only  may  any  firm  interested 
in  construction  keep  informed  on  the 
trend  of  prices,  wages;,  costs,  etc.,  in 
order  to  more  intelligently  size  up  their 
own  individual  problems,  but  actual  ser¬ 
vice  may  be  rendered  in  connection  with 
such  individual  problems.  Such  ser¬ 
vice  will  require  time  and  effort  to  per¬ 
fect,  but  it  is  quite  within  reason  to  pic¬ 
ture  a  central  source  of  information  on 
(Continued  on  Page  388) 
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Storehouse  for  Inflammables,  Spec.  4670, 
Navy  Yard,  Philadelphia.  ‘Architect,  private 
plans.  Owners,  United  States  iGovernment, 
Bureau  of  Yards  and  Docks,  Washington, 
D.  C.  Removing  and  re-erecting  building, 
corrugated  iron,  one  story,  80x200  feet.  Own¬ 
ers  taking  bids  due  June  20th. 

Residence  (alts,  and  add.)  to  Apartments, 
6006  Chestnut  street,  $7,500.  Architects,  Dur¬ 
ham  Brothers,  1609  Sansom  street.  Owner, 
Thomas  Mundy,  on  premises.  Brick,  2  story 
add.  front,  15x20  feet,  rear  12x14  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  metal  bulks,  plate  glass. 
Contract  awarded  to  Joseph  J.  Williams,  2421 
West  Allegheny  avenue. 

Residence  (alts,  and  add.)  and  Garage,  5205 
Wayne  avenue,  $3,000.  Architect,  A.  H.  Sav- 
ery,  1309  Locust  street,  Philadelphia.  Owner, 
Alex.  Tait,  on  premises.  Brick  and  rough 
cast,  2  stories,  9x16  feet,  metal  roof,  warm 
air  heat,  electric  light,  hardwood  floors,  gar¬ 
age,  brick,  1  story,  55x212  feet,  wing  20x15 
feet,  slag  roof,  cement  floors,  hot  water  heat, 
electric  lighting.  Owner  will  build. 

Residence  (add.)  and  Garage,  129  West 
Upsal  street,  $15,000.  Architect,  W.  E.  S. 
Dyer,  Land  Title  Building,  Philadelphia.  Own¬ 
er,  W.  >S.  Ivins,  on  premises.  Stone,  2  and  1 
story,  45x12  feet  and  39x23  feet,  slate  roof, 
oak  and  pine  floors,  cement  work,  hot  water 
heat,  electric  light,  file  work.  Engineer  will 
build. 

Residences  (25),  Eighth  and  Louden  streets, 
$4,500  each.  Architect,  private  plans.  Own¬ 
ers,  W.  Fischer  &  Son,  Eighth  and  Rockland 
streets.  Brick,  2  stories,  15x30  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Owners  will  build. 

Engine  House  and  Machine  Shop,  Tacony 
and  Church  streets,  $5,200.  Architect,  W.  E. 
S.  Dyer,  Land  Title  Building.  Owners,  F.  P. 
Woll  &  Co.,  on  premises.  Brick,  1  story,  28x44 
feet,  slag  roof,  concrete  floors,  structural  steel 
roof,  ventilators,  iron  work,  floor  hardener, 
bond,  rolled  steel  sash.  Engineer  will  build. 

Professional  Offices,  1614  Spruce  street, 
Philadelphia.  Architect,  Walter  Smedley,  Ste¬ 
phen  Girard  Building,  Philadelphia.  Owner, 
Dr.  W.  W.  Fritz,  1600  Summer  street,  Phila¬ 
delphia.  Brick  and  steel,  2  stories,  72x18 
feet,  slag  roof,  oak  floors,  dumb  waiter,  bond, 


hollow  metal  sash  and  skylights,  steam  heat, 
electric  light,  metal  lath,  tile  work.  Archi¬ 
tect  taking  bids  due  June  16th. 

Street  Work,  Philadelphia,  Pa.  Engineer, 
private  plans.  Owners,  City  of  Philadelphia, 
Department  of  Public  Works,  216  City  Hall, 
Philadelphia!.  Owners  taking  bids  due  June 
19th,  1922,  at  noon. 

Grading  Bouvier  street,  from  Sixty-eighth 
avenue  to  Haines  street,  984  cubic  yards  ex¬ 
cavating;  Sixty-fifth  avenue,  from  Windsor 
street  to  Chester  avenue,  1,619  cubic  yards, 
and  Stillman  street,  from  Thompson  street  to 
Master  street,  3,478  cubic  yards  excavating. 

Paving  following  streets  with  asphalt  and 
vitrified  block  gutters:  Abington  avenue, 
from  Germantown  avenue  to  Roanoke  street, 
1,408  square  yards  of  asphalt,  272  cubic  yards 
of  concrete;  “B”  street,  from  Ruscomb 
street  to  Roosevelt  Boulevard,  829  square 
yards  of  asphalt,  154  cubic  yards  of  concrete; 
Bonsall  street,  from  Wolf  street  to  Passyunk 
avenue,  2,071  square  yards  of  asphalt,  413 
cubic  yards  of  concrete;  Godfrey  avenue, 
from  Twentieth  to  Twenty-first  street,  3,754 
square  yards  of  asphalt  and  704  cubic  yards 
of  concrete;  Hope  street,  from  Louden  street 
to  Rockland  street,  790  square  yards  of  as¬ 
phalt,  168  cubic  yards  of  concrete;  Louden 
street,  from  Second  street  to  Third  street, 
1,553  square  yards  of  asphalt,  304  cubic  yards 
of  concrete;  Opal  street,  from  Sixty-sixth  ave¬ 
nue  to  Sixty-seventh  avenue,  1,388  square 
yards  of  asphalt,  269  cubic  yards  of  concrete; 
Tower  street,  from  Roxborough  avenue  to 
Jamestown  street,  2,388  square  yards  of  as¬ 
phalt,  459  cubic  yards  of  concrete;  Water 
Street,  from  Clearfield  street  to  Lippincott 
street,  379  cubic  yards  of  asphalt  and  76  cubic 
yards  of  concrete;  Woodland  street,  from  Ard- 
leigh  street  to  Anderson  street,  1,541  square 
yards  of  asphalt  and  299  cubic  yards  of  con¬ 
crete. 

Repaving  with  redressed  granite  blocks: 
Twenty-second  street,  from  Wood  street  to 
Locust  street,  cutting  and  relaying  13,475 
square  yards  of  granite  blocks  and  furnish¬ 
ing  and  laying  2,314  cubic  yards  of  concrete. 

Extension  of  Delaware  avenue,  from  Man- 
ders  street  to  Columbia  avenue.  This  work 
comprises  8,140  cubic  yards  of  grading,  4,677 
cubic  yards  concrete,  furnishing  and  laying 


20,500  square  yards  of  new  granite  blocks, 
constructing  19  inlets  and  furnishing  3,000 
lineal  feet  of  curbing. 

Improving  Banes  street,  from  Pearson 
street  to  Fulmer  street,  and  two  other  streets. 
Furnishing  and  laying  the  following  mate¬ 
rials:  4,560  square  yards  of  5  inches  thick  of 
crushed  stone  or  slag,  4,550  square  yards  of 
bituminous  macadam  surface  and  244  lineal 
feet  of  curbing. 

Improving  Mitchell  Street,  from  Parker 
street  to  Cinnaminson  street.  1,600  square 
yards  of  crushed  stone  and  1,600  square  yards 
of  bituminous  macadam. 

Improving  Ontario  street,  from  Balfour 
street  to  Bath  street,  with  1,200  square  yards 
of  crushed  stone,  1,200  square  yards  of  bitum¬ 
inous  macadam,  four  inlets  and  829  cubic 
yards  of  grading. 

Improvement  of  Bensalem  avenue  consists 
of  2,050  square  yards  of  cement  pavement, 
120  cubic  yards  of  concrete,  1,870  lineal  feet 
of  concrete  curbing,  1,870  4-inch  terra  cotta 
duct  and  350  lineal  feet  of  2^-inch  galvan¬ 
ized  pipe. 

Office  Building,  Broad  and  Pine  streets, 
Philadelphia,  Architects,  IIoffman-Henon  Go., 
Finance  Building,  Philadelphia.  Owners,  Mast- 
baum  Brothers  &  Fleischer,  1424  South  Penn 
Square.  Brick,  steel  and  concrete,  10  sto¬ 
ries.  Preliminary  plans  in  progress. 

Church,  Twelfth  street  and  City  Line,  Phil¬ 
adelphia.  Architect,  Wesley  Lesher  Blithe, 
608  Chestnut  street,  Philadelphia.  Owners, 
Oak  Lane  Methodist  Episcopal  Church,  John 
H.  Hackenberg,  7099  Old  York  road,  Phila¬ 
delphia.  'Stone.  Preliminary  plans  in  pro¬ 
gress. 

Apartments  (alts,  and  add.),  Germantown 
and  Chelten  avenues.  Architect,  Benjamin 
Rush  Stevens,  1737  Filbert  street,  Philadel¬ 
phia.  Owner,  M.  B.  Kohn,  on  premises.  Brick, 
3  story  rear  20-foot  addition,  slag  roof,  steam 
heating,  electric  lighting,  general  remodeling 
of  entire  old  building.  -Plans  in  progress. 

Church  and  Rectory,  Fifth  and  Lindley  ave¬ 
nue,  Olney,  Philadelphia.  Architect,  F.  Fer¬ 
dinand  Durang,  1220  Locust  street,  Philadel¬ 
phia.  Owners,  Roman  Catholic  Church  of  the 
Incarnation,  care  of  Rev.  Michael  J.  Brady, 
on  premises.  Stone,  60x160  feet,  rectory, 
stone,  3  stories,  40x50  feet,  slate  roof,  hard- 


%  \  Combined  Transit  and  Level,  $7  5 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-TO-DATE  LEVEL 
t  QeQSgs.  AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 

1  h  Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

\&\.  1304  ArcH  Street  (Sth  Floor)  Philadelphia,  Pa. 

Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone-Walnut  4165  01111  A|)F j  pHIA 

Keystone  Phone- Race  3760  NIIUtULLriilH 

BUILDING  LUMBER 

KEYSTONE  PHONE:  BELL  PHONE:  Green  St.  Wharf  GOOD  WOOD  BOXES 

Park  2252  Market  2575 

378 

THE  BUILDERS’  GUIDE 

BUILD  WITH 


ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful—  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lanidowne,  Pa. 


LUMBER 

and 

STOCK 

MILLWORK 

for  that  little  repair  | 
job  or  Block 
New  House* 

JAMES  SHAW  I 

52d  &  Woodland  Ave.  | 

Wart  un  1 


WeDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  £  Cambria  Sta. 

Phils.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

IS  11  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


wood  and  tile  floors,  steam  heat,  electric  light¬ 
ing,  marble  work.  Plans  in  progress.  Archi¬ 
tect  will  be  ready  for  bids  in  one  month. 

Residence  (alts,  and  add.),  209  Rex  avenue, 
Chestnut  Hill.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Samuel  Morris,  on  premises.  'General  altera¬ 
tions  and  additions.  Plans  in  progress. 

Residence  (alts,  and  add.),  St.  Martin’s, 
Philadelphia.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
F.  Eugene  Newbold,  on  premises.  Stone,  2 
stories,  general  alterations.  Plans  in  pro¬ 
gress. 

Garage  and  Warehouse,  1328  South  Twen¬ 
tieth  street,  Philadelphia.  Architect,  F.  Fer¬ 
dinand  Durang,  1220  Locust  street,  Philadel¬ 
phia.  Owner,  Frank  A.  Dougherty,  1328 
South  Twentieth  street.  Brick,  2  stories, 
40x35  feet,  slag  roof,  cement  and  plank  floors, 
electric  lighting.  Architect  will  be  ready  for 
bids  in  a  few  days. 

Residences  and  Stores  (2),  6221-23  Rising 
Sun  avenue,  Philadelphia.  Architect,  Wil¬ 
liam  H.  Wootens,  816  West  Allegheny  avenue, 
Philadelphia.  Owner,  Edward  J.  Simon,  on 
premises.  Tapestry  brick  and  brick,  2  stories 
and  basement,  20x44  feet  each,  slag  roof,  ce¬ 
ment  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work,  plate  glass,  steel  work.  Own¬ 
er  is  taking  bids. 

Residence,  Germantown,  Philadelphia.  Ar¬ 
chitect,  J.  <L.  Conarroe,  225  South  Sydenham 
street,  Philadelphia.  Owner,  Ansley  H.  Fox, 
Seventh  and  Grange  streets,  Philadelphia. 
Hollow  tile  and  stucco,  2^4  stories,  30x39 
feet,  tile  roof,  hardwood  floors,  hot  water 
heat,  electric  lighting.  Owner  will  be  ready 
for  bids  in  two  weeks. 

Maintenance  and  Repair  Building,  South¬ 
west  Corner  Eleventh  and  Indiana  avenue.  Ar¬ 
chitect,  J.  Frank  Clark,  23  South  Sixteenth 
street,  Philadelphia.  Owner,  J.  Wilson  Van- 
degrift,  care  of  architect.  Brick  and  steel,  2 
stories  and  basement,  222x90  feet,  slag  roof, 
concrete  floors,  waterproofing,  terra  cotta  tile, 
iron  work,  floor  hardener,  bond,  hollow  metal 
doors,  rolled  steel  sash  and  skylights  (heat¬ 
ing,  lighting,  plumbing  and  elevators  reserv¬ 
ed).  Architect  taking  bids  due  June  22nd. 

Church  (alts,  and  add.),  Rockland  and 
Mascher  streets,  Philadelphia.  Architect,  Ja¬ 
cob  Naschold,  5224  North  Second  street,  Phil¬ 
adelphia.  Owners,  Tabor  Evangelical  Luth¬ 
eran  Church,  on  premises.  Brick,  stone  and 
cut  stone,  1  story,  36x27  feet,  slate  roof,  pine 
floors,  terra  cotta,  iron  work,  metal  lath  (heat 
and  lighting  reserved).  Architect  taking  bids 
due  June  19th. 

Residences  (26),  Chew  and  Brinton  streets, 
Germantown.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  Owners,  Germantown 
Real  Estate  Co.,  care  of  John  S.  Wurtg,  1224 
Land  Title  Building,  Philadelphia.  Brick,  2 
stories,  (18)  18x30  feet,  (8)  15x30  feet,  slag 
roof,  hardwood  floors,  cement  work,  hot  wa¬ 
ter  heat,  electric  light,  tile  work,  hollow  metal 
skylights,  garages  in  basement.  Owners  are 
ready  for  sub-bids. 

Store  and  Apartments  (alts.),  1304-06  West 
Tioga  street,  Philadelphia.  Architect,  Ed¬ 
ward  Schoeppe,  315  South  Fifteenth  street, 
Philadelphia.  Owner,  John  A.  iSeib,  1304  West 
Tioga  street.  Brick,  second  story  add.,,  slag 
roof,  hot  water  heating,  electric  lighting, 
hardwood  floors,  tile  work,  plumbing,  plate 
glass.  /Architect  is  taking  sub-bids. 


Sales  Room  and  Garage,  1344-46  Frankford 
avenue,  Philadelphia.  Architect,  Edward 
Schoeppe,  31'5  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  Atterbury  Truck  Co.,  Wil¬ 
liam  Vees  &  Brothers,  premises.  Brick  and 
steel,  slow  burning,  2  and  1  stories,  55x100 
feet,  slag  roof,  concrete  floors,  steam  heat, 
electric  light,  rolled  steel  sash.  Plans  in  pro¬ 
gress.  Will  be  ready  for  sub-bids  in  three 
weeks. 

Residence,  Springfield  avenue  and  Crefelt 
street,  'St.  Martin’s.  Architect,  J.  Warren 
Neff,  6045  Trinity  Place,  Philadelphia.  Own¬ 
er,  Francis  J.  Rue,  Wood  Norton  Apartments, 
Philadelphia.  Hollow  tile  and  plaster,  2% 
stories,  41x26  feet  and  24x13  feet,  slate  roof, 
oak  and  pine  floors,  hollow  tile,  iron  work, 
hot  water  heat,  electric  light,  tile  and  marble, 
iron  work.  Architect  taking  bids  due  June 
17th. 

Garage,  910-18  'Spring  street,  Philadelphia. 
Architect,  Sol  Kaplan,  929  Chestnut  street 
Philadelphia.  Owner,  name  withheld.  Brick 
steel  and  concrete,  2  stories,  94x100  feet 
steam  heat,  composition  roof,  electric  light 
ing,  cement  and  plank  floors,  cut  stone.  Ar 
chitect  taking  bids  due  June  15th. 

Contracts  20  and  20-A.  Engineer,  A.  C 
Shand,  Broad  Street  Station,  Philadelphia.  As¬ 
sistant  engineer,  E.  B.  Temple,  1729  Filbert 
^treet,  Philadelphia.  Owners,  Pennsylvania 
Railroad  Company,  Broad  Street  Station,  Phil¬ 
adelphia.  Furnishing  and  delivering  girder 
rail  and  splices  and  girder  iron  anu  switch 
layouts  and  track  appliances,  for  permanent 
tracks  in  Delaware  avenue,  between  Snyder 
avenue  and  Bigler  street.  Engineer  taking 
bids  due  June  20th  at  10  A.  M.,  S.  T.  Plans 
at  assistant  engineer’s  office. 

Lombard  Central  Office  Building  (alts,  and 
add.),  254  South  Fourth  street.  Architect, 
John  T.  Windrim,  Commonwealth  Building, 
Philadelphia.  Owners,  Bell  Telephone  Com¬ 
pany,  Seventeenth  and  Parkway.  Concrete, 
carpentry,  mill  work,  plumbing,  heating,  elec¬ 
tric  work,  tile  and  marble  work,  plastering, 
bond.  Architect  taking  bids  due  June  16th. 

Operators’  School  (alts.),  406  Market  street, 
Philadelphia.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Bell  Telephone  Company,  Seventeenth 
and  Parkway.  Carpentry,  mill  work,  heat¬ 
ing,  lighting,  plumbing,  hollow  tile,  plaster¬ 
ing,  bond.  Architect  taking  bids  due  June 
16th. 

Residences  (19),  North  side  Price  street, 
East  of  Chew,  $103,600.  Architect,  private 
plans.  Owners,  Parker  &  Spaeth,  2012  East 
Chelten  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x40  feet  and  15x30  feet,  11x9  feet, 
slag  roof,  hot  water  heat.  Owners  will  build. 

Building  (alts.),  Northwest  Corner  Eight¬ 
eenth  and  Market  streets,  $4,000.  Architects, 
Hoffman-Henon,  Inc.,  Finance  Building,  Phil¬ 
adelphia.  Owner,  Albert  M.  Greenfield,  Fif¬ 
teenth  and  Chestnut  streets.  Raising  roof, 
carpentry,  mill  work,  plastering.  Contract 
awarded  to  Kober  Const.  Co.,  34  South  Sev¬ 
enteenth  street. 

Residences  (10),  East  side  Glenloch  street, 
North  of  Tyson  street,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  E.  Samuel  Gercke, 
3030  'Tyson  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x42  feet,  slag  roof,  hot  -water  heat. 
Owner  will  build. 

Residences  and  Stores  (4),  West  side  Fifth 
street,  North  of  Wyoming,  $25,000.  Archi- 
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Hardwood  s  Parquetry  Floors 

MEDIA  STS. 
PHILADELPHIA 

MACHINE  FLOOR  SURFACING  A  SPECIALTY 

BELmont  9195 

THE  BUILDERS’  GUIDE 

T 

teet,  private  plans.  Owner,  J.  J.  Schellen- 
berg,  4645  North  Fifth  street,  Philadelphia. 
Brick,  2  stories,  19%x74  feet  and  17%x64 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Boiler  House,  Northeast  Corner  York  and 
Emerald  streets,  $10,000.  Architect,  private 
plans.  Owners,  Firth  &  Foster,  on  premises. 
Brick,  1  story,  66x50  feet,  slag  roof,  cement 
floors,  steel  sash,  waterproofing.  Engineers, 
Wilson,  Ruff  &  Co.,  1101  Franklin  Trust 
Building,  will  build. 

Residences  (12),  East  side  Park  avenue, 
South  of  Chew  street,  $6,000  each.  Architect, 
private  plans.  .  Owner,  E.  S.  Radley,  5701 
North  Park  aveue,  Philadelphia.  Brick,  2 
stories,  20x44  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence  and  Store,  4403  Richmond  street, 
Philadelphia,  $5,500.  Architect,  private  plans. 
Owner,  Louis  lAhlers,  Jr.,  4433  'Salmon  street, 
Philadelphia.  Brick,  2  stories,  16x46  feet, 
slag  roof,  hot  water  heat,  electric  light.  Own¬ 
er  will  build. 

Manufaturing  Building,  Northwest  Corner 
Mascher  and  Glenwood  avenue,  $7,000.  Ar¬ 
chitect,  Peter  Kuhn,  3058  North  Eighth 
street,  Philadelphia.  Owners,  Montgomery 
Snow  &  Co.,  on  premises.  Brick,  1  story, 
42x103  feet,  slag  roof.  Owner  will  build. 

Residences  (10),  South  side  Ellsworth  street, 
East  of  Sixty-second  street,  $7,000  each.  Ar¬ 
chitect,  private  plans.  Owner,  R.  H.  Pugh, 
5713  Market  street,  Philadelphia.  Brick,  2 
stories,  16x54  feet,  slag  roof,  hot  water  heat, 
electric  lighting.  Owner  will  build. 

Residences  (32),  Bast  and  West  side 
Twelfth  street,  North  of  Chew,  $226,000.  Ar¬ 
chitect,  private  plans.  Owner,  Daniel  Craw¬ 
ford,  Jr.,  3904  Chestnut  street,  Philadelphia. 
Brick,  2  stories,  16x33  feet,  13x18  feet,  and  3 
stories,  20x52  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (8),  6615-29  North  Sydenham 
street,  Philadelphia,  $5,100.  Architect,  pri¬ 
vate  plans.  Owner,  William  J.  Baltz,  Sixty- 
sixth  and  Lawnton  avenue,  Philadelphia. 
Brick,  2  stories,  16x31  feet,  13x13  feet  and 
16x45  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (2),  West  side  Fillmore  street, 
West  of  ILeiper  street,  $4,500.  Architect, 
private  plans.  Owner,  George  Edel,  Hillcrest 
and  Stenton  avenues,  Philadelphia.  Brick,  2 
stories,  18x32  feet,  slag  roof,  hot  water  heat. 
Owner  will  build. 

Residences  (4),  East  side  Ditman  street, 
North  of  Knorr,  $3,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  Laib,  6638  Torres- 
dale  avenue,  Philadelphia.  Brick,  2  stories, 
16x28  feet,  13x10  feet,  slag  roof,  hot  water 
heat.  Owner  will  build. 

Residences  (2),  North  side  Magee  street, 
East  of  Rising  Sun,  $4,000  each.  Owner, 
John  Y.  T.  Adair,  6900  Rising  Sun  avenue, 
Philadelphia.  Brick,  2  stories,  16x42  feet, 
hot  water  heat.  Owner  will  build. 

Garage,  419  "East  Ashmead  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Robert  Haslam,  77  Garfield  street,  Phila¬ 
delphia.  Brick,  1  story,  50x15%  feet,  slag 


roof,  cement  floors,  electric  lighting.  Owner 
will  build. 

Residences  (93),  Stores  (2),  Garages  (26), 

Worrell  street,  Lycoming  avenue,  Hunting 
Park  avenue  and  O  street,  $286,500.  Archi¬ 
tect,  private  plans.  Owners,  Fishman  &  Ford, 
2011  South  Fifth  street,  Philadelphia.  Brick, 
2  stories,  16x32  feet,  13x10  feet,  15x33  feet, 
12x10  feet,  16x26  feet,  15x43  feet,  16x30  feet, 
16x45  feet,  16x26  feet,  8x10  feet,  16x38  feet, 
slag  roof.  Owners  will  build. 

Residences  (15),  Diamond  street,  East  of 
Fifty-fourth  street,  and  Northeast  and  North¬ 
west  Corners,  $116,600.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  H.  Martin  Maloney,  5401  Lebanon 
avenue,  Philadelphia.  Brick,  2  stories,  20x40 
feet,  slag  roof,  hot  water  heat,  electric  light¬ 
ing.  Owner  will  build. 

Residences  and  Garages  (6),  South  side 
Sedgwick  avenue,  West  of  Sherman,  South¬ 
west  Corner  Sedgwick  and  Sherman,  and 
Southeast  Corner  Sedgwick  and  Hayward 
streets,  $60,000.  Architect,  private  plans. 
Owners,  Carson  Brothers,  5601  Germantown 
avenue,  Philadelphia.  Brick,  2  stories,  24x43 
feet,  10x5  feet,  slag  roof,  oak  and  pine  floors. 
Owners  will  build. 

Residence,  Overbrook,  Philadelphia.  Archi¬ 
tects,  Heacock  &  Hokanson,  Bailey  Building, 
Philadelphia.  Owner,  Edward  Dixon,  care 
of  architects.  Hollow  tile  and  stucco,  slate 
roof.  Architects  taking  bids  due  June  20th 
at  4  P.  M. 

Inspection  Shop  (alts,  and  add.),  Frankford 
avenue  and  Bridge  street.  Architect,  private 
plans.  Owners,  P.  R.  T.  Co.,  710  Dauphin 
street,  Philadelphia.  Brick,  terra  cotta  and 
steel,  slag  roof,  concrete  and  maple  floors, 
hardware,  painting,  glazing,  rolled  steel  sash, 
kalamein  doors,  iron  work.  Rolling  Stock  and 
Buildings  Department  of  Philadelphia  Rapid 
Transit  taking  bids. 

Steam  Pipe  and  Concrete  Trench,  Spec. 
4668,  Navy  Yard,  Philadelphia.  Architect, 
private  plans.  Owners,  Bureau  of  Yards  aud 
Docks,  Navy  Department,  Washington,  D.  C. 
Owners  taking  bids  due  June  21st.  Deposit 
$10.00. 

Garage,  1418  to  1428  Mellon  street,  Phila¬ 
delphia.  Architect,  H.  B.  Weldon,  10  South 
Eighteenth  street,  Philadelphia.  Owner, 
Louis  J.  Kolb,  Tenth  and  Reed  streets,  Phila¬ 
delphia.  Brick,  1  story,  71x60  feet,  slag  roof, 
cement  floors,  steam  heating,  electric  light¬ 
ing,  rolled  steel  sash,  iron  work.  Architect 
taking  bids. 

Junior  High  School,  Gates,  Fontain  street 
and  Ridge  avenue.  Architect,  private  plans. 
Owners,  Board  of  Education,  Nineteenth 
above  Chestnut  .  street.  Lowest  bidders:  M. 
Melody  &  Son,  1322  Race  street,  Philadel¬ 
phia,  $663,333 ;  F.  M.  Harris  &  Co.,  1520  Par¬ 
rish  street,  $689,300;  electric,  Walker  &  Kep¬ 
ler,  531  Chestnut  street,  $30,815;  plumbing, 
S.  Faith  &  Co.,  2427  Pennsylvania  avenue, 
$36,988;  heating,  William  Early’s  Sons,  1216 
Ridge  avenue,’  $76,500. 

Low  bidders  on  electric  work  and  painting, 
various  schools.  Electric  Work — iStowe: 
Strang  Electric  Co.,  214  South  Seventh  street, 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2123  Race  St.,  Phiila. 

Bell.  Locust  OS  12  Keystone,  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-S35  North  3rd  St. 

Market  4525  PHILADELPHIA  Park  3959 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.’’  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOMBARD  7438 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fen.e;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  topraii.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  Display  Rooms :  Bui'ders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


NATIONAL  SERVICE  HEATERS 
For  Supplying  HOT  WATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  RENDING  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours> 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
B  Tiers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
n  O  O  F  I  N  o 
VENTILATION 

wALTERH.TINNEYcft 

63rd  &  Woodland  Ave.,  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
:ll  of  their  co-operation. 


GUY  CROYLE  Bell  Telephone 


Excavating  Building  Stone 

ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

I  LUMBER  and  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
!  Philadelphia 

Bell-  Columbia  1  200  Keystone-Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa¬ 
tions  on  the  new  Frankford 
“L.” 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer * 
1723  Saasom  St.,  Philadelphia,  Pa.  1 
Bell:  Spruce  6410  Keystone:  Race  51291 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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$2,068;  Drexel:  F.  H.  Green;  1724  Sansom 
street,  $2,207;  Read:  F.  H.  Green,  1724  San¬ 
som  street,  '$1,369;  Hackett:  Philadelphia 
Steam  Heating,  Juniper  and  Cherry,  $2,017; 
Kane:  Baird-Osterhout  Co.,  2109  Walnut 
street,  $2,032 ;  Welsh:  F.  H.  Green,  1724  San¬ 
som  street,  $2,171;  Boker:  Philadelphia  Steam 
Heating  Co.,  Juniper  and  Cherry,  $2,221; 
Washington:  F.  H.  Green,  1724  Sansom  street, 
$1,665;  Mantua:  Philadelphia  Steam  Heating 
Co.,  Juniper  and  Cherry,  $842;  Sheridan:  F. 


H.  Green,  1724  Sansom  street,  $4,055.  Paint¬ 
ing — McClure:  H.  W.  Ehringer  &  Co.,  1237 
Ridge  avenue,  $6,810;  various  (Specification 
No.  96):  Hoober  &  Null,  43  South  Seven¬ 
teenth  street,  $2,700;  Read:  Harry  B.  Roth 
&  Son,  601  Callowhill  street,  $4,600;  South 
Philadelphia  High:  J.  J.  Murphy  &  Co.,  1835 
Ludlow  street,  $15,975;  Blaine:  Joseph  McAl- 
pine  &  Son,  1713  North  Twenty-fourth  street, 
$5,140;  Kinsey:  A.  Beardsley  &  Son,  1217 
North  Eleventh  street,  $11,488;  Bartram:  O. 
B.  Cannon,  5313  Greenway  avenue,  $1,067. 


Coetradts  Aw&fdedl 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residence  (alts,  and  add.),  204  West  Chel- 
ten  avenue,  $2,100.  Architect,  private  plans. 
Owner,  H.  H.  D.  Balbine,  on  premises.  Brick, 

1  story,  7x6  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  Charles  M.  Russ,  29  West 
Rittenhouse  street. 

Residences  (4),  Ridge  avenue  and  Shaw- 
mon  street.  Architect,  private  plans.  Own¬ 
er,  H.  W.  Wanklin,  498  Ripka  avenue.  Brick, 

2  stories,  16x46  feet  and  16x52  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  G.  H.  Yarnall,  749  Manatawna  avenue. 

Residence  (add.),  3335  North  Fifth  street, 
$2,000.  Architect,  private  plans.  Owner, 
Harry  Barnes,  on  premises.  Brick,  2  stories, 
12x32  feet,  slag  roof,  pine  floors,  electric 
licht.  Contract  awarded  to.  oOnnor  &  Ley, 
3621  North  Fifth  street. 

Store  and  Dwelling,  24  Christian  street, 
$2,000.  Architect,  private  plans.  Owner,  G. 
Meiderska,  on  premises.  Brick,  2  stories, 
17x39  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  K.  Zottowski,  3227  Edgemont 
street. 

Boiler  Room,  1762-64  North  Mascher  street, 
$2,000.  Architect,  private  plans.  Owner,  R. 
B.  Hutt,  premises.  Brick,  1  story,  32x62  feet, 
slag  roof,  cement  floor.  Contract  awarded  to 
A.  R.  Raff  Cont.  Co.,  1635  Thompson  street. 

Store,  2902  East  Thompson  street,  $9,000. 
Architects,  Lehigh  Eng.  Co.,  Sixth  and  Le¬ 
high  avenue.  Owner,  Caroline  Peiffer,  on 
premises.  Two  story  add.,  brick,  22x40  feet, 
22x27  feet  and  22x11  feet,  oak  and  pine 
floors,  slag  roof,  steam  heat,  electric  light, 
tile  work,  flush  bulks.  Contract  awarded  to 
William  Guenst,  600'  West  Lehigh  avenue. 

Residence,  539  Carpenter  street,  German¬ 
town,  $6,000.  Architect,  private  plans.  Own¬ 
er,  Levi  Cartinell,  Johnson  street,  German¬ 
town.  Brick,  2  stories,  16x46  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  B.  C.  Lauer, 
Chalford,  Pa. 


Residence  (alts,  and  add.),  Forty-second  and 
Viola  streets,  $7,200.  Architect,  private  plans. 
Owner,  M.  Rosenbaum,  on  premises.  Brick, 
3  stories,  16x16  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awarded  to  Harry  Rubboff,  2421  North 
Natrona  street. 

Building  (alts,  and  add.),  107-09  South  Sec¬ 
ond  street,  Philadelphia.  Architect,  J.  E. 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  M.  B.  Leventhal,  on  premises.  Brick, 
front,  5  stories,  plate  glass,  cement  work, 
maple  floors,  metal  ceilings,  marble  work 
(heating,  lighting  and  plumbing  and  elevators 
reserved).  Contract  awarded  to  J.  P.  Col¬ 
lins,  5632  Walnut  street. 

Machine  Shop,  1539-45  Wood  street,  Phila¬ 
delphia.  Architects,  Ballinger  &  Co.,  Twelfth 
and  Chestnut  streets.  Owners,  Crawford  & 
Co.,  on  premises.  Brick  and  steel,  1  story, 
99x60  feet,  slag  roof,  cement  and  maple  floors, 
metal  lath,  iron  work,  floor  hardener,  bond, 
hollow  metal  skylights,  rolled  steel  sash.  Con¬ 
tract  awarded  to  Sutton  &  Stephenson,  1317 
Washington  avenue,  Philadelphia. 

Convent,  Twenty-fourth  and  Lehigh  ave¬ 
nue,  Philadelphia.  Architects,  Henry  D.  Da- 
«it  Sons  &  Co.,  34  South  Seventeenth  st., 
Owners,  St.  Columba’s  Roman  Catholic 
Church,  care  of  Rev.  Thomas  J.  Ryan,  prem¬ 
ises.  Brick,  cut  stone  and  steel,  3  stories, 
35x120  feet,  slate  roof,  Carey  flexible  roof, 
oak,  maple  and  composition  flora,  metal  lath, 
ornamental  iron  work,  floor  hardener,  tile  and 
marble,  steam  heating,  electric  lighting,  dumb 
waiter.  Contract  awarded  to  Mitchell  House- 
worth,  Inc.,  2512  North  Twenty-seventh 
street,  Philadelphia. 

New  Bulks  and  Fire  Tower,  125-27  South 
Thirteenth  street,  $12,000.  Architect,  Louis 
Levi,  Real  Estate  'Trust  Building,  Philadel¬ 
phia.  Owners,  Millard’s  Dress  Shop,  on  prem¬ 
ises.  Brick  and  steel,  4  stories,  slag  roof, 
oak  floors,  carpentry,  mill  work,  plastering, 
painting,  glazing,  plate  glass,  cloisom-A  floors, 


Wells  -  Sowings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  A  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


bond,  hollow  metal  doors,  marble  work,  metal 
lath,  heating  and  lighting,  repairs,  plumbing. 
Contract  awarded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 

Elevator  Enclosures,  Drexel  Building,  Phil¬ 
adelphia,  $14,000.  Architects,  Harris  &  Rich¬ 
ards,  Drexel  Building,  Philadelphia.  Owners, 
Drexel  Building,  on  premises.  Metal  lath, 
marble  work,  painting,  plastering,  metal  work, 
glazing,  concrete  and  cement  work,  electric 
work  (doors  separate  bids).  Contract  award¬ 
ed  to  H.  H.  Burrell,  206  South  Quince  street. 

Residence,  Rising  <Sun  avenue  and  Geneva 
street,  Philadelphia.  Architect,  I.  W.  Levin, 
Victory  Building,  Philadelphia.  Owner,  J. 
Dirrmar  ,care  of  builder.  Brick  and  stucco, 
2y2  stories,  20x44  feet,  slate  roof,  hardwood 
floors,  plumbing,  hot  water  heat,  electric  light¬ 
ing,  tile  work.  Contract  awarded  to  D.  Wit¬ 
tenberg,  3  North  Nineteenth  street,  Phila¬ 
delphia,  who  is  taking  sub-bids. 

Residence  and  Garage,  North  side  Westview 
street,  North  of  Spring  Bank,  $62,500.  Ar¬ 
chitects,  Simon  &  Simon,  249  South  Juniper 
street,  Philadelphia.  Owner,  Walter  Biddle 
Saul,  4615  Pulaski  avenue,  Philadelphia. 
Stone,  3  stories,  43  feet  9  inches  x  57  feet  3 
inches,  and  1  story,  19x33  feet  4  inches,  slate 
roof,  oak,  yellow  pine  and  cement  floors, 
metal  "lath,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  F.  V.  Warren, 
132  South  Seventeenth  street,  Philadelphia. 

Reptile  House  (alts,  and  add.),  Thirty- 
fourth  and  Girard  avenue.  Architect,  A.  H. 
Brockie,  254  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  Zoological  Society  of  Penn¬ 
sylvania,  premises.  Hollow  tile,  plaster  and 
steel,  1  story,  38x41  feet,  slate  roof,  cement 
and  composition  floors,  waterproofing,  iron 
work  and  stairs,  rolled  steel  sash,  metal  lath, 
hot  water  heat.  Contract  awarded  to  J.  S. 
Cornell  &  Son,  Morris  Building. 

Club  House,  Twelfth  street  and  Valley  road, 
Oak  Lane,  Philadelphia.  Architect,  W.  Ellis 
Groben,  Oak  Lane,  Philadelphia.  Owners,  Re¬ 
view  Club,  care  of  Mrs.  E.  Clarence,  Oak 
Lane,  Philadelphia.  Stone  and  plaster,  1  and 
2  stories,  40x90  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awarded  to  Herbert  Conway,  5800  Wal¬ 
nut  street. 

Store,  Club  and  Social  Rooms,  3306-08  Ger¬ 
mantown  avenue.  Architect,  William  H. 
Wooters,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owners,  Tioga  Business  Men’s  As¬ 
sociation,  3533  Germantown  avenue.  Brick 
and  steel,  2  stories.  Contract  awarded  to 
Henry  P.  Schneider,  3713  Old  York  road. 

Store  (alts.),  6355  Market  street,  Philadel¬ 
phia.  Architects,  Magaziner,  Eberhard  & 
Harris,  608  Chestnut  street,  Philadelphia. 
Owners,  Champion  Incandescent  Light  Co., 
235  Market  street.  Brick,  steel  and  cement 
work,  mill  work,  plastering,  plumbing,  paint¬ 
ing,  glazing,  hardware,  elevators,  metal  lath, 
tile  and  marble  work,  rolled  steel  doors,  bond, 
iron  work,  heating  alterations.  Contract 
awarded  to  H.  Seidman,  5009  B  street,  Phila¬ 
delphia. 

Store  and  Warehouse,  76  South  street,  Phil¬ 
adelphia.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  Owner,  H.  Johnson, 
on  premises.  Brick,  steel  and  stone,  3  sto¬ 
ries  and  basement,  20x115  feet,  slag  roof,  ce¬ 
ment  floors,  electric  elevator,  metal  ceilings, 
flush  bulks,  rolled  steel  sash,  metal  lath,  elec¬ 
tric  lighting  (steam  heat,  first  floor  only). 
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Waterproof  Stucco 

Stucco  should  be  waterproofed,  because  waterproofness  eliminates  most 
of  the  cracking  and  discoloration  which  otherwise  takes  place. 

Cement  stucco  can  be  very  successfully  waterproofed  with  Truscon 
Waterproofing  Paste,  Concentrated.  The  Paste  makes  the  stucco  creamy 
and  smooth  working  so  that  it 


easily  applied. 

For  full  information  write  or 
call  up  our  local  office.  They  will 
be  glad  to  send  you  specifications 
and  full  directions. 


Truscon  Laboratories 

George  J.  Macl  aughlin,  Mgr. 

Office,  1432  South  Penn  Sq. 


The 


Phila 


’Phones — Bell,  Spruce  6470-1  Keystone,  Pace,  7486-7 


Write  or  ’phone  for  booklet  ‘  Science  and 
Practice  of  Integral  Waterproofing.” 


WAREHOUSE  STOCK  IN  PHILADELPHIA 


Contract  awarded  to  Jacob  Bender,  1817 


South  Fourth  street. 

Armory  and  Recreation  Building,  Corinth¬ 
ian  and  Girard  avenues,  Philadelphia.  Archi¬ 
tect,  John  T.  Windrim,  Commonwealth  Build¬ 
ing,  Philadelphia.  Owners,  Girard  College,  on 
premises.  Brick,  concrete,  cut  stone,  2  sto¬ 
ries,  308x145  feet,  slag  roof,  concrete  and 
mastic  floors,  waterproofing  and  dampproof- 
ing,  bronze  work,  iron  work,  rolled  steel  sky¬ 
lights,  tile  and  marble  work,  metal  lath,  elec¬ 
tric  light,  steam  heat.  Contract  awarded  to 
Irwin  &  Leighton,  126  North  Twelfth  street, 
Philadelphia. 

Stores  and  Apartments,  1943-45  East  Pass- 
yunk  avenue,  Philadelphia.  Architect,  Solo¬ 
mon  Kaplan,  929  Chestnut  street,  Philadel¬ 
phia.  Owner,  Samuel  Stern,  on  premises. 
Brick  and  steel,  8  stories,  slag  roof,  electric 
lighting,  hot  water  heating,  hardwood  flours. 
Contract  awarded  to  M.  Agin,  2339  South 
Eleventh  street,  Philadelphia. 

Store  and  Apartments,  519  South  Fifth 
street,  Philadelphia.  Architect,  I.  W.  Le¬ 
vin,  Victory  Building,  Philadelphia.  Owner, 
J.  Cohen,  517  South  Fifth  street,  Philadel¬ 
phia.  Brick,  3  stories,  20x70  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  and  marble  work,  hollow  metal  skylights, 
cornice,  flush  bulks,  plate  glass.  Contract 
awarded  to  Jacob  Bender,  1817  South  Fourth 


street,  Philadelphia. 

Building  (interior  alts.),  Oxford  and  Glen- 
wood  avenue.  Architect,  private  plans.  Own¬ 
ers,  Pierce,  Butler  &  Pierce,  Abbott  Building, 
Philadelphia.  Carpentry  throughout  building. 
Contract  awafded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 

Residence  (alts,  and  add.),  217  Rex  avenue, 
Chestnut  Hill.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  _  Owner, 
John  F.  Jenks,  Jr.,  on  premises.  Brick,  2 y2- 
story  add.,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  plumbing,  general  al¬ 
terations.  Contract  awarded  to  Humphreys 
&  Knorr,  .243  South  Fifty-third  street. 

Store  and  Manufacturing  Building  (add. 
and  alts.),  2038  Locust  street,  $6,000.  Ar¬ 
chitects,  De  ;Armond,  Ashmead  &  Bickley, 
Franklin  Trust  Building.  Owner,  C.  W.  Cleve¬ 
land,  Witherspoon  Building,  Philadelphia. 
Marble  front,  skylights,  steel  sash,  carpen¬ 
try,  mill  work,  iron  work,  steam-  heat,  elec¬ 
tric  work.  Contract  awarded  to  H.  E.  Grau 
Co.,  1707  Sansum  street,  Philadelphia. 

Producer  Room,  1221  Buttonwood  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers  Tinius  Olsen  Testing  Machine  Co.,  500 
North  Twelfth  street.  Brick,  4-ply  slag  roof, 
concrete  floors,  plastering,  rolled  steel  sash, 
hollow  metal  skylights,  iron  work.  Contract 
awarded  to  Lain  Building  Co.,  1001  Wood 
street,  Philadelphia.  . 

Residence,  Oak  Lane,  Philadelphia.  Archi¬ 
tect,  Wesley  Lesher  Blithe,  608  Chestnut 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacily  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation— pleastd  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone-Walnut  2569  ,  ,  ,  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cau 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

R.OOFI3STG  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


- . -‘Pn  the  Ground  When  Wanted 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 
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street.  (Owner,  E.  Clarence  Miller,  care  of 
architects  Stone,  2*4  stories,  27x45  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  lighting.  Contract  awarded  to  W. 
John  Stevens,  Inc.,  Wyneote,  Pa. 

Jefferson  Theatre  (alts,  and  add.),  2219 
North  Twenty-ninth  street.  Architect,  Frank 
E.  Hahn,  1112  Chestnut  street,  Philadelphia. 
Owners,  Green  -&  Altman,  616  North  Broad 
street,  Philadelphia.  Contract  awarded  to 
Kober  Const.  !Oo.,  34  South  Seventeenth 

street. 

Store  (alts.),  1017  Market  street,  Philadel¬ 
phia,  $4,000.  Architects,  Hoffman-Henon,  Inc., 
Finance  Building,  Philadelphia.  Owners,  Hill 
&  Co.,  on  premises.  Carpentry,  mill  work, 
oak  floors,  painting,  glazing,  metal  ceilings, 
bond,  tile  work,  metal  bulks.  Contract  award¬ 
ed  to  Pierce  Henon  Co.,  Juniper  and  Pine 
streets. 

Garage,  Sixteenth  and  Latimere  streets, 

Philadelphia,  $2,600.  Architect,  E.  E.  White, 
Pennsylvania  Building,  Philadelphia.  Owner, 
T.  Wallace  Armstrong,  care  of  architect. 
Brick,  1  story,  -20x20  feet,  slag  roof,  cement 
floor.  Contract  awarded  to  J.  S.  Boge-rs  Co., 
Drexel  Building,  Philadelphia. 

Stable  (alts.)  to  Garage,  Tenth  and  Norris 
streets,  $3,500.  Architect,  Samuel  Wagner, 
Beading  Terminal,  Philadelphia.  Owners, 
Philadelphia  and  Beading  B.  B.  Co.,  Twelfth 
and  Market  streets,  Philadelphia.  Carpentry, 
mill  work,  painting,  steel  and  iron  plumbing. 
Contract  awarded  to  E.  H.  Keefer  &  Son, 
1321  Bodman  street. 

Besidence,  1020  Upsal  street,  Philadelphia, 
$17,000.  Architect,  private  plans.  Owner, 
John  A.  Seeds,  Upsal  street,  Philadelphia. 
Stone,  2 y2  stories,  30x25  feet,  slate  roof,  oak 
and  pine  floros,  hot  water  heat,  electric  light, 
tile  and  iron.  Contract  awarded  to  B.  C. 
Borthwiek,  8018  Germantown  avenue. 

Stores  (4),  East  side  Darrah  street,  North 
of  Harrison,  and  Northeast  Corner,  $15,000. 
Architect,  private  plans.  Owner,  Charles 
Sweeney,  4846  Boosevelt  Boulevard,  Philadel¬ 
phia.  Brick,  1  story,  16x46  feet  and  80x15 
feet,  slag  roof,  electric  light.  Contract  award¬ 
ed  to  A.  E.  Barnes  &  Co.,  2044  East  Clemen¬ 
tine  street. 

Store  and  Storage  (alts.),  831  South  street, 
$11,000.  Architect,  private  plans.  Owner,  Mr. 
Freud,  841  South  street,  Philadelphia.  Car¬ 
pentry,  mill  work,  plastering,  painting,  glaz¬ 
ing,  tile  work,  hot  water  heat,  electric  light. 
Contract  awarded  to  Jacob  Bender,  1817  S. 
4th  street. 

Building  (add.  and  alts.),  2030-32  Bidge 
avenue,  $8,600.  Architect,  private  plans. 
Owner,  Mrs.  S.  Schwartz,  2034  Bidge  avenue, 
Philadelphiai.  Brick,  2  stories,  22x18  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat. 
Contract  awarded  to  Harry  Stass,  1809  North 
Seventh  street,  Philadelphia. 

Besidence,  Southwest  Corner  Thirty-sixth 
and  Sansom  streets,  Philadelphia,  $12,000.  Ar¬ 
chitect,  Francis  P.  Canavan,  7032  Greenway 
avenue,  Philadelphia.  Owner,  Stanley  Ad- 
dicks,  106  South  Thirty-sixth  street,  Philadel¬ 
phia.  Brick,  2  stories,  20x64  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light.  Contract  awarded  to  France  &  Missar, 
6725  Yocum  street. 

Besidence,  2333  Fairmount  avenue,  Phila¬ 
delphia,  $6,895.  Architect,  private  plans. 
Owner,  John  Smylki,  736  North  Twenty- 
fourth  street,  Philadelphia.  Brick,  3  stories, 
16x30  feet,  14x40  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  'Leon  M.  Wajdyk,  616  Mc¬ 
Clelland  street. 

Besidence  and  Store  (alts,  and  add.),  1523 
Fairmount  avenue,  $5,800.  Architect,  private 
plans.  Owner,  M.  Isaacs,  on  premises.  Brick, 

1  story,  irregular  size,  slag  roof,  electric  light. 
Contract  awarded  to  Frank  A.  Kaiser,  1522 
South  Sixth  street,  Philadelphia. 


Besidence  (add.),  4119  Leidy  avenue,  Phil¬ 
adelphia,  $4,000.  Architect,  private  plans. 
Owner,  M.  Perlstein,  on  premises.  Brick,  1 
story,  12x12  feet,  slag  roof,  electric  work.  Con¬ 
tract  awarded  to  Max  Cotier,  1220  North 
Forty-second  street,  Philadelphia. 

Besidence  and  Store  (alts,  and  add.),  3218 
Germantown  avenue,  $3,000.  Architect,  pri- 
.  vate  plans.  Owner,  Ulysses  Falcon,  on  prem¬ 
ises.  Brick,  1  story,  3x30  feet  and  16x15 
feet,  slag  roof,  electric  work.  Contract  award¬ 
ed  to  H.  P.  Werner,  3254  Germantown  avenue, 
Philadelphia. 

Besidence,  East  side  tSixty-third  street, 
South  of  Catharine  street,  $7,700.  Architect, 
private  plans.  Owner,  Maude  Smith,  6052 
Pine  street,  Philadelphia.  Brick,  2  stories, 
16x56  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  work,  tile  work.  Con¬ 
tract  awarded  to  John  T.  Sanders,  4411  San¬ 
som  street. 

Garage  (2),  West  side  Weymouth  street, 
North  of  Ontario,  $6,000  each.  Architect, 
private  plans.  Owner,  Elmer  Miller,  519  East 
Allegheny  avenue,  Philadelphiai.  Brick,  1 
story,  84x36  feet,  slag  roof,  cement  work, 
electric  work.  Contract  awarded  to  A.  Earl 
Barnes  Co.,  2044  East  Clementine  street. 

Building  (alts,  and  add.),  North  side  Alter 
street,  East  of  Broad,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  M.  Duff,  1117  South 
Broad  street,  Philadelphia.  Brick,  2  stories, 
45x36  feet,  1  story,  45x22  feet,  slag  roof.  Con¬ 
tract  awarded  to  A.  Donaldson,  Jr.,  108  West 
Gorgas  street. 

Garage,  Southwest  Corner  Forty-fourth  and 
Brown  streets  (rear),  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  C.  Schnenemann,  on  prem¬ 
ises.  Brick,  1  story,  70x21  feet,  slag  roof, 
cement  floors.  Contract  awarded  to  W.  E. 
Janes,  3929  Market  street,  Philadelphia. 

Besidence  and  Store  (alts,  and  add.),  5709 
Chester  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Jack  Couff,  42  North  Fifty- 
second  street,  Philadelphia.  Brick,  1  story, 
16x16  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  F.  C.  Borel,  Jr.,  5425  Sum¬ 
mer  street. 

Building  (alts.),  3020-22  North  Lawrence 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Frederick  King,  on  prem¬ 
ises.  General  interior  alterations.  Contract 
.  awarded  to  William  Freiling,  2553  North 
Fifth  street. 

Besidence,  East  side  Bingham  street,  South 
of  Cottman  street,  $4,400.  Architect,  private 
plans.  Owner,  Joseph  Henz,  Camden,  N.  J. 
Frame,  2  stories,  16x34  feet,  electric  light. 
Contract  awarded  to  Harvey  IL.  Miller,  7319 
Palmetto  street. 

Building  (alts,  and  add.),  Southeast  Cor¬ 
ner  Sixteenth  and  Dickinson  streets,  $3,000. 
Architect,  private  plans.  Owner,  A.  Cichino, 
on  premises.  Brick,  2  stories,  14x16  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded 
to  N.  Bicci,  1824  South  Sixteenth  street,  Phil¬ 
adelphia. 

Besidences  (alts,  and  add.)  (2),  4744  and 
4748  North  Eleventh  street,  $3,600  each.  Ar¬ 
chitect,  private  plans.  Owner,  Hyman  Ulit- 
sky,  4753  North  Eleventh  street,  Philadelphia. 
Brick,  1  story,  15x10  feet,  15x6  feet,  slag 
roof,  hot  water  heat.  Contract  awarded  to 
Max  Chipin,  1024  Boekland  street. 

Besidence,  West  side  Dorcas  street,  North 
of  Cottman,  $3,750.  Architect,  private  plans. 
Owner,  Bay  C.  Orth,  Yeree  road,  Philadel¬ 
phia.  Frame,  1  story,  26x42  feet,  shingle 
roof,  yellow  pine  floors.  Contract  awarded  to 
Lawrence  E.  Bruffey,  3821  North  Franklin 
street. 

Besidence  (alts,  and  add.),  5856  Pentridge 
street,  $5,000.  Architect,  private  plans.  Own¬ 
er,  Frank  H.  Dimki,  on  premises.  Brick,  3 
stories,  16x10  feet,  2  stories,  16x6  feet,  and 
1  story,  15x10  feet,  slag  roof,  hot  water  heat, 
electric  light.  Contract  awarded  to  B.  C. 


Mitchell,  5854  Florence  avenue,  Philadelphia. 

Factory  (alts.),  Master  street,  Philadelphia, 
$3,000.  Architect,  private  plans.  Owners,  B. 
Bernheim  &  Sons  Co.,  Third  and  Master 
streets,  Philadelphia.  Carpentry,  mill  work. 
Contract  awarded  to  Joseph  Cichiny,  10  South 
Eighteenth  street,  Philadelphia. 

Besidence  and  Store  (add.  and  alts.),  1631 
Susquehanna  avenue,  $2,800.  Architect,  pri¬ 
vate  plans.  Owner,  William  Passman,  on 
premises.  Brick,  1  story,  3^x17%  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded 
to  J.  Landau,  1806  North  Seventh  street, 
Philadelphia. 

Building  (alts.),  143-49  Dock  street,  Phila¬ 
delphia,  $5,000.  Architect,  private  plans. 
Owner,  Charles  Peacock,  145  Dock  street, 
Philadelphia.  Carpentry,  mill  work,  general 
alterations.  Contract  awarded  to  H.  C.  Dahl, 
231  South  Eighth  street,  Philadelphia. 

Store  and  Storage,  716  Market  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans.  Own¬ 
ers,  Dobson  Estate,  809  Chestnut  street.  Gen¬ 
eral  alterations.  Contract  awarded  to  S.  Yel- 
iin,  3125  Montgomery  avenue. 

Besidence  and  Store  (add.),  2504-06  South 
Broad  street,  $2,000.  Architect,  private  plans. 
Owner,  A.  Menni,  2506  South  Broad  street, 
Philadelphia.  Brick,  1  story,  17x10  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded  to 
Philip  Pinto,  1319  Tasker  street,  Philadelphia. 

Besidence  and  Store  (add.  and  alts.),  3128 
Kensington  avenue,  $4,000.  Architect,  private 
plans.  Owner,  Mr.  G.  Schinger,  on  premises. 
Brick,  second  story  add.,  14x13  feet,  slag  rofo, 
oak  and  pine  floors,  hot  water  heat.  Contract 
awarded  to  William  Carr,  3560  Jasper  street, 
Philadelphia. 

Besidence  and  Store  (alts.),  2804  North 
Broad  street,  $3,000.  Architect,  private  plans. 
Owner,  H.  Bicklin,  1838  Wallace  street,  Phil¬ 
adelphia.  General  interior  alterations.  Con¬ 
tract  awarded  to  Jacob  Bedner,  1817  South 
Fourth  street,  Philadelphia. 

Besidence  and  Store  (alts.),  5212  Market 
street,  Philadelphia,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  O.  Jonas,  5216  Mar¬ 
ket  street,  Philadelphia.  Carpentry,  mill 
work,  painting,  glazing,  plastering.  Contract 
awarded  to  Joseph  Cichiny,  508  Fuller  Build¬ 
ing,  Philadelphia. 

Branch  Sewers,  various  locations,  Philadel¬ 
phia.  Owners,  City  of  Philadelphia,  Depart¬ 
ment  of  Public  Works,  Frank  H.  Caven,  Di¬ 
rector,  City  Hall,  Philadelphia.  The  follow¬ 
ing  contracts  have  been  awarded  for  brick 
branch  sewers: 

Cornwall  street,  Jasper  to  Emerald,  $2,- 
168.45.  Angelo  J.  Ellis,  5724  North  Marshall 
street,  Philadelphia. 

Dickinson  street,  Delaware  avenue  to  Front 
street,  $2,103.54.  Donato  Deiise,  4842  North 
Leithgow  street,  Philadelphia. 

Dyre  street,  Akron  street  to  Oakland  street, 
$2,075.50.  Emilio  Pasuzzi,  601  Lincoln  Build¬ 
ing,  Philadelphia. 

Etting  street,  Allegheny  avenue  to  Willard 
street,  $3,140.60.  Anthony  A.  Pastore,  5903 
Woodland  avenue. 

Filbert  street,  Fifty-second  street,  west¬ 
ward,  $1,640.25.  Michael  Mattia,  263  Simp¬ 
son  street,  Philadelphia. 

Fox  street,  Juniata  street  to  Boberts  ave¬ 
nue,  $9,992.39.  Emilio  Pasuzzi,  601  Lincoln 
Building,  Philadelphia. 

Fifty-ninth  street,  Oxford  street  to  Colum¬ 
bia  avenue,  $6,677.  Fred  J.  Buckius,  Jr.,  4050 
Kensington  avenue,  Philadelphia. 

Keystone  street,  Howell  to  Comly  street, 
$2,613.80.  A.  Di  Sandi-o  &  Son,  3906  North 
Fifth  street,  Philadelphia. 

Kingsessing  avenue,  Fifty-fifth  to  Fifty- 
sixth,  $2,351.04.  Donato  Deiise,  4842  North 
Leithgow  street,  Philadelphia. 

Allengrove  street,  Castor  road  to  Boosevelt 
Boulevard,  $2,-766.95.  Fred  T.  Buckius,  Jr., 
4050  Kensington  avenue. 
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Anderson  street,  Price  to  Haines  streets, 
$4,960.50.  Oarmelo  Rieciardi,  1226  South. 
Juniper  street,  Philadelphia. 

Arlington  street,  Fifty-second  to  Fifty- 
fourth,  $9,841.08.  Robert  Higgins,  4642  Lan¬ 
caster  avenue,  Philadelphia. 

Berks  street,  Fifty-second  to  Fifty-fourth, 
$9,102.21.  Robert  Higgins,  4642  Lancaster 
avenue,  Philadelphia. 

Bonsall  street,  McKean  street  to  Snyder 
avenue,  $2,116.80,  and  Columbia  avenue,  Fif¬ 
ty-ninth  to  Lancaster  avenue,  $2,915.50.  An¬ 
thony  A.  Pasture,  5903  Woodland  avenue, 
Philadelphia. 

Limekiln  Pike,  Andrews  avenue  to  Walnut 
Lane,  $6,482.50.  Anthony  A.  Pastore,  5903 
Woodland  avenue,  Philadelphia. 

Luzerne  street,  Germantown  avenue  to 
Hunting  Park  avenue,  $3,733.28.  A.  Li  San- 
dio  Son,  3906  North  Fifth  street,  Philadel¬ 
phia. 

McOallum  street,  Elle't  street  to  Mt.  Pleas¬ 
ant  avenue,  $3,781.25.  Anthony  A.  Pastore, 
5903  Woodland  avenue,  Philadelphia. 

Mitchell  street,  Marble  to  169  feet  South¬ 
east,  $952.  Anthony  A.  Pastore,  5903  Wood¬ 
land  avenue,  Philadelphia. 

Norwood  street,  iSnyder  avenue  to  Jackson 
street,  $2,137.30.  Donato  Delise,  4842  North 
Leithgow  street,  Philadelphia. 

Point  Breeze  avenue,  Mifflin  street  to  102 
feet  Northeast,  $623.50.  Fred  Borelli,  6413 
Callow-hill  street,  Philadelphia. 

Wissnhickon  avenue,  Pleasant  avenue  to 
Sedgwick  street,  $24,841.90.  Emilio  Pasuzzi, 
601  Lincoln  Building,  Philadelphia. 

Pollard  street,  West  of  Front  to  German¬ 
town  avenue,  $3,819.  Anthony  A.  Pastore, 
5903  Woodland  avenue,  Philadelphia. 

Pratt  street,  Cottage  to  Jackson  streets, 
$1,475.70.  Fred  T.  Buekius,  Jr.,  4060  Ken¬ 
sington  avenue,  Philadelphia. 

Price  street,  Chew  to  McMahon  streets, 
$3,072.50.  Contract  awarded  to  Michael  Mat- 
tia,  263  Simpson  street. 

Rittenhouse  street,  Ardleigh  to  Anderson, 
$6,457.60.  Anthony  Li  Vito,  1721  South  Hicks 
street,  Philadelphia. 

Rittenhouse  street,  Chew  to  Ardleigh,  $37,- 
797.55.  Edward  F.  Bennis,  6416  East  Ohel- 
ten  avenue,  Philadelphia. 

Roberts  avenue,  Schuyler  to  280  feet  North¬ 
east,  $12,163.80.  Fred  T.  Buekius,  Jr.,  4050 
Kensington  avenue,  Philadelphia. 

Stafford  street,  Ardleigh  to  Anderson,  $4,- 
282.10.  Contract  awarded  to  Angelo  J.  Ellis, 
5724  North  Marshall  street. 

Sixty-fifth  avenue,  Limekiln  Pike  to 
Ogontz  avenue,  $4,681.50.  A.  Di  Sandro  & 
Son,  3906  North  Fifth  street,  Philadelphia. 

Sixty-sixth  avenue,  North  of  Wister  street 
to  Twenty-first  street,  $4,377.00.  A.  Di  San¬ 
dro  &  Son,  3906  North  Fifth  street,  Phila¬ 
delphia. 

Upland  street,  West  of  Seventy-first  to 
Cobb’s  Creek,  $2,733.15.  Anthony  A.  Pas¬ 
tore,  5903  Woodland  avenue,  Philadelphia. 

Wakeling  street,  Castor  Road  to  Roosevelt 
Boulevard,  $2,388.60.  Fred  T.  Buekius,  Jr., 
4050  Kensington  avenue,  Philadelphia. 

Washington  Lane,  Morton  street  to  Ross 
street,  $16,048.  Anthony  A.  Pastore,  5903 
Woodland  avenue,  Philadelphia. 

We.stview  street,  Wayne  avenue  to  Sherman 
.  -  rod  $6,264.50  David  McMahon,  .Jr.,  Post 
Office  Building,  Germantown,  Philadelphia. 


You  owe  it  to  yourself  to  keep  in  touch 
with  what  is  going  on  in  the  trade,  and  you 
can  do  this  only  by  becoming  a  subscriber 
to  and  regular  reader  of  your  trade  paper. 
If  you  are  not  a  regular  reader  of  the 
Builder’s  Guide  you  should  be.  The  cost  is 
not  excessive.  A  five-spot  insures  it  fifty- 
two  times  in  the  course  of  a  year. 


Garage  and  Sales  Show  Room,  Shamokin, 
Pa.  Architect,  William  H.  Lee,  32  South  Sev¬ 
enteenth  street,  Philadelphia.  Owner,  I.  H. 
Wetzel,  Shamokin,  Pa.  Brick  and  steel  frame, 

2  stories,  80x100  feet.  Plans  in  progress.  Too 
early  for  details. 

Residence,  Shamokin,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  J.  C.  Glass,  Shamokin, 
Pa.  Brick  and  frame,  2%  stories.  Plans  in 
progress.  Too  early  for  details. 

Nurses’  Home  (alts,  and  add.),  Pottsville, 
Pa.  Architect,  Clarence  E.  Kendrick,  Potts- 
ville,  Pa.  Owners,  Pottsville  Hospital,  Potts- 
ville,  Pa.  Brick  and  cut  stone,  3  stories, 
38x29  feet,  built-up  roof,  maple,  cement  and 
pine  floors,  metal  lath,  tile  work,  rolled  steel 
sash,  hollow  metal  doors,  bond,  iron  stairs, 
ornamental  iron  work  (heating,  lighting  and 
plumbing  separate  bids).  Architect  taking 
bids. 

Store  Building,  15  North  Centre  street, 
Pottsville,  Pa.  Architect,  Harry  Maurer,  234 
North  Fifth  street,  Reading,  Pa.  Owner,  S. 
S.  Weiss,  Pottsville,  Pa.  Brick  and  cut  stone, 

3  stories,  90x28  feet,  slag  roof,  maple  floors, 
hollow  tile,  ornamental  iron  work,  bond,  kala- 
mein  doors,  rolled  steel  sash,  tile  work,  metal 
lath  (heating,  lighting  and  elevators  reserv¬ 
ed).  Architect  taking  bids  due  June  19th. 

Residences  (6),  Bryn  Mawr,  Pa.,  $24,000. 
Architect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  name  withheld.  Brick,  2  stories, 
16x40  feet,  slag  roof,  pine  floors,  hollow  tile, 
metal  lath,  tile  work  (electric  work  and  hot 
air  heat  reserved).  Architect  will  be  ready 
for  bids  due  in  two  weeks. 

Bakery  and  Ice  Cream  Store,  Ardmore,  Pa., 
$15,000.  Architect,  ,T.  C.  Norton,  Ardmore, 
Pa.  Owner,  George  F.  Kempen,  27  West  Lan¬ 
caster  avenue,  Ardmore,  Pa.  Brick  and  steel, 

2  stories,  46x24  feet,  slag  roof,  maple  and 
concrete  floors,  roof  ventilators,  hot  water 
heat,  electric  light,  metal  lath,  ornamental 
iron  work.  Plans  in  progress. 

School,  Stewartstown,  Pa.  Architect,  not 
yet  selected.  Owners,  School  Board,  Stewarts¬ 
town,  Pa.  Work  contemplated. 

School,  Shippensburg,  Pa.  Architects,  not 
yet  selected.  Owners,  School  Board,  Ship¬ 
pensburg,  Pa.  Work  contemplated. 

Residence,  Harrisburg,  Pa.  Architect,  C. 
J.  Lappley,  Cotterel-Ebner  Building,  Harris¬ 
burg.  Owner,  Dr.  J.  A.  Sherger,  1809  North 
Sixth  street,  Harrisburg.  Stone,  2  stories. 
Sketches  in  progress. 

City  Stables,  Twelfth  and  Foster  streets, 
Harrisburg,  Pa.  Architect,  C.  J.  Lappley, 
Cotterel-Ebner  Building,  Harrisburg.  Own-  ■ 
ers,  City  of  Harrisburg,  Pa.  Brick.  Sketches 
in  progress. 

Office  Building,  Third  street,  Harrisburg, 
Pa.  Architect,  B.  E.  Starr,  9  North  Second 
street,  Harrisburg,  Pa.  Owner,  John  Kelley, 

3  North  Third  street,  Harrisburg,  Pa.  Stone 
and  brick,  3  stories,  20x60  feet,  slag  roof, 
composition  floors,  city  heating,  electric  light¬ 
ing,  hollow  tile,  metal  lath,  tile  and  marble 
work,  structural  steel  work.  Preliminary 
sketches  in  progress. 

Apartments  (6),  Harrisburg,  Pa.  Archi¬ 
tects,  Johnson  &  Starr,  9  North  Second  street, 
Harrisburg,  Pa.  Owner,  Dr.  Wright,  234  Wood¬ 
bine  avenue,  Harrisburg,  Pa.  Brick,  stone,  3 
stories,  58x80  feet,  slag  roof,  hardwood  floors, 
electric  light,  tile  work.  Plans  in  progress. 

Residence,  Whitland  street,  Lancaster,  Pa. 
Architect,  M.  R.  Evans,  10%  East  Orange 
street,  Lancaster,  Pa.  Owner,  P.  Ryder,  care 
of  architect.  Stucco,  2%  stories,  40x32  feet, 


shsingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Residence,  Maple  avenue  below  Upland  Ter¬ 
race,  Bala,  Pa.  Architect,  Ralph  E.  White, 
Pennsylvania  Building,  Philadelphia.  Owner, 
Roy  H.  Under  down,  114  Market  street,  Phila¬ 
delphia.  Stone,  frame  and  stucco,  2%  stories, 
56x27  feet,  asphalt  shingle  roof,  oak  and  pine 
floors,  electric  light,  tile  work  and  iron  work. 
Revised  plans  in  progress. 

Elementary  School,  Mahanoy  City,  Pa.  Ar¬ 
chitect,  Clyde  S.  Adams,  2038  Spruce  street, 
Philadelphia.  Owners,  Mahanoy  Township 
School  District,  Frank  B.  Paterson,  secretary, 
Mahanoy  City,  Pa.  Brick  and  frame,  2  sto¬ 
ries,  20  rooms.  Plans  in  progress.  Will  be 
ready  for  bids  in  one  month. 

School,  McConnellsburg,  Pa.  Architect, 
Ritchie  Lawrie,  208  Kelker  street,  Harrisburg, 
Pa.  Owners,  School  Board  of  McConnellsburg, 
Charles  B.  Stevens,  secretary,  McConnells¬ 
burg,  Pa.  Brick,  1  and  2  stories,  73x87  feet, 
slag  roof,  hardwood  floors,  electric  light,  roof 
ventilators,  skylights.  Architect  will  be  ready 
for  bids  this  week. 

School  (add.),  Akron,  Lancaster  County, 
Pa.  Architect,  M.  R.  Evans,  10%  East  Orange 
street,  Lancaster,  Pa.  Owners,  Akron  Bor¬ 
ough  School  Board,  C.  B.  Zwally,  Akron,  Pa. 
Brick,  2  stories,  slag  roof,  yellow  pine  floors, 
electric  light.  Architect  ready  for  bids. 

Bank,  Valley  View,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Valley  View  National  Bank,  care  of 
architect.  Terra  cotta,  tile,  1  story,  32x65 
feet,  slate  roof,  marble  floors,  steam  heat, 
electric  light,  tile  and  marble  work,  bank  fix¬ 
tures.  Architect  ready  for  bids. 

School,  Ambler,  Pa.  Architect,  S.  S.  Con¬ 
over,  11  South  Sixteenth  street,  Philadelphia. 
Owners,  School  Board  of  Ambler,  Philip  Maas, 
secretary,  Ambler,  Pa.  Brick  and  steel,  2 
stories  and  basement,  72x172  feet,  slag  cover¬ 
ed  concrete  roof,  composition  floors,  water  and 
dampproofing,  iron  work,  bond,  kalamein  and 
hollow  metal  doors,  hollow  metal  sash,  electric 
lighting  (heating  and  plumbing  reserved). 
Owners  are  taking  bids,  due  July  1st  at  noon. 
Plans  may  be  obtained  from  office  of  archi¬ 
tect  on  and  after  June  12th. 

Store  and  Apartments  and  alts,  and  add.  to 
2  Stores,  South  Ardmore,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  Dr.  R.  C.  Strode,  Ardmore, 
Pa.  Brick,  2  stories  and  1  additional  story  to 
2  stores,  60x70  feet  over  all,  slag  roof,  hard¬ 
wood  and  pine  floors,  metal  ceilings,  plate 
glass,  tile  work,  hot  water  heating,  electric 
lighting.  Owner  taking  bids,  due  as  soon  as 
possible. 

High  School  (alts,  and  add.),  Oonshohocken, 
Pa.  Architect,  Henry  L.  Reinhold,  Jr.,  1513 
Walnut  street,  Philadelphia.  Owners,  School 
District  of  the  borough  of  Oonshohocken. 
Brick,  cut  stone  and  steel,  2  stories,  balcony 
and  basement,  53x120  feet,  Carey  built  up 
roof,  cement  and  maple  floors,  metal  lath,  hol¬ 
low  metal  skylights,  iron  stairs,  iron  work 
(heating,  plumbing,  lighting  and  ventilating 
reserved).  Owners  taking  bids,  due  June  19. 

Manufactory  and  Garage,  N.  Penna.  R.  R. 
and  Brookiside  avenue,  Lower  Gwynedd  Town¬ 
ship-,  Pa.  Architect,  private  plans.  Owner, 
.James  H.  Grevell,  1126  South  Eleventh  street. 
Philadelphia.  Letssee,  American  Chemical 
Paint  Co.,  care  of  owner.  Brick  and  steel,  2 
and  1  stories,  80x96  feet  and  32x16  feet,  slag 
roof,  pine  and  cement  floors,  rolled  steel  sash, 
bond,  iron  work.  Owner  taking  bids,  due 
June  17  th. 

Residence,  Brookline,  Pa.  Architect,  H.  W. 
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■Castor,  Stephen  'Girard  Building,  Philadel¬ 
phia.  Owner,  J.  T.  Moore,  430  North  Thirty- 
fourth  street,  Philadelphia.  Frame  and  stucco, 
2 %  stories,  40x31  feet,  wing  13x10  feet,  shin¬ 
gle  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  metal  lath,  bond.  Architect  tak¬ 
ing  bids,  due  June  21st. 

Church,  Shippensburg,  Pa.  Architect,  R.  R. 
QVlarkley,  9  North  Market  street,  Harrisburg, 
Pa.  Owners,  (Messiah  U.  B.  Church,  J.  E.  Gip- 
ple,  on  premises.  Brick,  steel,  1  story  and 
basement,  85x172  feet,  slate  roof,  hardwood 
floors,  electric  light,  tile  work,  hollow  tile, 
metal  lath,  skylights,  roof  ventilators,  damp¬ 
proofing.  Owner  taking  bids,  due  June  30th. 

High  School  (add.),  Millersville,  Pa.  Archi¬ 
tect,  M.  R.  Evans,  10%  East  Orange  street, 
Lancaster,  Pa.  Owners,  Manor  Township 
School  Board,  F.  F.  Brenne,  Highville,  Pa. 
Brick,  2  stories,  80x95  feet,  slag  roof,  hard¬ 
wood  floors  (heating,  plumbing  and  electric 
work  reserved).  Owners  taking  bids,  due 
June  20th. 

Church,  Mowersville,  Frankling  County,  Pa. 
Architect,  R.  R.  Markley,  9  North  Market 
square,  Harrisburg,  Pa.  Owner,  Olerbin  I.  B. 
Church,  care  of  Carl  IMundes,  Newberry,  Pa. 
Brick,  1  story,  45x60  feet,  slate  roof,  yellow 
pine  floors,  steam  heat,  electric  light,  metal 
lath.  Owner  ready  for  bids,  due  June  30th. 

Residence,  Lebanon,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  E.  A.  Tackier,  Elizabethtown,  Pa. 
Brick,  stone,  2 %  stories,  40x65  feet,  red  tile 
roof,  hardwood  floors,  hot  water  heat.  Owner 
taking  bids,  due  as  soon  as  possible. 

Residence  and  Garage,  Race  and  President 
streets,  Lancaster,  Pa.  Architect,  J.  B.  Har¬ 
mon,  48  North  Queen  street,  Lancaster,  Pa. 
Owner,  J.  M.  Musser,  717  North  Prince  street, 
Lancaster,  Pa.  Hollow  tile,  stucco,  2%  and  1 
stories,  46x65  feet  and  30x20  feet,  tile  or 
slate  roof,  hardwood  and  concrete  floors,  hot 
water  heat,  electric  light,  tile  work,  plumb¬ 
ing.  Architect  taking  bids,  due  as  soon  as 
possible. 

Twin  Residences  (2),  Cynwyd,  Pa.  Archi¬ 
tect,  J.  Bedford  Wooley,  ifl27  'Sansom  street, 
Philadelphia.  Owner’s  name  withheld.  Frame 
and  stucco,  2%  stories,  41x14  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Architect  taking  bids, 
due  June  16th. 

Residence,  Chestnut  Hill,  Pa.  Architect,  J. 
Ethan  Fieldstein,  Otis  Building,  Philadelphia. 
Owner,  Leah  A.  Rau,  care  of  architect.  Stone, 
2%  stories,  39x33  feet,  shingle  roof,  oak  and 
pine  floors.  Architect  taking  bids. 

Residence,  Penfield,  Pa.  Architect,  W.  K. 
Druham,  323  Walnut  street,  Philadelphia. 
Owner,  Henry  Sonneborn,  Jr.,  241  West  Som¬ 
erville  avenue.  Olney.  Phila.  Frame  &  stucco,  2 
stories,  27x48  feet,  shingle  roof,  oak,  pine  and 
composition  floors,  fireproofing,  hot  water 
heating,  electric  lighting,  tile  work.  Archi¬ 
tect  ready  for  bids,  due  June  16th. 

Twin  Residence,  Jenkintown,  Pa.  Architect, 
Herbert  Eves,  Jenkintown,  Pa.  Owners,  Peter 
Bird  &  Ruse  Flowers,  Jenkintown,  Pa.  Frame 
and  stone,  2%  stories,  17x47  feet,  shingle 
rroof,  oak  and  pine  floors,  hot  air  and  hot 
,  water  heat,  electric  lighting.  Bids  due  June 
22nd. 

Residence,  Bryn  Mawr,  Pa.  Architect,  Wm. 
Wayne,  Jr.,  1501  Spruce  street,  Philadelphia. 
Owner,  Mrs.  H.  G.  Mitzler,  141  Sargent  ave¬ 
nue,  Bryn  IMawr,  Pa.  Stone,  2 %  stories,  25 % 
x41%  feet,  bond,  composition  floors.  Archi¬ 
tect  taking  bids,  due  as  soon  as  possible. 

Rank  (add.),  Greenville,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown,  Pa.  Owners,  Perkiomen  National 
Bank,  care  of  !M.  F.  Fluck,  president,  Green¬ 
ville,  Pa.  Brick,  2  stories  and  basement,  15x 
29  feet,  hardwood  floors,  tile  and  marble  work, 
electric  lighting,  Architects,  ready  for  bids, 
due  June  20th, 


Residences  (2  single  and  6  double),  Sixth 
and  Jubilee  streets,  Emaus,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown,  Pa.  Owners,  L.  F.  Heutville  & 
Son,  Emaus,  Pa.  Brick,  2  stories  (2,  22x28 
feet,  and  (6)  40x32  feet,  slate  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  work. 
Architect  taking  sub-bids. 

Church  (add.),  Whitehall  Township,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  Mickley’s 
Church,  care  of  architects.  Brick,  2  stories 
and  basement,  18x52  feet,  slate  roof,  hard¬ 
wood  floors,  electric  light,  tile  work.  Readv 
for  bids. 

Nurses’  Home,  Allentown,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown,  Pa.  Owners,  Sacred  Heart  Hos¬ 
pital,  care  of  Monsignor  P.  Masson,  Allen¬ 
town,  Pa.  Brick,  4  stories,  37x105  feet,  slag 
roof,  hardwood  floors,  metal  lath,  electric 

4ight,  tile  work.  Plans  in  progress. 

5.  Residence,  Penfield,  Pa.  Architect,  W.'  K. 
Durham,  323  Walnut  street,  Philadelphia. 
Owner,  G.  Harmon  Webb,  5819  Sansom  street, 
Philadelphia.  Hollow  tile  and  stucco,  2% 
stories,  26x40  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Moving  Picture,  Broad  street,  Bethlehem, 
Pa.  Architect,  A.  W.  Lee,  P.  O.  Building,  !S. 
Bethlehem,  Pa.  Owners,  Peoples’  Theatre  Co., 
Inc.,  Bethlehem,  Pa.  Plans  in  progress. 

Storage  Warehouse,  Allentown,  Pa.  Archi¬ 
tects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owner,  H.  D.  Halt- 
zeiV  Allentown,  Pa.  Roof  asphalt,  concrete 
floors,  electric  light,  2  stories  reconcrete,  66x 
338  feet,  roof  ventilators,  rolled  steel  sash. 
Architects  taking  bids,  due  June  20th. 

Church,  Easton,  Pa,  Architect,  A.  D.  Chid- 
sey,  Jr.,  341%  'Northampton  street,  Easton. 
Owners,  Presbyterian  Church,  care  of  archi¬ 
tect.  Stone,  1  story  and  basement,  77x40  feet, 
slate  roof,  hardwood  floors,  electric  light,  tile 
work,  steel  sash.  Architect  taking  bids. 

Packing  House,  Second  and  Chestnut  sts., 
Reading,  Pa.  Architects  and  engineers,  Him- 
melbach  &  Schlich,  136  Liberty  street,  New 
York.  City.  Owners,  Central  Abattoir  Co., 
Reading,  Pa.  Brick  and  steel,  2  stories  and 
mazz.,  125x82  feet,  Barrett  roof,  concrete 
floors,  hollow  tile,  roof  ventilators,  water¬ 
proofing,  iron  work,  rolled  steel  sash,  hollow 
metal  skylights,  kalamein  doors.  Architects 
taking  bids,  due  June  21st. 


Pennsylvania 
Contracts  Awarded 

Ward  Building  and  Nurses’  Home,  Harris¬ 
burg,  Pa.,  $471,127.  Architects,  iStevens  & 
Lee,  Boston,  Mass.  Owners,  Harrisburg  Hos¬ 
pital,  Harrisburg,  Pa.  Brick  and  steel,  7  sto¬ 
ries,  115x45  feet,  and  4  stories,  93x52  feet, 
composition  roof,  linoleum  and  maple  floors, 
hollow  tile,  metal  lath,  terrazzo,  rolled  steel 
skylights,  fire  doors,  waterproong,  terra 
cotta,  ornamental  iron  work.  Contract  award¬ 
ed  to  S.  W.  Shoemaker  &  Son,  Harrisburg, 
Pa.  Elevators  and  incidentals  to  be  installed 
at  extra  outlay  of  $54,614. 

School,  Warminster,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owners,  Christ  Home  for  Children, 
Warminster,  Pa.  Stone  and  brick,  2  stories 
and  basement,  45x100  feet,  slag  roof,  maple 
floors,  steam  heat,  electric  lighting.  Contract 
awarded  to  Alex.  Betcher,  Hatboro,  Pa. 

Stores,  Apartments  and  Office  (alts.),  Shen¬ 
andoah,  Pa.  Architect,  William  H.  Lee,  32 
'South  Seventeenth  street,  Philadelphia,  Own¬ 
er,  Morris  Oppenheimer,  Shenandoah,  Pa.  Gen¬ 
eral  renovation,  composition,  asbestos  and  tile 
roof,  maple  floors)  hollow  tile,  stucco,  metal 


lath,  steel  ceilings,  tile  and  marble,  electric 
light,  steam  heat.  Contract  awarded  to  J. 
Gale  Wendell,  care,  of  owner. 

Bungalow,  Simpson  road,  Ardmore,  Pa.  Ar¬ 
chitect,  J.  C.  Norton,  Ardmore,  Pa.  Owner, 
Michael  Sheehan,  Sheldon  lane,  Ardmore,  Pa. 
Frame,  1%  stories,  26x40  feet,  shingle  roof, 
pine  floors,  hot  air  heat,  electric  light,  tile 
work.  Contract  awarded  to  Tony  White  & 
Brothers  Co.,  Ardmore,  Pa. 

Stores,  Lincoln  Highway,  Ardmore,  Pa., 
$12,000.  Architect,  J.  C.  Norton,  Ardmore,  Pa. 
Owner,  William  Armstrong,  Ardmore,  Pa. 
Brick  and  steel,  1  story,  30x75  feet,  slag  roof, 
maple  floors,  hollow  tile,  metal  ceilings  and 
bulks,  store  fixtures,  rolled  steel  skylights, 
metal  lath,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Merion  Const.  Co.,  2313  Wal¬ 
nut  street,  Philadelphia. 

Bungalow,  Grandview  road,  Ardmore,  Pa. 
Architect,  J.  C.  Norton,  Ardmore,  Pa.  Own¬ 
er,  John  Green,  Ardmore,  Pa.  Frame,  1%  sto¬ 
ries,  28x38  feet,  shingle  roof,  pine  floors,  hot 
air  heat,  electric  lighting.  Contract  awarded 
to  John  Weaver,  Ardmore,  Pa. 

Warehouse,  Johnstown,  Pa.,  $675,000.  Ar¬ 
chitects,  Wm.  Steele  &  Sons  Co.,  1600  Arch 
street,  Philadelphia.  Owners,  Johnstown 
Terminal  Co.,  Johnstown,  Pa.  Reinforced  con¬ 
crete  and  brick,  6  stories  and  basement,  120x 
250  feet,  slag  roof,  concrete  floors,  elevators, 
iron  work,  waterproofing,  cork  insulation, 
rolled  steel  sash  and  skylights,  steam  heat, 
electric  light.  Contract  awarded  to  Wm.  (M. 
■Steele  &  'Sons  Co.,  1600  Arch  street,  Phila¬ 
delphia. 

Bank  and  Office  Building,  Berwick,  Pa., 

.450,000.  Architects,  Ritter  &  Shay.  North 
American  Building,  Philadelphia.  Owners, 
Berwick  National  Bank,  Berwick,  Pa.  Brick, 
steel,  terra  cotta  and  cut  stone,  2  stories,  50x 
62  feet,  asbestos  asphalt  roof,  cement  and 
linoleum  floors,  steam  heat,  electric  light, 
metal  lath,  marble  and  terrazzo,  hollow  metal 
doors,  bond,  iron  work,  waterproofing.  Con¬ 
tract  awarded  to  Chester  Const.  &  Cent.  Co., 
Chester,  Pa. 

Residence  and  Garage,  iSwarthmore,  Pa. 
Architects,  DeArmond,  Ash  m  ead  &  Bickley, 
Franklin  Trust  Biuling,  Philadelphia.  Owner, 
S.  D.  Clyde,  Chester,  Pa.  Hollow  tile  and 
stucco,  2%  stories,  50x25  feet  and  18x20  feet, 
shingle  roof,  hardwood  floors,  hot  air  heating, 
electric  lighting,  tile  work,  cement  work.  Con¬ 
tract  awarded  to  Wm.  Provost,  Jr.,  Chester, 
Pa. 

Residence  and  Garage,  Latham  Park.  Pa. 
Architects,  Magaziner  &  Eberhard,  603  Chest¬ 
nut  street,  Philadelphia.  Owner,  (Milton  Hin- 
lein,  care  of  architects.  Stone,  2%  stories, 
33x50  feet,  slate  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  lighting,  tile  work. 
Contract  awarded  to  Frank  C.  Hood,  1613 
Chestnut  street. 

Residence,  Harrisburg,  Pa.  Architect,  G. 
H.  Grove,  Walnut  street,  Harrisburg,  Pa. 
Owner’s  name  withheld.  Brick,  3  stories,  20x 
32  feet,  slate  roof,  pine  floors,  electric  light, 
pipeless  heating.  Contract  awarded  to  H.  W. 
Hummer,  1423  Liberty  street,  Harrisburg. 

Residence,  Riverside  Drive,  Harrisburg,  Pa. 
Architects,  Lawrie  &  Lappley,  Cotterel-Ebner 
Building,  Harrisburg.  Owner,  Dr.  G.  H.  Ash¬ 
ley,  Parkway  Apartments,  Harrisburg.  Brick, 
stucco,  2  stories,  35x35  feet,  shingle  roof, 
hardwood  floors,  vapor  heat,  electric  light, 
tile  work.  Contract  awarded  to  Delson  & 
Stephenson,  Harrisburg,  Pa. 

Court  House  (alts.),  Lancaster,  Pa.  Archi¬ 
tect,  E.  C.  Urban,  Woolworth  Building,  Lan¬ 
caster,  Pa.  Owners,  Lancaster  County,  care 
of  County  Commissioners,  Lancaster,  Pa. 
General  alterations,  tile  floors,  hollow  tile, 
safety  treads,  metal  lath,  ornamental  iron 
work.  Contract  awarded  to  Butz  &  Clader, 
Allentown,  Pa. 

Factory,  Lititz,  Pa.  Architect  H.  Y.  Shaub, 


Imperial  Building,  Lancaster,  Pa.  Owner,  H. 
J.  Pierson,  Lititz,  Pa.  Briek  and'  steel,  2 
stories,  20x40  feet,  20x90  feet,  slag  roof,  com¬ 
position  floors,  steam  heat,  electric  light,  steel 
sash,  fire  doors,  roof  ventilators,  iron  stairs. 
Contract  awarded  to  Hershey  Learan,  Lititz, 
Pa. 

Dye  House  (add.),  Bridgeport,  Pa.,  $15,000. 
Architects,  Ballinger  Co.,  Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  James  Lees 
&  Sons  Co.,  Bridgeport,  Pa.  Shed  buildings 
and  addition  to  dye  house.  Brick,  1  story, 
slag  roof.  Contract  awarded  to  Frank  R. 
Heavner,  Norristown,  Pa. 

Church,  Cynwyd,  Pa.  Architects,  Ballinger 
Co.,  Twelfth  and  •Chestnut  streets,  Philadel¬ 
phia.  Owners,  Cynwyd  Memorial  Church,  H. 
P.  Irwin,  Cynwyd,  Pa.  Stone,  1  story,  21x53 
feet  and  20x30  feet,  slate  roof,  pine  floors, 
steam  heat,  electric  lighting,  iron  work.  Con¬ 
tract  awarded  to  Charles  C.  Pace,  Merion,  Pa. 

Power  House,  Chambersburg,  Pa.  Engineer, 
Albert  C.  Wood,  Stock  Exchange  Building, 
Philadelphia.  Owners,  Borough  of  Chambers¬ 
burg,  Chambersburg,  Pa.  Brick  and  steel,  1 
story,  80x95  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Quigley  Hofer  &  E.  (M. 
Shields,  Chambersburg,  Pa. 

Club  House,  Conshohocken,  Pa.  Architect, 
Henry  L.  Reinhold,  Jr.,  1513  Walnut  street, 
Philadelphia.  Owners,  Penn  Club,  Consho¬ 
hocken,  Pa.  'Hollow  tile  and  stucco,  ■  42x85 
feet.  Contract  awarded  to  Win.  Moore,  Con¬ 
shohocken,  Pa. 

Residence,  242  Berwick  street,  Easton,  Pa., 
$9,700.  Architect,  private  plans.  Owner,  Mrs. 
Edith  Nolf,  540  Berwick  street,  Easton,  Pa. 
Brick,  2  stories,  50x50  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  Asa  p.  Smith 
&  Co.,  1225  Gerry  street,  Easton. 

Store  (alts,  and  Add.),  229  North  Hampton 
street,  Easton,  $27,800.  Architect,  E.  H. 
Wenzelberger,  Reeder  Building,  Easton,  Pa. 
Owners,  the  Bon  'Ton  Store,  on  premises. 
Briek,  1  story,  20x24  feet,  slate  roof,  hard¬ 
wood  floors,  general  interior  alterations,  elec¬ 
tric  light.  Contract  awarded  to  Asa  P.  Smith 
Co.,  1225  Ferry  street,  Easton 


New  Jersey 
Construction  News 

Main  School  Building  (alts,  and  add.),  Bor- 
dentown,  N.  J.  Associate  architects,  Gilbert 
&  Be  telle,  Newark,  N.  J.,  and  Arnold  H. 
Moses,  Camden,  N.  J.  Owners,  Manual  Train¬ 
ing  and  Industrial  School  for  Colored  Youths. 
(2)  wings,  add.  2  stories  and  basement,  37x80 
feet  (heating,  light,  ventilating  and  plumbing 
separate  bids).  Commissioner  of  Education, 
State  House,  Trenton,  taking  bids  due  June 
28,  at  3  P.  M.,  D.  S.  Deposit,  $25.00. 

Church,  West  State  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Christian  Science  Church, 
care  of  Mr.  Bonham,  Trenton,  N.  J.  Brick 
and  frame,  1  story,  40x80  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light. 
Plans  in  progress. 

Residence,  New  Hope,  N.  J.  Architect,  Wm. 
Klemann,  First  National  Bank  Building,  Tren¬ 
ton.  ’  Owner,  Dr.  L.  T.  Salmon,  care  of  archi¬ 
tect.  Brick,  2 y2  stories,  44x32  feet,  asbestos 
shingle  roof,  hardwood  floors,  hat  water  heat, 
electric  light,  tile  and  marble  work,  metal 
lath.  Plans  in  progress. 

Garages  (13),  612  West  State  street,  Tren¬ 
ton,  N.  J.  Architects,  Kleman  &  Kaplan, 
First  National  Bank  Building,  Trenton.  Own¬ 
er,  Bernard  'Tobish,  161  South  Broad  street, 
Trenton,  N.  J.  Brick,  concrete,  1  story,  125x 
20  feet,  slag  roof,  concrete  floors,  steam  heat, 
electric  light,  floor  hardener.  Plans  in  pro¬ 
gress. 
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Store  (add.),  161  South  Broad  street,  Tren¬ 
ton,  N.  J.  Architects,  Kleman  &  Kaplan, 
First  National  Bank  Building,  Trenton.  Own¬ 
er,  Bernard  Tobish,  on  premises.  Brick,  2 
stories,  20x60  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light,  metal  lath,  hollow 
tile,  roof  ventilators,  metal  ceilings,  skylights. 

•  Plans  in  progress. 

Club  House  (add.),  168  West  State  street, 
Trenton,  N.  J.  Architects,  Kleman  &  Kaplan, 
First  National  Bank  Building,  Trenton.  Own¬ 
ers,  Progress  Club,  Louis  Kaplan,  secretary, 
on  premises.  Briek,  2  stories,  40x90  feet,  slag 
roof,  hardwood  floors,  electric  light,  metal 
lath,  hollow  tile,  tile  and  marble  work,  roof 
ventilators,  skylights.  Plans  in  progress. 

Residence,  Hammonton,  N.  J.  Architect,  J. 
Fletcher  Street,  129  South  Fifth  street,  Phil¬ 
adelphia.  Owner,  Dr.  H.  G.  Black,  Hammon¬ 
ton,  N.  J.  Brick,  2 y2  stories,  26x38  feet,  slate 
foof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  will  build  and  take 
bids. 

Elementary  School,  Upper  Deerfield  Town¬ 
ship  >  Cumberland  County,'  N.  J.  Architects, 
Dreher,  Churchman  &  Paul,  Otis  Building, 
Philadelphia.  Owners,  School  District  of  Up¬ 
per  Deerfield  Township,  N.  J.  Brick  and 
frame,  8  rooms.  Plans  completed.  Architects 
are  ready  for  bids. 

Store  and  Apartment  (alts,  and  add.),  220 

North  Broad  street,  Trenton,  N.  J.  Architect, 
R.  G.  Consolloy,  Commonwealth  Building, 
Trenton,  N.  J.  Owner,  George  Hornketh,  631 
Princeton  street,  Trenton,  N.  J.  Brick,  3 
stories,  75x16  feet,  slag  roof,  tile  and  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
hollow  tile,  tile  work,  skylights,  waterproof¬ 
ing.  Architect  taking  bids,  due  June  16th. 

High  School,  Bridgeton,  N.  J.  Architects, 
itter  &  Shay,  North  American  Building,  Phil¬ 
adelphia.  Owners,  Board  of  Education, 
Bridgeton,  N.  J.  Brick,  cut  stone  and  steel,  2 
stories,  194x61  feet,  composition  roof,  cement 
and  maple  floors,  hollow  tile,  roof  ventilators, 
electric  light,  metal  lath,  hollow  metal  sash 
and  doors,  bond,  iron  work.  Architects  taking 
bids,  due  June  21st. 

Armory,  Salem,  N.  J.  Architect,  Walter 
Hankin,  39  East  State  street,  Trenton,  N.  J. 
Owners,  State  of  New  Jersey,  Quartermaster  ’s 
Department,  Trenton,  N.  J.  Brick,  1  story 
and  basement  and  2  stories,  74x90  feet,  tin 
roof,  electric  light.  Department  of  Institu¬ 
tions  and  Agencies  taking  bids,  due  June  22. 

Stores  and  Apartments,  Maple  and  Poplar 
streets,  Merchantville,  N.  J.  Architect,  J.  W. 
Platt,  1627  Sansom  street,  Philadelphia.  Own¬ 
er,  George  P.  Dykman,  Merchantville,  N.  J. 
Brick  and  concrete  block,  2  stories,  40x48 
feet,  electric  lighting.  Owner  and  architect 
taking  bids. 

School,  National  Park,  N.  J.  Architect, 
Charles  H.  Peddle,  136  South  Fourth  street, 
Philadelphia.  Owners,  Board  of  Education, 
Borough  of  National  Park,  N.  J.  Brick,  cut 
stone  and  steel,  2  stories,  59x39  feet,  slag 
roof,  pine  floors,  safety  treads,  metal  lath, 
iron  work.  Lowest  bidder,  Wills-Bill  Co.,  1706 
Sansom  street,  Philadelphia,  $26,896. 

Church,  Thirty-sixth  and  Merriel  avenue, 
Camden,  N.  J.  Architects,  Lackey  &  Hetile, 
509  Market  street,  Camden,  N.  J.  Owners, 
Westminster  Presbyterian  Church,  on  prem¬ 
ises.  Stone  and  steel,  1%  stories,  59x34  feet, 
asbestos  shingle  roof,  linoleum,  pine  and  ce¬ 
ment  floors,  steam  heat,  electric  light,  metal 
lath,  waterproofing,  bond.  Architects  taking 
bids,  due  June  17th. 

Apartments  and  Stores,  Vineland,  N.  J. 
Architect,  Reuben  Beard,  2120  North  Lambert 
street,  Philadelphia.  Owner’s  name  withheld. 
Brick,  3  stories,  20x150  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing,  metal  lath,  tile  work,  metal  bulks  and 
ceilings.  Plans  in  progress.  Architect  will 
be  ready  for  bids  ip  two  weeks, 
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Residence  (alts.),  Woodbury,  N.  J.  Archi¬ 
tects,  Druckenmiller  &  Williams,  1537  Chest¬ 
nut  street,  Philadelphia.  Owner,  Jos.  Newton, 
Woodbury,  N.  J.  Brick  work,  cut  stone,  iron 
work,  carpentry,  mill  work,  plastering,  hot 
water  heat,  electric,  light,  tile  work,  hard¬ 
ware.  -Architects  taking  bids,  due  June  15th. 
Armory,  Salem,  N.  J.  Architects,  Department 
of  Institutions  and  Agencies,  Division  of 
Architecture,  Trenton,  N.  J.  Owners,  State  of 
New  Jersey,  Capitol  Building,  Trenton,  N.  J. 
Brick  and  steel,  2  stories,  96x76  feet,  tin  roof, 
pine  floors,  metal  lath,  tile  work.  Owners  tak¬ 
ing  bids,  due  June  22nd  at  1  P.  M.  S.  T. 

Elementary  School,  Upper  Deerfield,  N.  J. 
Architects,  Dreher,  Churchman  —  Paul,  Otis 
Building,  Philadelphia.  Owners,  Upper  Deer¬ 
field  Township,  Cumberland  County,  Board  of 
Education,  care  of  architects.  General  con¬ 
struction  (lighting,  plumbing,  electric  work 
and  ventilating  separate  bids).  Architects 
taking  bids,  due  June  15th  at  noon  at  office 
of  architects.  Deposit  $15.00.  Refund  $15.00. 

Residence,  Penfield,  N.  J.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  Amos  Jordan,  3723  North 
Seventh  street,  Philadelphia.  Stone  and  stuc¬ 
co,  2 y2  stories,  33x40  feet,  shingle  roof,  hard¬ 
wood  floors,  plumbing,  hot  water  heating, 
electric  light,  tile  work.  Architect  is  ready 
for  bids. 

School  (add.),  Gibbstown,  N.  J.  Architect, 
Frank  F.  Sanders,  39  South  Seventeenth  st., 
Philadelphia.  Owners,  Board  of  Education, 
Gibbstown,  N.  J.  Stone,  2  stories,  87x108 
feet,  composition  roof,  maple  floors,  metal 
lath,  iron  work,  hollow  metal  skylights.  Low¬ 
est  bidders:  Victor  Gondos,  Franklin  Trust 
Building,  Philadelphia,  $66,500,  add  $200;  E. 
J.  Kreitzburg,  1345  Arch  street,  Philadelphia, 
$82,775,  add  $343;  Barnes  &  McLaughlin,  Es- 
tey  Building,  Philadelphia,  $93,900,  add  $328. 
Heating  and  ventilating,  Mechanical  Equip¬ 
ment  Co.,  Drexel  Building,  Philadelphia,  $9,- 
741. 


New  Jersey 
Contracts  Awarded 

Residence  and  Garage,  Pitman,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth  st., 
Philadelphia.  Owner,  Peter  S.  Scott,  Pitman, 
N.  J.  Brick  and  frame,  2 y2  stories,  40x29 
feet,  and  1  story,  21x21  feet,  slate  roof,  oak 
and  pine  floors,  metal  lath,  cement  work,  tile 
and  marble,  iron  work  (heating  and  lighting 
reserved).  Contract  awarded  to  Wills  Bill 
Co.,  1706  Sansom  street,  Philadelphia. 

Garage,  rear  of  227  North  Warren  street, 
Trenton,  N.  J.  Architect,  Wm.  Kleman,  First 
National  Bank  Building,  Trenton.  Owner,  Dr. 
D.  Leo  Haggerty,  227  North  Warren  street, 
Trenton.  Brick,  1  story,  40x20  feet,  slag  roof, 
concrete  floors,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  J.  P.  Corrigan,  618  iStuyve- 
sant  street,  Trenton,  N.  J. 

Comfort  Station,  Fair  Grounds,  Trenton,  N. 
J.  Architect,  Wm.  Kleman,  First  National 
Bank  Building,  Trenton,  N.  J.  Owners,  Inter¬ 
state  Fair  Association,  Fred  Margeruin,  Tren¬ 
ton,  N.  J.  Hollow  tile,  stucco,  1  story,  30x30 
feet,  asbestos  shingle  roof,  concrete  floors, 
electric  light,  plumbing,  terra  cotta.  Con¬ 
tract  awarded  to  Thomas  Day  &  Sons,  1109 
Greenwood  avenue,  Trenton. 

School  (add.),  Elridge  Pike,  Lawrence 
Township,  N.  J.  Architects,  Fowler  &  Sea¬ 
man,  Broad  Street  Bank  Building,  Trenton, 
N.  J.  Owners,  Lawrence  Township  School 
Board,  Edw.  Pearson,  secretary,  Lawrence- 
ville,  N.  J.  Brick,  2  stories  and  basement,  56x 
62  feet,  slate  and  slag  roof,  hardwood  floors, 
steam  heat,  electric  light,  metal  lath,  tile 
work.  Contract  awarded  to  General  Cont.  fy 
Const.  Co.,  117  Emory  street,  Trenton, 
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Garage  (alts,  and  add.),  ML  Holly,  N.  J. 

Architects,  Folsom  &  Stanton,  10  South  Eigh¬ 
teenth  street,  Philadelphia.  Owner,  Wm.  A. 
Jones,  (Mt.  Holly,  N.  J.  General  interior  al¬ 
terations,  office  partitions,  composition  floors, 
painting,  glazing,  plastering.  Contract  award¬ 
ed  to  McCloskey  Co.,  1620  Thompson  street, 
Philadelphia. 


Miscellaneous 
Construction  News 

Church  and  Parish  House  (add.),  Penn  and 
Rodman  streets,  Wilmington,  Del.  Architect 
not  yet  selected.  Owners,  Westminster 
Church,  on  premises.  Work  contemplated. 

Residence,  Towson,  iMd.  Architect,  Charles 
Barton  Keen,  Bailey  Building,  Philadelphia. 
Owner,  John  Deebler,  Towson,  Baltimore,  Md. 
Frame,  clapboard,  2 y2  stories,  22x39  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile.  Contract  awarded  to 
O.  C.  Hook,  Riderwood,  Baltimore,  Md. 


Proposals 


ADVERTISEMENT  FOR 
ALTERATIONS  AND  ADDITIONS 
MAIN  SCHOOL  BUILDING,  MANUAL 
TRAINING  AND  INDUSTRIAL  'SCHOOL 
FOR  COLORED  YOUTH, 
BORDENTOWN,  N.  J. 

Public  notice  is  hereby  given  that  sealed 
proposals  for  furnishing  labor  and  materials 
to  construct  New  Additions  and  Alterations 
to  the  present  Main  School  Building  at  the 
Manual  Training  and  Industrial  School  for 
Colored  Youth,  Bordentown,  N.  J.,  will  be  re¬ 
ceived  by  the  Architects  at  the  office  of  the 
Commissioner  of  Education,  State  House, 
Trenton,  iN.  J.,  on  June  28,  1922,  at  3  P.  M., 
Daylight  Saving  Time. 

The  work  for  which  proposals  are  hereby 
invited  covers  the  Alterations  and  Construc¬ 
tion  of  two  additional  wings  to  the  present 
Main  School  Building  of  the  Manual  Train¬ 
ing  and  Industrial  School  for  Colored  Youth 
at  Bordentown,  N.  J.,  complete,  with  Elec¬ 
tric,  Plumbing,  Heating  and  Ventilating 
Equipments. 

The  additions  consist  of  a  wing  at  each  end 
of  present  building  extending  out  about  37 
feet  and  being  about  80  feet  wide,  being  two 
stories  and  basement  high.  New  Class  Rooms 
will  be  placed  in  present  Auditorium  and  a 
new  entrance  Portico  constructed.  'The 
buildinig  will  have  fireproof  corridor  and  stair 
halls  with  the  class  room  floors  and  roofs  of 
heavy  timber  construction. 

Bids  will  be  received  for  the  work  under 
four  separate  contracts  as  follows: 

1.  For  General  Construction,  which  in¬ 
cludes  all  Masonry,  Carpentry,  Steel  and 
Iron,  Roofing,  Painting,  and  all  work  kindred 
thereto. 

2.  For  Plumbing  and  Gas  Fitting  and  all 
work  kindred  thereto. 

3.  For  Heating  and  Ventilating  and  all 
work  kindred  thereto. 

4.  For  Electrical  Work  and  all  work  kin¬ 
dred  thereto. 

The  right  is  reserved  to  accept  or  reject 
any  or  all  proposals  and  to  waive  informali¬ 
ties.  All  bids  must  be  in  sealed  envelopes 
endorsed  “Proposal  for  Alterations  and  Addi¬ 
tions,  Bordentown  Industrial  School,”  and 
stating  the  branch  of  work  covered.  No  bid 
will  be  considered  unless  accompanied  by  a 
certified  check  to  the  order  of  the  State  of 
New  Jersey,  in  the  amount  of  5%  of  the  bid 
or  bond  in  like  amount  binding  the  bidder  to 
execute  a  contract  if  awarded  to  him.  The 
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terms  of  proposal  with  Surety  required  are 
fixed  by  the  specifications. 

Copies  of  the  drawings  and  specifications 
will  be  on  file  at  the  office  of  the  Architects 
for  the  purpose  of  estimating.  A  limited 
number. of  copies  of  the  plans  and  specifica¬ 
tions  will  be  loaned  to  the  prospective  bid¬ 
ders  on  deposit  of  a  certified  check  to  the 
order  of  the  'State  of  New  Jersey  in  the  sum 
of  $25.00.  These  plans  may  be  obtained  by 
application  of  Guilbert  &  Betelle,  Architects, 
546  Broad  St.,  Newark,  N.  J.  If  plans  and 
specifications  are  returned  on  or  before  the 
submission  of  estimates  the  check  will  be  re¬ 
turned,  but  should  the  plans  and  specifica¬ 
tions  be  not  returned  the  deposit  may  be¬ 
come  forfeited. 

GUILBERT  &  BETELLE 
and 

ARNOLD  H.  MOSES, 

Associate  Architects. 
Dated:  June  10th,  1922. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising!  Architect,  Washington,  D.  Cl, 
June  10,  1922.— SEALED  PROPOSALS  will 
be  opened  in  this  office  at  3  P.  M.,  July  10, 
1922,  for  construction  of  the  United  States 
Post  Office  and  Custom  House  at  Apalachi¬ 
cola,  Fla.  Drawings  and  specifications  may 
be  obtained  from  the  Custodian  of  the  site 
at  Apalachicola,  Fla.,  or  at  this  office  in  the 
discretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 


(Continued  from  page  376) 
construction  to  which  one  may  turn  foj 
immediate,  accurate  and  reliable  inform¬ 
ation  on  any  subject  affecting  construc¬ 
tion. 

For  example :  A  contractor  proposes  to 
bid  upon  a  building  job  at  Dunkirk,  N.Y. 
Prices  can  be  made  available  on  materials 
and  labor  of  practically  all  classes  for 
some  nearby  large  city  such  as  Buffalo, 
N.  Y.  Special  prices  for  steel  can  be  had 
f.  o.  b.  Pittsburgh.  Mileage  and  freight 
rates  can  be  readily  secured.  Costs  of 
living  for  employees  who  must  be  sent  to 
the  job  and  maintained  there  can  be  ascer¬ 
tained.  Interest  rates  charged  by  banks 
for  loans  such,  as  .might  be  obtained 
locally,  with  the  contract  as  collateral,  can 
be  obtained.  Reports  of  stock  on  Liard  at 
different  points  will  indicate  where  prob¬ 
abilities  exist  of  buying  to  the  best  ad¬ 
vantage.  Reports  of  unemployment  will 
show  possibilities  of  securing  labor  locally 
or  at  the  nearby  main  centers.  Reports 
of  contractors  let  will  indicate  the  amount 
of  competition  of  labor  and  materials 
which  can  be  expected.  The  number  and 
value  of  building  permits  issued  will  indi¬ 
cate  the  possibilities  of  securing  other 
jobs  in  the  same  district,  so  that  over¬ 
head  can  be  reduced  and  extra  profit  se¬ 
cured  or  minor  reductions  made  in  bids. 
Comparisons  of  statistics  for  various 
months  will  render  the  preparation  of 
bids  much  easier  in  districts  where  bids 
have  already  been  prepared  some  months 
previously,  and  where  contracts  are  ac¬ 
tually  under  way  so  that  accurate  com¬ 
parisons  can  be  made  between  the  public 
statistics  and  figures  secured  in  actual 
work  locally. 


In  fact.,  with  such  a  bureau  functioning 
at  full  capacity,  a  contractor  may  ask 
for  a  report  in  such  a  case  which,  at  slight 
expense,  will  give  him  invaluable  informa¬ 
tion  affecting  his  bid.  Such  service  is  be¬ 
ing  rendered  in  other  fields,  of  business. 
It  remains  only  for  the  construction  in¬ 
dustry  to  develop  a  central  agency  to  be 
able  to  have  such  advantages  also. 

Take  another  example:  a  terra  cotta 
manufacturer  wishes  to  decide  as  to  the 
l  est  market  in  which  to  concentrate  his 
selling  campaign ;  prices  for  various  terra 
cotta  products  may  be  made  available 
weekly  for  all  the  principal  markets;  car 
loadings  will  indicate  by  districts  where 
car  shortages  have  lately  been  experi¬ 
enced,  and  comparisons  with  previous 
years  will  show  what  seasonal  variations 
are  likely  to  occur  ;  numbers  and  values 
of  building  permits  over  considerable 
periods  will  indicate  cities  and  districts  in 
which  building  has  been  active  and  where 
it  has  been  inactve,  but  is  increasing  or 
likely  to  do  so  ;interest  rates  will  indi¬ 
cate  the  amount  of  discount  which  the 
manufacturer  must  expect  to  meet  if  he 
discounts  notes  received  from  terra  cotta 
purchasers  in  the  local  market;  and  simi¬ 
larly  with  the  many  questions  which  must 
be  answered  before  a  final  decision  is 
made. 

Again,  a  business  man  desires  to  com¬ 
pare  building  costs  in  a  certain  community 
with  those  in  adjacent  cities  and  the  coun¬ 
try  at  large.  Published  quantity  lists  for 
building  of  various  types,  such  as  small 
residences,  office  buildings  or  manufac¬ 
turing  plants,  are  available  in  many  hand¬ 
books.  A  few  extensions  and  totalings 
secured  by  using  the  same  quantities  with 
building  material  and  labor  prices  from 
the  cities  in  question  wil  give  an  imme¬ 
diate  answer  to  the  question.  If  material 
prices  are  high,  the  statistical  service  can 
begin  to  investigate  the  reason  by  com¬ 
paring  stocks  on  hand  at  various  points, 
the  amount  of  unemployment,  the  wage 
rates,  the  cost  of  living,  the  interest  rates, 
and  other  factors. 

Results  Obtained  in  Six  Months 

The  point  is  that,  with  the  wealth  of 
information  which  now  exists  affecting 
construction,  a  bureau  such  as- this,  prop¬ 
erly  manned  by  specialists  who  are  devot¬ 
ing  their  time  to  discovering  all  possible 
sources  and  data  relating  to  construction, 
can  give  the  industry  immediate  and  re 
liable  service  which  no  single  individual 
can  attempt  to  provide.  This  service 
the  Associated  General  Contractors  of 
America  has  begun  to  develop.  Under  the 
direction  of  a  university-trained  economist 
and  editor,  and  of  a  graduate  engineer 
and  statistician,  the  latter  formerly  Chief 
Statistical  Officer  of  the  General  Staff  of 
the  United  States  Army,  this  service  bu¬ 
reau  has  been  established. 

(-Concluded  Next  Week) 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor,  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co-, 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phi  a. 

Weber,  F„  Co.  . . 1125  Chestnut  St.,  Ph  a. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Ph  a. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird  A  S  . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  IT.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E.,  . 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Thlla. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co..82R,N.  3rd  St..  Phila. 
Truscon  Laboratories. ..  .  .1432  S.  Penn  Square,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren  -  Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works, 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  S.  E.  Cor.  Felton  and  Media  Sts.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1G29  Ludlow  St.,  Philip 

Ser>  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 
Richardson  &  Boynton  Co. ..  ...1332  Arch  St.,  Phila. 
HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood.  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila, 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Song  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . ..1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit.  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . ...2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co.  . . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Areh  St.,  Pfiila. 

Warren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  8t„  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B.,  y. 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phil®. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesficld  JRoofk 

and  Flagging 


Made  with  Heavy  %  to  h  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACK.C0. 

Philadelphia  «2S-[6Ui-5t. 


Roofing  Slate.  Garden  Flagging  and 

all  Slate  Products 

Black.  Green.  Variegated 


Entered  at  the  Philadelphia  Port  Office  as  Second-Class  Matter 

Vol.  XXXVII,  No.  25  Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors  Lesa  than  One  Year 

June  21,  1922  and  the  Material  and  Equipment  Trades  15  Cents  per  Copy 


Richardson  Products 


Standard  of  the  Country 


Richardson  &  Boynton  Co. 

1332  Arch  Street 

Philadelphia,  Pa. 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


HENRY  E. 


MAIN  OFFICE  - 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 


Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

1715  N.  lOth  Street  Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 

KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


Both  Phonos 


Italian 
(M&rbU  ilosait  Co. 

Manufacturer*  and  Daalara  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 


Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

PHILADELPHIA 

Park  4147-4148 


1505-  15  N.  MASCHER  STREET, 

Columbia  1065  - 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  S145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.’ 
Philadelphia 

Sell  Phone  :  Keystone  Phone  : 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA.  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Cram  Lynne,  Pa. 


WHOASHING 

COLXl  yWTER  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Briimkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MFSH - %  in.  RIB  CHANELATH 

Chas.  J.  Grant  Supply  Co. 

Pipe 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER 

BEADS,  COAL  DOORS 

SANITARY  METAL  B*SE,  WINDOW  STOOL 

BLACK  AND  GALVANIZED— STEEL  AND 

REED  CONCRETE  CLIPS 

CAST  IRON 

T  UNION  METAL 

Flanges 

1  COLUMNS 

CAST  IRON— FORGED  STEEL— BRASS 

Last  a  Lifetime 

Fittings 

j  SAVE  COST 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 

of  Repairing  or  Replacing 

CAST  IRON— MALLEABLE 

Old  Wood  Columns 

FORGED  AND  CAST  STEEL 

|  AT  LOW  PRICES 

Valves 

lO  DESIGNS- ALL  SIZES 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 

BOILERS- RADIATORS 

Distributers  of 

STEAM  SPECIALTIES 

SHEETROCK 

Office — 25th  and  Morris  Streets 

WALL  BOARD 

PHILADELPHIA,  PA. 

Office : 

1345  Arch  Street,  Phila. 

Warehouse — 2229-33  N.  American  Street 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PfllLA.,  PA. 


r.A|  T|LTT\  Service  in  deliveries  and  quality  of 
i  UUItU  material  that  cannot  be  excelled 

TIeckJBros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  «t..  Phila. 

Camden,  N.  J..  Lanidowne,  Pa. 

Ball  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROIHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


TRANSITSaiid  LEVELS 

NEW  AND  SECOND-HAND 

Our  exceptionally  good 
facilities  make  it  pos¬ 
sible  for  us  to  do  the 
finest  grade  of  repair  work 

F.WEBER  CO. 

1125  Chestnut  Street 
Philadelphia 


•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATER  PROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


Roofing  Tile 

ALL  COLORS 

Approved  by  Underwriters  Specified  by  Architects 

Adds  Beauty  and  Permanence  Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


HEATING 

BOWERS  BROS.  &  CO. 

16i9  Ludlow  Street 

Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


STATISTICS  FOR  CONSTRUCTION 

(Continued  from  Last  Week) 

Its  first  work  has  been  to  build  up 
contact  with  all  available  sources  and  to 
start  the  accumulation  o  data  relative  to 
construction  on  which  to  base  present 
and  future  analyses.  From  October  8 
to  March  25  inclusive,  25  reports,  includ¬ 
ing  from  150  ot  200  charts,  diagrams  and 
tables,  with  accompanying  explanatory 
notes,  have  been  issued. 

A  glance  through  the  file  of  IN¬ 
DEX  will  indicate  their  nature ;  and 
it  should  be  noted  that  not  only  general 
trends  of  costs,  prices,  wages,  etc.,  are 
presented,  but  also  very  specific  informa¬ 
tion  which  forms  the  basis  for  actual  com¬ 
parisons  of  conditions  in  particular  locali¬ 
ties,  thus  showing  progress  towards  the 
time  when  specialized  service  of  the  most 
individualistic  kind  may  be  had. 

The  improved  character  and  wide  scope 
of  such  a  service  has  been  obvious  as 
compared  with  the  meagre  information 
gathered  by  individual  firms.  The  re¬ 
sponse  from  constructors  has  been  very 
generous.  Of  the  1,200  members  of  the 
Associated  General  Contractors,  approxi¬ 
mately  200  from  all  parts  of  the  country 
have  already  agreed  to  supply  informa¬ 
tion  regularly  as  to  prices,  wages,  and 
conditions  in  their  localities,  on  forms 
supplied  by  the  bureau.  Others  have  evi¬ 
denced  their  interest  by  subscribing  to 
the  service  at  the  annual  subscription 


price.  One  contractor  recently  wrote 
that  a  single  report  had  been  worth  the 
cost  of  the  service  for  a  whole  year,  and 
enclosed  his  check.  Another  wrote  that 
the  entire  cost  of  his  membership  in  the 
Association  was  justified  by  the  service 
alone.  Others  have  made  requests  for 
special  studies  applicable  to  their  general 
field  of  activity  such  as  building,  high¬ 
ways,  railroads,  or  public  works  construc¬ 
tion,  and  these  have  been  made. 

Statistics  Create  Wide  Interest 
Naturally,  the  attention  of  others  inter¬ 
ested  in  construction  has  been  attracted 
to  the  reports,  and  beginning  January  1, 
1922,  subscription  to  INDEX  has  be-m 
opened  to  others  than  members  of  the 
Associated  General  Contractors  of 
America.  Architects,  engineers,  bankers, 
manufacturers,  labor  officials,  and  editors 
have  expressed  keen  interest  in  the  re¬ 
ports.  As  a  result,  one  leading  trade  pub¬ 
lication  has  developed  a  new  department 
devoted  to  the  statistics  of  the  basic  con¬ 
struction  material  which  it  represents,  and 
another  has  enlarged  the  scope  of  its  sta¬ 
tistical  work  along  the  lines  adopted  by  the 
bureau.  Editors  have  asked  for  permis¬ 
sion  to  reprint  much  of  the  material  pre¬ 
sented  and  special  arrangement  has  been 
made  with  several  to  supply  them  with  it 
regularly.  The  attention  of  the  American 
Federation  of  Labor  has  been  attracted  by 
data  presented  relative  to  labor  and  espe¬ 
cially  by  the  analyses  of  construction 
wages  and  the  cost  of  living,  which  have 


brought  to  light  many  discrepancies  and 
furnished  the  basis  for  an  intelligent  and 
far  basis  of  adjustment. 

Engineers  and  architects  are  finding  the 
data .  presented  of  value  both  in  consulta¬ 
tion  work  and  in  the  preparation  of  esti¬ 
mates  for  clients,  manufacturers  in  the 
analysis  of  market  conditions  and  price 
trends,  and  in  thte  preparation  of  sales 
campaigns  and  sales  literature.  Bankers 
and  allied  interests  are  welcoming  such 
statistical  information  specifically  applied 
to  construction,  as  an  aid  to  them  in  de¬ 
termining  the  value  of  construction  invest¬ 
ments.  Opportunity  to  take  advantage  of 
the  service  is  being  extended  to  ali  other 
associations  in  the  construction  industry 
(including  contracts,  sub-contractoffi, 
material  manufacturers  and  dealers,  real 
estate  operators,  and  do  chambers  of  com¬ 
merce  and  the  daily  press  whose  interest 
in  such  information  is  obvious  as  part  of 
their  activity  in  inaugurating  housing  cam¬ 
paigns,  accelerating  public  improvements 
and  industrial  development,  and  determin¬ 
ing  local  employment  and  wage  condi¬ 
tions.  Several  colleges  and  universities 
have  also  placed  the  service  in  their  lib¬ 
raries  for  use  in  connection  with  their 
technical  courses. 

In  these  ways  the  bureau  already  is  pro¬ 
viding  a  better  knowledge  of  construction 
conditions  among  those  most  directly  con¬ 
nected  with  it,  which  will  result  in  more 
accurate,  and  consequently  lower,  bids ; 
and  through  the  influence  of  the  trade  and 
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daily, press  a  greater  confidence  in  costs 
and  prices  is  being  engendered  with  the 
consequent  restoration  of  public  confi¬ 
dence  and  general  prosperity. 

World  Service  for  All  Industries 

The  experiment  which  is  being  tried 
out  in  the  construction  industry  is  capable 
of  extension  to  all  the  major  industries  in 
America,  including  tetilexs,  leather, 
metals,  food-stuffs,  furniture,  mining, 
agriculture,  etc.,  etc.  To  create  a  similar 
bureau  in  each  industry,  in  iine  with 
Secretary  Hoover’s  policy  in  connection 
with  the  Department  of  Commerce,  and 
to  pool  the  information  and  data  in  the 
department  for  the  benefit  of  the  whole 
country  will  inevitably  be  of  immense 
value. 

Similarly,  the  plan  may  be  extended  to 
other  nations.  If  associations  in  England, 
France,  Belgium,  Italy,  etc.,  similar  to  the 
Associated  General  Contractors  of 
America,  will  assume  responsibility  for 
developing  bureaus  serving  their  particu¬ 
lar  industries,  and  in  each  country  ulti¬ 
mately  extend  this  to  include  all  major 
industries,  there  would  soon  be  developed, 
at  comparatively  slight  cost,  the  founda¬ 
tions  for  a  great  international  exchange  of 
information  through  the  International 
Chamber  of  Commerce.  The  possibilities 
for  great  industrial  progress  through  such 
an  exchange  of  information  are  unlimited. 

The  experiment  which  has  been  started 
here  in  the  construction  industry  in 
America  is  only  a  beginning ;  but  we  hope 
it  contains  the  germ  from  which  may  be 
developed  the  continuing  world  survey  of 
construction  which  the  Committee  on  Con¬ 
struction  of  the  International  Chamber 
of  Commerce  was  appointed  to  under¬ 
take. 

The  Constructor. 


ELECTRICAL  DEMONSTRATION 
HOMES 

Educating  home  builders  to  an  appre¬ 
ciation  of  the  comfort  and  economy  pos¬ 
sibilities  of  adequately  wired  houses  has 
been  undertaken  in  a  most  effective  man¬ 
ner  by  many  groups  within  the  electrical 
industry. 

The  “Home  Electrical”  demonstrating 
what  can  be  done  to  make  a  residence 
more  truly  convenient  has  been  found  a 
profitable  undertaking  in  over  seventy 
cities,  and  many  other  communities  are 
now  planning  similar  undertakings. 

The  Society  for  Electrical  Develop¬ 
ment  is  in  close  touch  with  this  move¬ 
ment  and,  through  its  field  men,  has  as¬ 
sisted  in  conducting  a  number  of  such 
electrical  demonstration  exhibits.  While 
local  electrical  interests,  including  the 
light,  and  power,  company,  electrical  con¬ 
tractors  and  dealers,  hqye  generally  ini¬ 
tiated  the  moVements/the  co-operation  of 
real  estate  men,  decorators  and  furniture 


dealers  have  contributed  much  to  the 
success  of  the  plans.  The  electrical  men 
arrange  to  conduct  visitors  through  1 
home  in  small  groups,  explaining  briefly 
the  advantages  of  the  wiring  arrange¬ 
ments  and  of  the  electrical  appliances 
found  in  the  different  rooms. 

The  majority  of  Electrical  Homes  are 
open  to  the  public  for  a  period  of  two 
weeks,  although  some  few  have  remained 
open  for  as  long  as  four  weeks.  The 
houses*  have  usually  been  sold,  completely 
equipped,  during  the  period  of  exhibition. 
The  price  obtained  has  generally  been 
higher  than  was  expected,  even  consider  ¬ 
ing  the  added  equipment  included. 

Generally  speaking,  the  Society  for 
Electrical  Development  believes  that 
every  city  of  25,000  or  over  offers  a  good 
field  for  an  electrical  demonstration  home. 
There  are  288  such  cities  or  over  200 
still  to  try  the  plan.  Such  an  undertaking 
acts  not  only  as  a  stimulant  to  more  and 
better  electrical  equipment,  but  also  ma¬ 
terially  increases  interest  in  home  build¬ 
ing.  Construction  interests  in  the  cities 
not  yet  putting  in  an  “Electrical  Home” 
are  urged  to  capitalize  this  added  method 
of  interesting  prospective  home  buyers. 


WHAT  ARE  YOU  DOING? 

How  many  boys  and  young  men  are 
you  placing  in  jobs  to  learn  some  branch 
of  the  construction  business  this  June 
when  school  is  out?  No  more  health¬ 
ful  work  is  possible  for  a  summer’s 
vacation  for  the  boy  who  has  to  work 
between  school  terms.  If  .the  proper 
interest  is  taken  in  his  welfare  by  his 
employers  a  permanent  asset  for  the 
construction  industry  may  be  created 
by  making  him  want  to  continue  in  it 
after  he  completes  school  or  college. 
Contractors  and  other  employers  in  the 
industry  can  no  longer  shirk  their 
responsibility  for  the  increasing  short¬ 
age  of  young  men  in  their  business. 

Talk  the  successes  that  have  been 
made  in  construction  and  business  will 
be  good.  Every  individual  in  the  indus¬ 
try  can  do  his  part.  Resolve  now  to  help 
one  boy  this  June  take  up  a  building 
traJe  and  thoroughly  learn  it.  He  will  be 
economically  independent  if  he  does. 
No  matter  what  happens  he  can  always 
earn  a  living  if  he  knows  a  trade,  partic¬ 
ularly  a  building  trade. 


BOYS  MUST  BE  FIT  FOR  BUILD¬ 
ING  TRADE 

In  the  Binghamton,  N.  Y.,  builders  plan 
for  recruiting  and  training  appren¬ 
tices  and  young  men  for  the  trades  and 
work  on  construction  now  being  devel¬ 
oped  the  fundamental  question  of  deter¬ 
mining  the  boy’s  physical  qualifications 
is  not  overlooked.  Too  many  men  take 
up  lines  of  work  for  which  they  are  not 


physically  qualified.  Recently  in  another 
city  two  men  collapsed  on  the  scaffold 
laying  brick.  Had  a  physical  examina¬ 
tion  been  required  they  would  never  have 
been  passed  for. such  work. 

Builders  in  every  community  should 
have  a  group  employment  plan  for  find¬ 
ing  out  such  facts  about  each  worker. 
Rochester  is  finding  its  experiment  on 
employment  service  and  data  on  time 
lost  is  paying  for  itself  in  partially  meet¬ 
ing  the  present  shortage  of  men  because 
the  least  amount  of  time  is  being  lost  by 
workers  between  jobs.  Rochester  only 
needs  to  add  the  physical  examinative 
feature  and  expand  their  records  to  cov¬ 
er  all  trades  and  they  will  have  a  splendid 
system. 

They  might  also  add  a  safety  commit¬ 
tee  of  workers  and  a  thrift  plan  to  en¬ 
courage  the  saving  of  a  portion  of  the 
wage  towards  buildiing  a  home  or  as  a 
safeguard  against  old  age  to  make  the 
building  trades  as  attractive  as  work  in 
other  industries. 


E.  W.  Holmes,  of  the  E.  W.  Holmes 
Pebble  Dash  Co.,  Princeton,  Ill.,  which 
can  boast  of  three  hundred  stucco  houses 
and  not  one  complaint,  says : 

The  underlying  cause  for  success  is 
gained  only  through  using  the  right  ma¬ 
terials  and  doing  the  work  to  the  best 
of  your  ability..  If  you  keep  this  in  mind, 
you  need  not  worry  about  the  sales  re¬ 
sults — you  are  bound  to  win.  There  is 
no  better  advertisement  than  a  success¬ 
ful  job  to  show  the  prospects,  but  to  show 
other  prospects  it  is  necessary  to  adver¬ 
tise  and  advertise  all  the  time. 
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Church,  Fifty-sixth  and  Warrington  avenue, 
Philadelphia.  Architects,  Heacoek  &  Hokan- 
son,  Bailey  Building,  Philadelphia.  Owner, 
Angora  Baptist  Church,  on  premises.  Stone. 
Preliminary  plan's  in  progress.  'Too  early  for 
details. 

Residences  (2),  Awbrey  and  East  Washing¬ 
ton  Lane,  Germantown,  Philadelphia.  Archi¬ 
tect,  C.  A.  Ziegler,  1309  Locust  street,  Phila¬ 
delphia.  Owners,  Algernon  Evans  and  Mrs. 
Jonathan  Evans,  care  of  architect.  Stone,  2% 
stories.  Plans  in  progress.  Architect  will 
take  bids  in.  ten  days. 

Bank  Building,  4638-40  North  Broad  street, 
Philadelphia.  Architect,  Charles  A.  Scheur- 
inger,  Bailey  Building,  Philadelphia.  Owners, 
North  Broad  Street  Title  &  Trust  Co.,  Charles 
H.  Wolff,  chairman  of  Organizing  Committee. 
Preliminary  plans  drawn.  Too  early  for  de¬ 
tails. 

Carroll  Elementary  School,  Somerset  and 
Salmon  streets,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Board  of  Education, 
Nineteenth  above  Chestnut  street.  Brick, 
stone,  steel  and  concrete,  3  stories.  Plans' 
completed.  Owners  will  be  ready  for  bids  in 
a  few  days. 

Store  (alts.),  3625  Longshore  street,  Phila¬ 
delphia.  Architect,  J.  Frank  Clark,  23  South 
Sixteenth  street,  Philadelphia.  Owner,  W. 
Gorensteen,  on  premises.  New  brick  front,  3 
stories,  21  feet,  flush  bulkls,  plate  glass.  Plans 
in  progress. 

Garage  and  Paint  Shop,  Twenty-second  and 
Lombard  streets,  Philadelphia.  Architect, 
Richard  R.  Neely,  2126  Pine  street,  Philadel¬ 
phia.  Owner,  Charles  McKinley,  care  of  ar¬ 
chitect.  General  alterations.  Plans  in  pro¬ 
gress. 

Apartment  House,  Eighteenth  street,  be¬ 
tween  Waverly  and  Addison  streets.  Archi¬ 
tect,  Richard  R.  Neely,  2126  PiPne  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
4  stories,  40x40  feet,  slag  roof,  ihardwood  and 
pine  floors,  hot.  water  heating,  electric  light¬ 
ing,  extensive  remodeling,  interior  stucco,  Are 
escapes,  plumbing.  Plans  in  progress. 

Factory  Building,  Forty-sixth  and  Market 
streets,  Philadelphia.  Architect,  Richard  R. 
Needy,  2126  Pine  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  islow  burning  con¬ 
struction,  3  stories,  40x114  feet,  slag  roof, 
steam  heat,  electric  light,  plumbing,  eleva¬ 


tors,  hollow  metal  sash,  fire  towers,  iron  work. 
Plans  in  progress. 

Office  and  Display  Room,  Seventeenth  and 
Parkway,  Philadelphia.  Architect,  Samuel 
Abramson,  2313  Walnut  street,  Philadelphia. 
Owner,  Dr.  Arthur  McGinnis,  Logan  and 
Greene  streetlsi  Brick,  steel  and  cut  stone,  2 
stories,  18x70  feet,  slag  roof,  concrete  and  ma¬ 
ple  floors,  metal  lath,  tile  work,  leaded  glass, 
metal  bulks,  iron  work  (heating,  lighting  and 
plumbing  reserved).  Architect  taking  bids 
due  June  30th. 

Store  and  Office  Building,  200  North 
Twelfth  street,  Philadelphia.  Architect,  J. 
L.  Oonnarroe,  225  South  Sydenham  street, 
Philadelphia.  Owner,  name  withheld.  Pre¬ 
liminary  plans  in  progress.  Too  early  for 
details. 

Tea  Room  (alts,  and  add.),  214  South  Fif¬ 
teenth  street,  Philadelphia.  Architects,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  Miss  Elizabeth  B.  Owens,  on  prem¬ 
ises.  Revised  plans  in  progress. 

Apartment  House,  Sixty-second  and  Chest¬ 
nut  streets,  Philadelphia.  Architect,  Fred 
N.  Greisler,  1035  Walnut  street,  Philadelphia. 
Owner,  M.  Benjamin,  5913  Chancellor  street, 
Philadelphia.  Brick,  2  stories,  128x112  feet, 
slag  roof,  hardwood  and  pine  floors,  steam 
heat,  electric  lighting,  metal  lath,  tile  and 
marble  work.  Plans  completed.  Architect  is 
taking  sub-bids. 

Fraternity  House,  3010  Spruce  street,  Phil¬ 
adelphia.  Engineers,  William  Steele  &  Sons 
Co.,  1600  Arch  street,  Philadelphia.  Owners, 
Sigma  Alpha  Epsilon,  on  premises,  care  of 
R.  K.  Walling,  North  American  Building, 
Philadelphia.  Brick,  3  stories,  50x70  feet, 
slate  or  slag  roof,  steam  heating,  electric 
lighting,  tile  work.  Engineers  will  sub-let  all 
contracts. 

Residence,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  Arthur  H.  Broekie,  254  South  Fif¬ 
teenth  street,  Philadelphia.  Owner,  B.  Noyes, 
care  of  architect.  Stone  and  steel,  2%  stories, 
47x27  feet  and  47x22  feet,  shingle  roof,  oak 
and  pine  floors,  hot  water  heating,  electric 
lighting,  metal  lath,  tile  and  marble  work, 
iron  work.  Architect  taking  bidisi  due  June 
23rd. 

Parochial  School,  Sixty-eighth  and  Lans- 
downe  avenue,  Philadelphia.  Architect,  Paul 
A.  Monaghan,  1218  Chestnut  street,  Philadel¬ 
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phia.  Owners,  St.  Callista’s  Roman  Catholic 
Church,  care  of  Rev.  Daniel  S.  Connihan,  on 
premises.  Brick,  cut  stone  and  steel,  3  sto¬ 
ries,  62x142  feet,  composition  roof,  maple 
floors,  electric  lighting,  metall  lath,  bond,  iron 
work  and  stairs.  Architect  taking  bids  due 
June  23rd. 

Residence,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  Robert  Rhodes  iMeGoodwin,  1422 
Walnut  street.  Owner,  W.  Griffin  Gribbel, 
1513  Race  street,  Philadelphia.  Stone,  2 y2 
stories,  45x35  feet  and  59x24  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  iron  work.  Architect 
taking  bids  due  June  24th. 

Residence  and  Garage,  Chestnut  Hill,  Phila¬ 
delphia.  Architect,  J.  Ethan  Fieldstein,  Otis 
Building,  Philadelphia.  Owner,  Leah  Rau, 
care  of  architect.  Stone,  2%  stories,  39x33 
feet  and  20x11  feet,  slate  roof,  oak,  pine  and 
cement  floors,  hot  water  heat,  electric  light, 
tile  and  marble,  bond,  iron  work.  Architect 
taking  bids  due  June  22nd. 

Club  House  (alts.),  311  East  Haines  street, 
Germantown.  Architect,  private  plans. 
Owner,  Holy  Rosary  Catholic  Club,  on  prem¬ 
ises.  Brick,  2  stories,  .22x73  feet,  slag  roof, 
maple  floors,  vapor  heat,  electric  light,  metal 
lath,  iron  work.  Owners  taking  bids  due 
June  22nd. 

Convent,  Second  street,  below  Jefferson 
street,  Philadelphia.  Architect,  Peter  F.  Getz, 
1634  North  Sixth  street,  Philadelphia.  Own¬ 
ers,  St.  Michael’s  Roman  Catholic  Church, 
care  of  Rev.  J.  Dugan,  Second  and  Jefferson 
streets,  Philadelphia.  Brick  and  brownstone, 
3  stories,  slag  roof,  hardwood  floors,  tile  work, 
vapor  heat,  electric  light,  tile  and  marble 
work.  Architect  ready  for  bids. 

Store  and  Apartment,  Forty-ninth  and  Pow- 
elton  avenue,  Philadelphia.  Architect,  Her¬ 
man  H.  Kline,  Penn  Square  Building,  Phila¬ 
delphia.  Owner,  A.  Liebovitz,  4445  Pine 
street,  Philadelphia.  ,  Reinforced  concrete, 
steel,  brick  and  terra  cotta  trim,  3  stories 
and  basement,  55x75  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
metal  latlh,  tile  and  marble  work,  hollow  metal 
skylights,  roof  ventilators),  metal  ceilings,  or¬ 
namental  iron  work.  Owner  will  build  and 
is  taking  sub-bids. 

Store,  Office  and  Apartment,  4515  Frankford 
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“THAT  CEMENT  JOB” 
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Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sta. 
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STRUCTURAL  STEEL  &  IRON 


IS  12  Sansom  Street 
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avenue,  Philadelphia.  Architect,  Edward 
Schoeppe,  315  South  Fifteenth  street,  Phila¬ 
delphia.  Owner,  Thomas  J.  Murray,  on  prem¬ 
ises.  Brick,  joist  construction,  3  stories  and 
basement,  16x83  feet,  sl'ag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  metal 
lath,  tile  and  marble  work,  flush  bulks,  plate 
glass.  Owner  will  be  ready  for  bids  in  one 
week. 

Store  and  Residence  (alts.),  Nineteenth  and 
Mifflin  streets,  Philadelphia.  Architect,  John 
E.  Sindoni,  1905  South  Sixteenth  street,  Phila¬ 
delphia.  Owners,  Lenge  Brothers,  on  prem¬ 
ises.  Brick,  2  stories,  15x17  feet,  slag  roof, 
pine  floors,  heating  and  lighting  extensions, 
mill  work,  painting,  plastering.  Owners  tak¬ 
ing  bids  due  :as  soon  as  possible. 

Store  and  Residence,  1311-13-16  Point 
Breeze  avenue,  Philadelphia,  Architects, 
Tunis  &  Genther,  1423  Locust  street,  Philadel¬ 
phia.  Owner,  A.  Curson,  on  premises.  Tap¬ 
estry  brick,  architectural  terra  cotta,  2  sto¬ 
ries  and  basement,  48x77  feet,  slag  roof,  com¬ 
position  and  hardwood  floors,  hot  water  heat, 
electric  light,  metal  lath,  plumbing,  tile,  mar¬ 
ble  and  terrazzo  work,  flush  bulks,  hollow 
metal  skylights,  ornamental  iron  work.  Ar¬ 
chitects  will  be  ready  for  general  bids  in  a 
few  days. 

Bakery  (add.),  6108  Torresdale  avenue, 
Philadelphia.  Architect,  Samuel  D.  Milner, 
1117IFoulkrod  street,  Philadelphia.  Owner,  A. 
Bachman,  on  premises.  Brick,  1  story,  20x20 
feet,  slag  roof,  wood  floors.  Architect  is  tak¬ 
ing  sub-bids. 

Residences  (4),  Eleventh  and  Lindley  ave¬ 
nue,  Philadelphia.  Architect,  private  plans. 
Owner,  Benjamin  E.  Dialers,  200  Penn  Square 
Building,  Philadelphia.  'Stone,  2%  stories, 
16x54  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work,  iron 
work.  Liberty  Const.  Co.,  Fairhill  and  Rus- 
comb  streets,  taking  sub-bids. 

Store  (alts.),  6043  Market  street,  Philadel¬ 
phia.  Architect,  Fred  N.  Greisler,  1035  Wal¬ 
nut  street,  Philadelphia.  Owners,  West  Phila¬ 
delphia  Electric  Co.,  on  premises.  Interior 
alterations,  brick,  1  story  add.,  3x50  feet,  sky¬ 
lights,  heating  and  lighting  extensions,  hol¬ 
low  metal  skylights.  Plans  completed.  Ar¬ 
chitect  is  ready  for  bids. 

Administration  Building,  Byberry,  Philadel¬ 
phia.  Architect,  P.  H.  Johnson,  1713  San¬ 
som  street,  Philadelphia.  Owners,  Philadel¬ 
phia  Hospital,  Department  of  Public  Health, 
care  of  Director  C.  L.  Furbush,  M.  D.,  584 
City  Hall,  Philadelphia.  Brick,  cut  stone  and 
steel,  2  stories,  138x30  feet,  slate  and  slag 
roof,  cement  and  pine  floors,  hollow  tile,  metal 
weather  strips,  waterproofing,  ornamental  iron 
work,  hollow  metal  doors,  marble  work,  metal 
lath  (heating,  lighting  and  plumbing  separate 
bids).  Owners  taking  bids  due  June  20th  at 
noon. 

Home  for  Attendants  and  Domestic  Help, 

Thirty-fourth  and  Pine  streets.  Architect,  P. 
H.  Johnson,  1713  Sansom  street,  Philadelphia. 
Owners,  Philadelphia  Hospital,  Department  of 
Public  Health,  care  of  Director  C.  L.  Furbuslh, 
M.  D.,  584  City  Hall,  Philadelphia.  Brick, 
cut  stone  and  steel,  2  stories,  03x38  feet,  (2) 
wings,  88x37  feet,  slag  roof,  granolithic 
floors,  hollow  tile,  roof  ventilators,  metal 
weather  strips,  waterproofing,  iron  .stairs  and 
work,  rolled  steel  skylights,  metal  lath,  tile, 
marble  and  terrazzo  (heating,  lighting  and 


plumbing  separate  bids).  Owners  taking  bids 
due  June  29th  at  noon. 

Church  (alts,  and  add.),  Thirteenth  and 
Rockland  streets,  Philadelphia.  Architect,  A. 
L.  Dobbins,  1701  Arch  street,  Philadelphia. 
Owners,  Logan  Methodist  Episcopal  Church, 
on  premises.  Brick  and  cut  stone,  second- 
story  add.,  29x40  feet,  slag  roof,  pine  floors, 
electric  lighting,  iron  work.  Architect  tak¬ 
ing  bids  due  June  23rd. 

Miscellaneous  Work,  Cont.  No.  661,  Frank  - 
ford  Elevated.  Owners,  City  Transit  Depart¬ 
ment,  1211  Chestnut  street,  Philadelphia.  Com¬ 
pletion  of  construction  and  equipment  (28 
items)  of  Frankford  Elevated  and  Bustleton 
surface  lines,  including  connection  to  Market 
street  subways  at  Front  and  Arch  streets.  De¬ 
posit  of  $25.00.  Refund,  $25.00. 

Drug  Store,  Second  and  Mifflin  streets, 
Philadelphia.  Architect,  Sol.  Kaplan,  929 
Chestnut  street,  Philadelphia.  Owners,  Frail- 
inger  Pharmacy,  1829  South  Second  street. 
New  front,  tile,  marble  and  terrazzo,  flush 
bulks,  plastering,  electric  work.  Architect 
is  taking  bids. 

Store  (alts,  and  add.),  1206-08  Point  Breeze 
avenue,  Philadelphia.  Architect,  Robert  W. 
Pollock,  1802  Chestnut  street,  Philadelphia. 
Owner,  J.  Weiss,  on  premises.  Brick,  2  sto¬ 
ries,  9x12  feet,  slag  roof,  pine  floors,  tile 
work,  carpentry,  mill  work,  plastering,  plate 
glass,  metal  bulks  (heating  and  lighting  re¬ 
served).  Architect  taking  bids. 

Supplies,  City  Hall,  Philadelphia.  Owners, 
Department  of  Public  Safety,  Director’s  Of¬ 
fice,  215  City  Hall.  Electrical  material  to  be 
used  in  connection  with  construction  of  new 
electric  elevators.  Owners  taking  bids  due 
June  22nd  at  noon,  D.  S. 

Residences  (8),  North  side  Springfield  ave¬ 
nue,  Fifty-second  to  Paxon  street,  $66,000.  Ar¬ 
chitect,  Karl  Otto,  5802  North  Fifth  street, 
Philadelphia.  Owner,  Joseph  Feldman,  209 
Lincoln  Building,  Philadelphia.  Brick,  2  sto¬ 
ries,  18  feet  10  inches  x  67  feet  and  1914x28 
feet,  16x39  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat.  Owner  will  build. 

Residences  (3),  4660-62-64  North  Sydenham 
street,  and  (4)  4661-63-65-67  North  Sixteenth 
street,  $35,500.  Architect,  private  plans. 
Owner,  William  Cooper,  4680  iSydenham 
street,  Philadelphia.  Brick,  2  stories,  15x30 
feet,  11x9  feet  and  15x40  feet,  slag-  roof,  hot 
water  heat,  electric  light.  Owner  will  ouild. 

Residences  (15),  Sixty-fifth  and  Jefferson 
street,  Philadelphia,  $8,000.  Architect,  pri¬ 
vate  plans.  Owners,  Moss  &  Taylor,  851  North 
Sixty-fifth  street,  Philadelphia.  Brick,  2  .sto¬ 
ries,  20x36  feet,  slag  roof,  hot  water  heat, 
oak  and  pine  floors.  Owners  will  build. 

Residences  (6),  South  side  Rockland  street, 
East  of  Fourth  street,  $5,000  each.  Architect, 
private  plans.  Owner,  Carl  Metz,  315  West 
Rockland  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x30  feet,  12x10  feet,  slag  roof,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Residences,  West  side  Carlisle  street,  North 
of  Louden,  $4,250  each.  Architect,  private 
plans.  Owner,  Charles  Sinn,  5518  North 
American  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  14x27x12  feet,  slag  roof,  hot  water  heat. 
Owner  will  build. 

Residences  (15),  South  side  McKean,  West 
of  Clapier  street,  $6,000.  Architect,  private 
plans.  Owner,  John  H.  MeOlatchey,  848  Land 
Title  Building,  Philadelphia.  Brick,  2  sto- 
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fi'e®,  18x36  feet,  slag  roof,  hot  water  heat, 
electric  work.  Owner  will  build. 

Residences  (12),  North  side  Tabor  Road, 
West  of  Tenth  street  and  Northwest  Corner, 
$4,200  each.  Architect,  private  plans.  Own¬ 
er,  Raymond  G.  Prick,  2960  North  Judson 
street,  Philadelphia.  Brick,  2  stories,  15x27.14 
feet,  12x9  feet  and  15x47  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat.  Owner  will 
build. 

Residences  (2),  Higbee  street,  East  of  Jack- 
son  street,  $3,800.  Architect,  private  plans. 
Owner,  Frederick  W.  Dietrich,  on  premises. 
Brick,  2  stories,  16x34  feet,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (12),  West  side  Marsden  street, 
South  of  Magee,  $3,500  each.  Architect,  Sam¬ 
uel  D.  Milner,  1117  Fou'lkrod  street,  Philadel¬ 
phia.  Owner,  Tacony  Housing  Association, 
6932  Keystone  street,  Tacony,  Philadelphia. 
Brick,  2  stories,  14x60  feet,  slag  roof,  oak 
floors,  hot  air  heat,  electric  light.  Owners 
will  build. 

Residence,  425  North  Simpson  street,  Phila¬ 
delphia,  $5,000.  Architect,  private  plans. 
Owner,  Vincenzo  Dautonio,  6426  Carlton 
street,  Philadelphia.  Brick,  2  stories,  16x55 
feet,  slag  roof,  hot  water  heating,  electric 
lighting.  Owner  will  build. 

Private  Garages,  5016-18-20-28  Frankford 
avenue*  $3,000.  /Architect,  private  plans. 
Owner,  Harold  S.  Swope,  5028  Frankford  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  19x88  feet, 
slag  roof,  cement  work.  Owner  will  build. 

Residences  (12),  North  side  Yocum  street, 
East  of  Sixty-first  street,  and  Northeast  Cor¬ 
ner,  $3,500  each.  Architect,  private  plans. 
Owner,  Meyer  Gussman,  6107  Pine  street, 
Philadelphia.  Brick,  2  stories,  15x20^4  feet, 
9x8  feet,  slag  roof,  hot  water  heat.  Owner 
will  build. 

Sewers,  various  locations,  Philadelphia. 
Owners,  City  of  Philadelphia,  Bureau  of  Sur¬ 
veys,  Room  410,  City  Hall,  J.  A.  Vogelson,  en¬ 
gineer.  Branch  sewers,  brick,  20  or  more 
streets.  Owners  will  take  bids  in  ten  days. 

Electrical  Material,  Philadelphia.  Owners, 
City  of  Philadelphia,  Electrical  Department, 
616  City  Hall,  Philadelphia.  15,000  feet  cable 
12-3  in.,  elbows;  4000  feet  of  galvanized  con¬ 
duit  20-3  in.,  lock  nuts,  10-3  in.  pipe  straps  and 
10-3  in.  couplings.  Owners  taking  bids  due 
June  22nd  at  noon  at  216  City  Hall. 

Municipal  Pier,  No.  4,  ISouth  Wharves,  Phil¬ 
adelphia.  Architect,  private  plans.  Owners, 


Rank  Building,  Midvale  and  Ridge  avenues, 
Philadelphia.  Architect,  Paul  A.  Davis,  3rd, 
1713  Sansom  street,  Philadelphia.  Owners, 
East  Falls  Bank,  East  Falls,  Philadelphia. 
Brick,  cut  stone  and  granite,  1  story,  base¬ 
ment  and  mezzanine,  100x27  feet,  slag  roof, 
cement  and  pine  floors,  hollow  tile,  roof  ven- 


Department  of  Wharves,  Docks  and  Ferries, 
George  F.  Sprout,  Director,  Bourse  Building, 
Philadelphia.  Schedule  A:  United  prices  on 
10,000  hours  of  different  classes  of  labor; 
10,000  hours  of  different  types  of  machine 
work  and  considerable  ship  fitting  work. 
Prices  on  different  classes  of  constructing  ma¬ 
terial  and  machine  steel,  prices  on  lumber, 
nails,  paint,  putty,  pipe  and  pipe  fittings,  riv¬ 
ets  and  shellac.  Schedule  B:  Furnishing  and 
delivering  50  length  of  18-inch  steel  shore 
pipe  for  dredging  plant.  Schedule  C:  Fur¬ 
nishing  and  erecting  flag  poles  at  different 
dock's.  Owners  taking  bids  due  June  22nd  at 
noon. 

Miscellaneous  Work,  Philadelphia.  Owners, 
City  of  Philadelphia,  Department  of  City 
Transit,  1211  Chestnut  street,  Philadelphia. 
Entire  furnishing  and  installing  electrical 
wiring  and  heating  on  Frankford  Elevated 
Railway  and  Bustleton  Surface  Lines;  5,169 
telephone  terminal  boxes,  furnish  and  erect 
5,607  telephone  terminal  connections  to  boxes, 
passenger  station  equipment,  turn  stiles, 
booths,  ticket  equipment  and  fans  for  each 
booth,  office  furniture,  drill  presses,  grinders, 
etc.,  structural  steel,  concrete,  brick  work, 
demolishing  of  buildings  and  grading,  heating 
and  plumbing,  furnishing  snow  plow,  electric 
signals.  Owners  taking  bids  due  June  27th  at 
noon. 

Residences  (2),  Northwest  and  Southwest 
Corners,  Fifty-third  and  Pentridge  streets, 
$6,000  each;  (10)  1010-12-14  South  Fifty-third 
street,  and  1020  to  32  South  Fifty-third  street, 
$5,000  each;  (10)  1013-31  South  Fifty-third 
street,  $5,500  each.  Owner,  Charles  E.  Bid¬ 
dle,  Real  Estate  Trust  Building,  Philadelphia. 
Brick,  2  stories,  15x40  feet  and  15x29  feet, 
12x10  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (5),  Levick  street  and  Lawndale 
avenue,  $20,400.  Architect,  private  plans. 
Owner,  Vincent  C.  Turner,  5712  North  Fourth 
street,  Philadelphia.  Brick,  2  stories,  15x39 
feet,  15x28x10  feet,  and  14x28  feet,  10x10 
feet,  slag  roof,  electric  lighting.  Owner  will 
build. 

Residences  (4),  1113-15-17-19  Robbins 

street,  $4,000.  Architect,  private  plans.  Own¬ 
er,  Harry  F.  Harting,  7403  Bingham  street, 
Philadelphia.  Brick,  2  stories,  14x41  feet, 
slag  roof,  hot  water  heating.  Owner  will 
build. 


tilators,  metal  ceilings,  waterproofing  and 
dampproofing,  iron  work  and  stairs,  bond,  hol¬ 
low  metal  doors,  tile,  marble  and  terrazzo, 
metal  lath,  steam  heat,  electric  lighting.  Con¬ 
tract  awarded  t  oA.  R.  Raff  Cont.  Co.,  1635 
Thompson  street. 

Office  Building,  Southeast  Corner  Sixteenth 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor 

You  get  an  absrlute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
im  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
nccept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  S tract.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 

Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


P5CE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Establish'd  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 
Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA  Paplt 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
8pruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FENCE, Wire  or  Iron 

For  Tiik  Country  Estate 

Phone  LomtoardL  7430 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  phasing  in  design. 
Harmonizes  with  ths  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  tstates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS  :  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 


Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works :  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 


Catalog  on  request 

CALL 

Lombard  1565 


L.  L.  PRATT  T.  M.  PLATT 

PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  Di.trict  Manager. 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  a; 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Bailers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 


Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


nfortable.  Convenient 

here  represented  sell 
id  Specified  Materials  or 
elt  of  their  co-operation. 


SHEET  METAL  CORNICES 

skylights,  marquises 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNIY  co. 

63rd  &  Woodland  Are.,  Philadelphia 


Excavating  Building  Stone 

ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

LUMBER  and  M1LLWORK 

1 7th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


“Finished  on  Time  ” 

A  recognized  duty  of  our  estimators  is 
to  figure  on  time  as  well  as  price  and 
general  specifications. 

Results  show  that  over  ninety  per  cent, 
of  our  electrical  installations  are  “Fin¬ 
ished  on  Time.’’ 

However,  this  is  only  a  part  of  our 
“Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr  &  Co. 

Electrical  Contracting  Engineer m 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  K.ystone:  Race  5129 

We  would  be  glad  to  place  the  entire 
scope  of  this  service  at  your  command. 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Waterproof  Stucco 

Stucco  should  be  waterproofed,  because  waterproofness  eliminates  most 
of  the  cracking  and  discoloration  which  otherwise  takes  place. 

Cement  stucco  can  be  very  successfully  waterproofed  with  Truscon 
Waterproofing  Paste,  Concentrated.  The  Paste  makes  the  stucco  creamy 
and  smooth  working  so  that  it 


Write  or  ’phone  for  booklet  ‘  Sci 
Practice  of  Integral  Waterproofing.” 


The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 

'Phones — Bell,  Spruce  6470-1  Keystone,  Race,  7486*7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


easily  applied. 

For  full  information  write  or 
call  up  our  local  office.  They  will 
be  glad  to  send  you  specifications 
and  full  directions. 


and  Walnut  .streets,  Philadelphia,  $500,000. 
Architect,  Le'Roy  B.  Rothschild,  1225  iSansom 
street,  Philadelphia.  Owners,  Heymann  & 
Brothers,  Widener  Building,  Philadelphia. 
Brick,  granite,  cut  stone  and  steel,  12  stories 
and  basement,  42x145  feet,  slag  roof,  concrete 
floors,  dampproofing,  terra  cotta,  iron  work, 
kalamein  and  hollow  metal  doors',  rolled  steel 
skylights,  hollow  metal  sash,  marble  and  ter- 
razzo  (plumbing,  electric  work,  heating  and 
elevators  reserved).  Contract  awarded  to 
Wark  Co,,  231  South  Broad  street,  Philadel¬ 
phia. 

Junior  High  School,  Gates,  Fontain  streets 
and  Ridge  avenue,,  Philadelphia,  $663,333.  Ar¬ 
chitect,  private  plans.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street. 
Brick,  granite  and  steel,  2  stories,  290x188 
feet,  composition  and  asphalt  shingle  roof, 
concrete,  oak  and  mastic  floors,  safety  treads, 
metal  weather  strips,  waterproofing,  damp¬ 
proofing,  terra  cotta,  iron  work  and  stairs, 
bond,  hollow  metal  doors,  rolled  steel  sky¬ 
lights,  metal  lath,  tile,  marble  and  terrazzo. 
Contract  awarded  to  M.  Melody  &  Son,  1322 
Race  street.  Electric,  Walker  &  Kepler,  531 
Chestnut  street,  $30,815.  Plumbing,  S.  Faith 
&  Co.,  2427  Pennsylvania  avenue,  $36,988. 
Heating,  William  Early’s  Sons,  1216  Ridge 
avenue,  $76,500. 

Church,  Twelfth  street  and  Oak  Lane  ave¬ 
nue,  Oak  Lane,  Philadelphia,  $75,000.  Archi¬ 
tect,  George  E.  'Savage,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  Oak  Lane  Baptist 
Church,  on  premises.  Stone,  brick  and  cut 
stone,  I  story  and  basement,  50x80  feet  and 
18x18  feet,  slate  and  concrete  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work, 
roof  ventilators.  Contract  awarded  to  F.  B. 
Davis  &  Son,  Inc.,  240  North  Sixteenth  street. 

uhurch,  Fifth  and  Fisher’s  avenue,  Phila¬ 
delphia,  $42,000.  Architect,  George  E.  Sav¬ 
age,  Witherspoon  Building,  Philadelphia. 
Owners,  Bindley  Methodist  Episcopal  Church, 
on  premises.  Stone,  1%  stories,  67x55  feet, 
slate  roof,  pine  floors,  steam  heat,  electric 
lighting,  tile  work.  Contract  awarded  to 
George  B.  Bond,  Thirteenth  street  and  Sixty- 
sixth  avenue,  Oak  Lane,  Philadelphia. 

Warehouse,  Northwest  Corner  Thirteenth 
and  Federal  streets,  Philadelphia,  $20,000.  Ar¬ 
chitect,  J.  E.  Sindoni,  1905  South  Sixteenth 
street,  Philadelphia.  Owner,  Giacoma  Photi, 
on  premises.  Brick,  3  stories,  20x100  feet, 
slag  roof,  steam  heating.  Contract  awarded 
to  Nicholas  Nardi,  1726  Sansom  street. 

Residence,  7817  St.  Martin’s  Lane,  German¬ 
town.  Architect,  John  J.  Graham,  Jr.,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  Joseph  J.  Brown,  on  premises.  General 
alterations,  shingle  roof,  oak  and  pine  floors, 
carpentry,  mill  work,  plumbing,  glazing, 
painting,  hot  water  heat,  electric  light,  tile 
and  marble  work.  Contract  awarded  to  James 


Riley  &  'Son,  Forrest  avenue,  IMt.  Airy,  Phila¬ 
delphia. 

Garage,  Belfield  avenue,  above  Courtland 
street  Philadelphia.  Architect,  Amos  W. 
Barnes,  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owner,  S.  H.  Marvel,  1607  Hunting 
Park  avenue,  Philadelphia.  Brick,  slow  burn¬ 
ing,  1  story,  94x180  feet,  slag  roof,  cement 
floors,  roof  ventilators,  hollow  metal  skylights 
(heating,  lighting  and  plumbing  reserved). 
Contract  awarded  to  Fred  R.  Freas,  1416 
Hunting  Park  avenue. 

Store  and  Apartments,  Second  and  Poplar 
streets,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Israel  Paul,  on  premises.  Brick  and 
steel,  3  stories,  69x45  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
and  marble,  metaJl  lath,  metal  bulks,  iron 
work.  Contract  awarded  to  Conneen  Const. 
Co.,  100  South  Eighteenth  street. 

Building  (alts.),  Northwest  Corner  Broad 
and  Race  streets,  Philadelphia.  Architect, 
Frank  E.  Hahn,  1112  Chestnut  street,  Phila¬ 
delphia.  Owner,  Albert  M.  Greenfield,  Fif¬ 
teenth  and  Chestnut  streets.  Carpentry,  mill 
work,  glazing,  brick  work,  steam  heat,  elec¬ 
tric  light,  metal  lath,  tile  and  marble,  maple 
floors,  bond,  metal  bulks,  iron  work.  Con¬ 
tract  awarded  to  Smith-Hardiean  Co.,  1606 
Cherry  streets. 

Dye  House  and  Boiler  House,  Northeast 
Corner  Magnolia  and  Armstrong  streets,  $18,- 
500.  Architect,  J.  B.  Colesberry,  1625  Sixty- 
fifth  avenue,  Philadelphia.  Owners,  James 
F.  Nolen  &  ISon,  Church  Lane,  Philadelphia. 
Brick,  2  stories,  50x38  feet,  50x85  feet,  slag 
roof,  cement  floors,  steel  sash.  Contract 
awarded  to  R.  M.  Peterson,  6  Queen  Lane, 
Philadelphia. 

Residence  and  Store  (add.),  6003  Lans- 
downe  avenue,  $3,000.  Architect,  private 
plans.  Owner,  C.  W.  McClung,  6232  Jefferson 
street,  Philadelphia.  Brick,  2  stories,,  15x21 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  J.  W.  Ripplinger,  23  South  Fifty- 
second  street,  Philadelphia. 

Church,  Parsonage  and  Sunday  School  (alts, 
and  add.),  Oak  Lane.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  130  South  Fifteenth 
street,  Philadelphia.  Owners,  St.  Martin’s 
Protestant  Episcopal  Church,  Oak  Lane,  Phil¬ 
adelphia.  Stone,  2  stories,  33x24  feet,  30x28 
feet,  slate  roof,  maple  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  P.  A. 
Waltz  &  Co.,  Inc.,  Oak  Lane. 

Garage,  2333-35  East  Gordon  street,  Phila¬ 
delphia,  $2,700.  Architect,  private  plans. 
Owner,  H.  Hagan,  on  premises.  Brick,  1 
story,  36x65  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  O’Connor  Brothers,  2310 
East  Cumberland  strebt. 

Garage,  5224  Arch  street,  Philadelphia, 
$22,000.  Architect,  private  plans.  Owner,  W. 
Heims,  Fifty-second  and  Market  streets,  Phil¬ 


adelphia.  Brick,  2  stories,  77x135  feet,  slag 
roof,  cement  floors,  steel  sash,  hot  water  heat, 
electric  light.  Contract  awarded  to  Felix 
Claro,  5313  Malcolm  street,  Philadelphia. 

Store  and  Residence  (add.  and  alts.),  3701 
Woodland  avenue,  $4,500.  Architect,  private 
plans.  Owners,  Penn  Drug  Co.,  on  premises. 
Brick,  irregular  size,  yellow  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to-  M.  Lasse, 
603  Wolf  street,  Philadelphia. 

Store  and  Residence  (alts.)  to  Stores  (2) 
and  Apartments,  627  South  Sixtieth  street, 
Philadelphia.  Architect,  E.  Allen  Wilson, 
1208  Chestnut  street,  Philadelphia.  Owner, 
George  Deindorfer,  on  premises.  General  al¬ 
terations,  brick,  two  story  add.,  13x16  feet, 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  metal  lath.  Contract  awarded 
to  George  S.  Roe,  6949  Saybrook  avenue, 
Philadelphia. 

Swimming  Pool  and  Bath  House,  Station 
and  Cottman  streets.  Architect,  John  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Recreation,  B.  H.  Warburton,  Direc¬ 
tor,  595  City  Hall,  Philadelphia.  Brick  and 
steel,  1  story,  95x98  feet,  slate  and  slag  roof, 
cement  floors,  waterproofing  and  dampproof¬ 
ing,  terra  cotta,  iron  work.  Contract  awarded 
to  T.  J.  &  J.  R.  Whelan,  Seventeenth  and 
Summer  streets. 

Residence,  2203  Naudain.  street,  Philadel¬ 
phia.  Architect,  Richard  R.  Neely,  2126  Pine 
street,  Philadelphia.  Owner,  Robert  Wil¬ 
liams,  care  of  architect.  Brick,  2  stories, 
17x43  feet,  slag  roof,  pine  floors,  hot  water 
heating,  electric  lighting.  Contract  awarded 
to  Thomas  B.  Monaghan,  2009  Sansom  street. 

Residence  (alts.),  Overbrook,  Pa.  Archi¬ 
tect,  Charles  Barton  Keen,  Bailey  Building, 
Philadelphia.  Owner,  C.  H.  Geist,  Land  Title 
Building,  Philadelphia.  Carpentry,  mill  work, 
oak  and  pine  floors,  plumbing,  hardware, 
painting,  glazing,  iron  work.  Contract  award¬ 
ed  to  E.  J.  Hedden,  Finance  Building,  but  not 
yet  signed. 

Store  Building  (alts,  and  add.),  5945  Mar¬ 
ket  'street,  Philadelphia.  Architect,  Fred  N. 
Greisler,  1035  Walnut  street,  Philadelphia. 
Owner,  Samuel  Bacharach,  on  premises.  Brick 
and  steel,  slag  roof,  oak  and  composition 
floors,  metal  lath,  plastering,  tile  and  marble 
work,  iron  work,  architectural  terra  cotta. 
Contract  awarded  to  Kober  Const.  Co.,  34 
South  Seventeenth  street,  Philadelphia. 

Factory  Building,  Southeast  Corner  Twelfth 
and  Brown  streets,  Philadelphia.  Architect, 
private  plans.  Owners,  Fred  W.  Hosebach, 
2415  South  street,  Philadelphia.  Brick,  cut 
stone  and  steel,  2  stories,  76x64  feet,  slag 
roof,  maple  floors,  metal  lath,  rolled  steel  sash, 
iron  work  (heating,  lighting  and  elevators 
reserved).  Contract  awarded  to  John  N.  Gill 
Const.  Co.,  Otis  Building. 

Sales  and  Service  Building,  1155-57  South 
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Broad  street,  Philadelphia.  Architect,  E.  W. 
Pollock,  1802  Chestnut  street,  Philadelphia. 
Owner,  Joseph  A.  Cunningham,  on  premises. 
Brick,  cut  stone  and  concrete,  2  stories,  46x52 
feet,  slug  roof,  composition  floors,  roof  venti¬ 
lators  (heating,  plumbing,  and  lighting  re¬ 
served),  architectural  terra  cotta.  Contract 
awarded  to  I.  Bankoff,  433  Tree  street,  Phila¬ 
delphia. 

Residence,  Northeast  Corner  Queen  Lane 
and  Thirty-second  street,  $13,214.  Architect, 
Lawrence  Visscher  Boyd,  Harrison  Building, 
Philadelphia.  Owner,  name  withheld.  Brick 
and  steel,  3  stories,  26x32  feet,  13x7%  feet, 
slate  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  IMcClintock  &  Weaver,  24  West 
Phil-Ellena  street. 

Building  (alts.),  4035  North  Broad  street, 
$7,000.  Architect,  A.  D.  Hill,  1340  Spruce 
street,  Philadelphia.  Owner,  W.  A.  Nash, 
1715  Widener  Building,  Philadelphia.  Car¬ 
pentry,  mill  work,  painting,  glazing,  plaster¬ 
ing,  tile  work,  electric  work.  Contract  award¬ 
ed  to  F.  A.  Havens  Co.,  845  North  Nineteenth 
street,  Philadelphia. 

Residence  and  Store  (add.),  Southeast  Cor¬ 
ner  Tenth  and  Courtland  streets,  $6,000.  Ar¬ 
chitect,  private  plans.  Owner,  I'sadore  Drill, 
on  premises.  Brick,  2  stories,  16x12  feet, 
slag  roof,  hot  water  heat,  electric  work,  oak 
and  pine  floors.  Contract  awarded  to  B. 
Bornstein,  1319  Wingohocking  street.  , 

Bungalow,  Northwest  Corner  Cottman  and 
Whitaker  streets,  $6,000.  Architect,  private 
plans.  Owner,  William  G.  Drew,  219  Roose¬ 
velt  Boulevard,  Philadelphia.  Brick,  1  story, 
37x43  feet,  slag  roof,  hot  water  heat,  electric 
light.  Contract  awarded  to  Harry  Hofmaier, 
2247  North  Fifth  street,  Philadelphia. 

Residences  (2),  North  side  Tyson  street, 
East  of  Glenlock,  $5,000  each.  Architect, 
private  plans.  Owner,  Hugh  McHenry,  6931 
Torresdale  avenue,  Philadelphia.  Brick,  2  sto- 
,  ries,  16x47  feet,  slag  roof,  electric  light.  Con¬ 
tract  awarded  to  John  C.  Stevenson,  7014 
Hegerman  street. 

Residence,  5114  Willows  avenue,  Philadel¬ 
phia,  $5,000.  Architect,  private  plans.  Own¬ 
er,  F.  Shanahan,  Merchantville,  N.  J.  Brick, 
3  stories,  15x52  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Joseph  J.  Walls,  1932  South 
Fifteenth  street,  Philadelphia. 

Residences  (28),  Tiber  street,  Sixty-fifth  to 
Sixty-sixth  streets,  $145,600.  Architect,  pri¬ 
vate  plans.  Owner,  Thomas  Quigley,  Twenty- 
third  and  Columbia  avenue,  Philadelphia. 
Brick,  2  stories,  17x32  feet  and  18x32  feet, 
slag  roof,  hot  water  heat.  Contract  award¬ 
ed  to  C.  A.  Shuler,  1342  Wagner  avenue, 
Philadelphia. 

Residences  (5),  Lebanon  avenue  and  Ken- 
more  street,  $7,000  each.  Architect,  private 
plans.  Owner,  Abraham  F.  Drill,  1440  North 
Twelfth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  17x69  feet,  14x24x35  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  M.  Cylinder,  5734  Chest¬ 
nut  street,  Philadelphia. 

Residence,  927  North  Randolph  street,  Phil¬ 
adelphia,  $3,600.  Architect,  private  plans. 
Owner,  Andrew  Syrdynska,  929  Randolph 
street,  Philadelphia.  Brick,  2  stories,  16x33 
feet,  12x12  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  Frank  Janyezek,  3188  Edge- 
mont  street. 

Shop,  Northwest  Corner  Jefferson  and  Hope’ 
streets,  Philadelphia,  $3,400.  Architect,  pri¬ 
vate  plans.  Owner,  Streff  Elemer,  1416  North 
Second  street,  Philadelphia.  Brick,  2  stories, 
19x43%  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  Edward  C.  Sherry,  1512 
North  Second  street,  Philadelphia. 

Garages  (2),  226  East  Haines  street,  Phila¬ 
delphia,  $3,000.  Architect,  private  plans. 
Owner,  iMarie  Prartieri,  on  premises.  Brick,  1 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capaciiy  No.  12  M—  125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

HOOPING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Welnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractor e 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


niw— ihhmitimiii On  the  Ground  When  W — — - 
Make  CLAUSEN  your 

“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell— Diamond  06f  8  27th  and  Diamond  Sts.,  Phila.  Key. tone  Park  4981 


FOR  USE  AS  A  TRANSIT 


Our  New  Model  No.  40 

“Sterling”  Convertible  Level 


is  easily  changed  IN  TEN  SECONDS  to  give  a  vertical  range  of 
OVER  45°.  No  detachable  parts  to  get  lost,  no  unsightly  projec¬ 
tions  or  obstructions  preventing  full  view  of  level  vial — a  distinct 
step  forward  in  instrument  construction. 

A  PHIL  A. -MADE  LEVEL  OUTCLASSING  ALL  OTHERS.  It 
will  pay  you  to  see  this  wonderful  instrument  before  buying 
elsewhere.  Illustrated  Folder  (J  sent  free  upon  request. 


XnKr  WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  Sale 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 
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story,  19x58  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  John  H.  Frith,  Osceola 
street,  Germantown,  Philadelphia. 

Store  (add.),  8018  Frankford  avenue,  Phila¬ 
delphia,  $2,400.  Architect,  private  plans. 
Owner  ,R.  Rosenthal,  on  premises.-  Brick,  1 
story,  11x40  feet,  slag  roof,  yellow  pine  floors, 
electric  lighting.  Contract  awarded  to  R.  C. 
Speck,  6557  Torresdale  avenue,  Philadelphia. 

Garage,  West  side  Sixteenth  street,  South 
of  Luzerne  street,  $11,000.  Architect,  private 
plans.  Owner,  John  F.  Brady,  care  of  builder. 
Brick,  1  story,  82x90  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to 
Gartano  Salvatore,  3001  Bonsall  street. 

Residence  and  Store  (add.)  and  Garage, 
Northwest  Corner  Pratt  and  Jackson  streets, 
$9,500.  Architect,  private  plans.  Owner, 
Ben  Savoy,  on  premises.  Brick,  second  story 
add.,  11x17  feet,  21x52  feet,  and  garage,  1 
story,  47x17  feet,  slag  roof,  oak,  pine  and 
cement  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Stewart  Brothers  Co., 
2526  North  Orkney  street. 

Store  (alts.),  919  Market  street,  Philadel¬ 
phia.  Architect,  J.  Inner d  Conarroe,  225 
South  Sydenham  street,  Philadelphia.  Own¬ 
er,  L.  W.  Hirsch,  on  premises.  Carpentry, 
mill  work,  plate  glass,  plastering,  electric 
work,  tile  and  marble,  metal  ceilings,  metal 
bulks,  iron  work.  Contract  awarded  to  Kober 
Const.  Co.,  34  iSouth  Seventeenth  street. 

Store  and  Rooming  House,  Northeast  Cor¬ 
ner  Fortieth  and  Sansom  streets,  $30,000.  Ar¬ 
chitect,  private  plans.  Owner,  W.  T.  Harris, 
Jr.,  3944  Chestnut  street,  Philadelphia.  Brick, 
4  stories,  30x96  feet,  slag  roof,  oak  and  yellow 
pine  floors.  Contract  awarded  to  Ernest  Pur¬ 
ring,  Narberth,  Pa. 

Building  (alts.),  1018-20  Chestnut  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owners,  John  Haworth  Company,  1020  Chest¬ 
nut  street,  Philadelphia.  Bulk  windows,  plate 
glass.  Contract  awarded  to  Basch  &  Co.,  Ruan 
and  Tackawanna  streets. 

Store,  South  side  Norris  street,  East  of 
Thirteenth  street,  $2,700.  Architect,  private 
plans.  Owners,  Alexander  Brothers,  on  prem¬ 
ises.  Brick,  1  story,  12x18  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  Co¬ 
operative  Builders,  112  North  Sixtieth  street. 

Garage,  South  tside  Monmouth  street,  West 
of  Belgrade  street,  $2,000.  Architect,  private 
plans.  Owner,  M.  J.  Feeney,  care  of  builder. 
Brick,  1  story,  41x20  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  J.  J.  Harding, 
723  North  Twenty-sixth  street,  Philadelphia. 

Residence  and  Store  (alts.),  Southwest  Cor¬ 
ner  Fifty-eighth  and  Florence  avenue,  $2,000. 
Architect,  private  plans.  Owner,  R.  Gotz, 
on  premises.  General  interior  alterations. 
Contract  awarded  to  M.  J.  Welsh,  7000  Wood¬ 
land  avenue,  Philadelphia. 

Building  (add.),  1724  Oxford  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owner,  N.  Skinner,  on  premises.  Brick,  1 
story,  12x10  feet,  slag  roof,  yellow  pine  floors, 
electric  work.  Contract  awarded  to  Thomas 
A.  Donnelly,  1722  Oxford  street,  Philadel¬ 
phia. 

Residence  and  Store  (aits.),  734  South 
Third  street,  $2,000.  Architect,  private  plans. 
Owner,  I.  Silverman,  on  premises.  General 
alterations,  carpentry,  mill  work,  plastering, 
painting,  glazing,  hardware.  Contract  award¬ 
ed  to  B.  Borhstein,  1319  Wingohocking  street. 

Residences  (4),  South  side  Sixty-sixth  ave¬ 
nue,  East  of  Park  avenue,  $12,000.  Architect, 
private  plans.  Owner,  Joseph  Scholes,  1302 
Oak  Lane,  Philadelphia.  'Stone,  3  stories, 
22x52  feet,  slate  roof,;  oak  and  yellow  pine 
floors,  hot  water  heat,  electric'  work.  Con¬ 
tract  awarded  to  Albert  Dunlap,  7223  Oak 
avenue,  Oak  Lane. 

Building  (add.),  Southwest  Corner  Tanner 
and  Hope  streets,  $2,000.  Architect,  private 
plans.  Owner,  Richard  Rooch,  2240  North 


Second  street,  Philadelphia.  Brick,  2  stories, 
34x62  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded,  to  E.  C.  Sherry,  1512  North 
Second  street,  Philadelphia. 

Residence  and  Store  (alts.),  2035  North 
Thirty-second  street,  Philadelphia,  $2,200.  Ar¬ 
chitect,  private  plans.  Owner,  S.  Kantero- 
witz,  1958  North  Twenty-ninth  street,  Phila¬ 
delphia.  General  interior  alterations.  Con¬ 
tract  awarded  to  Samuel  -Sehechter,  2559 
North  Dover  street,  Philadelphia. 

Residences  (3),  4001-03-05  Mitchell  street, 
$3,500.  Architect,  private  plans.  Owner, 
Louisa  G.  Missimer,  414  Hermit  Lane,  Phila¬ 
delphia.  BHck,  2  stories,  15x40  feet,  slag 
roof,  electric  work.  Contract  awarded  to 
Harry  Missimer,  414  Hermit  Lane,  Philadel¬ 
phia. 

Church,  East  side  Opal  street,  South  of 
Chelten  avenue,  $7,000.  Architect,  private 
plans.  Owners,  St.  Benedict’s  Roman  Catho¬ 
lic  Church,  W.  E.  Farrell,  rector,  on  premises. 
Frame,  1  story,  43  feet  4  inches  x  83  feet, 
shingle  roof,  yellow  pine  floors,  electric  light¬ 
ing.  Contract  awarded  to  D.  W.  O  ’Do  a,  5227 
North  Fifth  street,  Philadelphia. 

,  Residence  (add.),  North  side  Chestnut  ave¬ 
nue,  West  of  Germantown  avenue,  $6,500.  Ar¬ 
chitect  , private  plans.  Owner,  Morgan  He- 
bard,  on  premises.  Stone,  3  stories,  19x15 
feet,  slate  roof,  oak  and  pine  floors,  electric 
lighting.  Contract  awarded  to  Alfred  E.  Mar¬ 
tin,  1207  Race  street,  Philadelphia. 

Office  and  Storage  Building,  343  North  Fif¬ 
ty-sixth  street,  Philadelphia,  $6,000.  Archi¬ 
tects,  MacKenzie  &  Wiley,  Liberty  Building, 
Philadelphia.  Owner,  John  Hemphill,  Jr.,  628 
North  Fifty-sixth  street,  Philadelphia.  Brick 
and  steel,  2  stories,  20x35  feet,  20x65  feet, 
slag  roof,  cement  and  maple  floors,  skylights. 
Contract  awarded  to  J.  D.  Fisher,  5426 
Thompson  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  1424- 
26  West  Tioga  street,  $4,500.  Architect,  pri¬ 
vate  plans.  Owners,  John  E.  Lewis  Estate, 
on  premises.  Brick,  2  stories,  14x13  feet,  slag 
roof,  oak  and  pine  floors,  electric  lighting. 
Contract  awarded  to  J.  R.  Schaeffer,  3781 
North  Seventh  street,  Philadelphia. 

Store  and  Residence  (alts,  and  add.),  1731 
South  Fifth  street,  $3,000.  Architect,  private 
plans.  Owner,  Max  Pricenum,  1724  South 
Fifth  street,  Philadelphia.  Brick,  1  story 
add.,  14x12  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  I.  Farbstein,  917  Rit- 
ner  street,  Philadelphia. 

Residence  (add.),  640  North  Sixty-eighth 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  A.  Leonardi,  on  premises. 
Brick,  2  stories,  12x20  feet,  slag  roof,  yellow 
pine  floors.  Contract  awarded  to  C.  Mattia, 
433  North  Sixty-fifth  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  1252 
North  Fifty-second  street,  $3,000.  Architect, 
private  plans.  Owner,  Arthur  Hall,  1206 
North  Fifty-second  street,  Philadelphia. 
Brick,  1  story,  10x16  feet,  slag  roof,  electric 
work.  Contract  awarded  to  J.  D.  Fisher,  5426 
Thompson  street,  Philadelphia. 

Residence  (alts.),  315  South  Twenty-first 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Charles  McKeehan,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  R.  C.  Ballinger,  925  Wal¬ 
nut  street,  Philadelphia. 

Residence  and  Store  (alts.),  2959  Kensing¬ 
ton  avenue,  $2,600.  Architect,  private  pians. 
Owner,  Louis  E.  Hueber,  2169  Kensington 
avenue,  Philadelphia.  Bulk  windows,  plate 
glass.  Contract  awarded  to  Basch  &  Co.,  Ruan 
and  Tackawanna  streets. 

Store  and  Offices  (add.),  1821  Walnut  street, 
Philadelphia,  $7,890.  Architect,  private 
plans.  Owners,  George  Barrie’s  Sons,  1313 
Walnut  street,  Philadelphia.  Brick,  1  story, 
12x32  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  F.  B.  Davis  &  Sons,  Inc., 


240  North  Sixteenth  street. 

Residence  and  Store  (add.  and  alts.),  North¬ 
west  Corner  Fifty-second  and  Larchwood, 
$7,500.  Architect,  private  plans.  Owner,  M. 
D.  Allen,  on  premises.  Brick,  1  story,  vari¬ 
ous  sizes,  slag  roof,  oak  and  pine  floors,  elec¬ 
tric  work.  Contract  Awarded  to  Frank  R. 
Shriver,  Fifty-first  and  Catherine  streets. 

Store  (alts.),  1424  Chestnut  street,  Phila¬ 
delphia,  $6,000.  Architect),  private  plans. 
Owner,  Jacob  Reed  Sons,  on  premises.  Gen¬ 
eral.  alterations.  Contract  awarded  to  Rob¬ 
ert  E.  Lamb  Co.,  843  North  Nineteenth  street. 

Residence  (alts.),  1921  Walnut  street,  Phil¬ 
adelphia,  $6,000.  Architect,  private  plans. 
Owner,  Alfred  F.  Moore,  on  premises.  Car¬ 
pentry,  mill  work,  plastering,  painting,  glaz¬ 
ing,  hot  water  heating,  electric  lighting.  Con¬ 
tract  awarded  to  Matthew  Schmidt,  5319 
North  Twelfth  street. 
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School,  Skippack,  Pa.  Architect,  Jerome 
S.  Landes,  Souderton,  Pa.  Owners,  School 
District  of  Skippack,  J.  Hallman,  secretary. 
Brick,  1  story,  64x78  feet.  Plans  in  progress. 

Lodge  Building,  Perkasie,  Pa.  Architect, 
Jerome  S.  Landes,  Souderton,  Pa.  Owners, 
Combination  of  Lodges  of  District,  care  of 
B.  Nemand,  Perkasie,  Pa.  Brick,  3  stories, 
40x100  feet,  slag  roof,  electric  lighting.  Pians 
in  progress.  Too  early  for  details. 

Factory,  Lancaster,  Pa.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owners,  Bayuk  Brothers,  Third  and 
Spruce  streets,  Philadelphia.  Brick,  joist  con¬ 
struction,  3  stories  and  basement,  80x176 
feet,  metal  roof,  pine  and  maple  floors,  eleva¬ 
tors,  roof  ventilators,  steam  heating,  electric 
lighting,  rolled  steel  sash,  hollow  metal  sky¬ 
lights,  fire  doors,  iron  work.  Plans  in  pro¬ 
gress. 

Stores  (4),  Apartments  (8),  Eighth  and 
Edgemont  streets,  Chester,  Pa.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Brick,  3  sto¬ 
ries,  42x134  feet,  slag  roof,  hardwood  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
and  marble  work,  metal  lath,  flush  bulks. 
Plans  in  progress. 

Apartment  and  Store  (alts,  and  add.),  King 
and  Queen  streets,  York,  Pa.  Architect,  H. 
E.  Yessler,  Rupp  Building,  York,  Pa.  Own¬ 
ers,  Keystone  Hotel,  care  of  E.  Bush,  132 
South  Queen  street,  York,  Pa.  Brick,  3  sto¬ 
ries,  70x31  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light.  Plans  in  progress. 

Store  (alts.),  King  and  George  streets, 
York,  Pa.  Architect,  H.  E..  Yessler,  Rupp 
Building,  York,  Pa.  Owner,  J.  Liebowitz, 
care  of  architect.  Brick,  general  interior  al¬ 
terations.  Architect  ready  for  bids. 

Hospital,  West  Reading,  Pa.,  $1,500,000.  Ar¬ 
chitects,  Ritcher  &  Eiler,  1474  North  Fifth 
street,  Reading,  Pa.  Owners,  Reading  Hos¬ 
pital  Board,  Frank  Livingood,  President, 
Reading,  Pa.  Brick,  steel,  concrete,  fireproof. 
Too  early  for  details. 

Church  and  Sunday  School  and  Parsonage, 

Lancaster,  Pa.  Architects,  Ritcher  &  Eiler, 
147  North  Fifth  street,  Reading,  Pa.  Owners, 
Covenant  United  Brethren  Church,  care  of 
architects.  Brick.  Preliminary  plans  in  pro¬ 
gress. 

Double  Residence  and  Garage,  Pottsville, 
Pa.  Architects,  Ritcher  &  Eiler,  147  North 
Fifth  street,  Reading,  Pa.  Owner,  C.  F.  Hum¬ 
mel,  Port  Carbon,  Pa.  Hollow  tile  and  stucco, 
2 y2  stories,  74x42  feet,  and  garage,  1  story, 
25x32  feet,  Spanish  tile  roof,  hardwood  floors, 
h,ot  water  heat,  electric  light,  tile  and  marble 
work.  Plans  in  progress. 

Garage  and  Apartment,  Lansford,  Pa.  Ar¬ 
chitect,  G.  C.  Freeman,  Liberty  Bank  Build- 
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ing,  Reading,  Pa.  Owner,  Mr.  Davies,  Lans- 
ford,  Pa.  Brick  or  hollow  tile,  3  stories,  45x55 
feet,  slag  roof,  >pine  floors,  steam  heat,  elec¬ 
tric  light.  Plans  in  progress. 

Residence  and  Apartment,  Mahanoy  City, 
Pa.  Architect,  E.  Z.  .Scholl,  136  Robeson 
street,  Reading,  Pa.  Owner,  name  withheld. 
Brick,  steel,  terra  cotta,  3  stories,  25x125  feet, 
composition  roof,  hardwood  floors,  electric 
light,  tile  work.  Plans  in  progress. 

Garage  and  Apartment,  Mt.  Penn,  Reading, 
Pa.  Architect,  Calvin  Young,  226  North 
Sixth  street,  Reading,  Pa.  Owner,  I.  F.  Hart, 
care  of  architect.  Reinforced  concrete  and 
brick,  2  stories  and  basement,  60x60  feet  and 
40x60  feet,  slag  roof,  concrete  and  pine  floors, 
hot  water  heat',  electric  light,  tile  work.  Plans 
in  progress. 

Senior  High  School,  Sixth  and  Division 
streets,  Harrisburg,  Pa.  Architect,  C.  H. 
Lloyd,  701  Telegraph  Building,  Harrisburg, 
Pa.  Owners,  Board  of  Directors  of  School  Dis¬ 
trict  of  Harrisburg,  D.  D.  Hammelbaugh,  sec¬ 
retary,  Harrisburg,  Pa.  Unit  C-l,  boiler  room, 
engine  room,  connection  of  units  A  and  B, 
kitchen,  cafeteria  and  toilet  rooms,  1  story, 
107x50  feet,  and  1  story,  105x107  feet.  Unit 
C-2,  swimming  pool,  stage,  fan  room,  boys’ 
gymnasium,  locker  room,  10  class  rooms,  boys’ 
general  toilets,  south  stairs,  2  stories  and 
basement,  284x108  feet.  Unit  C-3,  lockers, 
10  class  rooms,  girls’  toilets,  north  stairs,  3 
stories,  155x108  feet.  Brick,  cut  stone,  lime¬ 
stone  and  steel,  ready,  composition  and  gyp¬ 
sum  roofing,  monolithic,  pine  and  maple  floors, 
hollow  tile,  roof  ventilators,  metal  ceilings, 
terra  cotta,  iron  work,  floor  hardener,  bond, 
fire  doors,  rolled  steel  skylights  and  sash,  tile 
and  marble,  metal  lath  (heating,  'lighting, 
plumbing  and  ventilating  separate  bids). 
Owners  taking  bids  due  June  23rd,  4  P.  M. 

Residences  (200),  Lewistown,  Pa.  Archi¬ 
tect,  Emile  G.  Perrot,  1211  Arch  street,  Phila¬ 
delphia.  Owners,  Viscose  Go.,  care  of  C.  A. 
Erzast,  'Marcus  Hook,  Pa.  Brick,  2  stories, 
20x30  feet,  slag  roof,  pine  floors,  electric  light¬ 
ing.  Plans  in  progress. 

School  (alts,  and  add.),  Bryn  Mawr,  Pa. 
Architect,  Ralph  E.  White,  Pennsylvania 
Building,  Philadelphia.  Owners,  School  Board 
of  Lower  Merion  Township,  Bryn  Mawr,  Pa. 
Brick,  cut  stone  and  steel,  2  stories,  162x107 
feet,  built-up  roof,  pine,  oak  and  composition 
floors,  metal  lath,  marble  work,  copper  sash, 
bond,  iron  work.  Owners  taking  bids  due 
June  23rd  at  2  P.  M. 

Town  Hall,  Bridgeport,  Pa.  Architect, 
Clyde  S.  Adams,  2038  Spruce  street,  Philadel¬ 
phia.  Owners,  Borough  of  Bridgeport,  Wil¬ 
liam  Kinsley,  chairman  of  -Building  Commit¬ 
tee,  Bridgeport,  Pa.  Brick  and  steel,  3  sto¬ 
ries,  45x100  feet,  slate  roof,  maple  floors, 
metal  lath,  iron  work.  Architect  taking  bids 
due  June  27th. 

Manager’s  Cottage,  Newtown  Square,  Pa. 
Architect,  C.  W.  Brazer,  Chester,  Pa.  Own¬ 
ers,  Dunwoody  Home,  on  premises.  Brick 
and  stone,  2 %  stories,  36x26  feet,  slate  roof, 
oak  and  pine  floors,  steam  heat,  electric  light, 
tile  and  marble,  metal  lath,  bond  ,iron  work. 
Architect  taking  bids  due  June  22nd. 

Bungalow,  Wisconisco,  Dauphin  County.  Pa. 
Architect,  J.  R.  Ogden,  143-  South  South 
Carolina  avenue,  Atlantic  City,  N.  J.  Owner, 
Mr.  J.  G.  Kiniley,  4200  Atlantic  avenue,  At¬ 
lantic  City.  Brick,  stucco,  2 %  stories,  34x80 
feet,  Spanish  tile  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work,  copper, 
work.  Owner  ready  for  bids. 

Residence,  Penfield,  Pa.  Architect,  Richard 
R.  Neely,  2126  Pine  street,  Philadelphia.  Own¬ 
er,  J.  G.  McCue,  care  of  architect.  Frame  and 
clapboard,  2 %  stories,  25x36  feet  and  23x14 
feet,  shingle  roof,  hardwood  and  composition 
floors,  cement  work,  hot  water  heating,  elec¬ 
tric  lighting,  tile  work.  Owner  is  taking  bids. 

Residence,  Cynwyd,  Pa.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadelphia. 


Owner,  Robert  A.  Ferguson,  Sr.,  care  of 
builder.  Stone,  3  stories,  26x40  feet,  wing 
18x16  feet,  slate  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting^  tile  and  mar¬ 
ble  work.  Robert  A.  Ferguson,  Jr.,  78  Pas- 
torius  street,  Germantown,  will  build  and  is 
taking  sub-bids. 

Residence,  Bowman  avenue,  Merion,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Guy  Croyle, 
Merion,  Pa.  Hollow  tile  and  stucco,  2%  sto¬ 
ries,  24x60  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heating,  tile  work.  Owner 
will  build. 

Church  (alts.),  Reading,  Pa.  Architects, 
Riteher  &  Eiler,  147  North  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  St.  Thomas’  Reformed 
Church,  Rev.  Lee  Erdman,  Reading,  Pa.  Lead¬ 
ed  glass,  rebuilding  organ,  general  alterations. 
Plans  in  progress. 

Residence,  Wyomissing,  Pa.  Architect, 
Calvin  Young,  226  North  Sixth  street,  Read¬ 
ing,  Pa.  Owner,  E.  E.  Hartman,  Reading,  Pa. 
Brick,  2 %  stories,  34x27  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Residence,  Wyomissing,  Pa.  Architects, 
Riteher  &  Eiler,  1474  North  Fifth  street, 
Reading,  Pa.  Owner,  G.  F.  Light,  133  West 
Buttonwood  street,  Reading,  Pa.  Brick  and 
hollow  tile,  2 %  stories,  41x49  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  and  marble  work.  Architect  ready  for 
bids. 

Church,  Dauberville,  Pa.  Architects,  High 
&  Huber,  11  North  Fifth  street,  Reading,  Pa. 
Owners,  Bellmans  Church,  J.  G.  Kauffman, 
Dauberville,  Pa.  Brick,  1  story  and  base¬ 
ment,  48x92  feet  and  30x53  feet,  asbestos 
shingle  roof,  pine  floors,  steam  heat,  electric 
light.  Architect  taking  sub-bids. 

Residence,  Hampton  Heights,  Reading,  Pa. 
Architect,  Calvin  Young,  226  North  Sixth 
street,  Reading,  Pa.  Owner,  Mr.  De  Tem¬ 
ple,  care  of  architect.  Stone,  2  stories,  38x30 
feet,  slate  roof,  hardwood  floors,  electric 
lighting.  Owner  will  sub-let. 

Machine  Shop  (alts,  and  add.),  Reading, 
Pa.  Architects,  Riteher  &  Eiler,  147  North 
Fifth  street,  Reading,  Pa.  Owners,  Berks 
Eng.  Co.,  'Sixth  and  Chestnut  streets,  Read¬ 
ing,  Pa.  Brick,  steel,  1  story,  232x26%  feet, 
composition  roof,  wood  floors,  electric  light, 
rolled  steel  sash  and  skylights.  Owner  ready 
for  sub-bids. 

Club  (demolition  and  rebuilding),  Reading, 
Pa.  Architects,  High  &  Huber,  11  North 
Fifth  street,  Reading,  Pa.  Owners,  North¬ 
eastern  Republican  League,  'Mr.  Singerly, 
Tenth  and  Walnut  streets,  Reading,  Pa. 
Brick,  2  stories  and  basement,  54%xl00  feet, 
slag  roof,  hardwood  floors,  vapor  vacuum 
heat,  electric  light,  metal  lath,  terrazzo  work, 
dumb  waiter.  Owners  taking  revised  bids 
due  June  30th. 

Rectory  (demolition  and  rebuilding),  322 

South  Fifth  street,  Reading.  Architects,  High 
&  Huber,  11  North  Fifth  street,  Reading,  Pa. 
Owners,  St.  Peter’s  Roman  Catholic  Church, 
Rev.  J.  F.  Kiernan,  on  premises.  Brick,  3 
stories,  51x83  feet,  slate  roof,  hardwood  floors, 
tile  work,  electric  light.  Architects  taking 
bids  due  June  28th. 

Bank,  Stores  and  Office  Building,  Tyrone, 
Pa.  Architect,  George  S.  Idell,  1705  Chest¬ 
nut  street,  Philadelphia.  Owners,  Farmers  ’ 
&  Merchants’  Bank,  Tyrone,  Pa.  Stone,  brick 
and  steel,  5  stories,  100x60%  feet,  slag  roof, 
hardwood,  pine  and  cement  floors,  hollow  tile, 
roof  ventilators,  metal  window  guards,  bronze 
work,  tile  and  marble  work  (plumbing,  heat¬ 
ing,  lighting,  elevators  and  vaults  separate 
bids).  Architect  taking  bids  due  June  26th 
at  4  P.  M. 

Bungalow,  Eagle  Heights,  Pa.  Architect, 
private  plans.  Owner,  H.  M.  Ehringer,  6213 
Delancey  street,  Philadelphia.  Mineral  stuceo, 
1%  stories,  34x40  feet,  slate  roof,  pine  floors, 


steam  heat,  electric  lighting,  tile.  Owner  tak¬ 
ing  bids  due  as  soon  as  possible. 

School,  Sinking  'Spring,  Pa.  Architect,  E. 
Z.  Scholl,  136  Robeson  street,  Reading,  Pa. 
Owners,  Sinking  Spring  School  Board,  H.  L. 
Fisher,  secretary,  Sinking  Spring,  Pa.  Brick, 
cut  stone,  reinforced  concrete,  3  stories, 
78x108  feet,  slag  and  slate  roof,  hardwood 
floors  (heating,  plumbing  and  electric  light 
reserved),  tile  work,  skylights,  bond.  Lowest 
bidder:  H.  W.  Fry,  Marttindale,  Pa.,  $75,000. 

Residences  (4),  Glenside,  Pa.  Architects, 
Savery  &  Scheetz,  Stephen  Girard  Building, 
Philadelphia.  Owner,  William  E.  Cabeny, 
Glenside,  Pa.  (2)  stone  and  frame,  2%  sto¬ 
ries,  29x31  feet,  (1)  stone,  frame  and  stucco, 
2%  stories,  27%x38  feet,  and  (1)  stone  and 
stucco,  2%  stories,  37%x24i4  feet,  wing 
10%xl7  feet,  shingle  and  slate  roofs,  oak  and 
pine  floors,  tile  work  (heating,  lighting  and 
plumbing  reserved).  Architect  taking  bids 
due  June  24th. 

School  (high),  Shippensburg,  Pa.  Architect, 
J.  A.  Dempwolf,  Cassatt  Building,  York,  Pa. 
Owners,  School  Board  of  Shippensburg,  C.  E. 
Warren,  secretary,  Shippensburg,  Pa.  Brick, 
stone  trim,  2  stories.  Too  early  for  details. 

Double  Residence,  Harrisburg,  Pa.  Archi¬ 
tect,  C.  J.  Lappley,  Cotterel-Ebner  Building, 
Harrisburg.  Owners,  J.  H.  Kreamer  and  D.r. 
John  A.  Sherger,  1809  North  Sixth  street, 
Harrisburg,  Pa.  Stone,  2  stories,  40k50  feet, 
slate  roof,  hardwmod  floors,  vapor  heating, 
electric  lighting,  tile  work.  Plans  in  pro¬ 
gress. 

Dormitory,  Kaski  School,  Salsbury,  Pa.  Ar¬ 
chitects,  Lawrie,  Green  Co.,  Commonwealth 
Building,  Harrisburg.  Owners,  care  of  ar¬ 
chitects.  Stucco,  2  stories  and  basement, 
30x60  feet,  slate  roof,  hardwood  floors,  vapor 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Store,  Office  and  Apartment  (add.  and  alts.), 

Lewistown,  Pa.  Architects,  Lawrie,  Green 
Co.,  Commonwealth  Building,  Harrisburg. 
Owner,  Walter  Fosnot,  on  premises.  Brick,  3 
stories,  30x60  feet,  slag  roof,  pine  floors,  va¬ 
por  heat,  electric  lighting.  Plans  in  pro¬ 
gress. 

Fraternity  House  (alts,  and  add.),  Carlisle, 
Pa.  Architects,  Lawrie,  Green  Co.,  Common¬ 
wealth  Building,  Harrisburg.  Owners,  Phi 
Kappa  Sigma,  care  of  architects.  Frame  and 
stucco,  2  stories,  30x30  feet,  composition  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

City  Stables,  Twelfth  and  Foster  streets, 
Harrisburg,  Pa.  Architect,  C.  J.  Lappley,  Cot¬ 
terel-Ebner  Building,  Harrisburg,  Pa.  Own¬ 
ers,  City  of  Harrisburg, ,  Dr.  Hassler,  Superin¬ 
tendent  of  Public  Safety,  Dauphin  Building, 
Harrisburg,  Pa.  Brick  and  steel,  2  stories, 
32x125  feet,  sheet  metal  work,  concrete  floors, 
electric  light,  steel  sash,  roof  ventilators, 
terra  cotta,  rolling  doors,  kalamein  doors. 
Owners  ready  for  bids  due  June  28th. 

High  School,  Ambler,  Pa.  Architect,  S.  IS. 
Conver,  11  South  Sixteenth  street,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Ambler, 
Pa.  Brick,  steel,  2  stories,  73x135  feet,  slag 
roof,  cement,  composition  and  maple  floors 
(heating  and  plumbing  reserved),  electric 
light,  metal  lath,  hollow  metal  sash,  kalamein 
doors,  rolled  steel  sash,  roof  ventilators,  wa¬ 
terproofing  and  dampproofing,  iron  stairs,  or- 
namental  iron  work.  Owners  taking  bids  due 
July  1st. 

School,  McConnellsburg,  Pa.  Architects, 
Lawrie,  Green  Co.,  Commonwealth  Building, 
Harrisburg.  Owners,  School  Board  of  McCon¬ 
nellsburg,  Charles  B.  Stevens,  secretary,  Me- 
Connellsburg,  Pa.  Brick,  1  and  2  stories, 
73x87  feet,  slag  roof,  hardwood  floors  (heat¬ 
ing,  plumbing  and  electric  work  reserved), 
roof  ventilators,  skylights.  Architect  taking 
bids  due  June  22nd. 
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Residence,  Pen-field,  Pa.  Architect,  J.  L. 
Connarroe,  225  South  Sydenham'  street,  Phila¬ 
delphia.  Owner,  name  withheld.  'Hollow  tile, 
frame  and  stucco,  2 y2  stories,  30x40  feet, 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Residence,  Crescentville,  Pa.  Architects, 
Lachman  &  Murphy,  Drexel  Building,  Phila¬ 
delphia.  Owner,  George  T.  Sale,  care  of  ar¬ 
chitects.  Frame,  stucco,  2 y2  stories,  24x32 
feet,  slate  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light.  Architect  taking  bids 
due  June  22nd. 

Store  Building  (alts,  and  add.),  Tam  aqua, 
Pa.  Architect,  Benjamin  Rush  Stevens,  1737 
Filbert  street,  Philadelphia.  Owners,  Gelb 
&  Mayer,  Tamaqua,  Pa.  Brick,  3  stories, 
40x150  feet,  slag  roof,  maple  floors,  electric 
light,  heating  repairs  and  extensions,  general 
alterations  and  additions,  rolled  steel  sash, 
hollow  metal  skylights,  show  windows,  wa¬ 
terproofing.  Architect  taking  bids  due  June 
28th. 


Pennsylvania 
Contracts  Awarded 

Residence,  Ardmore,  Pa.  Architect,  J.  W. 
Thompson,  703  South  Sixtieth  street,  Phila¬ 
delphia.  Owner,  I.  L.  Gifford,  care  of  archi¬ 
tect.  Stone  and  frame,  2 y2  stories,  25x41 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Penn  Building  Co.,  1504  West 
Venango  street,  who  is  taking  sub-bids  due 
at  once. 

Residence  and  Garage,  Bywood,  Pa.  Archi¬ 
tect,  Richard  R.  Neely,  2126  Pine  street,  Phil¬ 
adelphia.  Owner,  Louis  Heinz,  care  of  ar¬ 
chitect.  Frame  and  stucco,  2 y2  stories,  25x30 
feet  and  10x17  feet,  shingle  roof,  hardwood 
and  cement  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Contract  awarded  to 
Penn  Eng.  &  Const.  Go.,  3840  Spring  Garden 
street,  Philadelphia. 

Residence,  Aldan,  Pa.  Architect,  Richard 
R.  Neely,  2126  Pine  street,  Philadelphia.  Own¬ 
er,  Herbert  Hebsacker,  care  of  architect. 
Frame  and  stucco,  2 y2  stories,  25x30  feet, 
shingle  roof,  hardwood  floors,  cement  work, 
hot  air  heating,  electric  lighting.  Contract 
awarded  to  H.  G.  Hickey,  1114  South  Fifty- 
second  street,  Philadelphia. 

Church,  Sunday  School  and  Parsonage,  East 
Stroudsburg,  Pa.  Architects,  Ritcher  &  Eiler, 
147  North  Fifth  street,  Reading,  Pa.  Own¬ 
ers,  East  Stroudsburg  Methodist  Episcopal 
Church,  Rev.  J.  E.  Grauley,  East  Strouds¬ 
burg,  Pa.  Brick,  steel,  reinforced  concrete, 
1  story  and  basement,  52x100  feet,  slate  and 
Carey  roof,  hardwood  floors,  vapor  heat,  elec¬ 
tric  light.  Contract  awarded  to  J.  Rake,  East 
Stroudsburg,  Pa. 

Garage,  Melrose  Park,  Pa.,  $3,500.  Archi¬ 
tect,  Edward  Schoeppe,  315  South  Fifteenth 
street,  Philadelphia.  Owner,  Edward  Peter- 
zell,  Melrose  Park,  Pa.  Stone,  2  stories,  19x20 
feet,  slate  roof,  cement  and  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  George 
H.  Evans,  Inc.,  109  North  Thirteenth  street, 
Philadelphia. 

Sunday  School  and  Community  Building, 

Easton,  Pa.  Architect,  George  E.  Savage, 
Witherspoon  Building,  Philadelphia.  Owners, 
Memorial  Reformed  Congregation,  Easton,  Pa. 
Brick  and  stone,  1  story,  70x90  feet,  slate 
roof,  maple  floors,  steam  heat,  electric  light¬ 
ing.  Contract  awarded  to  Butz  &  Clader,  Al¬ 
lentown,  Pa. 

Residence  (alts.),  Jenkintown,  Pa.  Archi¬ 
tects,  Seeburger  &  Rabenold,  1524  Chestnut 
street,  Philadelphia.  Owner,  Angelo  Meyers, 
Jenkintown,  Pa.  Carpentry,  mill  work,  plas¬ 
tering,  painting,  hardware,  glazing,  metal 
lath,  tile  and  marble  (heating,  lighting  and 


plumbing,  owner  will  take  separate  bids). 
Contract  awarded  to  A.  Zellfelder/  1324  Wal¬ 
nut  street,  Philadelphia. 

Bridge  over  Darby  Creek,  between  Spring- 
field  and  Upper  Darby  Townships,  Pa., 
$12,000.  Engineer,  R.  Y.  Adylotte,  Court 
House,  Media,  Pa.  Owners,  State  of  Pennsyl¬ 
vania  Highway  Department,  Harrisburg. 
Plate  girder,  72  feet  encased  in  concrete.  Con¬ 
tract  awarded  to  H.  Denberger,  Bethlehem, 
Pa. 

Apartment  and  Store  (alts,  and  add.),  430 

North  Sixth  street,  Reading.  Architect,  G. 
C.  Freeman,  24  North  Sixth  street,  Reading, 
Pa.  Owngr,  Robert  De  Turck,  on  premises. 
Brick,  3  stories,  composition  roof,  pine  floors, 
hot  water  heat,  electric  light,  tile  and  mar¬ 
ble  work,  general  alterations.  Contract  award¬ 
ed  to  C.  H.  Schlegel,  2328  Perkiomen  avenue, 
Reading. 

Bank  (alts,  and  add.),  Reading,  Pa.  Archi¬ 
tects,  Muhlenberg  Brothers,  511  Penn  street, 
Reading,  Pa.  Owners,  First  National  Bank, 
J.  Hengle,  president,  Reading,  Pa.  Brick,  1 
story  and  basement,  85x30  feet,  composition 
roof,  marble  floors,  electric  light,  tile  and 
marble  work,  skylights.  Contract  awarded  to 
Beard  Const.  Co.,  658  Penn  street,  Reading. 

Church,  North  Chester  street,  Hanover,  Pa. 
Architects,  Ritcher  &  Eiler,  1474  North  Fifth 
street,  Reading,  Pa.  Owners,  St.  Matthew’s 
Lutheran  Church,  Hanover,  Pa.  Contract 
awarded  to  O.  H.  Hostetter,  Hanover,  Pa. 

Bungalow,  Springfield,  Pa.  Architect,  Hor¬ 
ace  M.  Hokanson,  1713  Sansom  street,  Phila¬ 
delphia.  Owner,  J.  Warren  Goheen,  care  of 
architect.  Frame,  1  y2  stories,  49x35  feet, 
shingle  roof,  oak  and  pine  floors,  hot  air  heat, 
tile  work.  Architect  taking  bids  due  as  soon 
as  possible. 

Club  House,  Berne  Township,  Pa.  Archi¬ 
tect,  Earl  Hickman,  119  South  Fifth  street, 
Reading,  Pa.  Owners.,  Willow  Brook  County 
Club,  care  of  architect.  Brick,  stone,  2%  sto¬ 
ries.  Contract  awarded  to  Charles  Schlegel, 
2828  Perkiomen  avenue,  Reading,  Pa. 

Twin  Residence  and  Garage,  Cynwyd.  Pa. 
Architect,  Frank  Seeburger,  1524  Chestnut 
street,  Philadelphia.  Owner,  Gwynn  T.  Shep¬ 
pard,  care  of  architect.  Hollow  tile  and  plas¬ 
ter,  2 y2  stories,  54x30  feet,  1%  stories,  39x20 
feet,  slate  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  work,  bond.  Con¬ 
tract  awarded  to  Mowrer  Brothers,  Merion, 
Pa. 

Twin  Residence,  Brookline,  Pa.  Architect, 
John  E.  Sindoni,  1905  South  Sixteenth  street, 
Philadelphia.  Owners,  Cobbia  Brothers, 
Brookline,  Pa.  Brick,  2  stories,  32x60  feet, 
hot  water  heat,  electric  light,  slag  roof,  pine 
floors.  Contract  awarded  to  Matthew  Della 
Portia,  1624  South  Fifteenth  street.  Archi¬ 
tect  is  taking  sub-bids  for  builder,  due  as  soon 
as  possible. 

Residence  (alts,  and  add.),  Ardmore,  Pa. 
Architect,  Charles  Barton  Keen,  Bailey  Build¬ 
ing,  Philadelphia.  Owner,  T.  Edward  Ross, 
Ardmore,  Pa.  Stone,  second-story  add.,  16x20 
feet,  shingle  roof,  hardwood  floors  (heating 
reserved),  electric  light,  tile  work,  plumbing. 
Contract  awarded  to  Milton  W.  Young,  Over- 
brook,  Pa. 


New  Jersey 
Construction  News 

Twin  Residence,  Pensauken  Township,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owner,  M.  Waldman, 
care  of  architects.  Frame,  2  stories,  30x45 
feet.  Sketches  in  progress. 

Factory  (alts,  and  add.),  Camden,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Collins  Carriage 
Co.,  care  of  Robert  Collins,  Camden,  N.  J. 


Brick,  2  stories.  Sketches  in  progress. 

Store  Front,  Broadway,  Camden,  N.  J.  Ar¬ 
chitect,  Thomas  Stephen,  Masonic  Temple 
Building,  Camden,  N.  J.  Owners,  W.  L.  Hur¬ 
ley  Company,  451  Haddon  avenue,  Camden, 
N.  J.  Brick,  terra  cotta,  1  story,  slag  roof, 
hardwood  floors.  Preliminary  sketches  in  pro¬ 
gress. 

Residence,  West  Collingswood,  N.  J.  Archi¬ 
tect,  A.  B.  Gill,  Law  Building,  Camden,  N.  J. 
Owner,  G.  H.  Praymore,  care  of  architect. 
Brick,  2 y2  stories,  36x24  feet,  asbestos  roof, 
hardwood  floors,  vapor  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Store  and  Apartment,  Vineland,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  Mr.  Zukerman,  care  of  archi¬ 
tect.  Brick,  2  stories,  58x58  feet,  slag  roof, 
pine  floors,  steam  heat,  electric  light,  plate 
glass.  Plans  in  progress. 

Residence,  Haddonfield,  N.  J.  Architect,  A. 
B.  Gill,  Law  Building,  Camden,  N.  J.  Owner, 
W.  G.  Shinn,  care  of  architect.  Hollow  tile 
and  stucco,  2y2  stories,  26x41  feet,  shingle 
roof,  hardwood  floors,  hot  air  heat,  electric 
light.  Architect  will  be  ready  for  bids  this 
week. 

Garage,  North  South  Carolina  avenue,  At¬ 
lantic  'City,  N.  J.  Architect,  L.  R.  Barber, 
Guarantee  Trust  Building,  Atlantic  City.  Own¬ 
er,  F.  P.  Grovatt,  Atlantic  Apartments,  At¬ 
lantic  City,  N.  J.  Brick,  1  story,  100x100 
feet.  Plans  in  progress. 

Store  Building  (alts,  and  add.),  933-35-37 
Broadway,  Camden.  Architects,  Lackey  & 
Hettle,  509  Market  street,  Camden,  N.  J. 
Owner,  Nathan  Fuhrman,  on  premises.  Brick 
and  steel,  2  stories,  86x60  feet,  Barrett  spe¬ 
cification  roof,  cement  and  pine  floors,  eleva¬ 
tors,  iron  work  and  stairs,  hollow  metal  sky¬ 
lights,  rolled  steel  sash,  tin  covered  and  hol¬ 
low  metal  doors,  metal  lath,  steam  heat,  elec¬ 
tric  lighting.  Architect  taking  bids  due  June 
23  rd. 

School,  Pleasantville,  N.  J.  Architect,  Ber¬ 
tram  Ireland,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owners,  School  Board  of  Pleas¬ 
antville,  Arthur  Stiles,  secretary,  Pleasant¬ 
ville,  N.  J.  Brick,  3  stories,  84x122  feet,  slag 
roof,  hardwood  floors,  steam  heat,  electric 
light,  ventilators,  waterproofing.  Revised 
plans  in  progress. 

Stores  (5)  and  Apartments,  Pleasantville, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  J.  O. 
Flutie,  Pleasantville,  N.  J.  Brick,  2  stories, 
85x65  feet,  slag  roof,  hardwood  floors,  hot 
water  hfcat,  electric  light,  tile  work,  metal 
ceilings.  Architect  will  be  ready  for  bids  in 
one  week. 

Pavilion,  Bath  House  and  Swimming  Pool, 

Atlantic  City,  N.  J.  Architect,  H.  A.  Stout, 
Guarantee  Trust  Building)  Atlantic  City, 
N.  J.  Owners,  City  of  Atlantic  City,  L.  Stein- 
brecker,  City  Hall,  Atlantic  City,  N.  J.  Con¬ 
crete,  frame,  2  stories,  250x100  feet,  prepared 
roof,  concrete  and  pine  floors,  electric  light, 
waterproofing,  laundry  equipment.  Owners 
will  take  bids  in  two  weeks. 

Power  House  and  Kitchen  Addition,  Ab- 
secon,  N.  J.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owners,  Sea- 
view  Golf  Club,  care  of  C.  H.  Geis't,  Land 
Title  Building,  Philadelphia.  Brick,  1  story, 
40x50  feet.  Architect  taking  bids  due  June 
24'th. 

Apartment,  109  South  Maryland  avenue,  At¬ 
lantic  City,  N.  J.  Architect,  Bertram  Ire¬ 
land,  Guarantee  Trust  Building,  Atlantic  City. 
Owners,  Yarkov  &  Shenkman,  Guarantee 
Trust  Building,  Atlantic  City.  Brick,  3  sto¬ 
ries,  28x98  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  will  build. 

Apartment,  Atlantic  City,  N.  J.  Archi¬ 
tect,  Bertram  Ireland,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City,  N.  J.  Owners,  Kandle  & 
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Ot-t,  Raleigh  and  Ventnor  avenues,  Atlantic 
City.  Brick,  3  stories,  27x92  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  will  build. 

Road  Work,  Red  Bank,  N.  J.  Engineer, 
George  K.  Allen,  County  Engineer,  Red  Bank, 
N.  J.  Owners,  County  of  'Monmouth,  Board 
of  Chosen  'Freeholders,  Court  House,  Free¬ 
hold,  N.  J.  Asphalt  surface  on  concrete  foun¬ 
dation,  27,307  square  yards.  Owner  taking 
bids  due  June  21st  at  11  A.  M.  Deposit  of 
$10.00. 

Road  Work,  Phillipsburg  to  Still  Valley, 
Warren  County,  N.  J.  Engineer,  Harry  W. 
Vetter,  County  Engineer,  Belvidere,  N.  J. 

ers,  Board  of  Chosen  Freeholders,  County 
of  Warren,  Belvidere,  N.  J.  Reinforced  con¬ 
crete,  21,560  square  yards.  Owners  taking 
bids  due  June  21st  at  1  P.  M.  Deposit  of 
$10.00. 

Highway  Work,  Asbury  Park,  N.  J.,  and 
Neptune  Township,  Monmouth  County,  1ST.  J. 
Engineer,  A.  W.  Muir,  Superintendent  of 
Maintenance,  Broad  Street  Bank  Building, 
Trenton,  N.  J.  Owners,  State  Highway  Com¬ 
mission,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Reinforced  concrete,  20,340  square 
yards.  Owners  taking  bids  due  June  28th  at 
11  A.  M. 

Road  Work,  Long  Branch,  Oceanport  Road, 
N.  J.  Engineer,  George  Kallen,  County  En¬ 
gineer,  60  Broad  street.  Red  Bank,  N.  J. 
Owners,  Board  of  Chosen  Freeholders,  Mon¬ 
mouth  County,  Freehold,  N.  J.  Reinforced 
concrete,  173  miles.  Owners  taking  bids  due 
June  28th  at  11  A.  M.  Deposit  of  $10.00. 


New  Jersey 
Contracts  Awarded 

Memorial  Building,  Portland  and  Ventnor 
avenues,  Atlantic  City.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Deane  Memorial-  Home,  care 
of  architect.  Hollow  tile,  .stucco,  2%  sto¬ 
ries,  50x60  feet,  hardwood  floors,  electric 
light,  tile  work.  Contract  awarded  to  Philip 
G.  Hannum,  George  avenue  and  Thorofare, 
Atlantic  City,  N.  J. 

Residence  and  Garage,  Troy  and  Atlantic 
avenues,  Atlantic  City.  Architect,  J.  Vaughn 
Mathis,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  Mrs.  MeCurk,  Delaware  and 
Atlantic  avenues,  Atlantic  City.  Frame,  2% 
stories,  24x34  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  J.  Vaughan  Mathis  &  Son, 
Guarantee  Trust  Building,  Atlantic  'City,  N.  J. 

Hospital  (add.),  Ohio  and  Michigan  ave¬ 
nues,  Atlantic  City,  N.  J.  Associate  archi¬ 
tects,  H.  A.  Stout  and  J.  V.  Mathis  and  S. 
Hudson  Vaughn,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Owners,  City  of  Atlantic 
City,  care  of  E.  L.  Bader,  City  Hall,  Atlantic 
City.  Frame  and  metal,  1  story,  40x430  feet, 
slag  roof,  pine  floors,  electric  light,  roof  ven¬ 
tilators.  Contract  awarded  to  Wilbert  Beau¬ 
mont,  42  South  Tennessee  avenue,  Atlantic 
City,  N.  J. 

Convent  Addition,  Broadway  and  Ferry 
avenue,  Camden,  N.  J.,  $11,976.  Architect, 
Frank  A.  Berry,  Real  Estate  Trust  Building, 
Philadelphia.  Owners,  iSacred  Heart  Roman 
Catholic  Church,  care  of  Rev.  J.  J.  MeClos- 
key,  Broadway  and  Ferry  streets,  Camden, 
N.  J.  Brick  and  stone,  2  stories,  35x31  feet, 
slag  roof,  pine  and  granolithic  floors,  metal 
lath,  electric  work,  bond,  iron  work.  Contract 
awarded  to  Monaghan  &  Losse,  Inc.,  3916 
Chestnut  street,  Philadelphia. 

Church  (alts.),  Moorestown,  N.  J.  Archi¬ 
tect,  J.  Fletcher  Street,  129  South  Fifth 


street,  Philadelphai.  Owners,  First  Presby¬ 
terian  Church,  Moorestown,  N.  J.  General 
interior  alterations,  slate  roof,  hardwood 
floors,  electric  work,  plumbing.  Contract 
awarded  to  Stewart  L.  Maines  &  Son,  Moores¬ 
town,  N.  J. 

Garage,  Mt.  Holly,  N.  J.  Architects,  Fol¬ 
som  &  Stanton,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  W.  D.  Marren,  Mt. 
Holly,  N.  J.  Brick  and  steel,  1  story,  100x40 
feet,  slag  roof,  cement  floors,  rolled  steel  sash. 
Contract  awarded  to  McCloskey  &  Co.,  1620 
Thompson  street,  Philadelphia. 


Miscellaneous 
Construction  News 

Country  Club,  Greensboro,  N.  C.  Architect, 
Charles  Barton  Keen,  Bailey  Building,  Phila¬ 
delphia.  Owners,  Greensboro  Country  Club, 
care  of  A.  J.  Clutz,  'chairman  of  Building 
Committee,  Greensboro  Drug  Co.,  Greensboro, 
N.  O.  Hollow  tile  and  stucco,  2 y2  stories, 
105x50  feet,  tile  roof,  hardwood  floors,  vapor 
heating,  electric  lighting,  tile  and  marble 
work.  Owners  taking  bids  due  June  23rd  be¬ 
fore  noon. 

Army  Medical  School,  Walter  Reed  Hos¬ 
pital,  Washington,  D.  O.  Architect,  private 
plans.  Owners,  War  Department,  Quarter¬ 
masters  ’  'Corp.,  Construction  Service,  Wash¬ 
ington,  D.  C.  Brick,  cut  stone  and  steel,  4 
stories  and  basement,  256x50  feet,  slag  roof, 
linoleum  and  concrete  floors,  hollow  tile,  ele¬ 
vators,  waterproofing  and  dampproofing,  floor 
hardener,  iron  work,  rolled  steel  sash,  marble 
and  terrazzo  work,  metal  lath,  steam  heat, 
electric  lighting,  cork  insulation.  Owners  tak¬ 
ing  bids  due  June  27th. 


Miscellaneous 
Contracts  Awarded 

Auditorium,  Winston-Salem,  N.  C.,  $400,- 
000.  Architect,  Charles  Barton  Keen,  Bailey 
Building,  Philadelphia.  Owner,  Mrs.  J.  Ed¬ 
ward  Johnston,  Winston-ISalem,  'N.  C.  Brick, 
concrete,  steel  and  hollow  tile,  stone,  1  story, 
100x200  feet,  electric  lighting,  iron  work.  Con¬ 
tract  awarded  to  Northeastern  Const.  Co., 
Charlotte,  N.  C. 


Proposals 


ADVERTISEMENT  FOR 
ALTERATIONS  AND  ADDITIONS 
MAIN  SCHOOL  BUILDING,  MANUAL 
TRAINING  AND  INDUSTRIAL  SCHOOL 
FOR  COLORED  YOUTH, 
BORDENTOW1N,  iN.  J. 

Public  notice  is  hereby  given  that  sealed 
proposals  for  furnishing  labor  and  materials 
to  construct  New  Additions  and  Alterations 
to  the  present  Main  School  Building  at  the 
Manual  Training  and  Industrial  School  for 
Colored  Youth,  Bordentown,  N.  J.,  will  be  re¬ 
ceived  by  the  Architects  at  the  office  of  the 
Commissioner  of  Education,  State  House, 
Trenton,  N.  J.,  on  June  28,  1922,  at  3  P.  M., 
Daylight  Saving  Time. 

The  work  for  which  proposals  are  hereby 
invited  covers  the  Alterations  and  Construc¬ 
tion  of  two  additional  wings  to  the  present 
Main  School  Building  of  the  Manual  Train¬ 
ing  and  Industrial  School  for  Colored  Youth 
at  Bordentown,  N.  J.,  complete,  with  Elec¬ 


tric,  Plumbing,  Heating  and  Ventilating 
Equipments. 

The  additions  consist  of  a  wing  at  each, end 
of  present  building  extending  out  about  37 
feet  and  being  about  80  feet  wide,  being  two 
stories  and  basement  high.  New  Class  Rooms 
will  be  placed  in  present  Auditorium  and  a 
new  entrance  Portico  constructed.  The 
buildinig  will  have  fireproof  corridor  and  stair 
halls  with  the  class  room  floors  and  roofs  of 
heavy  timber  construction. 

Bids  will  be  received  for  the  work  under 
four  separate  contracts  as  follows: 

1.  For  General  Construction,  which  in¬ 
cludes  all  Masonry,  Carpentry,  Steel  and 
Iron,  Roofing,  Painting,  and  all  work  kindred 
thereto. 

2.  For  Plumbing  and  Gas  Fitting  and  all 
work  kindred  thereto. 

3.  For  Heating  and  Ventilating  and  all 
work  kindred  thereto. 

4.  For  Electrical  Work  and  all  work  kin¬ 
dred  thereto. 

The  right  is  reserved  to  accept  or  reject 
any  or  all  proposals  and  to  waive  informali¬ 
ties.  All  bids  -must  be  in  sealed  envelopes 
endorsed  “Proposal  for  Alterations  and  Addi¬ 
tions,  Bordentown  Industrial  School,  ”  and 
stating  the  branch  of  work  covered.  No  bid 
will  be  considered  unless  accompanied  by  a 
certified  check  to  the  order  of  the  State  of 
New  Jersey,  in  the  amount  of  5%  of  the  bid 
or  bond  in  like  amount  binding  the  bidder  to 
execute  a  contract  if  awarded  to  him.  The 
terms  of  proposal  with  Surety  required  are 
fixed-  by  the  specifications. 

Copies  of  the  drawings  and  specifications 
will  be  on  file  at  the  office  of  the  Architects 
for  the  purpose  of  estimating.  A  limited 
number  of  copies  of  the  plans  and  specifica¬ 
tions  will  be  loaned  to  the  prospective  bid¬ 
ders  on  deposit  of  a  certified  check  to  the 
order  of  the  'State  of  New  Jersey  in  the  sum 
of  $25.00.  These  plans  may  be  obtained  by 
application  of  Guilbert  &  Betelle,  Architects, 
546  Broad  St.,  Newark,  N.  J.  If  plans  and 
specifications  are  returned  on  or  before  the 
submission  of  estimates  the  check  will  be  re¬ 
turned,  but  should  the  plans  and  specifica¬ 
tions  be  not  returned  the  deposit  may  be¬ 
come  forfeited. 

GUILBERT  &  BETELLE 
and 

ARNOLD  H.  MOSES, 

Associate  Architects. 
Dated:  June  10th,  1922. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising!  Architect,  Washington,  D.  Cl, 
June  10,  1922.— SEALED  PROPOSALS  will 
be  opened  in  this  office  at  3  P.  M.,  July  10, 
1922,  for  construction  of  the  United  States 
Post  Office  and  Custom  House  at  Apalachi¬ 
cola,  Fla.  Drawings  and  specifications  may 
be  obtained  from  the  Custodian  of  the  site 
at  Apalachicola,  Fla.,  or  at  this  office  in  the 
discretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth. 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 
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-INCREASED 

SALES  and  PROFITS 


YOUR  business  and  profits  can  be  increased  by 
selling  direct  to  buyers  that  you  know  are  in  the 
market  to  buy  products  or  service  that  you 
have  to  sell. 

We  tell  you  WHO  is  in  the  market  and 
WHERE  to  secure  the  business,  with  our  reliable 
advance  information. 

DAILY  BUILDING  NEWS  advises  you  (l) 
WHEN  PLANS  ARE  IN  PROGRESS.  (2)  NAMES 
AND  ADDRESSES  OF  DESIGNERS  AND  OWNERS. 
(3)  WHEN  BIDS  ARE  BEING  TAKEN.  (4)  NAMES 
AND  ADDRESSES  OF  THOSE  FIGURING.  (5)  THE 
LAST  DAY  FOR  FILING  THE  BIDS.  (6)  NAME 
AND  ADDRESS  OF  SUCCESSFUL  CONTRACTOR, 
in  Philadelphia,  Eastern  Pennsylvania,  Southern  New 
Jersey  and  Delaware. 

Hundreds  of  firms  vouch  for  the  value  of  DAILY 
BUILDING  NEWS  SERVICE  and  90%  of  them  renew 
year  after  year.  12  years  of  success  back  of  the  Daily 
Building  News. 

A  single  order  or  contract  will  repay  the  invest¬ 
ment  many  times. 

The  information  is  so  valuable  and  the  in¬ 
vestment  so  very  nominal,  we  want  you  to  know  more 
about  it. 


SIMPLY  CUT  OFF 
AND  MAIL  THE 
COUPON.  IT  WILL 
NOT  OBLIGATE  YOU 


DAILY  BUILDING  NEWS 

1530  Chestnut  St.,  Philadelphia 

We  want  to  know  more  about  the  Daily  Building  News. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Aye.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sta.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Ayes.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiab,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Aye.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  Phila. 
FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . . . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  B.  Cor.  Felton  and  Media  Sta.,  Phila. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phity. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St..  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St„  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. .. .Widener  Bldg.,  Phila. 
LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . ...136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17tb  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Song  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . .435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St„  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros.  . . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H.  - - 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

^  ^  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St  ,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water ;  Require  No  Pit ; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  by  Jobbers  Everywhere 

JOSEPH  A.  VOGEL  CO. 

WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfield  J^oofs 

and  Flagging 


Made  with  Heavy  %  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKC0. 

Philadelphia 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


Entered  at  the  Philadelphia  Poat  Office  as  Sacond-Clasa  Matter 
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Lesa  than  One  Year 
15  Centa  per  Copy 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

1715  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsessing  Avenue 
Philadelphia 


LET  US 

SHOW  YOU  HOW  YOUR  DATA  WILL 

BE 

MORE  USEFUL 

BELL: 

KEYSTONE  BLUE  PAPER  CO.  keystone. 

FILBERT  4704-4705 

910-12  Filbert  Street,  Philadelphia 

RACE  7119 

Both  Phone* 


Italian 

(M^thU  jUlasaic  €0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

*  WATER  METERS  * 

For  New  and  Old  Propertie* 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9th  St/ 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Eitimatei Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
SSth  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  121-125  N.  18th  St. 
New  York,  il70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


COLD 


NTiNO 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  arc  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1  2th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  if. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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We  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


EXPANDED  METAL  LATH 

%in  RIB - DIAMOND  MCSH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCH 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3S93  Market  5450 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILE  RS-  RADIATORS 
STEAM  SPECIALTIES 

Office— 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


T\|T\  Service  in  deliveries  and  quality  of 
f  U 1 1 U  material  that  cannot  be  excelled 

TCeckjBros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 


Camden,  N.  J. 
Ball  Phone.  Market  1655 


Lansdowne,  Pa. 

Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BRO I  HERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


HEATING 


Jjl  WEBER  Waterproof 
0%  Drawing  Ink 

fill 

ipW  Easier  on  the  Eyes 

The  opaqueness  of  this  ink  and  the  satin  | 

pErnM  finish  with  which  it  drys,  make  it  a  | 

Hlgjgl  favorite  among  draftsmen. 

At  all  dealer* 

F.WEBER  CO. 

Drawing  Materials 

1125  Chestnut  Street 
Philadelphia 

“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


Roofing  Tile 

ALL  COLORS 

Approved  by  Underwriters  Specified  by  Architects 

Adds  Beauty  and  Permanence  Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 
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As  The  Editor  Sees  It 


DISCUSSING  Reduction  of  Unem¬ 
ployment  in  the  Construction  In¬ 
dustry,  A.  P.  Greensfelder,  Sec¬ 
retary,  Fruin-Conlon  Contracting  Co., 
St.  Louis  Mo.,  contributed  valuable  and 
timely  data  for  consideration  in  an  ad¬ 
dress  read  at  a  recent  meeting  of  the  Na¬ 
tional  Federation  of  Construction  In¬ 
dustries.  Mr.  Greensfelder  writes : 

One  of  the  most  costly  and  serious 
problems  of  our  whole  construction  in¬ 
dustry  is  due  to  unemployment — both 
of  capital  and  labor.  We  are  apt  to  think 
of  idleness  only  in  terms  of  man  power, 
but  as  capital  can  only  produce  and 
wealth  increase  by  the  application  of 
that  man  power,  it  behooves  us  to  realize 
that  their  interests  are  common.  We 
must  further  remember  that  unless  the 
laborer  earns,  he  has  but  little  to  spend 
and  his  demand  for  goods  and  shelter 
produce  the  insistence  for  the  supply 
which  capital  helps  create. 

The  construction  industry  of  all  our 
industries,  next  to  agriculture,  has  been 
possibly  the  least  concerned  and  yet  the 
most  affected  by  unemployment.  We 
seem,  until  quite  recently,  perhaps,  to 
have  taken  it  for  granted  that  because 
field  construction  is  largely  conducted  out 
of  doors,  it  must  necessarily  he  governed 
by  the  weather  and  conditions  incident 
thereto.  Summer  sunshine  has  been  and 
still  is  overcapitalized.  Because  field  con¬ 
struction  seldom  has  a  roof  over  its  fac¬ 
tory  we  fail  to  view  it  as  a  producing 


factor  of  the  same  potentiality  to  equal 
capital  invested  within  an  enclosure. 

When  a  construction  project  is  idle  for 
any  cause  the  invested  capital  is  idle, 
the  allotted  workers  are  unemployed  and 
the  producers  and  conveyors  of  construc¬ 
tion  materials  are  seriously  interrupted. 
The  total  cost  of  this  unemployment  is  a 
vast  sum  necessarily  added  as  a  waste¬ 
ful  annual  expense  to  the  whole  industry 
and  each  integral  part.  A  valuable  at¬ 
tempt  to  measure  such  waste  in  the 
building  industry  is  noted  in  the  study 
initiated  by  Secretary  Hoover,  through 
American  Engineering  Council  last  year. 
Mr.  Sanford  E.  Thompson,  Consulting 
Engineer  of  Boston,  who  applied  the  prin¬ 
ciples  of  industrial  waste  to  the  building 
business  in  such  printed  report,  calls 
particular  attention  to  this  irregular  em¬ 
ployment  and  the  expenses  caused  there¬ 
by.  He  states  that  due  to  an  average  of 
only  190  working  days  a  year  for  field 
construction  the  loss  to  the  nation  from 
the  cause  alone  is  approximately  $100,- 
000,000,  annually.  If  we  add  to  this  the 
interest  during  construction,  the  idle 
labor  material  and  transportation  facili¬ 
ties  of  dependent  quarries,  mills,  shops 
and  ways,  the  total  loss  is  enormous. 

Can  the  construction  industry  he  so 
blind  to  its  own  self  interest  as  well  as 
its  duty  to  the  nation  not  to  realize  the 
necessity  of  reducing  this  burden?  Can¬ 
not  brick  makers,  steel  producers,  rail¬ 
road  men,  designers,  contractors  and  la¬ 


borers  realize  that  continuous  employ¬ 
ment  means  better  annual  earnings  and 
yet  cheaper  production?  Cheaper  prices 
mean  greater  demand  and  this  in  turn 
enables  continuous  employment.  Re¬ 
duced  costs  per  cubic  foot  of  structures, 
be  they  stores,  schools  or  houses,- means 
increased  volume  of  demand.  Homes  at 
$1,000  per  room  will  create  more  than 
twice  the  demand  than  the  same  values 
at  50  per  cent,  increased  cost. 

Having  diagnosed  the  disease  and  the 
public  burden  thereof,  let  us  study  the 
causes  and  endeavor  to  provide  available 
remedies.  The  principal  causes  are  (1) 
seasonal  fluctuations,  (2)  bad  weather, 
(3)  labor  strikes  and  lockouts,  (4)  ineffi¬ 
cient  management  and  (5)  restricted  pro¬ 
duction.  Careful  analysis  of  each  of  such 
causes,  resolute  endeavors  to  correct 
them  and  an  earnest  spirit  of  co-operation 
will  gradually  produce  results.  Some  re¬ 
sults  of  large  measure  can  undoubtedly 
be  secured  within  one  year  and  others 
will  rapidly  follow  as  the  movement  pro¬ 
gresses.  Seasonal  fluctuations  are  large¬ 
ly  because  of  old-fashioned  customs.  Be¬ 
fore  the  days  of  mechanical  field  equip¬ 
ment,  construction  progress  throughout 
the  year  was  seldom  contemplated.  To¬ 
day  such  reasons  do  not  control.  Land 
values  and  production  demands  for  floor 
space  now  outweigh  minor  variations  in 
seasonal  costs  and  a  proper  educational 
campaign'  (through  concerted  nationally 
directed  advertising  can  do  wonders. 
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‘.Winter  made  buildings”  can  be  made 
just  as  popular  as  “summer  made  rice.” 

A  “Plan  Early”  crusade  can  be  made 
equally  effective  as  a  “Winter  Let  Con¬ 
tract”  by  proper  inducements  of  seasonal 
discounts  in  material  prices,  freight 
rates,  wages  and  the  superimposed  plan¬ 
ning,  supervising  and  financial  commis¬ 
sions. 

Bad  weather  is  purely  a  relative  con¬ 
dition  and  much  good  can  be  mixed  with 
it.  Ordinary  winter  temperatures  can  be 
easily  moderated  by  the  judicious  appli¬ 
cation  of  heat  and  wind,  snow  and  rain 
can  be  excluded  by.  canvas  and  common 
sense.  If  $1,500  is  a  fair  annual  wage 
for  skilled  labor  this  may  be  earned  at  the 
rate  of  $7.50  per  day  for  200  working 
days  or  at  $5.00  daily  for  300  days.  Mr. 
Henry  Ford  had  thoroughly  demonstrated 
the  latter  rate  is  sufficient,  highly  profit¬ 
able  to  himself  and  tremendously  useful 
to  the  public.  Competent  labor  can  be 
attracted  to  low  turn-over  industries  when 
fairly  paid  and  cared  for.  Bricks,  steel 
and  lumber  do  not  freeze— only  fingers 
and  mortars  for  an  average  of  twenty 
days  and  the  cost  of  applying  gloves  and 
anti-freezing  remedies  is  relatively  small 
in  most  United  States  latitudes  as  com¬ 
pared  to  the  “unearned  increment”  lost 
in  waiting.  The  cold  weather  differential 
is  only  a  few  per  cent,  and  can  be,  readily 
offset  by  reduced  prices  or  one-half  hour 
longer  labor  per  day  for  winter  months. 

Labor  strikes  and  lockouts  are  human 
factors  needing  the  sunlight  of  broad 
self-interest,  food  of  facts  and  careful 
competent  and  co-operative  nursing  to 
cure  them  of  their  cancers.  The  Nation¬ 
al  Board  for  Jurisdictional  Awards  in  the 
Building  Industry,  so  well  described  in 
the  Nation’s  Business  for  April  by  Presi¬ 
dent  Bent  of  the  Associated  General 
Contractors,  is  evidence  of  possibilities 
and  practical  results  in  eliminating 
strikes.  Industrial  labor  boards  in 
factory,  field  and  nation  can  largely 
reduce  unemployment  due  to  labor  dis¬ 
putes.  It  is  estimated  that  500  strikes 
and  lockouts  a  year  waste  3,000,000 
man  days  alone  in  field  construction, 
exclusive  of  probably  larger  figures 
for  production  of  construction  mater¬ 
ials.  .  Employers  and  employees  should 
jointly  study  the  labor  problems  and 
their  true  relationships  if  we  are  to 
progress  in  skill,  safetv  and  satisfaction 
in  this  industry.  The  public  is  learning 
that  it  pays  the  “bill  of  costs”  for  every 
effective  “bill  of  rights,”  and  as  soon  as 
it  obtains  the  correct  figures  it  is  begin¬ 
ning  to  demand  each  industry  must  either 
arbitrate  all  its  labor  differences  or  it 
will  be  done  for  them  in  legalized  indus¬ 
trial  courts.  Let  us  lead  the  way,  and 
raise  facts*  instead  of  factions  in  the 
construction  industry.  © 

Inefficient  management;  is  a  real  tangi¬ 
ble  producer  of  unemployment  and  is  a 
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man-sized  job  to  tackle.  Production 
analysis  may  be  a  new  term  to  the  con¬ 
struction  industry,  but  it  is  a  vital  ele¬ 
ment  in  the  elimination  of  waste.  Pro¬ 
duction  schedules  planning,  routing  and 
expediting  materials  so  as  to  avoid  de¬ 
lays  and  shut-downs  are  real  responsibili¬ 
ties  of  managers.  Proper  maintenance 
of  plant  and  machinery  not  only  prevent 
break  downs  and  labor  lay-offs,  but  pay 
dividends  well  worth  the  earning.  Em¬ 
ployment  managers  must  be  made  if  they 
cannot  be  found,  because  labor  turnover 
rates  in  the  industry  are  a  disgrace  not 
only  due  to  the  previous  cases,  but  due  to 
the  irate  desire  of  pin-headed  bosses  to 
exercise  and  show  their  authority.  Trans¬ 
ferring  men  to  the  right  jobs  is  better 
than  firing,  and  nothing  is  quite  as  need¬ 
less  and  expensive  as  training  and  hiring. 
Let.  us  determine  a  fair  day’s  work  for  a 
fair  workman  and  a  fair  day’s  pay  will 
soon  take  care  of  itself. 

Restricted  production  is  largely  the  re¬ 
sult  of  unenlightened  labor.  Discourag¬ 
ing  experiences  of  piece  work,  price  re¬ 
ductions  and  replacement  by  machinery 
without  consideration  of  the  employer, 
has  undoubtedly  had  its  effect  on  labor 
in  its  attempt  to  avoid  unemployment  by 
restricting  production.  Discouragement 
of  apprentices,  restricting  output  of 
skilled  men  and  reducing  dilution  by  un¬ 
skilled  labor  all  have  been  influenced  by 
the  dread  or  fear  of  unemployment.  Or¬ 
ganizations  of  labor  are  perhaps  more 
often  formed  to  combat  such  practices 
than  to  protect  themselves  against  wage 
reductions,  but  that  they  have  gone  to 
the  other  extremes  in  many  cases,  espe¬ 
cially  in  the  last  few  years,  is  needless 
to  say.  Vocational  training  simultaneous 
with  apprenticeship,  profit  sharing,  in¬ 
surance  for  accident,  illness,  unemploy¬ 
ment  and  old  age  are  possibly  measures 
for  investigation  in  order  to  remove  the 
fear  of  hunger  and  instill  a  recognition 
of  real  pride  and  craftsmanship  both  in 
quantity  and  quality  production. 

The  National  Federation  of  Construc¬ 
tion  Industries,  as  an  organization,  has  a 
real  function  in  such  an  enterprise.  They 
must  blaze  a  trail  and  solve  such  prob¬ 
lems  from  an  industry  standpoint.  They 
must  bury  the  desire  of  any  individual 
element  to  shine  at  the  expense  of  others, 
but  must  form  a  governing  council  equal¬ 
ly  representative  of  the  designers,  con¬ 
structors,  material  producers  and.  fabri¬ 
cators  and  possibly  labor.  The  voting 
power  of  each  group  must  be  equal, 
the  leadership  automatically  revolving 
through  each  group  and  this  would  de¬ 
velop  a  sense  of  equal  responsibility,  jus¬ 
tice  and  desire  to  raise  the  standards  of 
the  industry  as  can  be  accomplished  in 
no  other  way. 

,  The  Federation  has  served  a  real  pur- 
pose  in  arousing  a  sense  of  true  propor¬ 
tion  in  this  the  second  industry  in  our 


Nation,  and  President  Trigg  has  merited 
much  praise  for  his  arduous  and  useful 
efforts  to  raise  this  child  of  Industry. 
Now,  however,  since  it  is  in  the  prime  of 
its  youth,  let  it  go  forth  to  bigger  things, 
better  deeds  and  a  brighter  future. 


As  a  part  of  a  nation-wide  campaign 
designed  to  foster  the  use  of  more  per¬ 
manent  materials  in  building,  the  Copper 
and  Brass  Research  Association  has  an¬ 
nounced  a  contest  for  school  children  and 
others,  offering  cash  prizes  for  the  best 
photograph  showing  the  relative  durabil¬ 
ity  of  materials  which  go  into  the  con¬ 
struction  of  American  homes. 

Some  idea  of  the  cost  to  this  country 
of  the  practice  of  building  for  speculative 
profit  rather  than  for  use  is  evidenced  by 
the  result  of  a  statistical  study  just  com¬ 
pleted  by  the  Copper  and  Brass  Associa¬ 
tion.  The  fire  loss  on  the  21,000,000 
American  homes,  insured  as  they  are  for 
a  total  of  $91,700,000,000,  is  about  $35,- 
000,000  a  year,  based  on  figures  for  1918 
to  1920,  inclusive.  The  rust  bill,  cover¬ 
ing  the  renewal  of  sheet  metal  work, 
principally  leaders  and  gutters,  plumbing 
pipe,  hardware,  etc.,  is  annually  twenty 
times  that  sum. 

The  effort  to  show  the  public  the 
wastefulness  of  the  use  of  materials 
which  need  early  and  frequent  replace¬ 
ment,  is  a  part  of  the  present  intensive 
campaign  of  the  Copper  and  Brass  com¬ 
panies  of  the  country  to  increase  the  use 
of  those  metals  in  domestic  consumption. 
The  photographic  contest  is  a  part  of  that 
campaign. 

Fourteen  prizes  ranging  from  $150  to 
.('Continued  on  page  419) 
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Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids;  Firms  Figuring; 


Character  of  Material  and  Equipment  Required; 


Advance  Information  in  Every 


Phase  of  New  Construction 


Residences  (20),  West  side  Cresheim  road, 
between  Mt.  Pleasant  avenue  and  Sedgwick 
street,  $134,000.  Owner,  Frank  Datesman, 
815  East  Chelten  avenue,  Philadelphia.  Brick, 
2  stories  (18)  16x32  feet,  12x10'  feet,  (1) 
20x42  feet,  and  (1)  16x42  feet,  hot  water 
heating.  Owner  will  build. 

Drug  Store  (alts,  and  add.),  Kensington 
avenue  and  Tioga  street.  Architect,  Paul  A. 
Davis,  3rd,  1713  Sansom  street,  Philadelphia. 
Owner,  John  J.  Armstrong,  on  premises.  Gen¬ 
eral  alterations  and  addition.  Architect  ready 
for  bids  due  July  1st. 

Church  and  Rectory,  Midvale  avenue  near 
Ridge  avenue,  •  East  Falls,  Philadelphia.  Ar¬ 
chitect,  George  I.  Lovatt,  416  Walnut  street, 
Philadelphia.  Owners,  St.  Bridget’s  Roman 
Catholic  Church,  care  of  Rt.  Rev.  W.  J.  Walsh, 
3865  Midvale  avenue,  East  Falls.  Stone, 
slate  and  lead  roofs.  Architect  taking  bids 
due  July  8th  at  noon. 

Office  Building,  Fifteenth  and  Race  streets, 
Philadelphia.  Architects,  Marshall  &  Fox, 
Chicago,  Ill.  Owners,  'Reformed  Church  Board 
of  America,  premises.  Brick,  cut  stone,  con¬ 
crete  and  steel,  13  stories,  120x150  feet,  slag 
roof,  concrete  floors.  Architects  taking  bids 
due  July  6th. 

Residence  (alts,  and  add.),  808  North  Six¬ 
ty-third  street,  Philadelphia.  Architect,  J. 
W.  Reppenhagen,  23  South  Fifty-second 
street,  Philadelphia.  Owner,  Sarah  Eppler, 
on  premises.  Brick,  3  stories,  23x34  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  work,  iron  work.  Archi¬ 
tect  taking  bids  due  June  28th. 

Factory,  Southwest  Corner  Thirty-third  and 
Arch  streets,  Philadelphia.  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Phila¬ 
delphia.  Owners,  Lyman  A.  Prouty  Co.,  on 
premises.  Brick,  concrete  and  steel, -6  stories. 
Plans'  in  progress.  Will  be  ready  for  bids  in 
about  three  weeks. 

Rectory,  Fifty-fourth  and  Diamond  streets, 
Wynnefield,  Philadelphia.  Architect,  Peter 
F.  Getz,  1634  North  Sixth  street,  Philadel¬ 
phia.  Owners,  St.  Barbara’s  Roman  Catholic 
-Church,  care  of  Rev.  Joseph  L.  N.  Wolfe,  on 
premises.  Stone,  2 y2  stories.  Plans  about 
completed.  Architect  will  take  bids  in  two 
weeks. 


Factory  Building,  Wayne  Junction,  Phila¬ 
delphia.  Architect,  Louis  Levi,  Real  Estate 
Trust  Building,  Philadelphia.  Owners,  H.  S. 
&  L.  F.  Levy,  on  premises.  Reinforced  con¬ 
crete  and  ’steel,  4  stories,  60x105  feet,  irregu¬ 
lar.  Preliminary  plans  in  progress: 

Twin  Residence  and  Garage,  Germantown, 
Philadelphia.  Architect,  William  Macey 
Stanton,  1310  Arch  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Hollow  tile  and  stucco, 
3  stories,  53x44  feet,  and  1  story,  18x22  feet, 
slate  roof,  hardwood  and  cement  floors,  hot 
water  heating,  electric  lighting,  tile  work. 
Architect  is  taking  sub-bids.. 

Bungalow,  Fox  Chase,  Philadelphia.  Ar¬ 
chitect,  Walter  K.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  Paul  Brotherick,  1938 
Moore  street,  Philadelphia.  Frame,  114  sto¬ 
ries,  30x35  feet,  asbestos  shingle  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  lighting, 
tile  work.  Owner  is  taking  sub-bids. 

Bungalow,  Olney,  Philadelphia.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  F.  M.  James,  220  Wellings 
avenue,  Olney,  Philadelphia.  Brick,  1%  sto¬ 
ries,  32x48  feet,  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting  ,tile  work. 
Owner  is  ready  for  general  bids. 

Apartment  House,  Spruce  street,  between 
fiftieth  and  Fifty-first  streets.  Architect,  I. 
Demschick,  1701  Chestnut  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Brick,  steel, 
cut  stone,  castone,  4  stories,  100x133  feet,  slag 
roof,  oak,  pine,  mineral,  tile  and  linoleum 
floors,  vapor  heat,  electric  light,  metal  lath, 
tile  and  marble  work,  ornamental  iron  work, 
screen  awnings.  Architect  is  taking  sub- 
bids. 

Residences  (59),  Rockland,  C  and  D  streets, 
Philadelphia.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  Owner,  I.  Finestone, 
1018  East  Tioga  street,  Philadelphia.  Stores 
and  dwellings,  (12)  16x60  feet,  residences, 
(47)  16x48  feet,  brick,  2  stories,  slate  and 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work,  hollow  metal  sky¬ 
lights,  metal  ceilings,  plumbing.  Owner  is 
taking  sub-bids. 

Residence,  Second  and  Wyoming  avenue, 
Philadelphia.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  Owner,  E.  Mallon, 


stationary  engineer,  2700  North  Fifth  street, 
Philadelphia.  Brick,  2  stories,  16x30  feet, 
slag  roof,  pine  floors,  hot  water  heat,  electric 
light,  marble  work,  flush  bulks.  Owner  is 
taking  sub-bids. 

Residence,  Sedgwick  avenue,  Germantown, 
Philadelphia.  Architect,  William  Macey 
Stanton,  1310  Arch  street,  Philadelphia.  Own¬ 
er,  Herman  Horn,  Jr.,  126  Boyer  street,  Ger¬ 
mantown.  Stone,  2)4  stories,  41x43  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
lighting,  tile  work.  Architect  will  build. 

Residences  (12),  Eighty-eighth  and  Tinicum 
avenue,  Philadelphia.  Architect,  Reuben 
Beard,  2120  North  Lambert  street,  Philadel¬ 
phia.  Owner,  James  A.  Lavan,  care  of  B. 
Leider  Go.,  1427  Fairmount  avenue.  Brick,  2 
stories,  14x26  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  ready  for  sub-bids. 

Residence  (alts,  and  add.)  to  Apartments, 
1328  Pine  street.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Edward  J.  DuMee,  Merion,  Pa.  General  al¬ 
terations  and  additions.  Plans  in  progress. 
Architect  will  take  bids  in  a  few  days. 

Hall,  Roxboro,  Philadelphia.  Architects, 
Platt  &  Talley,  1627  Sansom  street,  Philadel¬ 
phia!.  Owners,  Roxboro  Lodge,  No.  66,  I.  O. 
O.  F.,  Roxboro,  Philadelphia.  Brick,  cut  stone 
and  steel,  3  stories,  88x37  feet,  and  59x35 
feet,  slag  and  slate  roof,  concrete  and  pine 
floors,  hollow  tile,  waterproofing  and  damp¬ 
proofing,  ornamental  iron  work,  bond,  rolled 
steel  skylights  and  sash,  metal  lath,  tile  work. 
Architect  taking  bids  due  July  5th. 

Garage,  4941-43  Lancaster  avenue,  Philadel¬ 
phia.  Architect,  private  plans.  Owners,  Tate 
Brothers,  4854  Lancaster  avenue,  Philadel¬ 
phia.  Brick,  1  story,  141x30  feet,  slag  roof, 
cement  floors,  roof  ventilators,  steam  heat, 
electric  light,  tile  work,  hollow  metal  sky¬ 
lights,  ornamental  iron  work.  Owners  taking 
bids  due  June  30th. 

Residence  (alts,  and  add.),  2135  Spruce 
street,  Philadelphia.  Architect,  P.  H.  John¬ 
son,  1713  Sansom  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  1  story,  31x19  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Architect  taking  bids  due  as 
soon  as  possible. 

Schools  (alts.),  various  locations,  Philadel- 


Combined  Transit  and  Level,  $75 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP  -  TO-DATE  LEVEL 
AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone-Walnut  4165  DHII  *flf  I  DMA 

Keystone  Phone-Race  3760  rillLAULUTIIH 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  —  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


LUMBER 

and 

STOCK 
MILL  WORK 

for  that  little  repair  | 
job  or  Block 
New  Houses 

JAMES  SHAW  I 

5  2d  &  Woodland  Ave.  | 

Woodland  Ml*  Wsat  UTI  j 


WeDriil  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpatii  &  Potter  Co. 

22nd  £  Cambria  Sta. 

Phils.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

IS  11  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrical  ion-E rection 


phia.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street.  Electric  work, 
painting  (interior  and  exterior),  cement  work, 
etc.  Owners  taking  bids  due  July  6th. 

Residence  (alts.),  5121  Walnut  street,  Phil¬ 
adelphia.  Architect,  J.  Ethan  Fieldstein, 
Otis  Building,  Philadelphia.  Owner,  Dr. 
George  W.  Raiciff,  care  of  architect.  Brick, 
2  stories,  16x20  feet,  slag  roof,  pine  floors, 
general  alterations,  electric  wmrk,  painting, 
glazing,  plate  glass.  Architect  taking  bids 
due  as  soon  as  possible. 

Carroll  School,  Salmon,  Auburn  and  Edge- 
mont  streets,  Philadelphia.  Architect,  private 
plans*  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street.  Brick,  steel, 
cut  stone  and  granite,  2  stories,  143x73  feet, 
composition  roof,  cement,  maple  and  oak 
floors,  metal  lath,  marble  work,  metal  weather 
strip,  hollow  metal  doors,  bond,  waterproofing, 
terra  cotta,  iron  work  (heating,  lighting  and 
plumbing,  separate  bids).  Owners  taking 
bids  due  July  6th. 

Storehouse  for  inflammables,  Spec.  4670, 
Navy  Yard,  Philadelphia.  Owners,  United 
States  Government,  Bureau  of  Yards  and 
Docks,  Washington,  D.  C.  Removing  and  re¬ 
erecting  building,  corrugated  iron,  1  story, 
80x200  feet.  'Lowest  bids  submitted:  Charles 
Gilpin,  Harrison  Building,  $19,496,  alternate 
$20,948;  George  H.  Evans,  Inc.,  109  North 
Thirteenth  street,  $31,935,  alternate  $32,635. 

Office  and  Sales  Building,  Northwest  C-or- 
•  ner  Thirtieth  and  Walnut  streets.  Architects, 
Carson  &  Carson,  22  South  Fifteenth  street, 
Philadelphia.  Owners,  Westinghouse  Electric 
Co.,  Widener  Building,  Philadelphia.  Brick, 
steel,  limestone  and  granite,  10  stories,  191x95 
feet,  slate  and  tile  roof,  concrete  floors,  safety 
treads,  roof  ventilators,  waterproofing,  floor 
hardener,  bond,  rolled  steel  and  kalamein 
doors,  rolled  steel  sash,  tile,  marble  and  ter- 
razzo,  metal  lath.  Engineers  taking  bids. 

Apartments  (10),  West  side  Broad  street, 
North  of  Chelten  avenue,  $30,000.  Architect, 
private  plans.  Owner,  B.  L.  Shapiro,  6311 
North  Broad  street,  Philadelphia.  Brick,  3 
stories,  124x22  feet,  79x8  feet,  slag  roof,  oak 
and  pine  floors,  ihot  water  heat,  electric  light, 
tile  work.  Owner  will  build. 

Residences  (62),  Fifty-fourth  and  Oxford 
streets,  Philadelphia,  $238,000.  Architect,  E. 
Allen  Wilson  ,1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  James  S.  Larzelere,  Land  Title 
Building,  Philadelphia.  Brick,  2  stories, 
18x32  feet,  16x32  feet  and  16x30  feet,  13x7 
feet,  slag  roof,  hot  water  heating.  Owner 
will  build. 

Residences  (2),  Cottman  street,  East  of 
Montour  street,  $5,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  John  H.  Bauer,  5343 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  15x54  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Office  Building  and  Power  House,  South¬ 
west  Corner  Fifteenth  and  Chestnut  streets, 
Philadelphia.  Architects,  Hoffman,  Henon, 
Inc.,  Finance  Building,  Philadelphia.  Owner, 
Albert  M.  Greenfield,  Fifteenth  and  Chestnut 
streets.  Brick,  terra  cotta  and  cut  stone,  20 
stories,  138x79  feet,  slag  roof,  concrete  floors, 
hollow  tile,  waterproofing,  ornamental  iron 
work,  iron  stairs,  floor  hardener,  bond,  kala¬ 
mein  doors,  rolled  steel  skylights,  tile,  marble 
and  terrazzo,  metal  lath,  steam  heat,  electric 
lighting  (bids  on  steel,  pound  price,  p-iease 
note).  Architects  taking  bids  due  July  3rd. 


Residence  (alts.),  209  Rex  avenue,  Philadel¬ 
phia.  Architect,  William  F.  B.  Koelle,  Otis 
Building,  Philadelphia.  Owner,  Samuel  Mor¬ 
ris,  on  premises.  Carpentry,  mill  work,  hot 
water  heat,  electric  work,  plumbing,  tile  and 
marble,  asbestos  shingle  roof,  hardwood  floors, 
'painting,  plastering.  Architect  is  ready  for 
sub-bids. 

Store  Building,  8621  Woodland  avenue, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Dolbey  &  Co.,  3613  Woodland  avenue, 
Philadelphia.  Brick,  cut  stone,  3  stories, 
48x14  feet,  slag  roof,  pine  and  maple  floors, 
dumb  waiter,  electric  lighting.  Owner  tak¬ 
ing  bids  due  July  1st. 

Residences  (2),  Wissahickon  avenue,  Phila¬ 
delphia.  Architect,  Edwin  A.  Roth,  Drexel 
Building,  Philadelphia.  Owners,  J.  Feitchik 
&  Wissman,  care  of  architect.  Stone,  2%  sto¬ 
ries,  39x27  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  eleetric  lighting.  Ar¬ 
chitect  taking  bids  due  June  29th. 

Post  Office  (alts.),  Ninth  and  Market 
streets,  Philadelphia.  Owners,  United  States 
Government,  care  of  Custodian  of  Site,  Ninth 
and  Market  streets.  Changes  and  repairs  to 
partitions.  Owners  taking  bids  due  July  5th. 

Residences  (29),  North  side  Belfield  ave¬ 
nue,  between  Seventeenth  and  Eighteenth 
streets,  $204,000.  Owner,  John  M.  Hendricks, 
1405  Real  Estate  Trust  Building.  Brick,  2 
stories,  16x40  feet  and  12x20  feet,  slag  roof, 
oak  and  yellow  pine  floors,  hot  water  heat¬ 
ing,  eleetric  lighting.  Owner  will  build. 

Residences  (12),  North  side  Ridley  street, 
West  of  Twentieth  street,  $3,600.  Architect, 
private  plans.  Owner,  C.  A.  Apples,  1509 
Sixty-eighth  avenue,  Philadelphia.  Brick,  2 
stories,  18x29  feet,  hot  water  heat,  electric 
light,  slag  roof.  Owner  will  build. 

Residences  (4)  (alts.),  1206-08-10-12  St. 
James  street,  $3,000.  Architect,  private  plans. 
Owner,  L.  Hastings  Alexander,  208  South 
Twelfth  street,  Philadelphia.  General  al¬ 
terations.  Owner  will  build. 

Residence,  Wissahickon  avenue  and  Park 
Lane,  Philadelphia.  Architect,  Edwin  A. 
Roth,  Drexel  Building,  Philadelphia.  Owner, 
A.  Jamison,  care  of  architect.  Stone,  2 y2  sto¬ 
ries,  35x25  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heating,  electric  lighting. 
Architect  taking  bids  due  June  29th. 

Residences  (32),  Delphine  street,  West  of 
Second  street,  $112,000.  Architect,  private 
plans.  Owner,  Emil  P.  Stahl,  5209  North 
Third  street,  Philadelphia.  Brick,  2  stories, 
14x32  feet,  slag  rodf,  hot  water  heat,  eleetric 
lighting.  Owner  will  build. 

Residences  (2),  South  side  Princeton  street, 
East  of  Jackson  street,  and  (2)  Princeton, 
East  of  Ditman  street,  $5,500  each.  Archi¬ 
tect,  Durham  Brothers,  1609  Sansom  street. 
Owner,  James  W.  Orr,  Bustleton  Pike,  Phila¬ 
delphia.  Brick,  2  stories,  18x33  feet,  hot  wa¬ 
ter  heat.  Owner  will  build. 

Garage,  East  side  Terrace  street,  North  of 
Dawson  street,  $4,000.  Architect,  private 
plans.  Owner,  Martin  Kelly,  2710  West  Hunt¬ 
ingdon  street,  Philadelphia.  Brick,  1  story, 
18x88  feet,  slag  roof,  cement  floors,  electric 
lighting.  Owner  will  build. 

Residences  (6),  North  side  Tinicum  avenue, 
East  of  Eighty-third  street,  $2,200  each.  Ar¬ 
chitect,  private  plans.  Owner,'  George  Kyle, 
Seventy-third  and  Gray’s  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  14x32  feet,  slag  roof, 
hot  air  heating.  Owner  will  build. 
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Good  Work  Quick  Service 
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Apartment  (alts,  and  add.),  2311  Green 
street,  Philadelphia,  $3,000.  ■  Architect,  pri¬ 
vate  plans.  Owner,  E.  S.  Kimball,  1627  Green 
street,  Philadelphia.  Brick,  2  stories,  14x16 
feet,  slag  roof,  oak  floors,  electric  lighting. 
Owner  will  build. 

Residence,  North  side  Shelmire  street,  East 
of  Palmetto  street,  $4,000.  Architect,  private 
plans.  Owners,  Edwin  Davis  and  Robert 
Kochersperger,  7434  Palmetto  street.  Frame,. 
1  story,  25x43  feet,  12x6  feet,  shingle  roof, 
oak  and  pine  floors,  electric  lighting.  Owners 
will  build. 

Residences  (10),  7015-17-23-25-31-41  Cottage 
street,  $4,500.  Architect,  private  plans.  Own¬ 
er,  Walter  G.  Costello,  7002  Hegerman  street, 
Philadelphia.  Brick,  2  stories,  16x42  feet, 
slag  roof,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Residence,  Northeast  Corner  Eighth  and 
Louden  streets,  $7,000.  Architect,  private 
plans.  Owner,  W.  Fischer’s  Sons,  Eighth  and 
Rockland  streets,  Philadelphia.  Brick,  2  sto¬ 
ries,  17x45  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heating.  Owners  will  build. 

Store  (alts.),  1  East  Abington  avenue,  Phil¬ 
adelphia,  $2,000.  Architect,  private  plans. 
Owner,  Charles  V.  Rorer,  8101  Germantown 
•avenue,  Philadelphia.  General  interior  al¬ 
terations.  Owner  will  build. 

Residences  (2),  Devereaux  street,  West  of 
Gillespie,  $4,000  each.  Architect,  private 
plans.  Owner,  George  Warner,  6134  Jackson 
street,  Philadelphia.  Brick,  2  stories,  16  feet 
4  inches  x  43  feet,  slag  roof,  hot  water  heat¬ 
ing,  electric  lighting.  Owner  will  build. 

Residences  (alts,  and  add.)  to  Apartments, 
1617-19-21  Summer  street,  Philadelphia.  Ar¬ 
chitect,  William  F.  B.  Koelle,  Otis  Building, 
Philadelphia.  Owner,  Edward  J.  DuMee,  Mer- 
ion,  Pa.  Geneal  alterations  end  additions. 
Architect  will  take  bids  in  a  few  days. 

Residence  (alts,  and  add.)  and  Garage,  112 
East  Chestnut  avenue.  Architect,  William 
F.  B.  Koelle,  Otis  Building,  Philadelphia. 
Owner,  Edward  B.  Robinette,  on  premises. 
General  alterations  to  residence,  garage, 
stone,  1  story,  35x22  feet,  slate  roof,  cement 
chitect  will  be  ready  for  bids  in  a  few  days. 


floors,  hot  water  heat,  electric  lighting.  Ar- 

Bids  for  Street  Paving  and  improvement 

opened  June  19,  1922.  Schedule  “A,”  grad¬ 
ing  Bouvier  street,  from  Sixty-eighth  avenue 
to  Haines  street,  P.  McManus,  Inc.,  224  North 
Thirty-second  street,  Philadelphia,  $594.08, 
low  bidder.  Sixty-fifth  street,  Chester  ave¬ 
nue  to  Windsor  street;  low  bidder,  A.  A.  Pas- 
tori,  5904  Woodland  avenue,  Philadelphia, 
$760.93.  Stillman  street,  Thompson  to  Mas¬ 
ter;  low  bidder,  George  A.  IMahon,  Seventy- 
second  avenue  to  Ogontz  avenue,  $3,875.80. 

Schedule  “B”  Asphalt  Paving — Low  bid¬ 
ders:  Abington  street,  Germantown  avenue  to 
Roanoke*  street,  $4,743.28;  Bonsall  street, 
Wolf  street  to  Passyunk  avenue,  $7,229.86; 
Godfrey  street,  Twentieth  to  Twenty-first 
street,  $11,930.76;  Hope  street,  Louden  to 
Rockland  street,  $3,229.00;  Louden  street, 
Second  to  Third  street,  $5,640.20;  Opal  street, 
Sixty-sixth.  to  Sixty-seventh  avenues,  $4,- 
804.18;  Tower  street,  Roxborough  to  James¬ 
town  avenue,  $11,586 .55;  Water  street,  Clear¬ 
field  to  Lippincott,  $1,717.47;  Woodlawn.  ave¬ 
nue,  from  Ardleigh  to  Anderson,  $6,079.48; 
Barber  Asphalt  Paving  Co.,  Land  Title  Build¬ 
ing,  Philadelphia.  “B”  street,  Ruseomb  to 
Roosevelt  Boulevard,  $3,155.85;  Eastern  Pav¬ 
ing  Co.,  Colonial  Trust  Building,  Philadel¬ 
phia. 

Schedule  “C” — Redressed  granite  block 
paving,  Twenty-second  street,  Wood  to  Lo¬ 
cust  street,  $41,574.54.  Low  bidders:  Citrona 
&  Mezzola,  Lincoln  Building,  Philadelphia. 

Schedule  “D” — Extension  and  improve¬ 
ment  of  Delaware  avenue;  Cittrona  &  Mez¬ 
zola,  Lincoln  Building,  Philadelphia,  $153,- 
903.61. 

Schedule  “E” — Country  Road  Improve¬ 
ment:  Baines  street,  Pearson  to  Fullmer 
street,  $10,238.50;  Mitchell  street,  Parker  to 
Cinnaminson  street,  A.  J.  Henderson,  327 
South  Twentieth  street,  Philadelphia;  On¬ 
tario  street,  Balfour  to  Bath  street,  $3,585.75, 
M.  J.  McCrudden,  Real  Estate  Trust  Building, 
$3,585.75.  Improvement  of  Bensalem  Avenue 
Bridge,  $11,348.00';  James  Devlin,  Jr.,  Real 
Estate  Trust  Building,  Philadelphia. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Building  (add.),  432-42  Lombard  street, 
Philadelphia,  $8,800.  Architect,  private  plans. 
Owner,  P.  Carner,  on  premises.  Brick,  third- 
story  add.,  70x24  feet,  slag  roof,  electric  light¬ 
ing.  Contract  awarded  to  F.  Lucci,  1603  Ells¬ 
worth  street,  Philadelphia. 

Store,  223  Callowhill  street,  Philadelphia, 
$6,750.  Owner,  Jacob  Waxman,  221  Callow- 
hill  street,  Philadelphia.  Brick,  1  story,  24x37 
feet,  20x40  feet,  electric  lighting.  Contract 
awarded  to  B.  Bornstein,  1319  Wingohocking 
street. 


Building  (alts.),  Northwest  Corner  Huron 
and  Moreland  avenue,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  F.  C. -  Henry,  on  prem¬ 
ises.  General  interior  alterations.  Contract 
awarded  to  William  J.  Gruhler  Co.,  219  High 
street,  Philadelphia. 

Garage,  6703  Lincoln  Drive,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  E. 
J.  Hertz,  on  premises.  Stone,  1  story,  21x25 
feet,  cement  floors.  Contract  awarded  to  Wil¬ 
liam  J.  Gruhler  Co.,  219  High  street,  Philadel¬ 
phia. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 


CONCRETE  WATERPROOF  PAINT  CO. 

S29-S35  North  3rd  St. 

Market  4525  PHILADELPHIA 


Park  3969 


Hot  Water 

all  you  want,  when  and 
where  you  wantit  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Fhila. 
8pruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Call  Lombard  1565 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  DUtrict  Managers 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


Phone  Lombard  7438 

Fencing ,  Wire  or  Iron ,  Built  for  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water  front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
c  Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
i  Specified  Materials  or 
It  of  their  co-operation. 


^^f&ntractor 

^  6  Hampden  Ave.. 

Sarberth  1234 

SHEET  METAL  CORNICES 

skylights,  marquises 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

H.  O  O  F  I  N  O 
VENTILATION 

WALTER  H.TINNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 

-  , 

THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


A  Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 

“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  aolveB  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Building  (alts.),  1635  Columbia  avenue, 
Philadelphia,  $9,000.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  Adolph  Friedman,  care  of  architect.  Car¬ 
pentry,  mill  work,  plastering,  slag  roof,  ce¬ 
ment  floors,  metal  ceilings,  tile  work.  Con¬ 
tract  awarded  to  Frank  &  Kaiser,  1522  South 
Sixth  street. 

Sales  and  Service  Building,  Broad  and  Al¬ 
legheny  avenue,  Philadelphia.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owner,  Thomas  B.  Martindale,  Broad  and  Al¬ 
legheny  avenue.  Brick,  cut  stone  and  steel, 
1  and  2  stories,  265x100  feet,  slag  roof,  mono¬ 
lithic  cement  floors,  tile  and  marble,  hollow 
metal  skylights,  fire  doors,  bond,  iron  work 
(heating,  plumbing  and  electric  work  re¬ 
served).  Contract  awarded  to  Bowden  Const. 
Co.,  1935  Chestnut  street. 

Race  Sub-Station,  Northwest  Corner  Fifty- 
sixth  and  Race  streets,  Philadelphia.  Archi¬ 
tect,  J.  T.  Windrim,  Commonwealth  Build¬ 
ing,  Philadelphia.  Owners,  Philadelphia  Elec¬ 
tric  Company,  1000  Chestnut  street,  Philadel¬ 
phia.  Brick,  steel  and  cut  stone,  1  story, 
basement,  70x62 .  feet,  slag  roof,  concrete 
floors,  steam  heat,  marble  work,  rolled  steel 
sash  and  skylights,  waterproofing,  floor  hard¬ 
ener,  iron  work.  Contract  awarded  to  F.  M. 
Harris  Co.,  1520  Parrish  street. 

Building,  1113  Walnut  street,  Philadelphia. 
Architect,  Leroy  B.  Rothschild,  1225  Sansom 
street,  Philadelphia.  Owner,  Benjamin  S. 
Victor,  11T5  Walnut  street,  Philadelphia. 
Brick,  cut  stone  and  granite,  3  stories,  133x21 
feet,  slag  roof,  pine  and  cement  floors,  steam 
heat,  electric  lighting,  tile  work,  hollow  metal 
doors,  bond,  iron  work.  Contract  awarded 
to  John  Schnabel,  Inc.,  Denekla  Building. 

Building,  Broad  and  Lehigh  avenue,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Traylor  Eng.  Co.,  on  premises.  Reinforced  con¬ 
crete  and  brick,  8  stories  and  basement, 
125x205  feet,  slag  roof,  concrete  floors,  eleva¬ 
tors,  steam  heat,  electric  light,  rolled  steel 
sash  and  skylights,  fire  doors,  iron  work.  Con¬ 
tract  awarded  to  William  Stee'le  &  Sons  Co., 
1600  Arch  street. 

Club  House  (alts.),  Camae  and  St.  James 
streets,  $9,000.  Architect,  Albert  Kelsey, 
Perry  Building,  Philadelphia.  Owners,  Frank¬ 
lin  Inn  Club,  on  premises.  Steam  heat,  elec¬ 
tric  light,  tile  and  marble,  metal  lath,  slag 
roof,  oak  and  pine  floors,  plastering,  mill 
work.  Contract  awarded  to  Harry  Platt,  4543 
North  Hutchinson  street. 

Bungalow,  Roxborough,  Philadelphia,  $10,- 
400.  Architect,  private  plans.  Owner,  J.  H. 
Clevenger,  4328  Lauriston  street,  Roxborough. 
Stone,  iy2  stories,  45x43  feet,  slate,  shingle 
roof,  pine  and  hardwood  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
Heavner  &  Guthridge,  Norristown,  Pa. 

Curbing,  Etc.,  Spec.  4625,  Marine  Bar¬ 
racks,  Navy  Yard,  Philadelphia.  Architect, 
private  plans.  Owners,  United  States  Gov- 
ernvent,  care  of  Rear  Admiral  F.  R.  Harris, 
Navy  Yard.  Concrete  drains  and  concrete 
or  brick  catch  basins,  770  feet  of  concrete 
curbing,  770  feet  of  stone  curbing,  4-inch  tile 
drains.  Contract  awarded  to  Golove  &  Lewis, 
Real  Estate  Trust  Building. 

Mill  Building,  Little  Venice  above  Green 
Lane,  Philadelphia.  Architect,  W.  E.  S.  Dyer, 
Land  Title  Building,  Philadelphia.  Owners, 
Kaufman  Plush  Co.,  on  premises.  Brick  and 
steel,  5  stories,  64x61  feet,  slag  roof,  cement 


floors,  waterproofing,  iron  work,  bond,  metal 
lath.  Contract  awarded  to  H.  E.  Baton,  1713 
Sansom  street,  Philadelphia. 

Residence,  Lincoln  Drive  and  MeCallum 
street,  Philadelphia.  Architect,  Walter  K. 
Durahm,  323  Walnut  street,  Philadelphia. 
Owner,  Bruce  McFadden,  1400  Frankford  ave¬ 
nue,  Philadelphia.  Stone,  2 y2  stories,  36x64 
feet,  slate  roof,  oak,  pine  and  composition 
floors,  hot  water  heat,  electric  lighting,  tile 
and  iron  work.  Contract  awarded  to  J.  Y. 
Loux,  Fifteenth  and  Hunting  Park  avenue. 

Garage,  rear  of  724  Snyder  avenue,  Phila¬ 
delphia.  Architect,  private  plans.  Owner,  H. 
Slutz,  2029  West  Norris  street,  Philadelphia. 
Brick,  1  story,  16x46  feet,  slag  roof,  cement 
floors,  electric  work,  hollow  metal  skylights^ 
carpentry,  painting,  glazing.  Contract  award¬ 
ed  to  A.  S.  Skater,  2122  South  19th  street, 
Philadelphia. 

Store  and  Warehouse  (add.),  52  North 
Third  street,  Philadelphia,  $16,800.  Architect, 
private  plans.  Owners,  Samuel  Frank  &  Son, 
on  premises.  Brick,  2  and  3  stories,'  20x80 
feet,  20x30  feet  sla,  grobf,  yellow  pine  floors, 
electric  work,  steam  heat.  Contract  awarded 
to  S.  Rothblatt,  831  South  Third  street,  Phila¬ 
delphia. 

Warehouse,  1530-32  Parrish  street,  Philadel¬ 
phia,  $14,000.  Architect,  private  plans.  Own¬ 
er,  H.  C.  Bridigeford,  1530  Poplar  street,  Phil¬ 
adelphia.  Brick,  2  stories,  40x60  feet,  slag 
roof,  cement  floors,  electric  work.  Contract 
awarded  to  J.  Walters,  1536  Stiles  street, 
Philadelphia. 

Store  and  Two-Family  Dwelling  (add.  and 

alts.),  426  Pine  street,  $7,200'.  Architect,  pri¬ 
vate  plans.  Owner,  Max  Stadler,  Pennsylva¬ 
nia  Building,  Philadelphia.  Brick,  17x11  feet, 
slag  roof,  oak  and  pine  floors,  electric  work. 
Contract  awarded  to  S.  Lazarus,  4914  Park- 
side  avenue,  Philadelphia. 

Garage,  East  side  Fifty-second  street,  North 
of  Harlan  street,  $15,000.  Architect,  private 
plans.  Owner,  Harry  C.  Hood,  1438  North 
Fifty-second  street,  Philadelphia.  Brick, 
steel,  2  stories,  34x52  feet,  slag  roof,  cement 
floors,  steam  heat,  electric  light,  skylights, 
ventilators,  steel  sash.  Contract  awarded  to 
J.  D.  Fisher,  5426  Thompson  street,  Phila¬ 
delphia. 

Residences,  West  side  Rising  Sun  avenue, 
North  of  Unruh  street,  $14,000.  Architect, 
private  plans.  Owner,  Thomas  Paige,  2309 
East  Clearfield  street,  Philadelphia.  Brick,  2 
stories,  16x52  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Walter  C.  Johnson,  4601 
Ella  street. 

Coal  Pocket,  South  side  High  street,  East 
of  Bellfield  avenue,  $10,000.  Architect,  pri¬ 
vate  plans.  Owner,  Martin  F.  Connor,  573 
East  Haines  street,  Philadelphia.  Concrete 
pockets.  Contract  awarded  to  D.  T.  Connor, 
573  East'  Haines  street,  Philadelphia. 

Residence,  Southeast  Corner  Sharpnack  and 
Ross  streets,  Philadelphia,  $9,000.  Architect, 
private  plans.  Owner,  B.  Udis,  154  Sharp¬ 
nack  street,  Philadelphia.  Brick,  2  stories, 
15x37  feet,  12x29  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  G.  Korth  and  N.  Weiss, 
358  Gladstone  street. 

Buildin  g(add.  and  alts,),  729  North  Forty- 
first  street,  Philadelphia,  $8,000.  Architect, 
private  plans.  Owner,  H.  E.  Townsend,  on 
premises.  Brick,  18x10  feet,  18x2  feet,  1 


, _  g  Wells  -  Soundings 

SERVICE  HEATING  CO. 

Test  Boriiifls 

Plumbing  and  Heating 

Artesian  Well 

1500  North  Felton  Street 

Drilling  Co. 

Belmont  7090 

Aramingo  &  Girard  Ave.,  Philadelphia 

Specialists  in  Vapor  Heating 

story  add.,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  A.  E.  Eichfeldt,  5140  Osage  avenue,  Phila¬ 
delphia. 

Residence,  5430  North  American  street, 
Philadelphia,  $6,100..  Architect,  rpivate  plans. 
Owner,  Charles  Meyer,  5518  North  Franklin 
street,  Philadelphia.  Brick,  2  stories,  16x48 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Contract  awarded  to  Walter  J.  Erwin,  3532 
North  Fifteenth  street. 

Open  Shed,  Ford  road,  East  of  Monument 
avenue,  $6,000.  Architect,  private  plans.  Own¬ 
ers,  Lusso  Brothers,  2805  Fairhill  street,  Phil¬ 
adelphia.  Frame,  47%x96  feet,  shingle  roof. 
Contract  awarded  to  Edward  C.  Bender,  6104 
Torresdale  avenue. 

Residence,  993  North  Fifth  street,  Phila¬ 
delphia,  $6,600.  Architect,  private  plans. 
Owner,  Dr.  M.  Markowitz,  on  premises.  Brick, 
2  stories,  16x46  feet,  slag  roof,  hot  water 
heating.  Contract  awarded  to  Max  Chipin, 
1024  Rockland  street,  Philadelphia. 

Residences  (2),  North  side  Tyson  street, 
West  of  Cottage,  $4,500.  Architect,  private 
plans.  Owner,  William  J.  Neil,  2448  Memphis 
street,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  hot  water  heating.  Contract 
-  awarded  to  Walter  G.  Costello,  7002  Heger- 
man  street. 

Building  (fire  repairs),  Southwest  Corner 
Ninth  and  Poplar  streets,  $4,800.  Architect, 
private  plans.  Owner,  A.  M.  Christy,  302 
Chestnut  street,  Philadelphia.  General  fire 
repairs.  Contract  awarded  to  Charles  ,H. 
Shuster,  1950  North  Watts  street. 

Residence,  South  side  Disston  street,  West 
of  Erdrick,  $5,000.  Architects,  Durham  Broth¬ 
ers,  1609  Sansom  street,  Philadelphia.  Own¬ 
er,  H.  Seddon,  3406  Torresdale  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  27%x46  feet,  slag 
roof,  hot  water  heating.  Contract  awarded 
to  James  W.  Orr,  Bustleton  Pike,  Philadel¬ 
phia. 

Ice  Storage  Building  (alts.),  1150  German¬ 
town  avenue,  $5,000.  Architect,  private  plans. 
Owners,  Union  Ice  Co.,  on  premises.  Carpen¬ 
try,  mill  work,  painting,  glazing.  Contract 
awarded  to  William  Steele  &  Sons  Co.,  1600 
Arch  street. 

Warehouse,  312  South  Fourth  street,  $27,- 
000.  Architect,  I.  W.  Levin,  1001  Chestnut 
street.  Owner,  Xsadore  Fisehman,  816  South 
Fifth  street,  Philadelphia.  Brick,  3  stories, 
21x182  feet,  slag  roof,  cement  floor,  steel  sash, 
steam  heat,  electric  light,  elevator.  Contract 
awarded  to  Harry  Miller,  427  Catharine  st., 
Philadelphia. 

Factory  (add.),  139  North  Second  street, 
Philadelphia,  $16,000.  Architect,  private 
plans.  Owner,  I.  West,  on  premises.  Brick, 
4  stories,  19x47  feet,  slag  roof,  maple  floors, 
steam  heat.  Contract  awarded  to  Cichiny  & 
Smith,  Fuller  Building,  Philadelphia. 

Store  (add.),  2756  Germantown  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  R.  L.  Saunders,  270  Germantown  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  20x10  feet, 
slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  T.  Wilkinson,  3639  North  Ninth 
street,  Philadelphia. 

Store  and  Office  (alts.),  3800  North  Broad 
street,  Philadelphia,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  Heim,  4044  North 
Reese  street,  Philadelphia.  GeGneral  altera¬ 
tions,  bulk  windows.  Contract  awarded  to 
Thomas  M.  Keeley,  4411  Germantown  avenue. 

Store  (alts.),  1806  Chestnut  street,  Phila¬ 
delphia,  $3,500.  Architect,  private  plans. 
Owner,  Abraham  C.  Bell,  1721  Chestnut  s  reet, 
Philadelphia.  New  bulk  windows,  carpentry, 
mill  work.  Contract  awarded  to  William 
Steele  &  Sons  Co.,  1600  Arch  street. 

Office  (alts.),  130  South  Fifteenth  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Herman  C.  Rumpp,  Southwest  Corner 
Fifth  and  Cherry  streets,  Philadelphia.  Gen- 
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Trus  Con 


SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Waterproofing 
Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  construction  The  Truscon  Laboratories 

Wilmington  Public  Library,  Wilmington,  Del.  George  J.  MacLaughlin,  Mgr. 

GlassboroStateNofmalSchool.Glassboro.N.J.  Phila.  Office,  1432  South  Penn  Sq. 
Y.  M.  C.  A.,  Williamsport,  Pa.  - 

Evening  News  Building,  Easton,  Pa.  ’Phones— Bell,  Spruce  6470-1  Keystone,  Race.  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


eral  alterations.  Contract  awarded  to  John 
Schnabel,  Inc.,  Denckla  Building,  Philadel¬ 
phia. 

Garage,  2630  West  Oxford  street,  Philadel¬ 
phia,  $2,000.  Architect,  private  plans.  Owner, 
John  Klein,  2632  West  Oxford  street,  Phila¬ 
delphia.  Brick,  1  story,  15x39  feet,  cement 
floor,  slag  roof.  Contract  awarded  ito  F.  I. 
Wintz,  1618  North  Twenty-seventh  street, 
Philadelphia. 

Stable,  5013  Gray’s  avenue,  Philadelphia, 
$3,600.  Architect,  private  plans.  Owner,  D. 
Linaugli,  6022  Chestnut  street,  Philadelphia. 
Brick,  1  story,  29x29  feet,  slag  roof,  electric 
work.  Contract  awarded  to  William  R. 
Dougherty,  1608  Sansom  street. 

Residence  (alts,  and  add.),  2650  East  Alle¬ 
gheny  avenue,  $2,700.  Architect,  private 
plans.  Owner,  John  Wimarski,  on  premises. 
Brick,  1  story,  11x12  feet,  slag  roof,  electric 
work,  yellow  pine  floors.  Contract  awarded 
to  S.  Putrykonski,  3074  Aramingo  street. 

Store  and  Residence  (add.),  5017  Market 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Teresa  Catalano,  on.  prem¬ 
ises.  Brick,  2  stories,  16x16  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  D. 
Marsieo,  1406  South  Twelfth  street,  Philadel¬ 
phia. 

Garage,  5023  North  Broad  street,  Philadel¬ 
phia,  $lly 500.  Architect,  private  plans.  Own¬ 
ers.  Liberty  Title  &  Trust  Co.,  Broad 
and  Arch  streets.  Brick,  second  story  add., 
56x74  feet,  slag  roof,  electric  work.  Con¬ 
tract  awarded  to  A.  R.  Raff  Cont.  Co.,  1635 
Thompson  street. 

Garage,  2409-11  South  Hicks  street,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owner,  N.  Drosser,  1512  Ritner  street,  Phila¬ 
delphia.  Brick,  1  story,  30x19  feet,  slag  roof, 
cement  floors.  Contract  awarded  to  S'.  Yu- 
dowsky,  2240  South  Fifth  street,  Philadel¬ 
phia. 

Building  (add.  and  alts.),  688  North  Thir¬ 
teenth  street,  $2,400.  Architect,  H.  G.  Ham¬ 
mer,  1716  Spring  Garden  street,  Philadelphia. 
Owner,  Rose  Azoff,  953  North  Sixth  street, 
Philadelphia.  Brick,  1  story,  4x14  feet,  gen¬ 
eral  alterations.  Contract  awarded  -to  H.  G. 
Hammer,  1716  Spring  Garden  street. 

Residence  (alts,  and  add.),  1918  Arch 
street,  Philadelphia,  $7,500.  Architect,  Wil¬ 
liam  F.  B.  Koelle,  Otis  Building,  Philadel¬ 
phia.  Owner,  Mrs.  Maud  B.  Hamilton,  care 
of  architect.  Steel  and  iron  work,  hardware, 
plastering,  carpentry,  mill  work,  painting, 
glazing,  electric  lighting.  Contract  awarded 
to  F.  A.  Havens  Co.,  84:5  North  Nineteenth 
street,  Philadelphia. 

Store  Building  (alts.),  1246  North  Broad 
street,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owner,  Benjamin  Barron,  Commonwealth 
EuL'dirg,  Phi1adelphir,  General  alterations, 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Welnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cau 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractore 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


. . . . . .  On  the  Ground  When  W anted~"~-^~^-* 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Key.tone- Park  49SI 
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plastering,  painting,  plate  glass,  electric  work, 
tile  work.  Contract  awarded  to  Smith-Hardi- 
can  Co.,  1606  Cherry  street.  ' 

Residence,  East  side  Bingham  street,  South 
of  Bleigh,  $3,000.  Architect,  private  plans. 
Owner,  A.  'M.  Hohenstein,  2946  'North  Pale- 
thorpe  street,  Philadelphia.  Brick,  2  stories, 
16x36  feet,  electric  lighting,  slug  roof.  Con¬ 
tract  awarded  to  Arthur  Wonder,  3002  North 
American  street. 

Public  Hall,  South  side  Snyder  avenue,  East 
of  Fourth  street,  $40,000.  Architect,  private 
plans.  Owner,  Mr.  Alexander,  Seventh  and 
Snyder  avenue,  Philadelphia.  Brick,  3  sto¬ 
ries,  40x107  feet  6  inches,  slag  roof,  maple 
floors,  steam  heat,  electric  light.  Contract 
awarded  to  P.  Savar,  718  Snyder  avenue, 
Philadelphia. 

School,  Northeast  Corner  Seventeenth  and 
Cherry  streets,  Philadelphia,  $20,000.  Archi¬ 
tect,  Walter  F.  Price,  119  South  Fourth  street, 
Philadelphia.  Owners,  Friends’  Select  School, 
140  North  Sixteenth  street,  Philadelphia. 


Convent,  Avoca,  Pa.  Architect,  Emile  G. 
Perrot,  1211  Arch  street,  Philadelphia.  Own¬ 
ers,  St.  Mary’s  Roman  Catholic  Church,  care 
of  Rev.  H.  P.  Burke,  Avoca,  Pa.  Brick,  3 
stories.  Architect  taking  bids  due  July  6th 
at  noon. 

Residence,  Wilkes-Barre,  Pa.  Architect,  J. 

A.  McGlynn,  Simon  Bong  Building,  Wilkes- 
Barre.  Owner,  Edward  Murphy,  652  South 
Main  street,  Wilkes-Barre,  Pa.  Brick,  hol¬ 
low  tile,  2y2  stories-,  28x41  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
1  'e  work.  Plans  in  progress.  Will  be 
ready  for  bids  in  one  week. 

Warehouse,  Wilkes-Barre,  Pa.  Architects, 
Schroeder  &  Schmidt,  Weitzenkorn  Building, 
Wilkes-Barre.  Owners,  Louis  Cohen  &  Son, 
Wood  and  South  Franklin  streets,  Wilkes- 
Barre.  Brick,  steel,  2  stories,  40x150  feet, 
concrete  foundations,  sla  groof,  pine  floors, 
electric  light,  insulation.  Architects  ready 
for  bids. 

High  School,  Freeland,  Pa.  Architect,  R. 
M.  Herr,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Freeland  School  Board,  O.  W. 
Fairchilds,  secretary,  Freeland.  Brick,  2  sto¬ 
ries  and  basement,  150x100  feet,  slag  roof, 
hardwood  floors,  electric  light,  metal  lath,  tile 
work,  hollow  tile,  roof  ventilators,  rolled  steel 
skylights.  Owner  taking  bids  due  June  30th. 

Residence,  Clark’s  Summit,  Pa.  Architect, 
Fred  Nelson,  Connell  Building,  Scranton,  Pa. 
Owner,  Gordon  Taylor,  care  of  architect. 
Frame  and  stucco,  2  stories,  32x40  feet,  shin¬ 
gle  roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Plans  in  progress. 

High  School  (alts,  and  add.),  Carbondale, 
Pa.  Architect,  Lewis  Hancock,  Mears  Build¬ 
ing,  Scranton,  Pa.  Owners,  Carbondale  School 
Board,  X).  Parry,  secretary,  44  Belmont  street, 
Carbondale,  Pa.  Brick,  stone,  3  stories,  50x120 
feet,  slag,  roof,  hardwood  floors  (heating,  elec¬ 
tric  work  and  plumbing  reserved),  tile  and 
marble  work.  Plans  in  progress. 

Store  and  Apartment  (add.),  'Stroudsburg, 
Pa.  Architects,  Edward  'H.  Davis  and  George 
M.  D.  Lewis,  Union  Bank  Building,  Scranton, 
Pa.  Owners,  Stroudsburg  National  Bank, 
care  of  architects.  Brick,  3  Stories,  50x80 
feet,  slag  roof,  pine  floors,  heating  extension, 
electric  lighting,  tile  work.  Plans  in  pro¬ 
gress. 

Residence,  Scranton,  Pa.  Architect,  G.  T. 
Price,  Miller  Building,  Scranton,  Pa.  Own¬ 
er,  H.  L.  Hughes,  215  Wheeler  avenue,  Scran- 


Brick,  4  stories,  21x49  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awmrded  to  R.  0. 
Ballinger  &  Co.,  925  Walnut  street. 

Residence,  East  side  Island  road,  South  of 
Penrose  Ferry  road,  $3,500.  Owner,  Howard 

B.  Shetzline,  River  road,  South  of  Magazine 
road.  Brick,  2  stories,  16x49  feet,  slag  roof, 
electric  work.  Contract  awarded  to  H.  F. 
Dinkelacker,  1612  McKean  street,  Philadel¬ 
phia. 

Residence  and  Store  (alts.),  242  South 
Tenth  street,  Philadelphia,  $3,100.  Owner, 
B.  L.  Gordon,  1115  Spruce  street,  Philadel¬ 
phia.  Brick,  2  stories,  10x7  feet,  slag  roof, 
electric  lighting.  Contract  awarded  to  Fred 
Gittleman,  3437  Ridge  avenue,  Philadelphia. 

Residence  and  Store  (alts.),  Southwest  Cor¬ 
ner  Seventeenth  and  Morris  streets,  $2,400. 
Owner,  Salvatore  Filoro  ,1630  Mifflin  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  M.  Cipriano,  1922  South 
Seventeenth  street,  Philadelphia. 


ton,  Pa.  Frame,  i2 y2  stories,  30x34  feet,  as¬ 
phalt  shingle  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Garage,  Pottsville,  Pa.  Architect,  W.  D. 
Hill,  207  North  Centre  street,  Pottsville,  Pa. 
Owners,  Charlton  Garage  Co.,  Pottsville,  Pa. 
Brick,  3  stories,  82x113  feet,  slag  roof,  ma¬ 
ple  floors,  hollow  tile,  metal  lath,  metal  ceil¬ 
ings,  gasoline  storage  system,  concrete  foun¬ 
dations,  vapor  heat,  electric  light,  steel  sash, 
Monitor  skylights,  ornamental  iron  work. 
Plans  in  progress. 

Residence,  Mayfield,  Pa.  Architect,  Lewis 
Hancock,  Mears  Building,  Scranton,  Pa.  Own¬ 
er,  A.  H.  (Lally,  Mayfield,  Pa.  Stucco,  frame, 
2 y2  stories,  39x37  feet,  Spanish  tile  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
work.  Plans  completed.  Architect  will  be 
ready  for  bids  in  one  week. 

Drill  Shed,  Carbondale,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
ers,  Carbondale  Armory,  B.  F.  Denning,  Har¬ 
risburg,  Pa.  Brick,  steel,  2  stories,  62x82 
feet,  slag  roof,  hardwood  floors,  metal  lath, 
electric  lighting,  rolled  steel  sash,  iron  stairs. 
Owners  are  ready  for  revised  bids. 

Residence  (alts,  and  add.)  and  Garage, 
Elkins  Park,  Pa.  Architect,  private  plans. 
Owner,  Harry  Kelly,  Elkins  Park,  Pa.  Hollow 
tile  and  stucco,  1  story,  16x20  feet,  slate  roof, 
cement  floor,  electric  light,  general  alterations 
and  additions  to  residence.  Plans  in  pro¬ 
gress.  Will  be  ready  for  bids  in  one  week. 

Residence,  Tama<fua,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Edward  Reinhart,  Tamaqua,  Pa. 
Frame  and  stucco,  2 y2  stories,  27x46  feet, 
shingle  roof,  hot  water  heating,  electric  light¬ 
ing,  tile  work,  hardwood  floors.  Plans  in 
progress. 

Theatre,  718  North  Seventh  street,  Allen¬ 
town,  Pa.  Architects,  Ruhe  &  Lange,  10 
North  Sixth  street,  AllentownJ  Pa.  Owners, 
People’s  Theatre  ’Co.,  Inc.,  1767  Broadway, 
New  York.  Brick,  steel,  fireproof,  1  story, 
60x120  feet,  slag  roof,  hardwood  floors,  elec¬ 
tric  lighting,  tile  and  marble  work,  roof 
ventilators,  rolled  steel  skylights.  Archi¬ 
tects  ready  for  bids. 

Store,  Bethlehem,  Pa.  Architect,  E.  R. 
Bitting,  Odd  Fellows’  Building,  Bethlehem, 
Pa.  Owner,  M.  Glazier,  217  East  Third  street, 
Bethlehem,  Pa.  Brick,  2  stories,  25x75  feet, 
slag  roof,  pine  floors,  steam  heat,  electric 


light,  freight  elevator.  Architect  ready  for 
bids  due  July  5th. 

Club  House,  Bangor,  Pa.  Architect,  pri¬ 
vate  plans.  Owners,  Slate  Belt  Republican 
Club,  care  of  Welden:  Williams,  Bangor.  Brick, 
2  stories,  40x120  feet,  slag  roof,  hardwood 
floors,  steam  heat,  -  electric  light,  tile  work, 
hollow  tile,  roof  ventilators.  Preliminary 
plans  in  progress. 

Residence  (alts.),  New  Bloomburg,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  Harry 
Rhinesmith,  Rhinesmith  Hotel,  New  Bloom¬ 
burg.  General  interior  alterations,  hot  water 
heat,  hardwood  floors.  Plans  in  progress. 

Residence  (add.  and  alts.),  Bethlehem,  Pa. 
Architect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  C.  P.  Hoff¬ 
man,  112  East  Fourth  street,  Bethlehem,  Pa. 
Frame  and  stucco,  1  story,  30x40  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  general  interior  altera¬ 
tions.  Plans  in  progress. 

Residence,  Bethlehem,  Pa.  Architect,  E. 
R.  Bitting,  Odd  Fellows’  Building,  Bethle¬ 
hem,  Pa.  Owner,  care  of  architect.  Brick, 
2  stories,  22x35  feet,  tile  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work.  Plans  in  progress. 

Theatre,  New  street,  Bethlehem,  Pa.  Archi¬ 
tects,  A.  W.  'Leh  Co.,  Post  Office  Building, 
Bethlehem,  Pa.  Owners,  People’s  Theatre 
Co.,  1767  Broadway,  New  York.  Brick,  steel, 
fireproof,  1  story,  40x200  feet,  slag  roof,  hard¬ 
wood  floors,  electric  light,  tile  and  marble 
work.  Plans  in  progress. 

Residence,  William  Penn  Highway,  Bethle¬ 
hem,  Pa.  Architect,  H.  J.  Weigner,  Bethle¬ 
hem  Trust  Building,  Bethlehem,  Pa.  Owner, 
Mrs.  Amelia  Wickel,  care  of  architect.  Brick, 
2 y2  stories,  28x30  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  ready  for  bids. 

Store  and  Apartment  Building,  Harrisburg, 
Pa.  Architect,  C.  Harry  Kain,  317  Chestnut 
street,  Harrisburg,  Pa.  Owner,  Eli  Goldstein, 
Sixth  and  Verboke  streets,  Harrisburg,  Pa. 
Brick,  hollow  tile,  6  stories,  124x80  feet,  slag 
roof,  oak  and  yellow  pine  floors,  tile  floors, 
steam  heat,  electric  light,  tile  work,  hollow 
tile,  metal  lath,  safety  treads,  stone  founda¬ 
tions,  hollow  metal  skylights,  store  fixtures, 
waterproofing  and  dampproofing,  floor  hard¬ 
ener.  Preliminary  plans  in  progress. 

School,  'Stewartstown,  Pa.  Architect,  H.  E. 
Yessler,  Rupp  Building,  York,  Pa.  Owners, 
School  Board,  Stewartstown,  Pa.  Plans  in 
progress. 

Church,  Shiremanstown,  Pa.  Architect,  C. 
J.  Lappley,  Cotterel  Ebner  Building,  Harris¬ 
burg,  Pa.  Owners,  Methodist  Episcopal 
Church,  care  of  Warren  Vaudyher,  Shiremans¬ 
town,  Pa.  Stone,  1  story  and  basement,  40x75 
feet.  Too  early  for  details. 

School,  Clark’s  Summit,  Pa.  Architect,  H. 

C.  Rutherford,  316  Washington  street,  Scran¬ 
ton,  Pa.  Owners,  Clark’s  Summit  and  Clark’s 
Green  School  District,  William  Widdowfield, 
Clark’s  Green,  Pa.  Brick,  stone,  2  stories 
and  basement.  Preliminary  plans  in  pro¬ 
gress. 

Residence,  Scranton,  Pa.  Architect,  Vin¬ 
cent  Russoniello,  'Scranton  Life  Building, 
Scranton,  Pa.  Owner,  T.  Dainto,  Scranton, 
Pa.  Frame,  2  stories,  32x38  feet,  shingle 
roof,  hardwood  floors,  vapor  heat,  electric 
light.  Plans  in  progress. 

Church  and  Parish  House,  Scranton,  Pa. 
Architect,  Vincent  Russoniello,  Scranton  Life 
Building,  Scranton.  Owners,  Holy  Trinity 
Roman  Catholic  Church,  care  of  architect. 
Brick,  s'+ore,  steel.  1  story  tand  basement, 
58x120  feet,  Spanish  tile  roof,  hardwood 
floors,  vapor  heat,  electric  light,  tile  work, 
roof  ventilators.  Plans  in  progress. 

Residence,  Dunmore,  Pa.  Architect,  Vin¬ 
cent  Russoniello,  Scranton  Life  Building, 
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>  'cranton,  Pa.  Owner,  IN.  Coyer,  Dunmore, 
Pa.  Hollow  tile,  stucco,  2%  stories,  32x42 
feet,  Spanish,  tile  roof,  hardwood  floors,  va¬ 
por  heat,  electric  light,  tile  work.  Plans  in 
progress. 

Stores  and  Loft  Building,  Wilkes-Barre.  Pa. 
Architect,  J.  A.  McGlynn,  Simon  Long  Build¬ 
ing,  Wilkes-Barre,  Pa.  Owner,  Ezra  Stern, 
85  South  Pennsylvania  avenue,  Wilkes-Barre, 
Pa.  Hollo  wtile,  brick,  steel,  2  stories,  40x90 
feet,  slag  roof,  hardwood  floors,  steam  heat, 
electric  light,  plate  glass.  Plans  in  progress. 

High  School,  Wyoming,  Pa.  Architects, 
Sturdevant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owners,  Wyoming  School 
Board,  W.  Reynolds,  secretary,  Wyoming, 
Pa.  Brick,  2  stories,  70x60  feet,  slag  roof, 
hardwood  floors  (heating,  plumbing  and  elec¬ 
tric  work  reserved),  tile  work.  Plans  in  pro¬ 
gress. 

Bungalow,  Pottstown,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers- 
ford,  Pa.  Owner,  Samuel  A.  Shubert,  Potts¬ 
town,  Pa.  Brick,  stucco,  1%  stories,  27x32 
feet,  asbestos  roof,  yellow  pine  and  oak  floors 
(heating,  plumbing  and  lighting  reserved), 
bond.  Plans  in  progress. 

Double  Residence,  Douglasville,  Pa.  Archi¬ 
tect,  J.  Vincent  Poley,  162  'Second  avenue, 
Royersford,  Pa.  Owner,  J.  Harry  Schurr, 
Douglassville,  Pa.  Stone,  stucco,  2  stories, 
30x40  feet,  stone  foundations,  slate  roof,  yel¬ 
low  pine  floors,  water  pressure  system,  bond 
(steam  heating,  electric  lighting  and  plumbing 
reserved).  Plans  in  progress.  Will  be  ready 
for  bids  in  one  month. 

Residence,  Spring  City,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  H.  J.  G.  Kopsch,  304  Spring 
street,  Royersford,  Pa.  Brick,  stone,  stucco, 

1  y2  stories,  24x60  feet,  asbestos  roof,  oak 
floors,  hot  water  heat,  electric  light,  tile 
work,  plumbing,  bond.  Plans  in  progress. 
Will  be  ready  for  bids  in  one  month. 

Public  Comfort  Station,  Market  Square, 
Harrisburg,  Pa.  Architect,  C.  H.  Lloyd,  Tele¬ 
graph  Building,  Harrisburg,  Pa.  Owners, 
City  of  Harrisburg,  Care  of  Mr.  Lynch,  Dau¬ 
phin  Building,  Harrisburg,  Pa.  Concrete,  1 
story,  55x60  feet,  tile  floors,  electric  lighting, 
plumbing.  Owner  taking  bids  due  July  12th. 

Residence,  Lititz,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  Mr.  Penrose  Ruhl,  Lititz,  Pa.  Brick, 
2 y2  stories,  30x38  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Architect  ready  for  bids. 

Residence,  Scranton,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
er,  D.  T.  Lansing,  1641  Quincy  avenue,  Scran¬ 
ton,  Pa.  'Stucco,  2  stories,  30x32  feet,  shin¬ 
gle  roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Architect  ready  for  bids. 

Residence,  Scranton,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
er,  L.  Dowd,  1632  Jefferson  avenue,  Dunmore, 
Pa.  Stucco,  2  stories,  30x32  feet,  shingle 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Architect  ready  for  bids. 

Residence,  Scranton,  Pa.  Architect,  Fred 
Nelson,  Connell  Building,  Scranton,  Pa.  Own¬ 
er,  J.  R.  Bryden,  Jr.,  1660  Wyoming  avenue, 
Scranton,  Pa.  Stucco,  2  stories,  30x32  feet, 
shingle  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work.  Architect  ready  for 
bids. 

Warehouse  and  Siding,  South  Tenth  street, 
near  Market,  Harrisburg,  Pa.  Owners,  The 
Raub  Company,  Marion  and  Christian  streets, 
Lancaster,  Pa.  Brick,  4  stories,  153x193  feet, 
slag  roof,  steam  heat,  electric  light,  elevator, 
steel  work.  Owners  will  build. 

Theatre,  Apartment  and  Store,  Shicbshinny, 
Pa.  Architect,  J.  A.  McGlynn,  Simon  Long 
Building,  Wilkes-Barre,  Pa.  Owner,  Charles 
Hooper,  on  premises.  Concrete  block,  brick, 

2  stories,  50x138  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light,  metal  lath,  roof 


ventilators,  ornamental  plaster.  Owners  will 
boJd. 

Play  Room  and  Tunnel,  near  Cresson,  Cam¬ 
bria  County,  Pa.  Architect,  private  plans. 
Owners,  State  Sanatorium  for  Tuberculosis, 
care  of  Edward  Martin,  State  Health  Com¬ 
missioner,  Harrisburg,  Pa.  Brick,  steel,  con¬ 
crete  and  stone,  38x106  feet,  concrete  roof. 
Owners  taking  bids  due  July  10th  at  1  P.  M. 
Deposit,  $25.00.  Refund,  $25.00. 

School,  West  Lampeter,  Pa.  Architect,  H. 
Y.  Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owners,  West  Lampeter  Township  School 
Board,  care  of  architect.  Brick,  1  story  and 
basement,  177x100  feet,  composition  roof  and 
floors  (heating,  plumbing  and  electric  work 
reserved),  tile  and  marble  work,  skylights, 
roof  ventilators,  dampproofing.  Architect 
taking  bids  due  July  1st. 

School,  Foster  Township,  Pa.  Architect,  R. 
M.  Herr,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Foster  Township  School  Board, 
Mr.  Kirshki,  secretary,  Foster,  Pa.  Frame,  1 
story,  slag  roof,  hardwood  floors,  electric  light. 
Owners  will  be  ready  for  bids  next  week, 
due  July  14th. 

Residence,  Spring  City,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Charles  Custer,  Main  street, 
Spring  City,  Pa.  Brick  and  stone,  1^4  stories, 
22x35  feet,  stone  foundations,  asbestos  roof, 
oak  and  yellow  pine  floors,  hot  air  heat,  elec¬ 
tric  light,  plumbing,  plate  and  leaded  glass, 
wood  sash,  bond.  Owner  will  take  bids  due 
June  30th. 

Bank,  Valley  view,  Pa.  Architect,  E.  C.  Ur¬ 
ban,  Woolworth  Building,  Lancaster,  Pa.  Own¬ 
ers,  Valley  View  National  Bank,  care  of  ar¬ 
chitect.  Terra  cotta,  tile  and  stucco,  1  story, 
32x65  feet,  slate  roof,  concrete  and  marble 
floors,  steam  heating,  electric  lighting,  metal 
lath,  tile  and  marble  work,  bank  fixtures.  Ar¬ 
chitect  taking  bids  due  July  3rd. 

Store  and  Office,  Adams  street,  Scranton, 
Pa.  Architects,  Edward  H.  Davis  and  George 
M.  D.  Lewis,  Union  Bank  Building,  Scranton. 
Owner,  Walter  Rehrig,  care  of  architects. 
Brick,  stone,  reinforced  concrete,  5  stories, 
100x41  feet,  slag  roof,  concrete  and  hard¬ 
wood  floors,  electric  light,  metal  lath,  eleva¬ 
tors,  tile  and  terrazzo  work,  copper  work, 
roof  ventilators.  Architect  taking  bids  due 
July  1st. 

Theatre,  Luzerne,  Pa.  Architect,  J.  A.  Me- 
Glynn,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Marinos  &  Alexander,  Luzerne, 
Pa.  Hollow  tile,  brick,  2  stories,  50x177  feet, 
slag  roof,  pine  floors,  steam  heat,  electric 
light,  metal  lath,  hollow  tile,  roof  ventilators, 
ornamental  plaster.  Architect  ready  for  bids 
due  July  1st. 

Residence,  Cynwyd,  Pa.  Architects,  Reh- 
fuss  &  North,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  R.  G.  Kennedy,  113 
South  Thirty-seventh  street,  Philadelphia. 
Stone  and  stucco,  2%  stories,  32x30  feet,  slate 
roof,  oak,  pine  and  composition  floors, 
electric  lighting,  bond.  Architects  taking  bids 
due  June  29th. 

High  School,  Downingtown,  Pa.  Architect, 
John  H.  Mowrere,  Phoenixville,  Pa.  Owners, 
Board  of  Education,  Borough  of  Downing¬ 
town,  Pa.  Lowest  bids  submitted  by:  W.  R. 
Beard  &  Son,  Coatesville,  Pa.,  $72  920;  Wil¬ 
liam  Kaempser,  Glenmore,  Pa.,  $76,157.93. 
Heating,  J.  W.  Maxwell,  Downingtown,  Pa., 
$12,0I5'0.  Plumbing,  J.  W.  Maxwell,  Downing¬ 
town,  Pa.,  $3,480.  Electric,  Strang  Electric 
Co.,  214  South  Seventh  street,  Philadelphia, 
$1,398. 

High  School  (alts,  and  add.),  Conshohocken, 
Pa.  Architect,  Henry  L.  Reinhold,  Jr.,  1513 
Walnut  street,  Philadelphia.  Owners,  School 
District  of  Borough  of  Conshohocken,  Pa. 
Brick,  cut  stone  and  steel,  2  stories,  balcony 
and  basement,  53x120  feet.  Lowest  bids  sub¬ 
mitted:  W.  R.  Beard,  Coatesville,  Pa.,  $89,750; 


Ketcham  &  McQuade,  1029  Brown  street, 
Philadelphia!,  $95,994.  Heating,  Cressman  & 
Crillman,  Norristown,  Pa.a,  $19,500.  Elec¬ 
tric,  Cressman  &  Crillman,  Norristown,  Pa., 
$2,615.  Plumbing,.  William  White,  2216  Ridge 
avenue,  Philadelphia,  $4,200. 

Residence,  Bryn  Athyn,  a.  Architects, 
Walker  &  Carswell,  Bryn  Athyn,  Pa.  Owner, 
C.  R.  Smith,  Bryn  Athyn,  Pa.  Frame,  2 y2 
stories,  23x33  feet,  shingle  roof,  hardwood 
floors,  hot  air  heat,  electric  lighting,  plumb¬ 
ing.  Architects  taking  bids  due  as  soon  as 
possible. 

Residence  (alts,  and  add.),  Llandrillo  road, 
Cynwyd,  Pa.  Architect,  H.  Rex  Stackhouse, 
129  South  Fifth  street,  Philadelphia.  Own¬ 
er,  J.  T.  Hutchings,  on  premises.  Hollow  tile 
and  stucco,  1  and  2  stories,  14x30'  feet,  tin 
and  slag  roof,  oak  and  pine  floors,  electric 
light,  tile  and  marble  work.  Architect  tak¬ 
ing  bids  due  June  29  th. 


Pennsylvania 
Contracts  Awarded 

Store  and  Apartments,  Sixty-ninth  street 
and  West  Chester  pike.  Architect,  Richard 
R.  Neely,  2126  Pine  street,  Philadelphia.  Own¬ 
er,  Harry  MacKay  Moore,  care  of  architect. 
Brick  and  limestone,  3  stories,  20x70  feet, 
slag  roof,  macite,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work,  metal 
bulks,  iron  work.  Contract  awarded  to  Al¬ 
bert  H.  Moorshead,  67  Laurel  street,  Phila¬ 
delphia,  who  is  taking  sub-bids, 

Parsonage,  Ardmore,  Pa.  Architect,  A.  N. 
Dobbin,  1701  Arch  street,  Philadelphia.  Own¬ 
ers,  Matthew  Simpson  Methodist  Episcopal 
Church,  care  of  W.  H.  G.  Gould,  chairman  of 
Building  Committee,  1218  Chestnut  street, 
Philadelphia.  Stone  and  hollow  tile,  2 y2  sto¬ 
ries,  43x43  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Contract  awarded  to  D.  Ridgway 
Evans,  Penfield,  Pa. 

Residence,  Olyphant,  Pa.  Architect,  Lewis 
Hancock,  Mears  Building,  Scranton,  Pa.  Own¬ 
er,  Miss  T.  Lally,  Olyphant,  Pa.  Stucco, 
frame,  2  stories,  30x42  feet,  Spanish  tile  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  work.  Contract  awarded  to  Peck  Lum¬ 
ber  Co.,  Olyphant,  Pa. 

High  School  (add.),  Millersville,  Pa.,  $49,- 
435.  Architect,  M..  R.  Evans,  10 y2  East 
Orange  street,  Lancaster,  Pa.  Owners,  Manor 
Township  School  Board,  F.  F.  Brenne,  High- 
ville,  Pa.  Brick,  2  stories,  80x95  feet,  slag 
roof,  hardwood  floors  (heating,  plumbing  and 
electric  work  reserved).  Contract  awarded  ■ 
to  Butz  &  Clader,  Allentown,  Pa. 

Twin  Residence,  Highland  Park,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Mrs.  Beatrice 
Greaves,  Highland  Park,  Pa.  Stone,  hollow 
tile  and  stucco,  2 y2  stories,  27x30  feet,  shin¬ 
gle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  plumbing.  Contract  awarded  to 
Merion  Const.  Co.,  2313  Walnut  street. 

Residence,  Broad  street,  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  James  F. 
Zboyovsky,  South  Bethlehem,  Pa.  Hollow 
tile,  brick,  2 y2  stories,  37x34  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  F.  B.  Glass- 
mire,  Bethlehem  Trust  Building,  Bethlehem, 
Pa. 

Administration  Building  (add.),  31  South 
Penn  street,  Allentown.  Architects,  Jacoby 
&  Everett,  Commonwealth  Building,  Allen¬ 
town,  David  Jacks,  chairman,  Allentown, 
town,  Davaid  Jacks,  chairman,  Allentown. 
Brick,  -fireproof,  3  stories,  52x64  feet,  slate 
roof,  hardwood  floors,  electric  light,  tile  work, 
elevators.  Contract  awarded  to  Butz  &  Cla¬ 
der,  Allentown,  Pa. 
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Residence,  Ardmore  avenue,  Ardmore,  Pa. 
Architect,  Walter  K.  Durham,  323  Walnut 
street,  Philadelphia.  Owner,  Dr.  C.  H.  Arn¬ 
old,  Ardmore,  Pa.  Hollow  brick  and  stucco, 
2 y2  stories,  43x26  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awarded  to  D.  Ridgeway  Evans,  Pen- 
field,  Pa. 

Residence,  Willow  Drove,  Pa.,  $5,686.  Ar¬ 
chitect,  private  plans.  Owner,  Howard  B. 
Baker,  Jenkintown,  Pa.  Frame,  shingle  and 
stucco,  2  stories,  22x27  feet,  slate  roof,  North 
Carolina  pine  floors,  hot  air  heat,  electric 
light.  Contract  awarded  to  Roy  Randall, 
Horsham,  Pa. 

Residence,  Marietta  street,  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  C.  !H.  Nolt,  824  Main 
street,  Lancaster,  Pa.  Stone,  2 %  stories, 
42x36  feet,  20x21  feet,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Fred  Brenner,  Lancaster, 
Pa. 

Residence,  Lancaster,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa.  Own¬ 
er,  A.  K.  Mann,  North  Prince  street,  Lancas¬ 
ter,  Pa.  Brick,  2 y2  stories,  28x33  feet,  14x18 
feet,  hardwood  floors,  tile  work.  Contract 
awarded  to  Fred  Brenner,  Lancaster,  Pa. 

Residences  (2),  Norman  Park,  Narberth, 
Pa.  Architects,  Stuckert  &  Co.,  Crozer  Build¬ 
ing,  Philadelphia.  Owners,  C.  H.  Woolming- 
ton  and  C.  S.  Keebler,  care  of  architects. 
Hollow  tile,  stucco  and  frame,  2 y2  stories, 
24x36  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Ernest  Purring  &  Son,  Narberth,  Pa. 

Residence,  Altoona,  Pa.  Architect,  C.  A. 
Ziegler,  1309  Locust  street,  Philadelphia.  Own¬ 
er,  Mr.  Hastings,  Altoona,  Pa.  Contract 
awarded  to  J.  D.  Fluke  Sons,  Altoona,  Pa. 

Residence,  Stenton  avenue  and  Cresheim 
road,  Valley  Drive,  Montgomery  County,  Pa. 
Architect,  C.  A.  Ziegler,  1309  Locust  street, 
Philadelphia.  Owner,  T.  H.  B.  Smythe,  1953 
Locust  street,  Philadelphia.  Frame  and 
stucco,  2 y2  stories,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to  J.  Riley  &  Son,  Forrest 
avenue,  Mt.  Airy. 

School  Building,  Telford,  Pa.,  $21,000.  Ar¬ 
chitect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owners,  Board  of  Education,  Telford,  Pa. 
Contract  awarded  to  Friel  MeLeister  Co.,  Inc., 
2146  East  Norris  street,  Philadelphia. 


New  Jersey 
Construction  News 

Store  (alts.),  Atlantic  and  Ohio  avenues, 
Atlantic  City,  N.  J.  O  ,ner,  Lewis  Nickman, 
on  premises.  Architect,  Lewis  R.  Barber, 
Guarantee  Trust  Building,  Atlantic  City. 
Brick  and  steel,  steam  heat,  electric  light, 
pine  floors,  hardware,  plastering,  metal  bulks. 
Architect  taking  bids  due  June  30th. 

Residence  and  Garage,  Morris  Heights, 
N.  J.  Architect,  William  Klemann,  First  Na¬ 
tional  Bank  Building,  Trenton,  N.  J.  Own¬ 
er,  W.  G.  Howell,  on  premises.  Brick,  2% 
stories,  47x30  feet,  10x28  feet,  garage,  18x24 
feet,  slate  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Residence,  Greenwood  avenue,  Trenton, 
N.  J.  Architect,  R.  G.  Consolloy,  Common¬ 
wealth  Building,  Trenton,  N.  J.  Owner,  Louis 
Kuehner,  care  of  architect.  Brick,  2 y2  sto¬ 
ries,  35x28  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Residence,  New  Hope,  N.  J.  Architect, 
William  Klemann,  First  National  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  Dr.  L.  T.  Salmon, 


care  of  architect.  Brick,  2*4  stories  44x32 
feet,  asbestos  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  metal  lath,  tile 
and  marble  work.  Owner  will  take  bids. 

Residence,  Beechwood  avenue,  Trenton, 
N.  J.  Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owner,  Miss  Gertrude  Wool- 
sey,  care  of  architect.  Frame,  1  y2  stories, 
24x40  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Architect  taking 
bids  due  June  30th. 

Residence,  Trenton,  N.  J.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Owner, 
Charles  Schultz,  care  of  architect.  Brick,  2 y2 
stories;  24x46  feet,  slate  roof,  hardwood  floors, 
steam  heat  el,ectrie  lig'ht,  tile  work.  Archi¬ 
tect  taking  bids  due  July  30th. 

Residence,  Pitman,  N.  J.  Architect,  Charles 
R.  Peddle,  136  South  Fourth  street,  Philadel¬ 
phia.  Owner,  W.  S.  Slack,  Pitman,  N.  J. 
Frame,  2%  stories,  28x23  feet,  shingle  roof, 
oak  and  pine  floors,  warm  air  heat,  electric 
light,  iron  work.  Architect  taking  bids  due 
July  1st. 

High  School,  Bridgeton,  N.  J.  Architects, 
Ritter  &  'Shay,  North  American  Building, 
Philadelphia.  Owners,  Board  of  Education, 
Bridgeton,  N.  J.  Lowest  bidders:  J.  S.  Rog¬ 
ers  Co.,  Drexel  Building,  Philadelphia,  $157,- 
500;  Moore  &  Co.,  Nineteenth  and  Cherry 
streets,  Philadelphia,  $160,756.  Electric, 
Baird  Osterhout  Co.,  2109  Walnut  street, 
$2,650.  Heating  and  ventilating,  J.  H.  Hutch¬ 
inson,  1020  Callowhill  street,  $23,194.  Plumb¬ 
ing  and  gas  fitting,  R.  J.  Hoban,  261  South 
Twenty-first  street,  Philadelphia,  $9,173. 

Armory,  ‘Salem,  N.  J.  Architect,  Walter 
Hankin,  39  East  State  street,  Trenton,  N.  J. 
Owners,  State  of  New  Jersey,  care  of  Com¬ 
missioner  Burdotte  G.  Lewis,  Institutions  and 
Agencies,  State  House,  Trenton,  N.  J.  Brick 
and  steel,  2  stories,  92x24  feet  and  52x28  feet, 
slag  roof,  concrete  and  pine  floors,  tile  work, 
bond,  floor  hardener,  terra  cotta,  ornamental 
iron  work,  waterproofing.  Lowest  bidder, 
Monaghan  &  Losse,  Inc.,  3016  Chestnut  /street, 
Philadelphia,  $51,094. 

School,  Egg  Harbor,  N.  J.  Architect,  F.  F. 
Sanders,  39  South  Seventeenth  street,  Phila¬ 
delphia.  Owners,  Board  of  Education,  care 
of  William  Townsend,  president,  Egg  Harbor, 
N.  J.  Brick,  stone  and  steel.  Preliminary 
plans  in  progress. 

Road  Work,  Borough  of  Audubon,  N.  J. 
Engineer,  J.  J.  Albertson,  Court  House,  Cam¬ 
den,  N.  J.  Owners,  Borough  of  Audubon, 
H.  K.  Lawrence,  Borough  Clerk,  Audubon,. 
N.  J.  Excavation  and  concrete  paving  (ap¬ 
proximately  35,000  square  yards)  and  1,500 
lineal  feet  of  6-inch  terra  cotta  tile  drain. 
Owners  taking  bids  at  Commissioners’  Cham¬ 
bers,  Schoolhouse  No.  2,  Wyoming  and  Man¬ 
sion  avenues,  Audubon,  N.  J.,  June  27th,  at 
8.30  P.  M.  Deposit,  $5.00.  Address  bids  to 
John  W.  Zanger,  Director  of  Highways,  342 
Merchant  street,  Audubon,  N.  J. 

Sewerage  System  and  Disposal  Plant,  Wood¬ 
bury  Heights,  N.  J.  Engineers,  Remington  & 
Vosbury  ,601  Market  street,  Camden,  N.  J. 
Owners,  Borough  of  Woodbury  Heights,  H.  J. 
Murgrauer,  Borough  Clerk,  Borough  Hall, 
Woodbury  Heights,  N.  J.  Approximately  4.21 
miles  of  5  to  12-inch  terra  cotta  pipe  sewers 
and  house  connections,  35  manholes,  5  flush 
tanks  and  a  sewage  disposal  plant.  Owners 
taking  bids  due  June  29th  at  8  P.  M.,  Day¬ 
light  Saving.  Deposit,  $10.00.  Refund,  $5.00. 


New  Jersey 
Contracts  Awarded 

Lodge  Building,  Trenton,  N.  J.  Architect, 
J.  O.  Hunt,  Hunt  Building,  Trenton,  N(  J. 


Owners,  Knights  of  Columbus,  care  of  G.  W. 
Goff,  221  North  Warren  street,  Trenton,  N.  J. 
Brick,  fireproof,  3  stories,  75x80  feet,  80x120 
feet,  slag  roof,  hardwood  floors  (heating, 
plumbing,  electric  work  and  elevators  reserv¬ 
ed),  hollow  tile,  tile  and  marble  work,  safety 
treads,  roof  ventilators,  skylights,  fire  doons, 
waterproofing,  iron  stairs,  ornamental  iron 
work.  Contract  awarded  to  Charles  J.  Smith, 
202  Academy  street,  Trenton,  N.  J. 

Warehouse,  Titus  avenue  and  Railroad, 
Trenton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owners,  Gross 
Brothers,  Inc.,  243  North  Broad  street,  Tren¬ 
ton,  N.  J.  Reinforced  concrete,  brick  and 
steel,  3  stories,  115x42  feet,  irregular  size, 
slag  roof,  concrete  floors,  roof  ventilators, 
dampproofing,  terra  cotta,  iron  work,  floor 
hardener,  rolled  steel  sash  and  doors.  Con¬ 
tract  awarded  to  Karno-Smith  Const.  Co., 
Broad  Street  Bank  Building,  Trenton,  N.  J. 

Store  (add.),  161  South  Broad  street  , Tren¬ 
ton,  N. .  J.  Architects,  Klemann  &  Kaplan, 
First  National  Bank  Building,  Trenton.  Own¬ 
er,  Bernard  Tobish,  on  premises.  Brick,  2 
storieis,  20x60  feet,  slag  roof,  pine  floors,  hoL 
low  tile,  steam  heat,  electric  light,  metal  lath, 
rolled  steel  skylights,  roof  ventilators,  metal 
ceilings.  Contract  awarded  to  Nathan  Mil¬ 
gaten,  550  South  Warren  street,  Trenton. 

Garages  (13),  612  West  State  street,  Tren¬ 
ton,  N.  J.  Architects,  Klemann  &  Kaplan, 
First  National  Bank  Building,  Trenton.  Own¬ 
er,  Bernard  Tobish,  161  South  Broad  street, 
Trenton,  N.  J.  Brick,  concrete,  1  /story, 
125x20  feet,  slag  roof,  concrete  floors,  steam 
heat,  electric  light,  floor  hardener.  Contract 
awarded  to  Nathan  Milgaten,  550  South  War¬ 
ren  street,  Trenton,  N,  J. 

Store,  Apartment  (alts,  and  add.),  220 
North  Broad  street,  Trenton.  Architect,  R. 
G.  Consolloy,  Commonwealth  Building,  Tren¬ 
ton,  N„  J.  Owner,  George  Hornketh,  631 
Princeton  street,  Trenton,  N.  J.  Brick,  3 
stories,  75x16  feet,  slag  roof,  tile  and  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work,  hollow  tile,  rolled  steel  skylights,  wa¬ 
terproofing.  Contract  awarded  to  J.  Purkis, 
Trenton,  iN.  J. 

Residence  and  Store,  North  Clinton  street, 
Trenton,  N.  J.  Architect,  R.  G.  Consolloy, 
Commonwealth  Building,  Trenton,  N.  J.  Own¬ 
er,  Bernard  Cooper,  506  North  Clinton  street, 
Trenton,  N.  J.  Brick,  2 y2  stories,  41x19  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light  ,tile  and  marble  work.  Con¬ 
tract  awarded  to  Nathan  Milgaten,  550  South 
Warren  street,  Trenton,  N.  J. 

School,  National  Park,  N.  J.,  $26,896.  Ar¬ 
chitect,  Charles  H.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Borough  of  National  Park,  N.  J.  Brick, 
cut  stone  and  steel,  2  storieis,  59x39  feet,  slag 
roof,  pine  floors,  safety  treads,  metal  lath, 
iron  work.  Contract  awarded  to  Wills  Bill 
Co.,  1706  Ransom  street,  Philadelphia. 


Proposals 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C,, 
June  19,  1922.  Sealed  Proposals  will  be 
opened  in  this  office  at  3  P.  M.,  July  19,  1922, 
for  restoration  of  stone  cornice  and  replacing 
of  roof  construction,  etc.,  for  the  United 
States  Post  Office  and  Custom  House,  at  Os¬ 
wego,  N.  Y.  Drawings  and  specifications  may 
be  obtained  from  the  Custodian  at  Oswego, 
N.  Y.,  or  at  this  office  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wetmore,  Act¬ 
ing  Supervising  Architect. 


Miscellaneous 
Construction  News 

Community  House  (alts,  and  add.)  and 
Gymnasium,  Baltimore,  Md.  Architect,  Louis 
Levi,  Real  Estate  Trust  Building,  Philadel¬ 
phia.  Owners,  Madison  Avenue  Temple,  Bal¬ 
timore,  Md.  Brick,  steel  and  stone,  4-story 
add.,  21x65  feet,  to  building  63x65  feet,  gym¬ 
nasium  54x63  feet.  Plans  in  progress.  Too 
early  for  details. 

Stores  and  Apartment,  Binghamton,  JN.  Y. 
Architect,  G.  T.  Price,  Miller  Building,  Scran¬ 
ton,  Pa.  Owners,  Corlass  Brothers,  Bingham- 
ton.  N.  Y.  Frame,  stucco,  2  stories,  48x72 
feet  ,slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light,  plate  glass,  skylights,  roof  ventila¬ 
tors,  metal  ceilings.  Architect  will  take  re¬ 
vised  bids  July  5th. 


(Continued  from  page  408) 

$10  will  be  awarded  for  photographs  of 
copper  and  'brass  objects  of  utility  or 
ornamentation  which  to  qualify  must 
have  have  been  in  use  more  than  35  years. 
Included  are  copper  roofs,  brass  door 
knockers,  old  copper  cooking  utensils, 
brass  plumbing  pipe.  Fourteen  addition¬ 
al  prizes  of  similar  amounts  are  offered 
for  the  best  photographs  showing  the  re¬ 
sults  of  using  substitutes  for  copper  and 
brass. 


AVOIDING  CONCRETE  FAILURES 
A  Few  Practical  Points  on  Obtaining  a 
Successful  Sidewalk  Job 
BY  DALE  VAN  HORN 

Today,  with  good  cement  on  the  mar¬ 
ket  and  its  use  past  the  experimental 
stage,  what  is  to  account  for  the  large 
number  of  concrete  sidewalk  jobs  which 
fail  ?  Almost  invariably,  it  can  be  traced 
to  one  or  more  of  three  or  four  things. 
If  done  in  freezing  weather  there  may 
have  been  lack  of  necessary  precaution  to 
guard  against  the  damaging  Jack  Frost. 
Again,  it  might  have  been  due  to  dirty 
aggregates,  imperfect  bonding,  impro¬ 
perly  constructed  bases  and  foundations, 
or  again  the  joints  may  have  been  hastily 
cut  and  failed  to  extend  through  all  of 
the  concrete.  In  other  words,  any  one 
omission  of  several  necessary  steps  in  the 
construction  of  sidewalks  will  result  in 
total  or  partial  failure  and  eventual  re¬ 
pair  work.  Good  materials,  proper  meth¬ 
ods  carried  out  and  careful  workmanship 
are  necessary  qualifications  for  the  con¬ 
struction  of  sound  and  lasting  walks. 

Aggregates  selected  should  be  inspected 
closely  and  only  those  presenting  a  hard 
and  flinty  surface  should  be  used.  The 
reason  why  pit  sand  and  gravel  fad  to 
make  good  is  because  many  of  the  par¬ 
ticles  have  a  fine  coating  of  clay  or  dirt 
on  their  surfaces.  This  keeps  the  cement 
mortar  from  bonding  with  their  surfaces 
and:  thus  leave  voids,  later  to  become 
filled  with  water,  and,  when  freezing 
weather  approaches,  the  two  split  apart. 
Materials  which  show  foreign  matter 
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clinging  to  them  should  be  avoided,  or 
thoroughly  washed. 

In  the  Middle  West  a  common  prac¬ 
tice  is  to  use  sand  and  gravel  entirely. 
These  materials  are  all  right  for  the  top 
coat,  but  cement  can  be  saved  and  a 
stronger  bed  obtained,  if  hard  crushed 
rock  is  used  in  this  step.  Gravel  or 
even  sand  does  well  for  the  top.  It  is  to 
be  understood  that  gravel  is  not  to  be 
omitted  from  the  base,  but  that  stone  is 
to  be  used  with  it. 

The  foundation  should  be.  so  con¬ 
structed  that  it  will  not  settle,  but  re¬ 
main  firmly  rigid  and  at  the  same  time 
offer  a  natural  drainage  for  any  water 
which  might  collect  under  it.  In  some 
localities,  it  is  even  necessary  to  provide 
artificial  drainage  where  the  soil  is  heavy 
and  low.  In  this  case,  tile  drainage  lines 
are  run  at  the  outside  of  the  walk  to 
some  natural  outlet.  Fills  which  have 
been  improperly  constructed  and  poor  sub¬ 
bases  are  the  cause  of  a  lot  of  inferior 
walks. 

One  of  the  common  results  of  a  poor 
foundation  is  a  crack  which  runs,  often 
through  the  center  of  the  walk  for  a  con¬ 
siderable  distance.  This  fact  alone  may 
not  make  it  necessary  to  rebuild  the  walk. 
But  weather  changes,  the  action  of  freez¬ 
ing  usually  expand  minute  cracks  to  a 
width  of  an  inch  or  more  and  the  wider 
they  become,  the  more  chance  the  ele¬ 
ments  have  to  work.  In  time  earth 
lodges  there  and  soon  a  narrow  ribbon 
of  grass  or  weeds  divide  the  walk.  But 
worse  of  all,  it  will'  be  only  a  matter  of 
time  until  the  whole  will  be  in  such  a 
state  that  replacement  becomes  necessary. 

In  laying  the  walk  the  wood  spreaders 
should  be  replaced  every  seventy-five  feet 
or  so  with  a  thin  metal  strip  of  the  same 
size  or  even  a  wood  lath  of  one-half  inch 
thickness.  When  the  walk  has  been  fin¬ 
ished,  this  strip  is  removed  and  the  space 
filled  with  asphalt  or  tar,  thus  forming  a 
natural  expansion  joint.  Unless  this  pre¬ 
caution  is  taken  there  is  imminent  danger 
of  heaving  where  two  cakes  are  forced 
upward,  due  to  the  end  pressure. 

A  wood  float  or  wood  trowel  is  the 
best- tool  with  which  to  finish  the  top. 
The  steel  trowel  is  popular,  but  neverthe¬ 
less,  it  leaves  a  surface  easily  made  slip¬ 
pery  and  very  often  fine  hairline  cracks 
occur,  not  unlike  incipient  cracks.  These 
fine  cracks  occur  because  the  steel  trowel 
leaves  a  film  of  pure  cement  which  con¬ 
tracts  upon  hardening  and  drying. 

If  the  top  is  to  be  laid  after  the  base 
has  hardened  considerable  care  should  be 
exercised  in  applying  it.  Water  under¬ 
pressure  from  a  hose  should  be  played  on 
the  surface  until  all  free  and  foreign  mat¬ 
ter  has  been  washed  away.  Then  a 
creamy  mixture  of  cement  and  water  is 
applied  and  worked  in.  To  this  may  then 
be  applied  the  top. 
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Trees  which  are  to  be  surrounded 
with  concrete  should  be  given  at  least 
six  inches  on  all  sides.  The  space  within 
can  be  filled  with  sand.-— Building  Age. 


THE  ARCHITECT 

BY  A.  C.  WOLF 

To  write  fully  about  the  architect  is 
an  endless  task  and  I  shall  therefore 
touch  only  the  more  essential  things  re¬ 
quired  of  him.  His  requirements  as  an 
architect  are  something  more  than  the 
mere  planning  of  the  problem.  To  under¬ 
stand  the  architect  and  his  problems,  we 
must  define  what  he  is. 

There  can  be  no  better  definition  than 
the  following:  “The  artist  who  composes 
buildings,  determines  their  proportions 
distributions  and  decorations,  directs  their 
execution,  and  controls  the  expenditure 
upon  them.” 

With  this  definition  before  us,  we  see 
that  the  first  and  foremost  of  the  re¬ 
quirements  is  that  the  architect  must  be 
an  artist.  The  term  artist  does  not  neces¬ 
sarily  imply  a  painter,  but  one  who  is 
delighted  in  his  work  for  its  own  sake, 
yet  never  satisfied  with  it  because  of  the 
desire  to  reach  a  higher  state  of  perfec¬ 
tion.  A  man  of  untiring  endeavor  to  at¬ 
tain  his  dreams,  insomuch  that  he  gives 
willingly  all  the  time  and  pains  neces¬ 
sary  to  achieve  the  smallest  improvement 
in  "his  work.  One  who  will  not  permit 
the  words  “it  will  do”  and  “good  enough” 
in  any  part  of  his  organization. 

With  the  qualification  of  an  artist  he 
has  only  the  foundation  required  and 
necessary  for  becoming  an  architect. 
With  art  we  must  combine  technical  skill, 
as  his  creative  gift  will  be  of  little  use 
if  he  has  not  the  constructive  ability 
that  will  enable  him  to  carry  his  vision 
to  maturity.  The  range  of  obstacles  that 
now  appears  between  the  eager  artist  and 
the  promised  land  of  his  dreams  quite 
often  indeed  causes  him  to  become  dis¬ 
couraged,  and  either  he  turns  to  some¬ 
thing  else  which  he  believes  to  be  easier — 
or,  he  becomes  determined  to  overcome 
the  obstacles  as  they  present  themselves. 

He  must  train  himself  so  that  he  can 
create  things,  not  as  they  exist,  but  as 
he  would  haveThem  be.  Mathematician 
he  must  be  so  that  he  may  calculate.  He 
must  also  master  all  the  different  trades. 
This  requires  him  to  become  mason  and 
bricklayer,  painter  and  carpenter.  The 
workers  of  all  trades  must  give  to  him 
knowledge  of  their  crafts.  He  must  not 
rest  till  he  has  studied  all  the  mysteries 
of  materials. 

Somewhat  of  an  engineer  he  must  be, 
in  these  days  of  tall  buildings  with  steel 
for  the  frame,  as  he  is  required  to  know 
its  great  possibilities,  and  limitations. 
Sanitation  comes  within  his  scope,  as  he 
must  arrange  all  sanitary  equipment,  no 
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detail  shall  he  neglect  as  to  pipe,  trap, 
joint  of  fitting,  his  knowledge  must  be 
such  that  he  can  supervise  properly.  He 
must  be  able  to  advise  on  all  matters  per¬ 
taining  to  public  health;  and  plan  so  as 
to  guard  against  sickness  and  disease. 

To  all  of  the  above,  which  are  some  of 
the  most  important  requirements,  we  have 
yet  to  add  another.  All  the  knowledge 
which  he  has  attained  may  be  to  his  dis¬ 
advantage  and  undoing,  if  it  is  not  sup¬ 
ported  by  the  solid  sense  and  reasoning 
commonly  called  “business  ability.” 

This  phase  of  an  architect’s  being  is 
entirely  different  than  the  others,  as  it 
differentiates  him  from  the  art  crafts. 
His  position  when  entrusted  with  an  im¬ 
portant  commission  is  entirely  different 
from  those  of  the  painter  or  sculptor. 
They  produce  their  work  at  an  agreed 
price  which  closes  the  transaction !  A 
very  simple  matter  as  far  as  finance  is 
concerned. 

But  the  architect,  from  the  moment  he 
is  awarded  the  commission,  and  building 
contracts  are  signed,  has  vast  sums  of 
money  at  his  disposition,  disbursed  by  his 
direction.  No  one  can  tell  until  the  work 
is  completed  and  an  accounting  made 
whether  he  has  wisely  and  honestly  ac¬ 
quitted  himself  and  obtained  full  value 
for  the  moneys  expended. 

To  prolong  this  article  would  weary 
the  reader.  I  could  write  more  of  the 
necessary  knowledge  of  accounts ;  fami¬ 
liarity  with  the  law,  as  regards  the  draw¬ 
ing  of  contracts,  the  complexities  of 
building  codes,  etc.,  of  the  need  to  be 
able  to  express  ones  views  clearly,  whether 
in  writing  or  in  speech. 

After  reading  this  you  will  say  that 
these  requirements  of  the  “architect”  are 
but  a  dream,  that  so  many  accomplish¬ 
ments  cannot  be  crowded  into  a  few 
years  of  life.  This  may  be  true  of  none 
of  them,  as  they  are,  but  it  may  stand 
for  all  of  them  as  they  would  be. 

Building  Industry. 


THE  SHINGLE  ROOF 

BY  A.  ASHMUN  KELLY 
Is  the  good  old  shingle  roof  doomed? 
Are  the  imitation  shingles  taking  the 
place  of  the  real  wooden  shingles?  To 
a  large  extent  this  is  just  what  is  hap¬ 
pening.  Gradually  the  various  widely 
advertised  asphalt  and  metal  shingles  are 
superseding  the  cedar  and  redwood  shin¬ 
gles.  It  is  a  large  subject,  and  cannot 
be  covered  in  a  restricted  magazine  ar¬ 
ticle.  But  it  may  be  that  a  few  words 
on  the  subject  will  interest  those  who 
have  to  do  with  roofs  and  roofing  mater¬ 
ials. 

Wooden  roofs  have  the  disadvantage 
of  not  being  fireproof.  But  they  can 
easily  and  cheaply  be  made  so.  Any  coat¬ 
ing  or  stain  that  will  prevent  combustion 
from  a  cinder  or  small  spark  long  enough 
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to  prevent  a  flame  will  do.  Even  so 
simple  a  thing  as  lime  water  will  do.  But 
the  best  way  is  to  dip  in  a  good  stain,  for 
this  will  not  only  render  the  wood  fire¬ 
proof,  but  it  will  also  prevent  rot,  and  ex¬ 
tend  the  life  of  the  roof  many  years. 

Creosote  stain  is  the  ideal  one  for 
shingles.  And  the  shingles  should  be 
dipped  two-thirds  their  length.  This  in¬ 
sures  a  perfect  coating  for  all  parts  that 
will  be  exposed.  Then  a  brush  coat  of 
the  stain  after  the  shingles  are  laid  will 
be  a  great  help,  though  it  is  not  essential 
to  effective  work. 

Creosote  stain  makes  it  rather  costly 
shingling.  But  it  will  pay  the  client  who 
has  it  done.  One  gallon  will  give  two 
coats  of  stain  to  100  square  feet  of 
shingles.  When  dipped  two-thirds  their 
length,  2^4  to  3  gallons  of  stain  will  coat 
one  thousand  4x16  inch  shingles. 

Shingles  should  be  perfectly  dry  be¬ 
fore  staining,  but  I  have  had  perfectly 
good  results  where  I  have  dip-stained 
shingles  that  were  not  dry,  and  where  I 
had  to  throw  them  into  a  pile  with  some 
rain  falling;  and  placed  on  the  roof  be¬ 
fore  the  stain  was  dry.  But  this  is  not 
advised  if  it  can  be  avoided.  The  idea 
is,  that  when  the  shingle  is  dry  it  will 
take  up  more  stain.  As  the  stain  is  oily 
the  water  does  not  have  any  effect,  unless 
under  the  stain.  That  is  why  the  wood 
should  be  dry. 

A  high  grade  creosote  stain  may  be 
cheapened  by  adding  three  gallons  of 
water- white  150  deg.  test  oil,  and  one  gal¬ 
lon  of  Japan  drier  to  each  three  gallons 
of  creosote  liquid.  Crude  oil,  and  the 
other  petroleum  or  mineral  oils  do  not 
unite  readily  with  creosote  oil,  although 
such  liquids  are  used  for  the  purpose  of 
doping  creosote  stain.  Such  doping  is 
not  advised  as  it  ruins  the  creosote  as  a 
stain,  but  painters  do  sometimes  resort  to 
the  practise  instead  of  getting  a  better 
price  for  their  work.  And  when  it  is 
necessary  to  thin  out  creosote  stain  it 
is  better  to  use  raw  linseed  oil  for  shin¬ 
gles,  and  turpentine  for  inside  staining. 
Such  thinning  is  not  often  needed  as  the 
stain  is  right  when  bought,  though  by 
not  keepng  it  well  stirred  while  dipping 
the  heavier  part  will  settle  and  then  will 
reauire  thinning  to,  reduce  it. 

Creosote  burns  the  flesh,  that  you  of 
course  know;  better  rub  the  hands  and 
wrists  and  maybe  the  face  with  linseed  oil 
before  beginning.  If  the  stain  does  get 
on  hands  or  face,  don’t  try  to  rub  it  off, 
but  apply  linseed  oil.  after  which  you  can 
rub  the  part  off.  Rubbing  it  while  the 
fresh  creosote  is  on  the  flesh  will  only 
spread  it  the  more.  Do  not  wash  it  off, 
for  that  will  simply  separate  the  tar  acids 
and  burn  you  the  worse ;  creosote  con¬ 
tains  about  10  per  cent,  of  this  acid. 

Creosote  stain  will  get  rather  thick 
in  cold  weather,  which  is  owing  to  the 


small  quantity  of  naphthaline  that  it  con¬ 
tains.  When  in  this  condition  heat  it  a 
little  or  put  it  in  a  warm  place  for  a 
time. 

Ordinary  oil  paint  is  not  thought  to  be 
good  for  shingle  roofs,  but  by  using  a 
very  thin  oil  paint  stain,  and  dipping  the 
shingle  very  satisfactory  results  may  be 
obtained.  Or  the  shingles  may  be  done 
after  laying,  same  as  with  creosote.  The 
paint  stain  should  be  made  from  the  best 
pigments.  They  should  be  finely  ground 
in  raw  linseed  oil,  at  the  mill  of  course, 
and  creosote  may  be  stained  too  with  such 
colors ;  in  fact  that  is  the  way  the  colored 
creosote  stains  are  produced.  Only  that 
the  creosote  will  of  course  alter  the  tone 
of  the  pigment  stain.  Yet  they  will  give 
very  nice  shades  of  color. 

Raw  and  burnt  sienna  and  raw  and 
burnt  umber  are  two  fine  pigments  for 
stains,  especially  for  the  creosote  stains. 
But  the  only  green  pigment  that  can  be 
used  is  the  chemically  pure,  not  the 
green  that  is  made  by  mixing  yellow  and 
blue  together.  This  applies  also  to  the 
reds,  except  the  oxide  reds.  They  should 
be  chemically  pure  colors,  without  any 
aniline  in  them.  This  for  permanency, 
as  aniline  colors  will  soon  fade  in  the 
sun. — Building  Age. 


You  owe  it  to  yourself  to  keep  in  touch 
with  what  is  going  on  in  the  trade,  and  you 
can  do  this  only  by  becoming  a  subscriber 
to  and  regular  reader  of  your  trade  paper 
If  you  are  not  a  regular  reader  of  the 
Builder’s  Guide  you  should  be.  The  cost  is 
not  excessive.  A  five-spot  insures  it  fifty 
two  times  in  the  course  of  a  year. 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  othei 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operatel 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


“  Camouflage”  doesn’t,  pay  in  advertising 
Don ’t  call  your  cannon  a  bit  of  landscape. 
Be  honest  and  gain  the  confidence  of  the 
public. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  F1P  ort  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 130  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co.  ; . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Pace,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st„  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BU.'IDERS’  SUPPLIES. 

DeFrain  Sand  Co.  .  . Finance  Bldg.,  Phlla. 

Fairlamb.  P.  n.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  II.  Co . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts..  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co. . 1345  Arch  St..  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Wood  oleum  Mfg.  Co . 133  Arch  St..  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  829  N.  3rd  St..  Phila. 

Truscon  Laboratories _ 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren  Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co. . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co.  . . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  E.  Cor.  Felton  and  Media  Sts.,  Phlla. 
HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phi4. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 
Richardson  &  Boynton  Co...  ...1332  Arch  St.,  Phila. 
HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit.  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co.  . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phlla. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phlla. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

.Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co.  - 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch.  St.,  Phlla 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila 


ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  .  ,  2013  Market  St.,  Phila. 

Brinkmann  Bros . ....2615  Frankford  Ave.,  Phila. 

Emack,  The  John  D.,  Co.  . . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D-,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird  A  S . . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co., 

,,  _  „  „  24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

„ .  SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave, 
SHEET  ROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

_  ,  T  _  2013  Market  St.,  Phlla. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 


S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
„  ,  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St  Phila 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

rr  .  ,  _  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . . . 121  N.  18th  St.  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St..  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Ctias.  a . J20W  Arch  st  Phlla 

Warren-Knight  Co . 136  N.  12th  St!!  Phlla! 

Weber  F.,  Co.  . . 1125  Chestnut  St.,  Phlla. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co^ . Kill  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  aud  Spruce  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila! 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  gt.  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila! 

WHITEWASHING. 

Southern,  Wm.  B„ 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

HIKE  PARTITIONS, 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  phlla. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small-- -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


1 15  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  Roofe 

and  Flagging 


Made  with  Heavy  %  to  &  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia  iu-s*t6th-st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 

Black,  Green.  Variegated 


Entered  at  the  Philadelphia  Poat  Office  as  Second-Class  Matter 
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Issued  Weekly  in  the  Interest*  or  Architect*,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trade* 


Less  than  One  Year 
15  Cents  per  Copy 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 


1715  N.  lOth  Street  Philadelphia 


McFarland- meade  co. 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riaar  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 
Tie  Rod  System 


TIE  ROD 


INTERLOCKING  TREAD  AND 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Italian 
iflarMe  Jttnsaic  €0. 


Manufacturer*  and  Daalar*  in 


Both  t'hone* 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  S145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

®  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St.‘ 
Philadelphia 

Bell  Phone  :  Keystone  Phone  : 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA.  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works, Crum  Lynne,  Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sta. 

PHILADELPHIA 

Both  Ptoones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 
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IV e  have  installed  out 
built  up  roofs 
on  some  of  the  largest 
buildings  in 
PHILADELPHIA 


If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 


Market  5450 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED -STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES  -GLOBES-  GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office — 2 5th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PfllLA.,  PA. 


r»f|I  T\f  FI  Service  in  deliveries  and  quality  of 
rUUilU  material  that  cannot  be  excelled 

TIeckJSros.  Co. 

HIGH  GRADE  PLUMBING 
Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  ?t.,  Phila. 

Camden,  N  J.p  Lansdowne,  Fa. 

Ball  Phone,  Market  1655  Keystone,  Main  8801 


DAILY  BUILDING  NEWS 

Will  help  you  if  you  sell  Building 
Supplies  or  Services  in  connection 
with  buildings  in  Eastern  Pennsyl¬ 
vania,  Southern  New  Jersey  and  Del¬ 
aware.  May  we  show  you  this  news. 

BUILDING  NEWS  PUBLISHING  COMPANY 

PERRY  BUILDING,  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


RIEFLER  DRAWING  INSTRUMENTS 

Riefler  Instruments  are  noted  for  their  precision 
and  durabili'y.  The  large  head  construction  insures 
the  highest  degree  of  accuracy. 

Riefler  Instruments,  being  round,  are  easier  to 
work  with,  there  being  no  sharp  corners. 

Send  for  descriptive  catalog. 

F. WEBER  CO. 

1  125  CHESTNUT  ST.,  Philadelphia 


“CONSULT  US  AND  KEEP  DRY" 


AQUABAR 


WATERPROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


Roofing  Tile 

ALL  COLORS 

Approved  by  Underwriters  Specified  by  Architects 

Adds  Beauty  and  Permanence  Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


HEATI 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


In  opening  the  organization  meeting 
of  the  American  Construction  Council 
at  the  Washington  Hotel,  Washington, 
D.  C.,  Secretary  of  Commerce,  Hoover, 
stated  that  “If  we  would  stem  the  'tide 
tending  to  refer  every  little  need  and 
complaint  to  government,  action  to  meet 
these  demands  must  arise  from  within 
industry  itself,”  He  declared  that  in 
thus  bringing  all  representatives  of  the 
construction  industry  together  to  see  if 
such  a  council  can  be  organized  the  most 
important  step  in  the  history  of  industry 
was  being  taken. 

Among  the  subjects  suggested  by  Sec¬ 
retary  Hoover  for  the  consideration  of 
the  Council  were  standardization  of 
grades,  inspection  of,  and  simplification 
of  dimensions  of  construction  materials, 
the  collection  of  statistics,  the  encourage¬ 
ment  of  home  building,  zoning,  proper 
building  codes,  seasonal  and  intermittent 
employment,  jurisdictional  disputes,  ap¬ 
prenticeship,  vocational  training  and  in 
general  the  elimination  of  unnecessary 
speculation  and  the  better  functioning  of 
industry  in  regard  to  our  national  needs. 

A  warning  against  “an  intense  strati¬ 
fication  of  the  various  economic  interests 
in  our  national  life”  which  lead  to  selfish 
aims  and  purposes  wtas  voiced  by  Willis 
H.  Booth,  Vice  President  of  the  Guar¬ 
anty  Trust  Company,  of  New  York,  in 
following  Secretary  Hoover.  If  the  pub¬ 
lic  confidence  is  to  be  gained  the  aims  and 
purposes  of  the  Council  must  square  and 


comport  itself  entirely  with  the  best  pub¬ 
lic  judgment,  he  said.  He  denied  pro¬ 
posing  an  impractical  altruism  which  was 
not  consistent  with  actual  facts  but  de¬ 
clared  such  a  basis  was  “an  enlightened 
kind  of  selfishness  which  will  take  us 
further  because  it  is  more  nearly  right.” 
Illustrating  his  point  he  went  on  to  say 
“If  we  can  surround  the  construction 
industry  with  a  feeling  of  stability  we 
immediately  add  to  its  ability  to  secure 
credit.”  This  feeling  of  stability,  he 
stated  was  based  on  the  confidence  which 
the  public  gave  to  the  industry. 

Following  the  opening  addresses,  five 
minute  responses  were  made  by  Henry 
H.  Kendall,  Architect,  Boston,  Mass. ; 
Thomas  H.  MacDonald,  Bureau  of  Pub¬ 
lic  Roads,  Washington,  D.  C. ;  Calvert 
Townley,  Westinghouse  Electric  and 
Manufacturing  Co.,  New  York;  Frede¬ 
rick  L.  Crandford,  Brooklyn,  Nl  Y. ; 
John  R.  Alpine,  Grinnell  Company,  Pro¬ 
vidence,  R.  I.;  John  Donlin,  Building 
Trades’  Department,  A.  F.  of  L.,  Wash¬ 
ington,  D.  C. ;  M.  T.  Bannigan,  McQuade 
and  Bannigan,  Utica,  N.  Y. ;  William  Mc¬ 
Clellan,  McClellan  &  Junkersfeld,  New 
York  City;  Ralph  F.  Proctor,  Maryland 
Casualty  Co.,  Baltimore,  Md. 

The  afternoon  and  evening  sessions 
were  devoted  to  the  presentation  of  the 
report  of  the  Operating  Committee  on 
Organization  by  General  R.  C.  Marshall, 
Jr.,  General  Manager  of  the  Associated 
General  Contractors  of  America,  a  dis¬ 


cussion  of  the  proposed  by-laws  by  the 
ten  major  groups  representing  all  ele¬ 
ments  in  the  industry,  into  which  the 
Council  has  been  divided,  and  the  elec¬ 
tion  of  the  Executive  Board. 

Two  hundred  representatives  of  every 
element  of  the  industry  were  in  attend¬ 
ance  at  the  meeting,  including  architects, 
engineers,  general  contractors,  sub-con¬ 
tractors,  labor,  manufacturers,  dealers, 
bankers,  insurance  and  bond  interests, 
public  utility  corporations,  state,  federal 
county  and  municipal  construction  de¬ 
partments. 

At  the  organization  meeting  of  the 
American  Construction  Council,  M.  T. 
Bannigan,  President  of  the  Nation¬ 
al  Building  -Supply  Dealers  Association 
said :  “We  went  to  war  to  prove  that 
might  did  not  necessarily  make  right.  We 
are  organizing  this  Council  to  establish 
the  principle  that  the  good  of  any  element 
of  the  construction  industry  depends  up¬ 
on  the  good  of  every  component  part  of 
the  Industry.” 

Henry  H.  Kendall,  Past-President  of 
the  American  Institute  of  Architects 
stated  that  the  Architects  were  happy  to 
be  among  those  who  are  participating  in 
the  organization  of  the  Council. 

“We  see  in  it  potentialities  far  beyond 
its  present  capacity,”  he  said,  “and  we 
hope  soon  to  see  them  realized  in  actual 
achievements.  We  shall  gladly  give  to 
it  our  best  efforts  and  co-operation  to 
achieve  these  so  much  desired  results. 


DRAWING 

Charles  H.  Robbins,  Jr. 
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MATERIALS 

1  209  Arch  Street,  Philadelphia 

bell  phone,  Spruce  1256  keystone  Phone,  Race  3519 
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“We  are  to  bring  together  ,  a  group  of 
men,  vitally  interested  in  different  phases 
of  the  building  industry,  an  occupation, 
in  which,  directly  or  indirectly,  almost 
every  trade  and  industry  is  represented, 
and  by  our  Counsel  and  advise  solve  the 
many  problems  which  have  arisen  and 
will  continue  to  arise  between  groups  and 
trades;  to  fix  standards  and  formulate 
rules  of  conduct  which  shall  govern  our 
business  relations  and  promote  good  will, 
efficiency  and  fair  play  in  building  and 
construction.” 

William  McClellan,  of  New  York, 
representing  public  utilities  construction, 
said:  “The  extreme  difficulties  encoun¬ 
tered  in  construction  as  compared  with 
other  industrial  problems,  makes  an  or¬ 
ganization,  such  as  this,  an  inevitable 
factor.  When  a  manufacturer  gets  an 
order  he  puts  it  through  a  factory  with 
an  organized  force  and  system  well  estab¬ 
lished.  Construction  on  the  other  hand 
necessitates  in  the  very  nature  of  things 
that  those  engaging  in  it  have  even  to 
clear  the  ground,  create  their  plant  and  or¬ 
ganize  their  forces  before  they  can  begin 
to  build.  And  on  the  next  contract,  they 
must  do  it  all  over  again.  The  ability 
to  overcome  such  problems  as  these  is 
the  kind  of  ability  which  must  be  put 
into  handling  the  problems  before  such 
a  council  as  this.  The  great  need  is  to 
translate  the  general  ideals  here  ex¬ 
pressed  into  specific  accomplishments.  If 
construction  men  can’t  do  it,  nobody  else 
can.  I  wish  you  God  speed  and  every 
measure  of  success.” 

Ralph  F.  Proctor,  of  the  Maryland 
Casualty  Company  of  Baltimore,  rep¬ 
resenting  insurance  and  bonding  compan¬ 
ies  said :  “Although  the  Bible  says  ‘He 
that  is  surety  for  a  stranger  shall  smart 
for  it,  and  he  that  hateth  suretyship  is 
sure,’  we  would  welcome  a  beter  under¬ 
standing  by  our  clients  of  our  business 
and  its  problems.  It  is  w'ith  enthusiasm 
therefore,  that  we  join  in  the  work  of  the 
American  Construction  Council,  and  you 
may  be  assured  of  our  hearty  co-opera¬ 
tion  in  co-ordinating  and  budding  the 
Construction  Industry.” 

The  importance  of  co-ordination  was 
emphasized  by  Frederick  L.  Cranford,  of 
New  York,  Vice  President  of  the  Asso¬ 
ciated  General  .Contractors  of  America, 
who  said:  “For  forty  years  American 
business  has  been  passing  through  a 
transformation  from  individualistic  to 
collective  and  co-operative  activity,  but 
the  co-operation  so  far  developed  in  con¬ 
struction  has  been  the  effort  of  the  mem¬ 
bers  of  a  unit  of  the  industry,  and  they 
have  counted  the  successful  though  often 
antagonistic  to  the  interests  of  the  indus- 
trv,  so  that  while  individually  we  were  im¬ 
portant,  our  co-operative  efforts  have 
proved  ineffective. 

“Our  experience  of  the  last  few  years 
indicate. clearly  the:  roajd  which  is. the  co¬ 


operation  of  all  the  elements  of  construc¬ 
tion,  because  collectively  our  interests  are 
and  must  be  unselfish. 

“There  can  be  no  more  difficult  industry 
to  co-ordinate  and  none  with  a  largei 
number  of  its  members  pure  individual¬ 
ists,  often  to  the  extreme  of  piracy,  but 
the  co-ordination  of  no  other  industry  is 
so  important  to  the  well  being  and  pros¬ 
perity  of  our  people,  for  we  are  the 
agents-through  whom  the  nations’  natur¬ 
al,  material,  economic  and  artistic  re¬ 
sources  are  built  and  developed. 

“All  of  our  permanent  revenue  produc¬ 
ing  activities  are  either  the  product  of 
construction,  or  through  construction  we 
develop  their  values.  The  railroads  and 
irrigation  in  our  arid  districts  serve  as  an 
illustration  of  this.” 

A  very  significant  stand  was  taken  by 
labor  engaged  in  building  trades  when  the 
organized  building  trades  endorsed  the 
American  Construction  Council  and  voted 
unanimously  to  affiliate  with  the  Council 
at  their  recent  convention  in  Cincinnati. 

“We  believe  that  the  Council  can  be  a 
most  potential  factor  in  the  stabilization 
of  the  industry  we  serve,”  said  John  Don- 
l:n,  head  of  the  Building  Trades  Depart¬ 
ment,  American  Federation  of  Labor, 
“and  we  hope  that  all  the  elements  of  the 
industry  will  affiliate.” 

Pie  stated  that  the  Council  should  be 
a  fact  finding  agency  to  determine  rights 
and  wrongs,  and  serve  to  eliminate 
wrongs  inflicted  by  a  few  in  each  element 
of  the  industry.  It  was  his  opinion  that 
the  Council  should  establish  and  maintain 
local  conference  committees  in  all  cities, 
these  being  necessary  for  local  guidance 
to  hold  confidence  of  the  public,  to  avoid 
strikes,  lockouts  and  to  protect  the  in¬ 
dustry  against  uneconomic  abuses. 

“Some  one  of  the  many  elements  con¬ 
tributing  to  the  industry,”  said  Mr.  Don- 
lin,  “is  at  one  time  or  another  responsible 
for  some  injury.  If  one  member  is  work¬ 
ing  with  detriment  to  his  group,  he  should 
be  called  to  task.  Responsibility 
for  any  bad  condition  can  be  determined 
end  a  remedy  applied.  If  the  banker,  the 
manufacturer,  dealer,  or  workers  is  re¬ 
sponsible,  all  others  are  concerned.  We 
must  all  be  guided  by  a  determination 
for  absolute  justice.” 

John  R.  Alpine,  of  the  Grinnell  Comp¬ 
any,  manufacturers  at  Providence,  R.  I., 
said : 

“This  is  the  first  time  that  a  meeting 
of  this  character  was  ever  held.  You 
have  all  the  important  threads  that  make 
up  the  important  fabric  of  the  construc- 
ion  industry.” 

He  stated  that  present  efforts  will  bring 
a  new  balancing  to  industry  as  a  whole, 
and  a  greater  contentment  to  both  em¬ 
ployers  and  workers. 

James  A.  Emery,  Counsel  for  the  Na¬ 
tional  Manufacturers’  Association,  who 
followed  Mr.  Hoover  in  presiding  at  the 


meeting  said  that  this  was  an  opportunity 
to  set  up  in  an  unusual  way,  self-govern¬ 
ment  in  the  construction  industry,  a  self- 
government  which  can  speak  for  itself 
and  act  with  intelligent  vision,  and  accept 
for  one  of  its  important  duties,  the  clean¬ 
ing  up  of  the  industry  from  the  inside 
when  it  is  in  need  of  this.  “It  has,”  he 
said,  “its  own  function,  its  own  authority, 
and  as  I  see  it  can  make  itself  a  self-re¬ 
formative  body  without  any  regulatory 
power  of  the  government.  It  can  be  self- 
governed  or  it  will  be  governed  by  the 
people  by  their  elected  officials.” 

Thomas  R.  MacDonald,  chief  of  the  Bu¬ 
reau  of  Public  Roads,  emphasized  the  re¬ 
lationship  of  the  highway  industry  with 
the  whole  construction  industry. 

“The  Bureau  of  Public  Roads  and  offi¬ 
cials  of  the  State  Highway  Departments, 
must  study  first,  last  and  all  the  time,  the 
interests  of  the  public. 

“The  entirely  highway  program  of  the 
United  States  is  under  the  administra¬ 
tive  control  of  public  officers.  There¬ 
fore  these  men  are  not  at  liberty  allways 
ro  act  as  they  would  if  they  were  occupy¬ 
ing  a  private  position,  but  actuated  and 
governed  by  the  laws  which  have  been 
established  by  the  public  to  guide  and 
control  their  actions. 

“The  passage  of  the  Federal  Aid  High¬ 
way  acts  stimulated  roadbuilding  in  the 
United  States  so  that  it  has  grown  into 
what  we  may  call  a  major  industry.  But 
the  very  big  nature,  the  very  fundamental 
of  the  Federal  Aid  Highway  Acts  has 
been  the  co-operation  expected  through 
them  between  the  Federal  Government 
and  the  States.  Since  1916  the  States 
(Continued  on  Page  435) 
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Church  (alts,  and  add.),  Twenty-eighth  and 
Cambria  streets,  Philadelphia.  Architect,  J. 
H.  Frank,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owners,  Mediator  Lutheran  Church, 
on  premises.  Port  Deposit  stone  and  steel,  1 
story  and  basement,  46x45  feet,  slate  roof, 
maple  floors  (heating,  plumbing  and  electric- 
work  separate  bids).  Architect  taking  re¬ 
vised  bids  due  July  12th  at  noon. 

Residence  (alts.),  27  City  Line  avenue, 
Bala,  Pa.  Architect,  Willis  A.  Hall,  Upper 
Darby,  Pa.  Owner,  name  withheld.  General 
interior  and  exterior  alterations.  Plans  in 
progress. 

Parish  House,  Forty-eighth  and  Baltimore 
avenue,  Philadelphia.  Architects,  Ballinger 
Co.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owners,  Calvary  Methodist  Episcopal 
Church,  on  premises.  Brick,  limestone  trim, 
3  stories  and  basement,  44x72  feet.  Archi¬ 
tects  taking  bids  due  July  10th. 

Residence,  St.  Martin’s,  Philadelphia.  Ar¬ 
chitect,  Edmund  B.  Gilchrist,  1618  Latimer 
street,  Philadelphia.  Owner,  Dr.  George 
Woodward,  North  American  Building,  Phila¬ 
delphia.  Stone,,  2 y2  stories.  Architect  tak¬ 
ing  bids  due  July  10th. 

Factory,  Richmond  and  Tioga  streets,  Phil¬ 
adelphia.  Architect,  Ralph  E.  White,  Penn¬ 
sylvania  Building,  Philadelphia.  Owner,  Gil¬ 
bert  Spruance  ,312  North  Third  street,  Phila¬ 
delphia.  Brick  and  cut  stone,  2  stories, 
138x62  feet,  slag  roof,  composition,  maple  and 
cement  floors,  electric  light,  metal  lath,  rolled 
steel  sash,  hollow  metal  skylights,  rolled  steel 
doors,  iron  work  (heating  and  elevators  re¬ 
served).  Architect  taking  bids  due  July  7th. 

Rank  and  Office  Building,  Southeast  Cor¬ 
ner  Fourth  and  Market  streets,  Philadelphia. 
Architects,  Heacock  &  Hokanson,  Bailey 
Building,  Philadelphia.  Owners,  Mutual 
Trust  Co.,  Bourse,  Philadelphia.  Brick,  stone, 
steel,  concrete  and  terra  cotta,  12  stories.  Pre¬ 
liminary  plans  in  progress. 

Office  Building,  (Southeast  Corner  Thirteenth 
and  Locust  streets,  Philadelphia.  Architects, 
Ballinger  Go.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  Philadelphia  Real  Es¬ 
tate  Board,  care  of  John  G.  Williams,  39 
South  Seventeenth  street,  Philadelphia.  Brick, 
stone  and  steel,  3  stories,  36x103  feet.  Plans 
in  progress.  Too  early  for  details.  Will  be 
ready  for  bids  in  3  weeks. 


Store  (alts,  and  add.),  1206-08  Point  Breeze 
avenue,  Philadelphia.  Architect,  R.  W.  Pol¬ 
lock,  1802  Chestnut  street,  Philadelphia.  Own¬ 
er,  J.  Weiss,  on  premises.  Brick,  2  stories, 
9x12  feet,  slag  roof,  pine  floors,  tile  work, 
carpentry,  mill  work,  plastering,  plate  glass, 
metal  bulks.  Architect  will  be  ready  for  re¬ 
vised  bids  in  one  week. 

Fraternity  House  (alts,  and  add.),  3530  Lo¬ 
cust,  street,  Philadelphia.  Architects,  Savery 
&  Scheetz,  Stephen  Girard  Building,  Phila¬ 
delphia.  Owners,  Beta  Theta  Phi  Fraternity, 
care  of  George  P.  Hayman,  secretary,  153 
East  State  street,  Doylestown,  Pa.  General 
alterations  and  additions.  Plans  in  pro¬ 
gress. 

Residence  and  Garage,  Wissahickon  avenue 
and  Westview  street.  Architects,  Seeburger 
&  Rabenold,  1524  Chestnut  street,  Philadel¬ 
phia.  Owner,  A.  M.  Burd,  1719  North  Frank¬ 
lin  street,  Philadelphia.  Stone  and  plaster, 
2 y2  stories,  32x72  feet.  Plans  in  progress. 
Architects  will  take  bids  in  one  week. 

Stores  and  Apartments  (2)  (alts,  and  add.), 
5223-25  Baltimore  avenue,  Philadelphia.  Ar¬ 
chitect,  William  IB.  Lowenthal,  1208  Chestnut 
street,  Philadelphia.  Owner,  Joseph  M. 
Baker,  720  South  Fifty-second  street,  Phila¬ 
delphia.  General  alterations.  Plans  in  pro¬ 
gress. 

Y.  W.  C.  A.  Building  (Dormitory  and  Res¬ 
taurant),  Twenty -first  and  Cherry  streets, 
Philadelphia.  Architects,  Magaziner  &  Eber- 
hard,  603  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Y.  W.  C.  A.,  Eighteenth  and  Arch 
streets,  Philadelphia.  Brick,  steel,  stone  and 
concrete.  Preliminary  plans  in  progress.  Too 
early  for  details. 

Stores  (4)  and  Dwellings,  Fox  Chase,  Phil¬ 
adelphia.  Architect,  William  L.  Charr,  149 
South  Fourth  street,  Philadelphia.  Owner, 
name  withheld.  Brick,  terra  cotta  and  mar¬ 
ble,  3  stories,  18x87  feet,  slag  and  tin  roof, 
hardwood  floors,  metal  ceilings,  terra  cotta, 
metal  bfilks,  store  fixtures,  tile,  marble  and 
terrazzo,  metal  lath,  electric  light,  hot  water 
heat.  Plans  in  progress. 

Residence  (alts,  and  add.),  Linden  avenue 
and  Carlisle  street.  Architect,  Fred  N.  Greis- 
ler,  1035  Walnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  2  stories,  22x22 
feet,  enclosing  porches,  painting,  glazing, 
heating  and  lighting  extensions.  Architect 
ready  for  bids. 


Apartment  House,  Sherwood  road  and  Lan¬ 
caster  avenue,  Overbrook,  Philadelphia.  Ar¬ 
chitects,  Wallace  &  Warner,  1012  Walnut 
street,  Philadelphia.  Owner,  name  withheld. 
Brick,  stone  and  steel,  4  stories  (16  apart¬ 
ments),  slag  roof,  hardwood  floors,  elevators, 
tile  and  marble  work,  steam  heating,  elec¬ 
tric  lighting.  Plans  in  progress. 

Residence,  Overbrook,  Philadelphia,  $50,- 
000.  Architect,  Arthur  H.  Brockie,  254 
South  Fifteenth  street,  Philadelphia.  Owner, 
Mrs.  S.  H.  Bodine,  Berwyn,  Pa.  Brick  and 
hollow  tile,  2%  stories.  Plans  in  progress. 
Too  early  for  details. 

Bank  Building,  Southwest  Corner  Broad 
and  Erie  avenue,  Philadelphia.  Architect, 
Alex.  Adams,  1012  Walnut  street,  Philadel¬ 
phia.  Owners,  Northern  Central  Trust  Co. 
of  Philadelphia,  premises-.  Stone,  2  stories. 
Preliminary  plans  in  progress. 

College  Buildings,  Forty-third,  Woodland 
and  Kingsessing  avenue,  Philadelphia,  ap¬ 
proximately  $2,000,000.  Architect,  not  yet 
selected.  Owners,  Philadelphia  College  of 
Pharmacy,  145  North  Tenth  street,  Philadel¬ 
phia.  Work  contemplated. 

Residence,  Lancaster  pike,  Overbrook,  Phil¬ 
adelphia.  Architects,  Seeburger  &  Rabenold, 
1524  Chestnut  street,  Philadelphia.  Owner, 
John  McGlinn,  145  ‘South  Second  street,  Phil¬ 
adelphia.  Stone,  2 y2  stories,  30x85  feet,  slate 
roof.  Plans  in  progress.  Architect  will  take 
bids  in  one  week. 

Residence  (alts.),  Penn  street,  Queen  Lane 
Manor,  Philadelphia.  Architect,  J.  Rex  Stack- 
house,  129  South  Fifth  street,  Philadelphia. 
Owner,  Henry  G.  Reifsnyder,  Manheim  Apart¬ 
ments,  Philadelphia.  General  interior  and  ex¬ 
terior  alterations.  Plans  in  progress.  Will 
take  bids  in  ten  days. 

Residence  (alts,  and  add.)  and  Garage, 
4805-07  Springfield  avenue,  Philadelphia.  Ar¬ 
chitects,  De  Armond,  Ashmead  &  Bickley, 
Franklin  Trust  Building.  Owner,  Nicola  Per- 
rella,  on  premises.  Brick,  3-story  add.,  25x14 
feet,  slate  roof,  hardwood  floors,  copper  work, 
plumbing,  tile  work,  garage,  1  story,  brick, 
32x22  feet,  slag  roof,  cement  floor.  Archi¬ 
tects  are  taking  sub-bids. 

Apartments  (alts.),  403  South  Forty-sec¬ 
ond  street,  Philadelphia.  Architects,  De  Ar¬ 
mond,  Ashmead  &  Bickley,  Franklin  Trust 
Building.  Owner,  Thomas  Harwood,  care  of 
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architects.  General  alterations,  hardwood 
floors,  electric  lighting,  changing  partitions, 
plastering,  painting,  carpentry,  mill  work, 
glazing.  Architects  taking  sub-bids. 

Residences  (10),  Fifty-eighth  and  Warring¬ 
ton  avenue,  Philadelphia.  Architect,  E.  Al¬ 
len  Wilson  ,1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  W.  E.  Yonker,  722  South  Fif¬ 
ty-first  street,  Philadelphia.  Brick,  2  stories, 
15x45  feet,  slate  and  slag  roof,  tile  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  and  marble  work,  garages  in  basements, 
cement  work.  Owner  is  taking  sub-bids. 

Factory,  Southwest  Corner  Tenth  and  Bain- 
bridge  streets,  Philadelphia.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owners,  Baynk  Brothers,  Third  and 
Spruce  streets,  Philadelphia.  Brick,  slow 
burning,  4  stories,  84x109  feet,  slag  roof, 
pine,  composition  and  concrete  floors,  (1) 
elevator,  rolling  steel  doors,  rolled  steel  sash, 
electric  light,  steam  heat,  reinforced  concrete 
work.  Architect  taking  bids  due  July.  13th 
at  noon. 

Apartment  Building  (alts,  and  add.),  3414 
Spring  Garden  street.  .  Architect,  J.  W. 
Thompson,  703  South  Sixtieth  street,  Phila¬ 
delphia.  Owner,  Albert  Brown,  310  Lincoln 
Building,  Philadelphia.  Brick,  3  stories, 
21x70  feet,  slate  roof,  electric  lighting,  plumb¬ 
ing,  tile  and  marble,  cement  work,  refinish¬ 
ing  floors  (heating  reserved),  iron  stairs. 
Architect  taking  bids  due  July  7th. 

Store  and  (8)  Apartments,  623  'North  Six¬ 
teenth  street,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owner,  Charles  Weiss,  1707  Co¬ 
lumbia  avenue,  Philadelphia.  Brick  and  steel, 
3  stories  and  basement,  18x46  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light, 
plumbing,  cement  work,  masonry,  excavation, 
underpinning,  plastering,  carpentry,  painting, 
glazing.  Owner  taking  bids. 

Store  and  (2)  Apartments  (alts,  and  add.), 
804  South  Fourth  street.  Architect,  Ruben 
Beard,  2120  North  Lambert  street,  Philadel¬ 
phia.  Owner,  W.  Colton,  on  premises.  Brick 
and  steel,  3  stories,  16x40  feet,  slag  roof, 
hardwood  and  pine  floors,  hot  water  heat, 
plumbing,  masonry,  tile  work,  carpentry,  plas¬ 
tering,  sheet  metal  work,  painting,  glazing. 
Architect  taking  bids. 

Twin  Residence,  Lincoln  Drive  near  Mc- 
Callum  street.  Architect,  private  plans.  Own¬ 
er,  Louis  S.  Deitz,  6636  McCallum  street, 
Philadelphia.  Stone,  2 y2  stories,  30x50  feet, 
slate  roof,  oak  and  pine  floors,  steam  heat, 
electric  light,  tile  work.  Owner  taking  bids 
due  July  7th. 

Restaurant,  Sixty-first  and  Baltimore  ave¬ 
nue,  Philadelphia.  Architect,  H.  M.  Pedrick, 
Post  Office  Building,  Darby,  Pa.  Owner, 
George  Costas,  on  premises.  Brick,  1  story, 
17x50  feet,  slag  roof,  maple  floors,  metal  ceil¬ 
ings,  metal  bulks,  plate  glass  (heating,  light¬ 
ing  and  plumbing  reserved).  Architect  is 
taking  bids. 

House,  Church  and  American  streets,  Phil¬ 
adelphia.  Architect,  Ralph  E.  White,  Penn¬ 
sylvania  Building,  Philadelphia.  Owners, 
Christ  Church  Neighborhood  House,  on  prem¬ 
ises.  Brick,  terra  cotta,  cut  stone  and  steel, 
additional  story,  slag  and  promenade  tile 
roof,  oak  and  maple  floors,  copper  skylights, 
waterproofing,  iron  work.  Architect  taking 
bids  due  July  7th. 

Bank  (alts,  and  add.),  Fifth  and  Tabor 
road,  Philadelphia.  Architect,  John  T.  Brug- 


ger,  505  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Olney  Bank  &  Trust  Co.,  premises.  Brick, 
cut  stone  and  steel,  2  stories  and  mezzanine, 
irregular,  slag  roof,  concrete  and  cork  floors, 
dumb  waiter,  metal  lath,  tile,  marble  and-ter- 
razzo,  rolled  steel '  sash  and  skylights,  bond, 
iron  work.  Architect  taking  bids  due  July 
8th. 

Moving  Picture  Theatre,  Germantown  ave¬ 
nue  and  Cayuga  street.  Architects,  Neu- 
bauer  &  Supowitz,  929  Chestnut  street,  Phila¬ 
delphia.  Owners,  Cayuga  Theatre,  on  prem¬ 
ises.  Brick  and  steel,  slag  roof,  cement  floors, 
metal  lath,  marble  work,  bronze,  iron  work. 
Architects  taking  bids  due  July  7th. 

Building  (alt.  and  add.),  1921  Market 
street,  Philadelphia.  Architect,  F.  G.  Cald¬ 
well,  Stephen  Girard  Building,  Philadelphia. 
Owner,  name  withheld.  Brick,  cut  stone  and 
steel,  1  story,  21x19  feet,  tin  roof,  plaster¬ 
ing,  carpentry,  mill  work,  hollow  metal  sky¬ 
lights,  terra  cotta.  Bids  due  July  7th. 

Residence,  Frankford,  Philadelphia.  Ar¬ 
chitects,  Stearns  &  Woodnutt,  Stephen  Gir¬ 
ard  Building,  Philadelphia.  Owner,  Harry  H. 
Cox,  1510  Harrison  street,  Frankford,  Phila¬ 
delphia.  Brick,  2 y2  stories,  16x72  feet,  slate 
roof  , hardwood  and  pine  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Owner 
is  taking  bids. 

Residence,  Queen  Lane,  Germantown.  Ar¬ 
chitect,  J.  Conarroe,  225  South  Sydenham 
street,  Philadelphia.  Owner,  Mrs.  Ellen  L. 
Fox,  care  of  A.  H.  Fox,  Seventh  and  Grange 
streets,  Philadelphia.  Hollow  tile  and  stucco, 
2 y2  stories,  30x39  feet,  tile  roof,  oak  and  pine 
floors,  hollow  tile,  hot  water  heat,  electric 
light,  metal  lath,  tile  work.  Owner  taking 
bids  due  July  13th. 

Auditorium  and  Sunday  School  (alt.  and 
add.),  Mascher  and  Cokmna  streets,  Philadel¬ 
phia.  Architect,  Norman  Hulme,  1524  Chest¬ 
nut  street,  Philadelphia.  Owners,  Norris 
Square  Methodist  Episcopal  Church,  on  prem¬ 
ises.  Brick  and  steel,  2  stories,  64x92  feet, 
slag  roof,  pine  floors,  dampproofing,  iron 
work,  electric  light,  metal  lath,  tile  work, 
rolled  steel  skylights.  Architect  taking  bids 
due  July  7th. 

Church  (add.),  2324  Germantown  avenue, 
Philadelphia.  Architect,  William  H.  Woot- 
ers,  816  West  Allegheny  avenue,  Philadel¬ 
phia.  Owners,  Fifth  Moravian  Church,  on 
premises.  Brick  and  stone,  1  story,  19x56 
feet,  slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light,  iron  work.  Architect  taking  re¬ 
vised  bids  due  July  6th. 

Rectory,  Fifty-fourth  and  Diamond  streets, 
Wynnefield,  Philadelphia.  Architect,  Peter 
F.  Getz,  1634  North  Sixth  street,  Philadel¬ 
phia.  Owners,  St.  Barbara’s  Roman  Catholic 
Church,  care  of  Rev.  Joseph  L.  N.  Wolfe, 
Wynnefield,  Philadelphia.  Stone,  2 y2  stories, 
42x72  feet,  slate  roof,  tile  and  marble.  Ar¬ 
chitect  taking  bids  due  July  24th. 

Grading,  Paving  and  Supplies,  Philadelphia. 
Owners,  Department  of  Public  Works,  Bu¬ 
reau  of  Highways,  232  City  Hall.  Grading, 
asphalt  paving,  redressed  granite  block  pav¬ 
ing,  asphalt  repaving,  country  road  work, 
grading  and  paving  Delaware  venue,  from 
Allegheny  avenue  to  Dyotte  street,  ready 
mixed  concrete,  paving  gravel,  Portland  ce¬ 
ment,  crushed  stone,  bituminous  material,  as¬ 
phalt  paving  mixtures  and  materials  for  re¬ 
pairing  bridges.  Owners  taking  bids  due 
July  11th  at  noon. 
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Pier  127,  Allegheny  avenue,  North 
Wharves,  Delaware  Eiver,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owners,  Bureau  of 
Wharves,  Docks  and  Perries,,  Director  Wil¬ 
liam 'F.  Sproule,  Second  Deck,  Pier  4,  Chest¬ 
nut  Street,  South  Wharves.  Improving  and 
enlarging,  16,000  feet  B.  M.  timber,  1,000  feet 
pile  logs,  10,000  lbs.  bolts,  nuts  and  washers, 
repaving.  Owners  taking  bids  due  July  10th 
at  noon.  Deposit,  $10.00. 

Apartments,  Thirteenth  and  Oak  Lane  ave¬ 
nue,  Philadelphia.  Architect,  Conrad  W.  Neff, 
1200  Locust  street,  Philadelphia.  Owner, 
Mrs.  Mary  E.  La  Dow,  Oak  Lane.  Brick, 
cut  stone  and  steel,  3  stories,  121x40  feet, 
slag  roof,  oak  and  pine  floors,  dumb  waiters, 
iron  work  (weather  strip,  heating  and  light¬ 
ing  reserved),  tile  and  marble,  plumbing, 
metal  lath.  Architect  taking  bids  due  July 
12th. 

Schaff  Building  (add.),  Fifteenth  and  Pace 
streets,  Philadelphia.  Architects,  Marshall 
&  Fox,  Chicago,  Ill.  Owners,  Publication  & 
Sunday  School  Board,  Reformed  Church  of 
America,  care  of  Rev.  Dr.  Rufus  Miller,  on 
premises.  Brick,  cut  stone  and  steel,  13  sto¬ 
ries,  120kl20  feet,  slag  roof,  concrete  floors, 
hollow  tile,  steam  heat,  electric  light,  metal 
lath,  bond,  floor  hardener,  iron  stairs,  iron 
work,  dampprooflng.  Architect  taking  bids 
due  July  12th. 

Residence,  Awbrey  and  East  Washington 
Lane,  Germantown,  Philadelphia.  Architect, 
C.  A.  Ziegler,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  Algernon  Evans,  care  of  archi¬ 
tect.  Stone,  2 y2  stories,  '58x33  feet,  shingle 
roof,  oak  and  pine  roof,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  metal  lath,  iron  work. 
Architect  taking  bids  due  July  11th. 

Residence,  Awbrey  and  East  Washington 
Lane,  Germantown,  Philadelphia.  Architect, 
C.  A.  Ziegler,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  Mrs.  Jonathan  Evans,  care  of 
architect.  Stone,  2%  stories,  45x34  feet,  shin¬ 
gle  roof,  oak  and  pine  floors,  electric  light, 
metal  lath,  tile  work  (heating  reserved),  iron 
work.  Architect  taking  bids  due  July  11th. 

Swimming  Pool  and  Bath  House,  Torresdale 
and  Wakeling  street.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street.  Owners,  De¬ 
partment  of  Public  Works,  Bureau  of  Rec¬ 
reation,  593  City  Hall.  Lowest  bidders:  T. 
J.  &  J.  R.  Whelan,  Seventeenth  and  Summer 
streets,  $38,170;  Mitchell  Brothers,  2185  Race 
street,  $38,835. 

Div.  D  Warehouse  M-l  (alts.),  Twenty-first 
and  Oregon  avenue.  Owners,  Quarter  Mas¬ 
ter’s  Intermediate  Department,  Twenty-first 
and  Oregon  avenue.  Lowest  bidders:  George 
H.  Evans,  Inc.,  109  North  Thirteenth  street, 
$4,239;  J.  B.  Kelly,  2313  Walnut  street, 
$5,500. 

Contract  No.  661,  Frankford  Elevated,  Phil¬ 
adelphia.  Owners,  City  of  Philadelphia,  De¬ 
partment  of  City  Transit,  1211  Chestnut 
street,  Philadelphia.  Miscellaneous  work. 
Lowest  bidders:  F.  J.  Boas,  201  North  Broad 
street,  Philadelphia,  $534,180;  Rapid  Transit 
Const.  Co.,  Eighth  and  Dauphin  streets, 
$566,693. 

Residences  and  Garages  (26),  Fifty-sixth 


and  Litchfield  streets  and  Fifty-sixth  and 
Beaumont  avenue,  Philadelphia,  $134,000.  Ar¬ 
chitect,  James  C.  S.  Fernald,  6533  Wyalusing 
avenue,  Philadelphia.  Owners,  Marshall,  Ma¬ 
loney  &  Wallace,  8  South  Fifty-second  street, 
Philadelphia.  Brick,  2  stories,  18x32  feet, 
19!4X32  feet  and  16x29  feet,  13x10  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Owners  will  build. 

Bungalow,  Northwest  Corner  St.  Vincent 
and  Gingham  streets,  $4,600.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  C.  Brill,  7240  Mon¬ 
tour  street,  Philadelphia.  Frame,  1  story, 
80x41  feet,  shingle  roof,  oak  and  pine  floors, 
electric  lighting.  Owner  will  build. 

Grading  and  Paving,  Delaware  avenue,  be¬ 
tween  Columbia  avenue  and  Dyotte  street. 
Owners,  City  of  Philadelphia,  Department  of 
Highways,  City  Hall.  23,500  square  yards 
concrete  block,  12,800  cubic  yards  grading. 
Owners  will  soon  take  bids. 

Residences  (8),  Woodland  aveneu,  East  of 
Fifty-fifth  street,  $41,000,  Owners,  D.  Soko- 
low  and  I.  Mitten,  3130  Clifford  street,  Phil¬ 
adelphia.  Brick,  14  feet  11  inches  x  28  feet, 
10x23  feet,  16x52  feet  and  16x41  feet,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (32)  (5)  Seventh  and  Rockland 
streets,  and  (27)  Seventh  and  Ruscomb 
streets,  Philadelphia,  $170,000.  Owner,  Mat¬ 
thew  J.  Best,  4829  Roosevelt  Boulevard,  Phil¬ 
adelphia.  Brick,  2  stories,  1 5y2x36  feet,  slag 
roof,  hot  water  heating.  Owner  will  build. 

Residences  (34),  North  and  South  sides  In¬ 
dependence  avenue,  Oak  Lane,  $5,000  each. 
Architect,  private  plans.  Owner,  Joseph  B. 
Eisele,  7265  Limekiln  Pike ,  Philadelphia. 
Brick,  2  stories,  15x36  feet,  slag  roof,  hot 
water  heating.  Owner  will  build. 

Offices,  Northwest  Corner  Fourth  and  Chest¬ 
nut  streets,  $4,000.  Owners,  Provident  Life 
&  Trust  Co.,  on  premises.  Mezzanine  floor 
between  fourth  and  fifth  floors,  31:|4x48:>4 
feet,  plastering,  carpentry,  mill  work.  Own¬ 
ers  will  build. 

Stable,  1512-14  South  Sixteenth  street,  Phil¬ 
adelphia,  $7,500.  Architects,  Stuckert  &  Co., 
1420  Chestnut  street,  Philadelphia.  Owner, 
H.  Dolfinger,  Sixteenth  and  Tasker  streets, 
Philadelphia.  Brick,  2  stories,  32x61  feet, 
.slag  roof,  electric  work.  Architects  will 
build. 

Residences  (30)  5832-62  Chew  street,  and 
Haines  street,  714-740,  $131,400.  Architect, 
private  plans.  Owner,  James  N.  Mitchell,  4 
South  Farragut  Terrace,  Philadelphia.  Brick, 
2  stories,  15x40  feet,  18x30  feet,  slag  roof, 
hot  water  heating,  electric  lighting.  Owner 
will  build. 

Ice  Storage  Building,  iSouth  side  Paschall 
avenue,  West  of  Fifty-fourth  street,  $4,000. 
Architects,  William  F.  Koelle  Co.,  Twenty- 
sixth  and  Oxford  streets,  Philadelphia.  Own¬ 
ers,  Crescent  Tee  Co.,  on  premises.  Brick,  1 
story  ,51  feet  9  inches  x  66  feet,  cement 
floors,  slag  roof.  Architects  will  build. 

Residences  (6),  Stores  and  Residences  (2), 
2719-33  West  Allegheny  avenue,  Philadelphia, 
$52,000.  Owner,  Morris  L.  Miller,  Allegheny 
avenue  and  Marston  street.  Brick,  2  stories, 
16x27  feet,  10x18  feet,  slag  roof,  hot  water 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat ,  White  or  Colors 
Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA  Park  3959 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  ■ 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleutn— 
accept  no  imitation. 

Woodoleum  Mfg.  Co. 

13  1  Arch  Street,  Philadelphia 


LEADING  ARCHITECTS 
Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  OS  12  Keystone,  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 

all  you  want,  when  and 
where  you  wantit.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Fencin 

The 
homes — | 
are  Tern 
catalog. 

JidViso 


Offices  i 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your: 
Write  for  Literature. 


v  A  O  THE  ONLY  FAN  MADE  WHERE  MOTOR  IS  PROTECTED 

Jr  Am.  IN  O  FROM  DIRT  AND  FUMES-FOUR  LEAF  CLOVER  DESIGN 

and  BLOWERS 

EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


r 


BANK  SAND  FOR  ALL  USES 


Bell  Phone,  Chestnut  Hill  0227 

ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


CE  for  the  Home 

PHONE  LOMBARD  743S 

Wire  or  Iron,  Built  for  Any  Purpose 

ictical  fence  for  city  homes  and  industrial  community 
ss  lasting  satisfactory  service.  Other  Cyclone  Products 
Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Look  for  the  Red  Eag  Marie  of  Quality 

VCLONE  FENCE  COMPANY 

Display  Rooms:  18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R.  O  o  F  I  NT  o 
VENTILATION 

WALTER  HTINNEYm 

63rd  &  Woodland  Are.,  Philadelphia 


fortable,  Convenient 

here  represented  sell 
l  Specified  Materials  or 
t  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

LUMBER  and  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

121 1-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Electrical 

Installations 

to  be  satisfactory  must  be  made  by  a 
reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer e 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 


Race  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 


Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


TVllC  Waterproofing 

JL  JL  Ud  JL  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  Construction  The  Truscon  Laboratories 

Wilmington  Public  Library,  Wilmington,  Del.  George  J.  MacLaughlin,  Mgr. 

Slaf/rbo^oSAta,e^™,,Schoo| kG,assboro>N-J-  Phila.  Office,  1432  South  Penn  Sq. 

Y.  M.  C.  A.,  Williamsport,  Pa.  _  M 

Evening  News  Building,  Eastor,  Pa.  ’Phones-Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


heating,  electric  lighting.  Owner  will  build. 

Residences  (4),  C  street,  South  of  Rockland 
street,  $22,500.  Owner,  Charles  P.  Mills,  140 
E.  Luray  street,  Philadelphia..  Brick,  2  sto¬ 
ries,  16  feet  9  inches  x  36  feet,  slag  roof, 
hot  water  heating,  electric  lighting.  Owner 
will  build. 

Residences  (18),  Rover  street.  South  of 
Tioga  street,  $48,700.  Owner,  M.  J.  Walsh, 
4302  North  Third  street,  Philadelphia.  Brick, 
2  stories,  15x28  feet,  slag  roof,  hot  water 
heating.  Owner  will  build. 

Building  (add.),  1135-37  South  Fifty-eighth 
street,  Philadelphia,  $20,000.  Architect,  Stu¬ 
art  Winslow,  6318  Opal  street,  Philadelphia. 
Owner,  Francis  H.  Thole,  on  premises.  Brick, 


Store  (alts.),  1513  Fairmount  avenue,  Phil¬ 
adelphia.  Architect,  Salvatore  J.  Critti,  817 
North  Sixteenth  street,  Philadelphia.  Own¬ 
er,  Mrs.  Mary  Clymer,  on  premises.  General 
alterations,  electric  lighting,  tile  and  marble 
work,  plate  glass,  structural  steel,  mill  work, 
carpentry,  excavation.  Contract  awarded  to 
Philadelphia  Const.  Co.,  1809  Vine  street, 
Philadelphia. 

Administration  Building,  Byberry,  Phila¬ 
delphia.  Architect,  P.  H.  Johnson,  1713  San- 
som  street,  Philadelphia.  Owners,  Philadel¬ 
phia  Hospital,  Department  of  Public  Health, 
care  of  Director  C.  L.  Furbush,  M.  D.,  584 
City  Hall.  Lowest  bidders:  J.  B.  Kelly,  2313 
Walnut  street,  $106,978;  Lawrence  R.  Hur¬ 
ley,  Bulletin  Building,  $109,675.  Heating, 
Meeh.  Equipment  Co.,  Drexel  Building, 
$7,944.  Electric,  Walker  Kepler  Co.,  531 
Chestnut  street,  $744.  Plumbing,  William 
White,  2217  Ridge  avenue,  $6,500.  Contract 
awarded  to  J.  B.  Kelly,  2313  Walnut  street, 
Philadelphia. 

Home  for  Attendants  and  Domestic  Help, 

Thirty-fourth  and  Pine  streets.  Architect, 
P.  H.  Johnson,  1713  Sansom  street,  Philadel¬ 
phia.  Owners,  Philadelphia  Hospital,  Depart¬ 
ment  of  Public  Health,  care  of  Director  C. 
L.  Furbush,  M.  D.,  584  City  Hall,  Philadel¬ 
phia.  Lowest  bidders:  J.  B.  Kelly,  2313  Wal¬ 
nut  street,  $172;976;  George  H.  Evans,  Inc., 
109  North  Thirteenth  street,  $183,538.  Heat¬ 
ing,  MoClintiek  Brothers,  5216  Webster  street, 
$26,187.  Electric,  Baird  Osterhout  Co.,  2109 
Walnut  street,  $4,678.  Plumbing,  N.  Con¬ 
nolly,  1404  North  Eighteenth  street,  $9,133. 
Contract  awarded  to  J.  B.  Kelly,  2313  Wal¬ 
nut  street,  Philadelphia. 


2  stories,  32X110  feet,  32x30  feet,  slag  roof, 
electric  lighting,  tile  work.  Owner  will  build. 

Shop  (add.),  Southwest  Corner  Sixth  and 
Tabor  Road,  Philadelphia,  $100,000.  Archi¬ 
tect,  private  plans.  Owners,  Proctor  & 
Schwartz,  Inc.,  on  premises.  First-elass  re¬ 
inforced  concrete,  1  story,  125x240  feet,  slag 
roof,  steam  beat,  electric  work,  steel  sash. 
Owners  will  build. 

Residence  and  Store  (add.),  2644  German¬ 
town  avenue,  $2,000.  Architect,  private  plans. 
Owner,  Harry  Young,  on  premises.  Brick,  1 
story,  16x42  feet,  second  story,  13x42  feet, 
slag  roof,  yellow  pine  floors.  Owner  will 
build. 


Parsonage  and  Sunday  School,  1538-42  East 
Montgomery  avenue.  Architect,  H.  Childs 
Hodgens,  Inc.,  130  South  Fifteenth  street, 
Philadelphia.  Owners,  Atonement  Lutheran 
Church,  on  premises.  Brick  and  steel,  2  sto¬ 
ries,  55x57  feet,  and  2  stories  and  mezzanine, 
71x49  feet,  slag  and  slate  roof,  pine,  oak  and 
composition  floors,  electric  light,  tile  and 
marble,  metal  lath,  tin  covered  doors  (heat¬ 
ing,  plumbing,  separate  bids).  Contract 
awarded  to  F.  A.  Havens  Co.,  845  North  Nine¬ 
teenth  street,  Philadelphia. 

Building  (pork  packing  plant),  454-58  North 
American  street,  $90,000.  Architect,  T.  A. 
Stoutenbourgh,  1509  Champlost  street.  Own¬ 
er,  Bernard  S.  Pincus,  Northwest  Corner 
Twenty-first  and  Market  streets.  Brick,  cut 
stone  and  steel,  3  stories,  48x100  feet,  com¬ 
position  roof,  composition  and  concrete  floors, 
hollow  tile,  waterproofing,  iron  work,  cork 
insulation,  rolled  steel  sash  and  skylights, 
electric  lighting.  Architect  will  build. 

Foundry,  635  to  639  North  Watts  street, 
Philadelphia.  Architect,  H.  P.  Weldon,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
ers,  Thomas  Savill’s  Sons,  1310  Wallace 
street,  Philadelphia.  Brick,  2  stories,  42x60 
feet,  slag  roof,  monolithic  finish,  cement 
floors,  rolled  steel  sash,  terra  cotta.  Contract 
awarded  to  Seeds  &  Steinmetz,  1101  Divinity 
street. 

Professional  Offices,  1614  Spruce  street, 
<$22,000.  Architect,  Walter  iSmedley,  Stephen 
Girard  Building,  Philadelphia.  Owner,  Dr. 
W.  W.  Fritz,  1600  Summer  street,  Philadel¬ 
phia.  Brick  and  steel,  2  stories,  72x18  feet, 
slag  roof,  oak  floors,  dumb  waiter,  bond,  hol¬ 
low  metal  sash  and  skylights,  steam  heat, 


electric  light,  metal  lath,  tile  work.  Con¬ 
tract  awarded  to  Ketcham  &  MeQuade,  1029 
Brown  street. 

Lombard  Central  Building  (alts,  and  add.), 

254  South  Fourth  street.  Architect,  J.  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Bell  Telephone  Co.,  Seven¬ 
teenth  and  Parkway.  Concrete,  carpentry, 
mill  work,  plumbing,  heating  , electric  work, 
tile  and  marble,  plastering,  bond.  Contract 
awarded  to  F.  L.  Hoover  &  Son,  1023  Cherry 
street. 

Operators’  School  (alts.),  406  Market 
street,  Philadelphia.  Architect,  J.  T.  Wind¬ 
rim,  Commonwealth  Building,  Philadelphia. 
Owners,  Bell  Telephone  Co.,  Seventeenth  and 
Parkway.  Carpentry,  mill  work,  heating, 
lighting,  plumbing,  hollow  tile,  plastering, 
bond.  Contract  awarded  to  E.  H.  Keefer  & 
Son,  1321  Rodman  street. 

Ball  Field  and  Tennis  Court,  Nineteenth 
and  Oregon  avenue,  Philadelphia.  Architect, 
James  A.  Roletter,1211  Chestnut  street,  Phil¬ 
adelphia.  Owners,  Girard  Estate,  care  of  J. 
H.  Merkil,  Lafayette  Building,  Philadelphia. 
Field,  398x286  feet,  court  193x190  feet,  shel¬ 
ter,  1  story,  13x60  feet,  brick,  concrete  and 
cement,  slate  roof,  metal  lath,  carpentry,  mill 
work,  hardware,  painting,  iron  work.  Con¬ 
tract  awarded  to  George  Dobbin,  1020  South 
Forty-seventh  street,  Philadelphia. 

Office  Building  (add.),  1707-09  Arch  street, 
$100,000.  Architect,  H.  W.  Castor,  Stephen 
Girard  Building,  Philadelphia.  Owners,  Phil¬ 
adelphia  'Conference  Tract  Society  of  Meth¬ 
odist  Episcopal  Church,  on  premises.  Brick 
and  concrete,  4  stories  and  basement,  40x105 
feet,  slag  roof,  concrete  floors,,  steam  heat, 
electric  lighting,  metal  lath,  tile,  marble  and 
terrazzo,  iron  work.  Contract  awarded  to 
Cramp  &  Co.,  Denekla  Building. 

Store  (alts,  and  add.),  1424  Walnut  street, 
Philadelphia,  $12,000.  Architect,  private 
plans.  Owners,  Fur  &  Millinery  Shop,  Inc., 
1423  Walnut  street,  Philadelphia.  Brick,  2 
stories,  26x60  feet,  slag  roof,  maple,  com¬ 
position  and  parquetry  floors,  steam  heat, 
electric  light,  plumbing,  mill  work,  hardware, 
rolled  steel  sash,  hollow  metal  skylights,  stair 
work,  iron  work.  Contract  awarded  to 
Ketcham  &  MeQuade,  1029  Brown  street. 

Garage,  910  to  918  Spring  street,  Philadel¬ 
phia.  Architect,  ISol  Kaplan,  929  Chestnut 
street,  Philadelphia.  Owner,  Jacob  Pinheiro, 
1007  Race  street,  Philadelphia.  Brick,  cut 
stone  and  steel,  2  stories,  94x100  feet,  slag 
roof,  cement  floors,  elevators,  iron  work,  bond, 
steam  heating,  electric  lighting,  tile  work. 
Contract  awarded  to  Conneen  Const.  Co.,  10 
South  Eighteenth  street. 

Residence,  Magnolia,  between  Church  and 
Germantown  avenue,  $30,000.  Architect,  A. 
H.  Brockie,  254  South  Fifteenth  street,  Phila- 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 
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delphia.  Owner,  John  W.  Whitall,  care  of 
architect.  Brick,  stucco,  tile  and  marble 
work,  canvas  roof,  electric  work,  hot  water 
heating,  carpentry,  mill  work,  hardwood 
floors.  Contract  awarded  to  F.  Elvidge  & 
Son,  5522  Germantown  avenue. 

Residence,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  Robert  Rhodes  McGoodwin,  1422 
Walnut  street,  Philadelphia.  Owner,  W.  Grif¬ 
fin  Gribbel,  1513  Race  street,  Philadelphia. 
Stone,  2*4  stories,  43x35  feet  and  59x24  feet, 
shingle  roof,  oak,  pine  floors,  hot  water  heat, 
electric  light,  tile  and  iron  work.  Contract 
awarded  to  Wolverton  &  Co.,  222  East  Wil¬ 
low  Grove  avenue. 

Sales  and  Service  Station,  Southwest  Cor¬ 
ner  Bellfield  and  Wyoming  avenues,  $9,600. 
Architect,  private  plane.  Owner,  M.  A.  Poo¬ 
ling,  1331  North  Broad  street,  Philadelphia. 
Brick,  1-  story,  irregular  size,  slag  roof,  ce¬ 
ment  floors,  electric  lighting.  Contract 
awarded  to  L.  Fawley,  1432  South  Penn 
Square,  Philadelphia. 

Garage  and  Laundry,  Chestnut  Hill,  Pa. 
Architect,  C.  A.  Ziegler,  1309  Locust  street, 
Philadelphia.  Owner,  Joshua  A.  Pearson,  433 
West  Price  street,  Germantown,  Philadelphia. 
Contract  awarded  to  R.  O.  iBorthwick,  8018 
Germantown  avenue. 

Garage,  1418  to  1428  Mellon  street,  Phila¬ 
delphia,  $20,000.  Architect,  H.  B.  Weldon, 
10  South  Eighteenth  street,  Philadelphia. 
Owner,  Louis  J.  Kolb,  Tenth  and  Reed 
streets,  Philadelphia.  Brick,  1  story,  71x60 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  light,  rolled  steel  sash,  iron  work.  Con¬ 
tract  awarded  to  William  G.  Hillers’  Sons, 
1909  McKean  street. 

Storehouse  for  Inflammables,  Spec.  4670, 
Navy  Yard,  Philadelphia.  Architect,  private 
plans.  Owners,  United  States  Government, 
Bureau  of  Yards  and'  Docks,  Washington, 
D.  C.  Removing  and  re-erecting  corrugated 
iron  building,  1  story,  80x200  feet.  Contract 
awarded  to  Charles  Gilpin,  Harrison  Building. 

Garage,  2519  East  Dauphin  street,  Phila¬ 
delphia.  Architect,  William  L.  Charr,  149 
South  Fourth  street,  Philadelphia.  Owner, 
Frank  Fultka,  on  premises.  Brick,  reinforced 
concrete  and  steel,  1  story,  16x22  feet,  slag 
roof,  cement  floors,  electric  lighting.  Con¬ 
tract  awarded  to  James  J.  Qowen,  2571  Coral 
street. 

Garage,  Manning  street,  between  Broad  and 
Fifteenth  street,  Philadelphia.  Architects, 
Hoffman  Henon,  Inc.,  Finance  Building,  Phil¬ 
adelphia.  Owners,  Universal  Service  Motors 
Corp.,  1407  Locust  street.  Brick  and  steel, 
6  stories,  116x70  feet,  slag  roof,  cement  floors, 
hot  water  heat,  electric  light,  metal  lath, 
rolled  steel  sash,  tin  covered  doors,  bond,  floor 
hardener,  iron  work.  Contract  awarded  to 
P.  M.  Sax,  Penfield  Buildifcg,  Philadelphia. 

Kershaw  Hall,  School  Lane  and  Greene 
street,  Philadelphia,  $5,000.  Architect,  R.  L. 
Perot,  137  Harvey  street,  Philadelphia.  Own¬ 
ers,  Germantown  Academy,  on  premises.  Brick 
and  steel,  2  stories,  11x45  feet,  tin  roof,  hard¬ 
wood  floors,  steam  heat,  electric  work,  rolled 
steel  sash.  Contract  awarded  to  William  G. 
Gruhler  &  Son,  219  High  street. 

Residence  and  Store,  East  side  Point  Breeze 
avenue,  North  of  Titan,  $12,000.  Architect, 
private  plans.  Owner,  H.  Goldberg,  1352 
Point  Breeze  avenue,  Philadelphia.  Brick,  2 
stories,  28x30  feet,  slag  roof,  oak  and  pine 
floors,  bulk  windows,  plate  glass,  electric 
light.  Contract  awarded  to  C.  Schnitzer,  2513 
North  Thirty-first  street,  Philadelphia. 

Residences  (4),  Nineteenth  and  Federal 
streets,  $25,000.  Architect,  private  plans. 
Owner,  J.  Marks,  530  Tasker  street,  Philadel¬ 
phia.  (Brick,  2  stories,  16x29  feet,  11x20  feet 
and  20x72  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  C.  Schnitzer,  2513  North 
Thirty-first  street,  Philadelphia. 

Residence  (add.)  and  Garage,  Northwest 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensington  1218 

A’amingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 


BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Ball  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


the  Ground  When  W anted"— — 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  06C  8  27th  and  Diamond'Sts.,  Phila.  Key. tone-  Park  4981 


FOR 


USE  AS  A  TRANSIT 

Our  New  Model  No.  40 

“Sterling”  Convertible  Level 

changed  IN  TEN  SECONDS  to  give  a  vertical  range  of 
\  ER  45°.  No  detachable  parts  to  get  lost,  no  unsightly  projec¬ 
tions  or  obstructions  preventing  full  view  of  level  vial — a  distinct 
step  forward  in  instrument  construction. 

A  I’HILA.-MADE  LEVEL  OUTCLASSING  ALL  OTHERS.  It 
will  pay  you  to  see  this  wonderful  instrument  before  buying 
elsewhere.  Illustrated  Folder  (1  sent  free  upon  request. 

yf;„srr  WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  Sale 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 
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Corner  Stillman  and  Jefferson  streets,  $3,000. 
Architect,  private  plane.  Owner,  F.  Fredmian, 
on  premises.  Brick,  2  stories,  I7%x8%  feet, 
slag  roof,  yellow  pine  floors,  garage,  1  story, 
20x18  feet,  cement  floors.  Contract  awarded 
to  Frank  I.  Wintz,  1618  North  Twenty-sev¬ 
enth  street,  Philadelphia. 

Pier  22  (alts.),  South  Wharves,  Delaware 
River,  Philadelphia.  Engineer,  L.  P.  Kim¬ 
ball,  Baltimore,  Md.  Owners,  Baltimore  & 
Ohio  Railroad,  Baltimore,  Md.  Contract 
awarded  to  Frainie  Brothers  &  Haigley,  18 
Clay  street,  Baltimore,  Md. 

Machine  Shop  and  Garage,  Wissinoming, 
Philadelphia,  $45,000.  Architect,  private 
plans.  Owners,  Hellwig  Silk  Dyeing  Co., 
Ninth  and  Buttonwood  streets.  Brick  and 
steel,  1  istory,  40x240  feet  and  40x100  feet, 
slag  roof,  cement  floors,  rolled  steel  sash,  iron 
work.  Contract  awarded  to  F.  W.  Van  Loon, 
Perry  Building,  Philadelphia. 

Factory  (alts.),  229  Vine  street,  Philadel¬ 
phia,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  George  D.  Ellis  &  Sons,  Inc.,  309  South 
Third  street,  Philadelphia.  Brick,  corrugated 
front,  steel  sash,  structural  steel.  Contract 
awarded  to  H.  E.  Baton,  1713  Sansom  street, 
Philadelphia. 

Manufacturing  Building  (add.),  Southeast 
Corner  Wheatsheaf  Lane  and  Coral  street, 
Philadelphia,  $60,000.  Architect,  private 
plans.  Owners,  Hulton  Dyeing  Co.,  Inc.,  3819 
Frankford  avenue,  Philadelphia.  Brick,  2 
stories,  62x203  feet,  slag  roof,  electric  work, 
steam  heat.  Contract  awarded  to  F.  Cromp¬ 
ton  &  Brother,  4614  Oakland  street. 

Building  (alts.),  rear  of  121  Chestnut 
street,  $3,000.  Architect,  A.  H.  Brockie,  254 
South  Fifteenth  street,  Philadelphia.  Own¬ 
ers,  George  MefFadden  &  Brothers,  on  prem¬ 
ises.  Steel  skylights,  sheet  metal  work,  paint¬ 
ing,  glazing.  Contract  awarded  to  H,  E. 
Baton,  1713  Sansom  street. 

Storage  Building,  1528-48  North  Fifth 
street,  Philadelphia,  $40,000.  Architect,  pri¬ 
vate  plans.  Owners,  James  H.  Billington  Co., 
1539  Randolph  street,  Philadelphia.  Brick, 
slow  burning,  1  and  2  stories,  97x48  feet,  slag 
roof,  yellow  pine  floors,  steel  sash.  Contract 
awarded  to  F.  H.  Hoover  &  Son,  1023  Cherry 
street,  Philadelphia. 

Residence,  North  side  Washington  Lane, 
East  of  Anderson,  $7,500.  Architect,  private 
plans.  Owner,  M.  Oberholtzer,  care  of  build¬ 
er.  Brick,  2  stories,  24x44  feet,  slag  roof,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Fred  C.  Hoohn,  3725  North  Fifth  street, 
Philadelphia. 

Church,  (alts.),  Southeast  Corner  Twenty- 
third  and  Berks  streets,  Philadelphia,  $15,- 
000.  Architect,  private  plans.  Owners,  St. 
Elizabeth’s  Church,  on  premises.  Carpentry, 
mill  work,  plastering,  painting,  glazing.  Con¬ 
tract  awarded  to  M.  Melody  &  Son,  1322  Race 
street,  Philadelphia. 

Residence  and  Garage,  8430  Ardleigh  street, 
$14,500.  Architect,  private  plans.  Owner, 
Eugene  Grummier,  21  West  Gravers  Lane, 
Philadelphia.  Hollow  tile  and  stucco,  3  sto¬ 
ries,,  20x33  feet,  20x11  feet,  garage  36x24 
feet,  slate  roof,  hot  water  heat,  electric  light¬ 
ing.  Contract  awarded  to  Lockhart  &  Simon, 
1524  Chestnut  street. 

Store  (alts.),  1122-24  Chestnut  street,  Phil¬ 
adelphia,  $10,000.  Architect,  private  plans. 
Owner,  B.  F.  Dewees,  on  premises.  Bulk  win¬ 
dows,  plate  glass,  painting,  glazing,  carpen¬ 
try,  mill  work.  Contract  awarded  to  Basch 
&  Co.,  Ruan  and  Tackawanna  streets,  Phila¬ 
delphia. 

Residence,  North  side  Markle  street,  East 
of  Mitchell  street,  $4,000.  Architect,  private 
plans.  Owner,  James  Ellis,  414  Hermit  Lane, 
Philadelphia.  Brick,  2  stories,  19x45  feet, 
slag  roof,  electric  lighting.  Contract  award¬ 
ed  to  H.  C.  Missimer,  124  Kalos  street,  Phila¬ 
delphia. 


Residences  (2),  South  side  Seville  street, 
East  of  Ridge  avenue,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  L.  Missimer,  124  Kalos 
street,  Philadelphia.  Brick,  2  stories,  15x40 
feet,  slag  roof,  hot  water  heating.  Contract 
awarded  to  H.  C.  Missimer  ,124  Kalos  street, 
Philadelphia. 

Building  (alts.),  1019  Poplar  street,  Phila¬ 
delphia,  $3,300.  Architect,  private  plans. 
Owner,  G.  Silver,  913  North  Warnock  street, 
Philadelphia.  Carpentry,  mill  work,  painting, 
glazing.  Contract  awarded  to  B.  Israel,  947 
North  Sixth  street,  Philadelphia. 

Store  and  Storage  Building,  204  North  Sec¬ 
ond  "“street,  Philadelphia,  $3,000.  Architect, 
private  plans.  Owners,  Estate  of  John  Live- 
sey,  Allen  Lane,  Philadelphia.  Brick,  1  story, 
5x35  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  C.  F.  Roeger,  617  Delancey 
street,  Philadelphia. 

Warehouse  (add.  and  alts.),  110-12  South 
Front  street,  $4,100.  Architect,  H  .Rex  Stack- 
house,  129  South  Fifth  street,  Philadelphia. 
Owners,  I.  Reif snyder  &  Sons  Co.,  on  prem¬ 
ises.  Brick,  1  side,  1814x7  feet,  steel  sash, 
copper,  glass.  Contract  awarded  to  J.  Sims 
Wilson  Co.,  1125  Brown  street. 

Building  (add.),  Southeast  Corner  Erie  ave¬ 
nue  and  Elder  street,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  F.  E.  Uffenheim,  1316 
Erie  avenue,  Philadelphia.  Brick,  2  stories, 
11x10  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  Charles  T.  Clark,  3635  Ger¬ 
mantown  avenue. 

Residences  (3),  North  side  Queen  street, 
West  of  Thirty-fifth  street,  $16,600.  Archi¬ 
tect,  private  plans.  Owners,  Frank  Brook, 
John  W.  Hicking  and  William  Clayton,  East 
Falls,  Philadelphia.  Brick,  2  stories,  16  feet 
4  inches  x  88  feet,  hot  water  heat,  electric 
light.  Contract  awarded  to  William  Miller, 
Glenside,  Pa. 

Residences  (2),  Fifty-sixth  and  Overbrook 
avenue,  Philadelphia,  $15,000  each.  Archi¬ 
tect,  private  plans.  Owner,  Mrs.  Fannie  Eg- 
nal,  4146  Leidy  avenue,  Philadelphia.  Stone, 
2  stories,  27x42  feet,  10x25  feet,  and  2  sto¬ 
ries,  30x42  feet,  10x26  feet,  slate  roof,  oak 
and  pine  floors,  hot  water  heating,  electric 
lighting  ,tile  work.  Contract  awarded  to  Ike 
Wolk,  335  Wolf  street,  Philadelphia. 

Auto  Show  Room,  Southwest  Corner  Twen¬ 
ty-fourth  and  South  streets,  $14,000.  Archi¬ 
tect,  private  plans.  Owners,  Thornton  Full¬ 
er  Auto  Co.,  Parkway  at  Eighteenth  street. 
Brick,  1  story,  71x96  feet,  cement  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  F.  T. 
Mercer  &  Co.,  1916  Brandywine  street. 

Residence  (add.),  4930  North  Fifth  street, 
Philadelphia,  $2,300.  Architect,  private  plans. 
Owner,  Lillian  Remshad,  412  Girard  avenue, 
Philadelphia.  Brick,  1  story  add.,  1 5%x6% 
feet,  slag  roof.  Contract  awarded  to  Thomas 
Strachan,  5108  Hadfield  street. 

Residence,  East  side  Claridge  street,  North 
of  St.  Vincent  street.  Architect,  private 
plans.  Owner,  George  Zeicher,  1536  North 
Lawrence  street,  Philadelphia.  Frame,  2  sto¬ 
ries,  26x38  feet,  hot  water  heat,  electric  light. 
Contract  awarded  to  Erbert  &  Goodnow,  7990 
Oxford  Pike. 

Residences  (2),  South  side  Kingsley  street, 
West  of  Wissahickon  avenue,  Philadelphia, 
$5,500  each.  Architect,  private  plans.  Own¬ 
er,  Dr.  L.  F.  Koehler,  Raymond  Building,  Ger¬ 
mantown,  Philadelphia.  Brick,  2  stories, 
20x34  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  David  Rittenhouse,  6226 
Wissahickon  avenue. 

Residence  (add.),  1637  North  Eighteenth 
street,  Philadelphia,  $3,200.  Architect,  pri¬ 
vate  plans.  Owner,  Ida  M.  Finkbeiner,  on 
premises.  Brick,  2  stories,  14x1714  feet,  slag 
roof,  electric  work.  Contract  awarded,  to  W. 
T.  Miller,  1536  North  Twenty-ninth  street, 
Philadelphia. 

Garage  (add.),  542  Olney  avenue,  Philadel¬ 


phia,  $3,800.  Architect,  private  plans.  Own¬ 
er,  John  J.  Trainor,  on  premises.  Brick,  1 
story,  42x38  feet  sl,ag  roof,  electric  light,  ce¬ 
ment  floors.  Contract  awarded  to  Jacob  Han¬ 
sen,  Fox  Chase,  Philadelphia. 

Store  and  Residence  (add.),  4156  Ridge 
avenue,  $3,000.  Architect,  private  plans. 
Owner,  M.  Whelan,  on  premises.  Brick,  sec¬ 
ond  and  third  story  adds.,  30x34  feet,  slag 
roof,  electric  work.  Contract  awarded  to 
Mitchell-Houseworth  Co.,  2512  North  Seven¬ 
teenth  street. 

Garage,  2013-15  North  Sixty-third  street, 
Philadelphia,  $2,400.  Architect,  private  plans. 
Owners,  Norton  &  Shaffer  ,on  premises.  Brick, 

1  story,  16x20  feet,  slag  roof,  cement  floors, 
electric  light.  Contract  awarded  to  Walter 
Schliff,  1310  North  Fifty-fourth  street,  Phila¬ 
delphia. 

Store  (add.),  3624  Germantown  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Michael  Walker,  on  premises.  Brick, 

2  stories,  10x56  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  Jacob  Y.  Loux, 
Fifteenth  and  Hunting  Park  avenue. 

Store  and  Residence  (add.  and  alts.),  313 
South  Fifty-second  street,  $2,000.  Architect, 
private  plans.  Owner,  Miss  Heaton,  on  prem¬ 
ises.  IBrick,  1  story  add.,  314x14  feet,  slag 
roof,  pine  floors.  Contract  awarded  to  Frank 
R.  Shriver,  Fifty-first  and  Catharine  streets. 

Residence  and  Store  (add.  and  alts.),  2201 
Spring  Garden  street,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Alex.  Linkman,  211  South 
Fifteenth  street,  Philadelphia.  Brick,  1  story 
add.,  20x6  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  S.  H.  Levin,  1631  South 
Fifth  street,  Philadelphia. 

Residence  (alts,  and  add.),  5703  Chester 
avenue,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Jack  Conff,  42  North 
Fifty-second  street,  Philadelphia.  Brick,  1 
story,  16x16  feet,  slag  roof.  Contract  award¬ 
ed  to  John  E.  Crawford,  747  South  Fifty- 
first  street,  Philadelphia. 

Garages  (2),  Toronto  street,  East  of  Twen¬ 
ty-seventh  street,  $4,000,  and  Twenty-seventh 
.street,  South  of  Toronto  street.  Owner, 
Harry  S.  Baldwin,  2865  North  Twelfth  street, 
Philadelphia.  Brick,  1  story,  16x130  feet  and 
15y2xl60  feet,  slag  roof,  cement  floors.  Con¬ 
tract  awarded  to  Eugene  M.  Mallo,  1037  West 
Indiana  avenue. 

Garage,  East  side  Mascher  street,  North  of 
Clearfield  street,  $2,500.  Architect,  private 
plans.  Owner,  Howard  Drake,  Howard  and 
Clearfield  streets,  Philadelphia.  Brick,  1  story, 
16x5914  feet,  slag  roof,  cement  floors.  Con- 
tractawarded  to  Thomas  Matthews  &  Co„ 
2336  North  Hancock  street. 

Residence  and  Store  (add.  and  alts.),  923 
North  Marshall  street,  $2,200.  Architect,  pri¬ 
vate  plans.  Owner,  Jacob  Wacler,  605  North 
Second  street,  Philadelphia.  Brick,  1  story, 
12x14  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  M.  Rosenbaek,  709  Parrish 
street,  Philadelphia. 

Residences  (2)  and  Garage,  Southeast  Cor¬ 
ner  Rising  Sun  avenue  and  Geneva  street, 
$6,750.  Architect,  private  plans.  Owner, 
Fred  Detman,  1955  North  Seventh  street, 
Philadelphia.  Brick,  2  stories,  17x51  feet, 
slag  roof,  electric  work.  Contract  awarded 
to  D.  Wittenberg,  Holmes,  Pa. 

Residences  (2),  South  side  Disston  street, 
East  of  Marsden,  $5,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  H.  M.  Tise,  3526  Prince¬ 
ton  street,  Philadelphia.  Brick,  2  stories,  16 
feet  4  inches  x  54  feet,  slag  roof,  hot  water 
heating.  Contract  awarded  to  E.  S.  Tise, 
35$6  Princeton  street,  Philadelphia. 

Residences  (2)  (add.),  885-87  North  Sixty- 
sixth  street,  $3,500.  Architect,  private  plans. 
Owners,  Ishard  &  Orleans,  125  South  Fifth 
street,  Philadelphia.  Brick,  1  story,  15x6 
feet  4  inches,  slag  roof,  yellow  pine  floors. 
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more,  on  premises.  Brick,  2  stories,  15%x27  work.  Contract  awarded  .  to  Alfonso  Verdi, 

feet,  slag  roof,  yellow  pine  floors,  electric  6145  Girard  avenue,  Philadelphia. 


Coestractioini  Mows 


Contract  awarded  to  M.  Weisman,  3112  West 
Arizona  street  . 

Residences  (2)  (add.),  2516-18  South  Sev¬ 
enty-second  street,  $2,200.  Architect,  private 
plans.  Owner,  Isaac  Sidewater,  Seventy-sec¬ 
ond  and  Theodore  streets,  Philadelphia.  Brick, 
second  story  add.,  14x28  feet,  slag  roof,  oak 
and  pine  floors,  electric  light.  Contract 
awarded  to  James  Bradshaw,  Elmwood  avenue 
and  Island  Road. 

Residences  and  Stores  (2)  (alts,  and  add.), 

3611-13  Market  street,  $4,1)00.  Architect,  pri¬ 
vate  plans.  Owners,  Horwitz  Brothers,  3506 
Market  'street,  Philadelphia.  Brick,  1  story, 
16x8%  feet,  slag  roof,  electric  work.  Contract 
awarded  to  D.  Rosenberg,  2510  South  Eighth 
street,  Philadelphia. 

Residence  (add.),  3123  Montgomery  ave¬ 
nue,  Philadelphia,  $2,500.  Architect,  private 
plans.  Owner,  M.  Lubarsky,  on  premises. 
General  interior  alterations.  Contract  award¬ 
ed  to  C.  Schnitzer,  2513  North  Thirty-first 
street,  Philadelphia. 

Residence  and  Store  (alts.),  104  South  For¬ 
tieth  street,  Philadelphia,  $3,500.  Architect, 
private  plans.  Owner,  Miss  Emily  A.  Lou¬ 
den,  on  premises.  General  interior  altera¬ 
tions.  Contract  awarded  to  Warren  E.  Bis- 
coe,  4224  Brown  street. 

Garage,  South  side  Haines  street,  West  of 
Carlisle  street,  $2,000.  Architect,  private 
plans.  Owner,  Edward  Brunner,  on  premises. 
Stone,  1  story,  21x40  feet,  slate  roof,  cement 
floors.  Contract  awarded  to  A.  E.  Voight, 
6108  North  Tenth  street,  Philadelphia. 

Residence  and  Store  (add.),  2420  East 

Clearfield  street,  $2,000.  Architect,  private 
plans.  Owners,  P.  Faber  &  Son,  2420  East 
Clearfield  street,  Philadelphia.  Briek,  1  story, 
15x2%  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  J.  Maurer  &  Co.,  1304 
North  Second  street,  Philadelphia. 

Garage  and  Residence,  Southwest  Corner 
Forty-third  and  Locust  streets,  $9,500.  Archi¬ 
tect,  private  plans.  Owner,  C.  L.  Furbush,  on 
premises.  Brick,  2  stories,  23%x32  feet,  slate 
roof,  yellow  pine  and  cement  floors,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded  to 
John  B.  Kelly,  2313  Walnut  street,  Philadel¬ 
phia. 

Building  (alts,  and  add.),  319  South  street, 
$5,000.  Architect,  private  plans.  Owner,  M. 
Kanofsky,  on  premises.  (Brick,  2  and  1  sto¬ 
ries,  3x16  feet,  4%x24  feet,  slag  roof.  Con¬ 
tract  awarded  to  Max  Sklar,  648  Pine  street, 
Philadelphia. 

Residence  (alts,  and  add.),  221  Allens  Lane, 
$7,000.  Architect,  private  plans.  Owner,  Edith 
R.  Dunn,  on  premises.  Brick,  2  stories,  12x14 
feet,  8x16  feet,  slag  roof,  oak  and  pine  floors, 
tile  work,  electric  light.  Contract  awarded 
to  Wolverton  &  Co.,  East  Willow  Grove  ave¬ 
nue,  Philadelphia. 

Garage,  1516-18  North  Marston  street,  Phil¬ 
adelphia,  $6,000.  Architect,  private  plans. 
Owner,  A.  G.  Berger,  1519  North  Twenty- 
eighth  street,  Philadelphia.  Brick  and  steel, 
1  story,  36x78  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  F.  I.  Wintiz,  1618  North 
Twenty-seventh  street,  Philadelphia. 

Office  (alts.),  East  side  Beach  street,  South 
of  Susquehanna  avenue,  $5,800.  Owner,  Wil¬ 
liam  M.  Lloyd,  Twenty-ninth  and  Ridge  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  17%x27 
feet,  slag  roof,  maple  floors,  electric  light. 
Contract  awarded  to  J.  Morris  Daniels,  320 
South  Quince  street,  Philadelphia. 

Garage,  2925-29  Reed  street,  Philadelphia, 
$3,500.  Architect,  private  plans.  Owner,  H. 
Milvaney,  1407  South  Twenty-ninth  street, 
Philadelphia.  Brick,  1  story,  50x56  feet,  slag 
roof,  cement  floors.  Contract  awarded  to  W. 
Martin,  2430  South  Hicks  street,  Philadel¬ 
phia. 

Two-Family  Residence  (add.),  424  North 
Sixty-fourth  street,  Philadelphia,  $2,000.  Ar¬ 
chitect,  private  plans.  Owner,  Nicola  Beau- 


School,  Abington,  Pa.  Architects,  Heacock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  'School  Board  of  Abington,  Pa.  Brick, 
steel  and  cllt  stone,  2  stories,  76x213  feet, 
slag  roof,  maple  floors,  steam  heat,  electric 
light,  metal  lath,  tile  work,  iron  work.  Own¬ 
ers  taking  bids  due  July  14th  at  8  P.  M. 

Academy,  City  avenue  and  Haverford  road, 
Overbrook,  Pa.  Architect,  Paul  A.  Monaghan, 
1218  Chestnut  street,  Philadelphia.  Owners, 
Academy  of  the  Sacred  Heart,  1835  Arch 
street,  Philadelphia.  Brick,  cut  stone  and 
steel,  3  stories,  174x42  feet,  (4)  wings,  51x39 
feet,  92x59  feet,  89x42  feet  and  39x88  feet, 
slate  and  asbestos  asphalt  roof,  concrete,  oak 
and  composition  floors,  hollow  tile,  water¬ 
proofing,  terra  cotta,  iron  stairs  and  work, 
bond,  kalamein  doors,  rolled  steel  sash  and 
skylights,  tile  and  marble,  metal  lath  (heat¬ 
ing,  plumbing,  electric  work  and  elevators, 
separate  bids).  Architect  taking  bids  due 
June  12th. 

Central  High  School,  Scranton,  Pa.  Archi¬ 
tect,  Edward  W.  Langley,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  School  Dis¬ 
trict,  Scranton,  Pa.  Brick,  terra  cotta,  lime¬ 
stone  and  steel,  (2)  wings,  26x82  feet  and 
123x50  feet  wing,  composition  and  Spanish 
tile  roof,  concrete  and  maple  floors,  hollow 
tile,  metal  weather  strip,  waterproofing,  floor 
hardener,  bond,  fire  and  kalamein  doors,  tile, 
marble  and  terrazzo,  metal  lath  (plumbing, 
heating  and  lighting  separate  bids).  Owners 
taking  bids  due  July  8th. 

Gymnasium,  Easton,  Pa.  Architect,  Willis 
Bosworth,  527  Fifth  avenue,  New  York  City. 
Owners,  Lafayette  College,  Easton,  Pa.  Slag 
and  copper  roof,  concrete  and  maple  floors, 
hollow  tile,  waterproofing,  iron  work,  floor 
hardener,  kalamein  doors,  rolled  steel  sky¬ 
lights,  metal  lath,  tile  work.  Architect  tak¬ 
ing  bids  due  July  19th. 

Residence,  Wyomissing,  Pa.  Architects, 
Ritcher  &  Eiler,  147  North  Fifth  street,  Read¬ 
ing,  Pa.  Owner,  G.  F.  Light,  Reading,  Pa. 
Brick,  hollow  tile,  2%  stories,  41x49  feet, 
slate  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light,  tile  and  marble  work.  Architect 
taking  bids  due  as  soon  as  possible. 

Residences  (6),  Collingdale,  Pa.  Architect, 
H.  M.  Pedrick,  Post  Office  Building,  Darby, 
Pa.  Owner,  R.  T.  Burleigh,  Collingdale,  Pa. 
Frame,  2%  stories,  32x28  feet,  shingle  roof, 
pine  floors,  hot  air  heat,  electric  light.  Own¬ 
er  will  build. 

Residence,  Lansdowne,  Pa.,  $8,000.  Archi¬ 
tect,  H.  M.  Pedrick,  Post  Office  Building, 
Darby,  Pa.  Owner,  G.  A.  Meissner,  Lans- 
downe,  Pa.  Stone  and  stucco,  2%  stories, 
25x38  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting.  Architect  is 
taking  bids. 

Semi-Detached  Residences  (6),  Darby,  Pa. 
Architect,  H.  M.  Pedrick,  Post  Office  Build¬ 
ing,  Darby,  Pa.  Owner,  C.  F.  Eggleston,  care 
of  builder.  Brick,  2  stories,  34x30  feet,  slag 
roof,  hot  water  heat,  electric  lighting,  hard¬ 
wood  and  pine  floors.  R.  T.  Burleigh,  Col- 
lingdlale,  Pa.,  will  build. 

Residence,  Garage  and  Green  House,  Mer- 
ion,  Pa.  Architects,  De  Armond,  Ashmead 
&  Bickley,  Franklin  Trust  Building,  Phila¬ 
delphia.  Owner,  Helen  L.  Scott,  care  of  ar¬ 
chitects.  Brick,  2%  stories,  47x27  feet,  wing 
20x30  feet,  greenhouse,  16x10  feet,  shingle 
roof,  hardwood  and  cement  floors,  hot  water 


heat,  electric  light,  tile  work,  glazing.  Archi¬ 
tects  are  taking  sub-bids. 

Residence,  Cynwyd,  Pa.  Architect,  private 
plans.  Owner,  A.  Rothwell  Meehan,  6747 
Germantown  avenue.  Stone  and  stucco,  2% 
stories,  37x24  feet,  shingle  roof,  oak  and  pine 
floors,  tile  work.  Owner  taking  bids  due  as 
.ioon  as  possible. 

Store  and  Residence  (alts,  and  add,),  115 

North  Ninth  street,  Reading.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owner,  J.  >N.  Heilman,  on  premises. 
Brick,  2  stories,  45x15  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  ready  for  bids  due  July 
10th. 

Freight  House  (add.),  Lancaster,  Pa.  Ar¬ 
chitect,  Samuel  T.  Wagner,  Reading  Terminal, 
Philadelphia.  Owners,  Reading  &  Columbia  R. 
R.,  Reading  Terminal,  Philadelphia.  Brick 
and  steel,  1  story,  30x182  feet,  J.  M.  roof, 
maple  and  concrete  floors,  electric  light,  rolled 
steel  sash,  bond,  iron  work.  Engineer  tak¬ 
ing  bids  due  July  8th. 

Grade  School,  Abington,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Buliding,  Phila¬ 
delphia.  Owners,  Township  of  Abington,  care 
of  Charles  M.  Doll,  McKinley,  Pa.  (Stone,  2 
stories  and  basement.  Owners  taking  bids 
due  at  Abington  High  School,  July  7th,  at  8 
P.  M.  Plans  ready  at  architects  ’  office. 

Church  and  Parish  House  (alts.),  Berwyn, 
Pa.  Architect,  Ralph  E.  White,  Pennsyl¬ 
vania  Building,  Philadelphia.  Owners,  St. 
Monica’s  Roman  Catholic  Church,  care  of 
Rev.  John  A.  Carey  , premises.  Stucco,  18x20 
feet,  slate  roof,  carpentry,  mill  work,  metal 
lath,  painting,  glazing,  hardware,  iron  work. 
Architect  taking  bids  due  July  7th. 

Public  Cbmfort  Station,  Market  Square, 
Harrisburg,  Pa.  Architect,  C.  H.  Lloyd,  Tele¬ 
graph  Building,  Harrisburg,  Pa.  Owners, 
City  of  Harrisburg,  care  of  Mr.  Lynch,  Dau¬ 
phin  Building,  Harrisburg,  Pa.  Concrete,  1 
story,  55x60  feet,  asbestos  roof,  tile  floors, 
electric  light,  plumbing.  Owners  taking  bids 
duo  July  12th. 

High  School,  Sixth  and  Division  streets, 
Harrisburg,  Pa.  Architect,  C.  H.  Lloyd,  Tele¬ 
graph  Building,  Harrisburg,  Pa.  Owners, 
Board  of  Directors  of  School  District  of  Har¬ 
risburg,  D.  D.  Hammelbaugh,  secretary,  Har¬ 
risburg,  Pa.  Lowest  bidders:  C.  W.  Strayer, 
Green  and  Forster  streets,  Harrisburg,  $497,- 
000.  Electrical,  Dauphin  Electric  Co.,  Har¬ 
risburg,  Pa.,  $11,721.  Heating  and  ventilat¬ 
ing,  E.  J.  Fogarty,  Harrisburg,  Pa.,  $59,475. 
Plumbing,  E.  J.  Fogarty,  Harrisburg,  Pa., 
$30,400. 

Residence  and  Garage,  Cynwyd,  Pa.  Ar¬ 
chitects,  Mcllvain  &  Roberts,  Otis  Building, 
Philadelphia.  Owner,  Clarence  H.  Vander- 
beck,  Cynwyd,  Pa.  Stone,  2%  stories,  20x80 
feet  and  22x22  feet,  shingle  roof,  hardwood 
floors,  vapor  heat,  electric  light,  tile  and 
marble,  cement  work.  Plans  completed.  Ar¬ 
chitects  are  ready  for  bids. 

School  (alts,  and  add.),  Bryn  Mawr,  Pa. 
Architect,  Ralph  E.  White,  Pennsylvania 
Building,  Philadelphia.  Owners,  School  Board 
of  Lower  Merion  Township,  Bryn  Mawr,  Pa. 
Lowest  bidders:  Edward  Fay  &  Son,  2  South 
Mole  street,  $151,519;  J.  S.  Rogers  Co.,  Drexel 
Building,  $168,600.  Heating,  Walters,  Purks 
&  Mellon,  4419  Ludlow  street,  $22,922.  Venti- 
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lating,  S.  P.  Call,  610  Callowliill  street,  $8,035. 
Plumbing,  S.  Faith  &  Co.,  2427  Pennsylvania 
avenue,  $5,100.  Electric,  Baird  Osterhout 
Co.,  2109  Walnut  street,  $1,716. 

Garage,  Beading,  Pa.  Architects,  Gerhard 
Brothers,  619  Penn  street,  Reading,  Pa.  Own¬ 
ers,  Luden  Company,  care  of  architects.  Brick, 
1  story,  94x16  feet,  composition  roof,  concrete 
floors,  electric  light.  Architect  is  sub-letting. 

Residence  and  Garage,  Merion,  Pa.  Archi- 
■  tects,  Thomas,  Martin  &  Kirkpatrick,  Otis 
Building,  Philadelphia.  Owner,  Odin  Dorr, 
The  Clinton,  Philadelphia.  Hollow  tile  and 
stucco,  2 y2  and  1  y2  stories,  shingle  roof,  oak, 
pine  and  cement  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  dampproofing.  Archi¬ 
tects  taking  bids  due  July  7th. 

Borough  Hall,  Bridgeport,  Pa.  Architect, 
Clyde  S.  Adams,  2038  Spruce  street,  Philadel¬ 
phia.  Owners,  Borough  of  Bridgeport,  Pa. 
Lowest  bidder:  Barnes  &  McLaughlin,  17 
South  Seventeenth  street,  Philadelphia, 
$29,900.  * 

Hotel  and  Office  Building,  Hazleton,  Pa. 
Architects,  Thomas,  Martin  &  Kirkpatrick, 
Otis  Building,  Philadelphia.  Owner,  George 
B.  Markle,  Hazleton,  Pa.  Preliminary 
sketches  drawn.  Too  early  for  details. 

Warehouse  and  Machine  Shop,  Reading,  Pa. 
Architects,  Gerhard  Brothers,  619  Penn 
street,  Reading,  Pa.  Owners,  Reading  Hard¬ 
ware  Co.,  care  of  architects.  Steel  construc¬ 
tion,  7  stories,  80x240  feet,  80x90  feet,  com¬ 
position  roof  and  floors,  Webster  system  heat¬ 
ing,  electric  light,  (3)  freight  elevators,  steel 
sash,  fire  and  kalamein  doors,  structural  terra 
cotta.  Architects  ready  for  sub-bids. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Bids 
opened  June  27th.  Low  bidders: 

Cumberland  County,  Upper  Allen  Township 
and  York  County,  Carroll  Township,  R-123, 
bridge  over  Yellow  Breeches  Creek,  reinforc¬ 
ed  concrete.  G.  A.  &  F.  M.  Wagrnan  Co., 
Dallastown,  Pa.,  $18,378.01. 

Armstrong  County,  R-251,  Parker  City  Bor¬ 
ough,  6,067  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Jones  Const. 
Co.,  Salem,  Ohio,  $65,398.50. 

Butler  County,  RJ251,  Bruin  Borough  and 
Parker  Township,  13,917  feet.  One  course 
reinforced  concrete  and  hillside  vitrified 
brick.  C.  E.  Walter,  Butler,  Pa.,  $131,455.24. 

Cambria  County,  R-62,  Cambria  Township, 
9,596  feet.  One  course  reinforced  concrete. 
Lord  Const.  Co.,  Hastings,  Pa.,  $74,818.50. 

Cambria  County,  R-221,  Elder  and)  East  Car¬ 
rol  Townships  ,23,751  feet.  Brick  or  one 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick.  Lord  Const.  Co.,  Hastings,  Pa., 
$224,600.10. 

Clarion  County,  R-237,  North  Bethlehem 
Borough,  2,510  feet.  One  course  reinforced 
concrete.  L.  H.  Hileman'  Const.  Co.,  New 
Kensington,  Pa.,  $17,980.05. 

Clarion  County,  R-214,  Clarion  and  Monroe 
Townships,  14,036  feet.  One  course  reinforced 
concrete  and  hillside  vitrified  brick.  Thomas 
W.  Munro  &  Co.,  Dubois,  Pa.,  $152,667.60. 

Crawford!  County,  A-1867-1868,  Cambridge 
and  Rockdale  Townships,  7,000  feet.  One 
course  reinforced  concrete.  Penn-Erie  Const. 
Co.,  Erie,  Pa.,  $46,099.40. 

Indiana  County,  R-262,  Greene,  Grant  and 
Montgomery  Townships,  '28,325  feet.  One 
course  reinforced  concrete.  Booth  &  Flinn, 
Ltd.,  Pittsburgh,  Pa.,  $205,237.56. 

Jefferson  County,  R-338,  A-995-1009,  Sykes- 
ville  Borough  and  Winslow  Township,  18,716 
feet.  One  course  reinforced  concrete.  Mason 
&  Hanger  Co.,  Inc.,  Dubois,  PPa.,  $164,622.91. 

Luzerne  County,  R-4,  Salem  Township, 
Shiekshinny  Borough,  12,048  feet.  One  course 
reinforced  concrete.  D.  L.  Risser,  Lebanon, 
Pa.,  $112,681.85. 

McKean  County,  R-100-101,  Port  Allegheny 


Borough,  Liberty  Township,  24,039  feet.  Geo. 
Metzger,  Jr.,  Emporium,  Pa.,  $197,134.48. 

Montour  and  Northumberland  Counties, 
R-2,  Point  Township,  Danville  Borough,  15,- 
659  feet.  D.  L.  Risser,  Lebanon,  Pa.,  $151,- 
328.20. 

iSusquehanna  County,  R-174,  Harford  Town- 
.  ship,  20,057  feet.  One  course  reinforced  con¬ 
crete.  R.  D.  Richardson  Const.  Co.,  Scran¬ 
ton,  Pa.,  $190,352.50. 

Bradford  County,  R-20,  Troy  and  Columbia 
Townships.  Juniata  Company,  Empire  Build¬ 
ing,  Philadelphia,  $89,000. 

Lackawanna  County,  R-322,  A-1632,  Scott 
Township.  M.  &  T.  E.  Farrell,  West  Chester, 
Pa.,  $81,000. 

Low  bidders  on  road  work  opened  June 
28th: 

Bradford  County,  R-20,  South  Creek  Town¬ 
ship,  25,082  feet.  One  course  reinforced  con¬ 
crete.  Henry  W.  Horst  Co.,  Rock  Island,  Ill., 
$197,759.06. 

Cambria  County,  R-54,  Black  Lick  Town¬ 
ship,  21,044  feet.  Booth  &  Flinn,  Ltd.,  Pitts¬ 
burgh,  Pa.,  $162,042.03. 

Clarion  County,  R-214,  Brady  Township, 
9,638  feet.  One  course  reinforced  concrete. 
Thomas  W.  Munro  &  Co.,  Dubois,  Pa.,  $81,- 
238.75. 

Clearfield  County,  R-234,  A-1477,  Irvona 
Borough,  7,118  feet.  One  course  reinforced 
concrete.  W.  B.  Hughes,  Clearfield,  Pa.,  $54,- 
345.50. 

Erie  County,  A-1880-1875,  Leboeuf  Town¬ 
ship  and  Mill  Village  Borough,  7,856  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Penn-Erie  Const.  Co.,  Erie,  Pa.,  $58,919.10. 

Erie  County,  A-1872-1874,  Washington 
Township  and  Edinboro  Borough,  12,787  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Penn-Erie  Const.  Co.,  Erie,  Pa.,  $122,342.12. 

Indiana  County,  R-228,  Jacksonville  Bor¬ 
ough,  White  Centre,  Black  Lick  and  Young 
Townships,  39,082  feet.  One  course  reinforc¬ 
ed  concrete.  Torquato  Brothers  Co.,  Wind- 
ber,  Pa.,  $296,376.25. 

Indiana  County,  R-228,  Young  Township, 
27,632  feet.  One  course  reinforced  concrete. 
Torquato  Brothers  Co.,  Windber,  Pa.,  $233,- 
021.10. 

Lackawanna  County,  R-365,  A-1758,  North 
Abington  and  Benton  Townships,  24,856  feet. 
One  course  reinforced  concrete.  William  C. 
Evans,  Ambler,  Pa.,  $181,686.88. 

Lawrence  County,  R-79,  Shenango  and  Slip¬ 
pery  Rock  Townships,  27,081  feet.  One  course 
reinforced  concrete.  Woods  &  Golder,  New 
Castle,  Pa.,  $207,625.50. 

Susquehanna  County,  R-12,  A-185'7,  Bridge- 
water  and  Dimock  Townships,  22,035  feet. 
One  course  reinforced  concrete.  William  C. 
Evans,  Ambler,  Pa,,  $174,  478.35. 

Westmoreland  County,  A -281,  Lower  Bur¬ 
rell  Township,  803  feet.  One  course  rein¬ 
forced  concrete.  State  Const.  Co.,  New  Ken¬ 
sington,  Pa.,  $13,504.50. 

Hotel  (alts.)  to  Apartment,  York,  Pa.  Ar¬ 
chitect,  H.  E.  Yessler,  Rupp  Building,  York, 
Pa.  Owner,  Mt.  Bush,  care  of  architect. 
.General  interior  and  exterior  work,  hard¬ 
wood  floors,  tile  work.  Plans  in  progress. 

Bank,  Center  _  Square,  York,  Pa.,  $100,000. 
Architects,  Gemmill  &  Billmeyer,  Rosenmiller 
Building,  York.  Owners,  First  National  Bank, 
York,  Pa.  Marble,  1  story,  33x114  feet,  con¬ 
crete  foundations  and  roof,  rubber  tile  floors, 
tile  and  marble  work,  steel  skylights,  roof 
ventilators.  Revised  plans  in  progress. 

Residence  and  Garage,  West  Market  street, 
York,  Pa.  Architects,  Hamme  &  Whitman, 
City  Bank  Building,  York,  Pa.  Owner,  S.  G. 
Gothwald,  15  South  West  street,  York,  Pa. 
Brick,  2  and  1  stories,  32x38  feet,  20x24 
feet,  tile  roof,  hardwood  and  concrete  floors, 


vapor  heat,  electric  light,  tile  and  marble 
work.  Owner  taking  bids  due  July  8th. 

School,  West  York,  Pa.  Architects,  Hamme 
&  Whitman,  City  Bank  Building,  York,  Pa. 
Owners,  West  York  School  Board,  H.  W. 
Lauer,  secretary,  West  York,  Pa.  Brick,  2 
stories,  4  rooms,  slate  room  (heating,  plumb¬ 
ing  and  electric  work  reserved).  Owner  is 
sub-letting. 

Residence,  York,  Pa.  Architect,  H.  E.  Yess¬ 
ler,  Rupp  Building,  York,  Pa.  Owner,  R. 
Zimm,  York,  Pa.  Stucco,  2  stories,  38x29 
feet,  slate  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  work.  Owner  will  build. 


Pennsylvania 
Contracts  Awarded 

Residence,  Ardmore,  Pa.  Architect,  J.  W. 
Thompson,  703  South  Sixtieth  street,  Phila¬ 
delphia.  Owner,  I.  L.  Gifford,  care  of  archi¬ 
tect.  Stone  and  frame,  2 y2  stories,  25x41 
feet,  hot  water  heat,  electric  light,  hardwood 
floors,  tile  work.  Contract  awarded  to  Clark 
Brothers,  1504  South  Twenty- eighth  street. 

Residence,  Aldan,  Pa.  Architect,  Henry 
L.  Reinhold,  Jr.,  1513  Walnut  street,  Phila¬ 
delphia.  Owner,  H.  M.  Collins,  care  of  ar¬ 
chitect.  Hollow  tile  and  stucco,  2  stories. 
Contract  awarded  to  Adolph  Korn  &  Co.,  1718 
Sansom  street. 

Residence,  Overbrook,  Pa.  Architects,  Hea- 
cock  &  Hokanson,  Bailey  Building,  Philadel¬ 
phia.  Owner,  Edward  Dixon,  care  of  archi¬ 
tects.  Hollow  tile  and  stucco,  slate  roof. 
Contract  awarded  to  Frank  C.  Hood,  1613 
Chestnut  street. 

Administration  Building  (add.),  31  South 
Penn  street,  Allentown.  Architects,  Jacoby  & 
Everett,  Commonwealth  Building,  Allentown, 
Pa.  Owners,  School  District  of  Allentown, 
David  Jacks,  chairman,  Allentown,  Pa.  Brick, 
fireproof,  3  stories,  52x64  feet,  slag  roof,  hard¬ 
wood  floors,  electric  lighting,  tile  work.  Con¬ 
tract  awarded  to  Butz  &  Clader,  Allentown, 
Pa. 

Apartment,  Glen  Rock,  Pa.  Architects, 
Gemmill  &  Billmeyer,  Rosenmiller  Building, 
York,  Pa.  Owner,  Mrs.  Neil  V.  Sheffey,  on 
premises.  Brick,  3  stories,  30x36  feet,  slag 
roof,  hardwood  floors  vapor  heat,  electric 
light,  tile  work.  Contract  awarded  to  H.  M. 
Roser,  Glen  Rock,iPa. 

Residence  and  Garage,  Swarthmore,  Pa. 
Architects,  G.  Edwin  Brumbaugh  and  Wil¬ 
liam  Pope  Barney,  Real  Estate  Trust  Build¬ 
ing,  Philadelphia.  Owner,  Carl  H.  Chaffee, 
care  of  architects.  Stone  and  steel,  2%  sto¬ 
ries,  29x31  feet,  wings.  35x20  feet  and  25x35 
feet,  garage,  1  y2  stories,  28x24  feet,  slate 
roof,  linoleum,  linotile,  eement  and  pine 
floors,  metal  lath,  dampprooflng,  iron  work, 
bond,  tile  and  marble  work  (heating,  light¬ 
ing  and  plumbing  reserved).  Contract  award¬ 
ed  to  James  H.  Wells,  34  South  Sixteenth 
street,  Philadelphia. 

Garage  and  Service  Building,  Shamokin, 
Pa.  Architect,  William  H.  Lee,  32  South  Sev¬ 
enteenth  street,  Philadelphia.  Owner,  I.  K. 
Wetzell,  Shamokin,  Pa,  Brick,  hollow  tile 
and  castone,  2  stories,  80x100  feet,  asbestos 
built  up  roof,  reinforced  concrete  floors,  ele¬ 
vator,  structural  steel,  fire  doors,  rolled  steel 
sash,  steam  heat,  electric  light.  Contract 
awarded  to  Shamokin  Lumber  &  Const.  Co., 
Shamokin,  Pa. 

Residence,  Jenkintown,  Pa.  Architect,  L. 
Walton  Heiss,  Jenkintown,  Pa.  Owner,  Harry 
Kerber,  Jenkintown,  Pa.  iStone,  hollow  tile 
and  stucco,  2%  stories,  28x40  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  and  iron  work.  Contract  awarded  to 
Penn  Building  Co.,  1504  West  Venango  street. 

Residence,  Wyomissing,  Pa.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
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Pa.  Owner,  E.  E.  Hartman,  care  of  archi¬ 
tect.-  Brick,  2 y2  stories,  34x27  feet,  slate 
roof,  hafdwood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to  A. 
Borrey,  Reading,  Pa. 

Residence,  Merion,  Pa.  Architect,  Frank 
R.  Seeburger,  1524  Chestnut  street,  Philadel¬ 
phia.  Owner,  Morris  T.  Greenwood,  care  of 
architect.  Stone,  2  stories,  30x47  feet,  shin¬ 
gle  roof,  hardwood  floors,  hot  water  heating, 
electric  lighting,  tile  work.  Contract  awards 
ed  to  John  E.  Kearney,  34  South  Seventeenth 
street,  Philadelphia. 


New  Jersey 
Construction  News 

Main  School  (alts,  and  add.),  Bordentown, 
N.  J.  Associate  architects,  Guilbert  &  Bet- 
elle  and  Arnold  Moses.  Owners,  Care  of  Com¬ 
mission  of  Education,  State  House,  Trenton, 
N.  J.  Lowest  bidders:  Carroll  &  Pullen, 
Princeton,  1ST.  J.,  $96,000;  William  Linker  Co., 
735  Cherry  street,  Philadelphia,  $106,400. 
Heating  and  ventilating,  Mechanical  Equip¬ 
ment  Co.,  Bourse,  Philadelphia,  $15,344. 
Plumbing,  Jaehnig  &  Peoples,  Newark,  N.  J., 
$6,653.  Electric,  J.  F.  Buchanan  Co.,  1719 
Chestnut  street,  Philadelphia,  $2,372. 

Warehouse,  Camden,  N.  J.  Architect,  A. 
B.  Gill,  Law  Building,  Camden,  N.  J.  Owners, 
Camden  Electric  Co.,  Ill  North  Forty-second 
street,  Camden,  N.  J.  Brick,  steel,  2  stories, 
50x90  feet,  slag  roof,  concrete  floors,  electric 
light,  tin  covered  doors.  Plane  in  progress. 

Store  and  Apartment,  Vineland,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  M.  Zukeman,  Vineland,  N.  J. 
Brick,  2  stories,  58x38  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light,  plate  glass. 
Owner  taking  bids. 

Store  Building,  Broadway  and  Spruce 
streets,  Camden,  N.  J.  Architect,  Sol  Kap¬ 
lan,  929  Chestnut  street,  Philadelphia.  Own¬ 
ers,  Harry  Pinsky  Sons  Co.,  on  premises. 
Brick,  steel  and  reinforced  concrete,  5  stories 
and  basement,  56x92  feet,  slag  roof,  cement, 
oak  and  maple  floors,  hollow  tile,  metal  lath, 
terrazzo,  rolled  steel  sash,  hollow  metal  sky¬ 
lights,  fire,  Peele,  hollow  metal  and  rolling 
steel  doors,  ornamental  terra  cotta,  iron  work 
(elevators  reserved)  (heating,  lighting  and 
plumbing  separate  bids).  Architect  taking 
bids  due  July  12th. 

Chancel  and  Boiler  House,  Pacific  and  Ken¬ 
tucky  avenues,  Atlantic  City,  N.  J.  Archi¬ 
tect,  Frank  R.  Watson,  1211  Walnut  street, 
Philadelphia.  Owners,  Church  of  the  Ascen¬ 
sion,  Atlantic  City,  N.  J.  Brick,  precastone 
and  steel,  1  story  and  basement,  65x50  feet, 
slag  and  tile  roof,  pine  floors,  electric  work, 
metal  lath,  bond,  iron  work.  Architect  tak¬ 
ing  bids  due  July  11th  at  noon. 

Promotional  Cottage,  Trenton,  N.  J.  Ar¬ 
chitect,  Burton  G.  Lewis,  Comm.  Institutions 
and  Agencies,  Trenton,  N.  J.  Owners,  New 
Jersey  State  Home  for  Girls,  Trenton,  N.  J. 
Brick,  stone  and  steel,  2 y2  stories,  79x27 
feet  and  48x27  feet,  slate  roof,  cement  and 
pine  floors,  hollow  terra  cotta  tile,  metal  lath, 
tile  and  marble,  waterproofing,  floor  hardener. 
Owners  taking  bids. 


New  Jersey 
Contracts  Awarded 

Newcomb  Hospital,  Vineland,  N,  J.  Ar¬ 
chitects,  Steams  &  Woodnutt,  Stephen  Gir¬ 
ard  Building,  Philadelphia.  Owners,  New¬ 
comb  Hospital,  Vineland, 'N.  J.  Brick,  con¬ 
crete,  stone  and  steel,  2  and  3  stories  and" 
basement,  175x60  feet,  cement  floors,  metal 
lath,  waterproofing,  iron  work,  bond,  rolled 
steel  skylights,  tile,  marble  and  terrazzo 


(plumbing,  electric  work,  heating,  elevators 
and  dampproofing  reserved),  metal  lumber. 
Contract  awarded  to  J.  M.  Yardley,  1716  San- 
som  street,  Philadelphi. 

Armories,  Salem,  N.  J.,  and  Mt.  Holly,  N.  J. 
Architects,  Department  of  Institutions  and 
Agencies,  Division  of  Architecture,  Trenton, 
N.  J.  Owners,  State  of  New  Jersey,  Capitol 
Building,  Trenton,  N.  J.  Brick  and  steel, 
2  stories,  96x76  feet,  tin  roof,  pine  floors, 
metal  lath,  tile  work.  Contracts  awarded. 
Armory,  Salem,  Monaghan  &  Lossee,  3016 
Chestnut  street,  Philadelphia,  $51,094.  Ar¬ 
mory,  Mt.  Holly,  MeiOloskey  &  Co.,  1620 
Thompson  street,  Philadelphia,  $51,151. 

Power  House  and  Kitchen  add.,  Abescon, 
N.  J.,  $103,000.  Architect,  Charles  Barton 
Keen,  Bailey  Building,  Philadelphia.  Own¬ 
ers,  'Seaview  Golf  Club,  care  of  C.  H.  Geist, 
Land  Title  Building,  Philadelphia.  Brick, 
stone  and  steel,  1  story,  40x50  feet  and  40x120 
feet,  slag  roof,  cement  and  pine  floors,  steam 
heat,  electric  light,  iron  work.  Contract 
awarded  to  Milton  W.  Young,  Overbrook, 
Philadelphia. 

Bungalow,  Haddonfield,  N.  J.  Architects, 
Druckenmiller  &  Williams,  1537  Chestnut 
street.  Owner,  Earl  W.  Page,  Haddonfield, 
N.  J.  Frame,  1%  stories,  36x45  feet,  asphalt 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  E.  F.  Webster,  Haddonfield,  N.  J. 

School,  Upper  Deerfield,  Cumberland  Coun¬ 
ty,  N.  J.  Architects,  Dreher,  Churchman  & 
Paul,  Otis  Building,  Philadelphia.  Owners, 
School  District  of  Upper  Deerfield,  N.  J. 
Brick  and  frame,  8-room  addition.  Contract 
awarded  to  H.  H.  Hankin  &  Brother,  Bridge- 
ton,  N.  J. 

School  (add.),  Gibbstown,  N.  J.  Architect, 
Frank  F.  Sanders,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Gibbstown,  N.  J.  Stone,  2  stories, 
87x108  feet,  composition  roof,  maple  floors, 
metal  lath,  iron  work,  hollow  metal  skylights. 
Contract  awarded  to  Victor  Gondos,  Frank¬ 
lin  Trust  Building,  Philadelphia,  $66,500;  add 
$200. 


Miscellaneous 
Construction  News 

Church  and  Sunday  School  (alts.),  Wil¬ 
mington,  Del.  Architects,  Brown  &  White- 
side,  Dupont  Building,  Wilmington,  Del.  Own¬ 
ers,  Hanover  Presbyterian  Church,  care  of 
architects.  Brick  and  steel,  1  story,  104x64 
feet,  slate  roof,  composition  and  tile  floors, 
hollow  tile,  steam  heat,  electric  light,  sheet 
metal  work.  Architects  taking  bids  due  July 
7th. 


Miscellaneous 
Contracts  Awarded 

Residence  (alts,  and  add.),  Wilmington, 
Del.  Architect,  Charles  Barton  Keen,  Bailey 
Building,  Philadelphia.  Owner,  William  S. 
Spruance,  Wilmington,  Del.  Brick,,  2  stories, 
15x40  feet,  slag  roof,  oak  and  pine  floors, 
electric,  lighting,  tile  work.  Contract  award¬ 
ed  to  Milton  W.  Young,  Overbrook,  Phila¬ 
delphia. 

Church  (alts,  and  add.),  Ninth  and  Market 
streets,  Wilmington,  Del.  Architects,  Brown 
&  Whiteside,  Dupont  Building,  Wilmington, 
Del.  Owners,  First  and  'Central  Presbyterian 
Church,  Dr.  Aquilla,  Thirteenth  and  Wash¬ 
ington  streets,  Wilmington,  Del.  Brick,  con¬ 
crete,  mill  work,  1  story,  59x126  feet,  Phoenix 
composition  roof,  pine  floors  (heating,  plumb- 
-ing  and  electric  work  reserved),  bond.  Con¬ 
tract  awarded  to  E.  L.  Johnson,  1316  Clay¬ 
ton  street,  Wilmington, 


Residence  (alts,  and  add.),  Wilmington, 
Del.  Architects,  Brown  &  Whiteside,  Dupont 
Building,  Wilmington,  Del.  Owner,  John  Bird, 
care  of  architects.  Stone,  2  stories,  30x40 
feet,  hardwood  floors,  general  alterations. 
Contract  awarded  to  Smyth  Const.  Co.,  826 
Orange  street,  Wilmington,  Del. 

Store  (alts,  and  add.),  704-06  Market  street, 
Wilmington,  Del.  Architect,  J.  D.  Thompson, 
Ford  Building,  Wilmington,  Del.  Owner,  care 
of  architect.  Brick,  2  stories,  40x80  feet, 
slag  roof,  hardwood  floors,  electric  light,  tile 
work,  rolled  steel  skylights,  plate  glass.  Con¬ 
tract  awarded  to  J.  E.  Healy  &  Sons,  707 
Tatnall  street,  Wilmington,  Del. 

Residence  (alts.),  Red  Oak  road,  Wilming¬ 
ton,  Del.  Architect,  Charles  Barton  Keen, 
Bailey  Building,  Philadelphia.  Owner,  Thomas 
F.  Bayardi,  Wilmington,  Del.  Contract  award¬ 
ed  to  Dennis  M.  Buckley,  1702  Union  street, 
Wilmington,  Del. 

Synagogue  and  Community  Building,  Fred¬ 
erick,  Md.  Architect,  Edward  L.  Rothschild, 
1420  Chestnut  street,  Philadelphia.  Owner, 
Lee  Weinberg,  Knights  of  Pythias  Building, 
Frederick,  Md.  Stone  and  brick,  3  stories, 
50x100  feet,  slag  roof,  composition,  stone  and 
pine  floors,  mill  work,  steam  heat,  electric 
light,  tile  work,  plastering.  Contract  award¬ 
ed  to  Thomas  Strachan,  5017  Hatfield  street, 
and  Baltimore,  Md. 

Country  Club,  Greensboro,  N.  C.  Architect, 
Charles  Barton  Keen,  Bailey  Building,  Phila¬ 
delphia.  Owners,  Greensboro  Country  Club, 
care  of  A.  J.  Clutz,  chairman  of  Building 
Committee,  Greensboro,  N.  C.  Hollow  tile 
and  stucco,  2%  stories,  105x50  feet,  tile  roof, 
hardwood  floors,  vapor  heat,  electric  light, 
tile  and  marble  work.  Contract  awarded  to 
R.  K.  Stewart  &  Co.,  High  Point,  N.  C. 

Bank,  58  Bowery,  New  York.  Architect, 
Clarence  Brazer,  1133  Broadway,  New  York. 
Owners,  Citizens  ’  Savings  Bank,  care  of  ar¬ 
chitect.  Cut  stone,  fireproof,  2  stories,  75x85 
feet,  stone  and  copper  roof,  marble  and  cork 
tile  floors,  steam  heat,  electric  light,  tile  and 
marble  work,  hollow  tile,  metal  lath,  eleva¬ 
tors,  steel  sash,  roof  ventilators,  metal  win¬ 
dow  guards,  waterproofing  and  dampproofing. 
Contract  awarded  to  William  L.  Crow  Const. 
Co.,  103  Park  avenue,  New  York. 


Proposals 


DEPARTMENT  OF  PUBLIC  WORKS, 
BUREAU  OF  HIGHWAYS, 

Room  282,  City  Hall. 

Philadelphia,  Pa.,  June  29,  1922. 

(Sealed  proposals  will  be  received  and  open¬ 
ed  in  Room  216,  City  Hall,  at  12  o’clock  noon, 
Tuesday,  July  11th,  1922,  for:  Grading, 

Asphalt  Paving  (Assessment  Work),  Re¬ 
dressed  Granite  Block  Paving,  Asphalt  Re¬ 
paving,  Redressed  Granite  Block  Repaving, 
Country  Road  Improving,  the  extension  of 
Delaware  Avenue  from  Columbia  Avenue  to 
Dyott  street,  Ready-Mixed  Concrete,  Paving 
Gravel,  Portland  Cement,  Crushed  Stone, 
Bituminous  Material,  Asphalt  Paving  Mix¬ 
tures,  Caps,  Drivers’,  Helpers’,  Blockmen’s 
and  Gangmen’s  Uniforms,  Material  for  Re¬ 
pairs  to  Bridges. 

FRANK  H.  CAVEN, 

Director. 


(Continued  from  Page  424,) 
end'  the  Federal  Government  have  been 
working  out  their  problems  of  co-opera¬ 
tion  and  I  believe  they  have  their  major 
problems  pretty  well  settled.  That  leaves 
that  industry  organized  in  such  a  way  that 
it  can  co-operate  with  any  major  con- 
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struction  council  that  may  be  set  up  to 
solve  the  large  construction  problems  in 
the  interest  of  the  public. 

“The  Highway  Commission  is  willing 
to  co-operate  and  is  organized  to  fill  any 
opening  and  to  fall  into  step  without 
practicing  marching  order  very  much.” 

In  speaking  for  the  engineers,  Mr.  Cal- 
\ert  Townley,  of  the  Westinghouse  Elec¬ 
tric  and  Manufacturing  Company  of  New 
York  said : 

“The  engineers  believe  in  organization 
and  in  organization  for  public  service. 
That  was  the  motive  which  led  them  to 
organize  their  own  organization.  They 
do  not  feel  that  organization  for  public 
service  means  a  sacrifice  of  private  indus¬ 
try.  It  means  the  increased  reward  for 
private  industry  because  not  only  does 
the  organization  have  a  feeling  of  satis¬ 
faction,  of  good  well  done,  but  they  reap 
a  large  pecuniary  reward  in  the  important 
character  of  their  reputation  among  their 
associates  who  come  to  believe  in  them, 
which  of  course  results  in  time  in  a  very 
great  increase  in  business. 

“A  movement  to  co-ordinate  with  the 
object  of  performing  better  public  ser¬ 
vice  is  distinctly  a  move  in  the  right  direc¬ 
tion.” 

Owing  to  illness,  Franklin  D.  Roose¬ 
velt,  President  of  the  American  Con¬ 
struction  Council,  was  unable  to  be  pre¬ 
sent  at  the  meeting.  The  following  letter 
from  him  was  read: 

I  much  regret  that  I  am  unable  to  be 
present  at  the  organization  meeting  of  the 
American  Construction  Council,  butj  /I 
know  that  under  the  inspiring  leadership 
of  Mr.  Hoover  the  conference  will  be, 
not  merely  an  opportunity  to  get  at  facts, 
but  will  result  in  a  definite  move  for  the 
good  of  the  nation. 

There  is  absolutely  no  doubt  that  the 
construction  industry  must  do  something 
constructive!  I  refer  not  to  abuses  of 
power  in  the  past,  by  this,  that  or  the 
other  individual  or  local  organization;  I 
speak  of  the  fact  that  an  immense  sum 
of  money,  energy  and  happiness  on  the 
part  of  the  American  people  can  be  saved 
if  the  existing  waste  is  eliminated. 

In  my  judgment  the  American  Con¬ 
struction  Council  must  be  broad  enough 
to  include  every  element,  and  it  must  be 
•strong  enough  to  strike  at  any  individual 
or  association  of  individuals  which  fails 
to  live  up  to  certain  simple  standards  of 
ethics  in  business  dealings.  It  may  be  felt 
by  some  that  there  would  be  danger 
through  the  limitation  of  freedom  of  ac¬ 
tion  of  the  individual,  but  it  must  be  re¬ 
membered  that  the  public  as  a  whole  are 
concerned  in  the  efficiency,  honesty  and 
honor  of  all  the  groups  constituting  the 
construction  industry.  It  goes  without 
saying  that  if  the  members  of  the  con¬ 
struction  industry  are  unable  to  keep  their 
own  house  in  order,  an  exasperated  pub¬ 


lic  will  some  day  regulate  their  house 
for  them. 

Employers  and  employes,  the  suppliers 
of  materials  of  all  kinds,  architects,  en¬ 
gineers,  builders,  public  servants  of  every 
governmental  sub-division,  all  are  con¬ 
cerned  in  making  this  project  a  success. 
We  cannot  hope  for  Utopia  in  a  week  or 
a  year,  but  it  is  through  the  spirit  of  get¬ 
ting  together  to  further  common  Ameri¬ 
can  ideals  that  this  conference  will,  I  feel 
certam,  take  a  step  which  will  have  wide 
bearing  on  the  industrial  and  economic 
life  of  tomorrow.  We  must  all,  for  the 
moment,  lay  aside  our  individual  doubts 
and  differences— most  of  them  are  tem¬ 
porary,  most  of  them  are  local  in  effect. 
In  their  place  we  must  set  before  our¬ 
selves  national  problems — not  merely  of 
today,  but  of  tomorrow  also. 

Franklin  D.  Roosevelt,  formerly  Assist¬ 
ant  Secretary  of  the  Navy,  was  formally 
elected  President  of  the  American  Con¬ 
struction  Council,  at  the  end  of  a  two 
days’  session  held  in  Washington,  at 
which  leaders  of  the  Construction  Indus¬ 
try  gathered  to  organize  a  body  repre¬ 
sentative  of  all  construction  elements. 
John  B.  Larner,  Vice  President  of  the 
American  Bankers’  Association,  and 
President  of  the  Washington  Loan  and 
Trust  Company,  was  elected  Treasurer. 

The  immediate  program  of  action  sug¬ 
gested  for  the  new  Council  include : 

The  formation  of  a  code  of  ethics  ac¬ 
ceptable  to  the  whole  industry  and  to  the 
public; 

The  gathering  of)  adequate  statistics 
from  all  sources  and  resulting  interpreta¬ 
tion  having  all  the  facts ; 

The  reduction  of  the  national  shortage 
of  buildnig  trades  mechanics  and  the 
establishment  of  the  necessary  apprentice¬ 
ship  system; 

Co-operation  in  establishing  uniform 
building  codes  throughout  the  country ; 

Co-operation  with  the  railroads  in  ex¬ 
pediting  the  revision  of  existing  freight 
rates  on  construction  materials.  The 
establishing  and  strengthening  of  local 
organizations  throughout  the  country  to 
bring  about  the  co-operation  of  all  ele¬ 
ments  in  conformity  with  the  principles 
of  the  Council ; 

The  mitigation  of  the  evils  of  seasonal 
employment  and  trade  mitigation  of  la¬ 
bor  ; 

The  encouragement  of  local  building 
shows ; 

Simplification,  standardization  and  elim¬ 
ination  of  waste; 

Education  of  the  public  to  the  distri¬ 
bution  of  its  construction  and  mainten¬ 
ance  requirements  more  evenly  through¬ 
out  the  year  ; 

The  promotion  of  health  and  safety 
of  workmen  ; 

The  reduction  of  loss  of  life  and  waste 


of  construction  materials  from  prevent¬ 
able  fires; 

The  study  of  old  buildings  in  order  to 
establish  superior  methods  of  construc¬ 
tion  ; 

The  education  of  the  public  as  to  the 
necessity  and  economy  of  properly  main¬ 
taining  existing  structures. 

Mr.  Walter  Gordon  Merritt,  attorney 
in  New  York  City,  in  presiding  at  the 
meeting  of  the  Council  emphasized 
the  need  of  the  co-operative  action  that 
the  Council  will  bring  about. 

“The  evils  of  the  construction  indus¬ 
try,”  he  said,  “are  the  evils  of  organiza¬ 
tions,  not  the  evils  of  individuals.  Those 
evils  have  come  about  because  of  the 
selfish  aims  of  the  individual  organiza¬ 
tion.  The  need  is  to  restrain  these  selfish 
aims,  and  to  have  each  group  lay  down 
a  code  of  practice  which  must  pass  the 
judgment  and  be  in  accord  with  the  rules 
and  principles  of  the  American  Construc¬ 
tion  Council.” 

In  stressing  the  necessity  to  work  hand 
in  hand  with  labor,  he  said  that  the  or¬ 
ganized  labor  movement  is  big  enough  to 
meet  with  and  discuss  its  own  problems 
with  any  of  its  critics. 

“If  we  ah  meet  and  reason  together,” 
he  continued,  “we  shall  think,  feel,  and 
act  together.  The  relation  at  the  present 
time  between  employers  and  employees 
in  the  building  trades,  is  one  of  periodic 
armistice.  This  Council  must  work  out 
a  plan  of  common  counsel  and  joint  ac¬ 
tion. 

“One  of  the  most  important',  things 
which  the  Council  must  work  out  is  a 
method  of  arbitration.  All  contracts 
should  be  subject  to  arbitration  in  accord 
with  the  rules  of  the  Council  laid  down 
by  men  of  practical  standards. 

“One  of  the  greatest  evils  in  the  in¬ 
dustry  is  the  bargaining  with  corruption 
for  fear  that  any  attempt  to  uncover  that 
corruption  will  embarass  future  rela¬ 
tions.” 

With  reference  to  jurisdictional  dis¬ 
putes,  he  stated  that  is  is  not  legal  to 
restrict  the  construction  of  metal  doors, 
for  instance,  to  metal  workers  or  any  par¬ 
ticular  work  to  any  particular  group  of 
workmen.  He  held  that  the  employer 
should  be  free  to  hire  anybody  or  any 
job  who  can  do  the  work  for  the  wage 
paid,  and  that  the  need  was  for  a  broader 
craftsmanship  rather  than  a  more  highly 
specialized  one. 

“This  Council,”  he  concluded,  “must 
work  out  these  problems.  It  must  work 
through  common  counsel,  co-operation 
and  education.  Such  collective  action  will 
not  stifle  American  individualism,  but 
rather  such  collectivism  will  further  that 
individualism.  We  unite  to  further  lib¬ 
erty,  not  to  restrict  it.” 

(Continued  Next  Week) 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FiPort  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHIN GEES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co.  . . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co.  . . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phtia. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Strathmann,  Henry  E., 

Kensington  and  Lehigh  Aves.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAM  PP  ROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  A  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

Kane  &  Co.  . 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HARDWOOD  FLOORS. 

Geiger,  A.  F.  .S.  H.  Cor.  Felton  and  Media  Sts.,  Phlla. 
HAULING  CONTRACTORS. 

Kane  &  Co.  -* . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . .1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 
LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phlla. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St..  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Emack,  The  John  D.,  Co.  . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7tli  St.,  Phila. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . . . 139  S.  3rd  St  ,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngseaalng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sta.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  A  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sta.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phlla. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  A  Boynton  Co . 1332  Arch  St..  Phlla. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phlla. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phlla. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

No  ,  Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  by  Jobbers  Everywhere 


JOSEPH  A.  VOGEL  CO. 

WILMINGTON,  DELAWARE 
ST.  LOUIS.  MO. 


4 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfield  ^Roofe 

and  Flagging 


Made  with  Heavy  36  to  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKC0. 

Philadelphia  i!25-i6tK-.st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


l&u&fer&j&aule. 


Entered  at  the  Philadelphia  Port  Office  as  Second-Class  Matter 
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July  12,  1922  and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


guildingMate 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever— you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 
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Joints. 
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Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsessisg  Avenue 
Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 

KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia 


BELL: 

FILBERT  4704-4705 


KEYSTONE: 

RACE  7119 


THE  LAND  TITLE  AND  TRUST  COMPANY 

BROAD  STREET,  CHESTNUT  TO  SANSOM,  PHILADELPHIA 

Capital  $3,000,000  Surplus  $10,000,000 

FIRST  TRUST  COMPANY  IN  THE  PHILADELPHIA  CLEARING  HOUSE 


Deposits  received  upon  which  interest  is  allowed 
Titles  to  real  estate  insured 

Loans  on  mortgage  and  approved  securities 
Trusts  executed 

Safe  Deposit  Boxes  rented  in  burglar-proof  vaults 


President 

WILLIAM  R.  NICHOLSON 

Vice-President  Vice-President 

EDWARD  H.  BONSALL  HENRY  R.  ROBINS 

Vice-President  and  Treasurer 
LEWIS  P.  GEIGER,  JR. 


Secretary 
LOUIS  A.  DAVIS 


William  R.  Nicholson 
Henry  R.  Gummey 
Samuel  S.  Sharp 

Eugene  W.  Fry 


John  W.  Brock 
Ralph  H.  North 
Joseph  E.  Widener 


Trust  Officer 
CLAUDE  A.  SIMPLER 


DIRECTORS 

Edward  H.  Bonsall 
Frederick  J.  Geiger 
William  M.  Elkins 
Percival  E.  Foerderer 


George  D.  Widener 
Geo.  W.  Elkins,  Jr. 
Cyrus  H.  K.  Curtis 
Edgar  G.  Cross 


No  More  Ashes  To  Lug 


No  clumsy  pan  to  spill  dust 
and  dirt  on  the  kitchen  floor 

The  Glenwood 
Ash  Chute 

solves  the  problem.  It  is  located  just 
beneath  the  grate  and  connected  by  a 
sheet  iron  pipe  straight  down  through 
the  kitchen  floor  to  ash  barrel  in  cel¬ 
lar.  No  part  is  in  sight.  Not  a  par¬ 
ticle  of  dust  can  escape.  Just  slide 
the  damper  once  each  day  and  drop 
the  ashes  directly  into  the  ash  barrel. 

The  Dust-Tight  Cover 

to  barrel  is  another  entirely  new 
Glenwood  Idea  and  is  very  ingenious. 
This  is  only  one  of  the  splendid  im¬ 
provements  of  the  new  plain 


Cabinet  Glenwood 


the  Range  without  ornamentation  or  fancy 
nickel,  “The  Mission  Style”  Glenwood.  Every 
essential  refined  and  improved  upon.  This 
Range  can  be  had  with  the  latest  and  most 
improved  Elevated  or  End  Gas  Range  attach¬ 
ments.  It  can  be  furnished  with  fire  box  at 
either  right  or  left  of  oven  as  ordered.  Our 
handsome  booklet  tells  all  about  it. 


The  Cabinet  Glenwood 


Henry  M.  Miller,  46-48  50  North  Second  St.,  Philadelphia,  Sale*  Agent 


Franklin  National  Bank 

Chestnut  Street  West  of  Broad 

Philadelphia,  June  30,  1922 

RESOURCES 

Loans  and  Investments  . $45,838,395.88 

Liability  under  Letters  of  Credit  and  Acceptances  291,087.08 

Interest  Earned  Uncollected  . 211,972.23 

Due  from  Banks  . 11,900,887.42 

Cash  and  Reserve  .  5,585,452.40 

Exchanges  for  Clearing  House .  2,433,910.53 


$66,261,705.54 

LIABILITIES 


Capital  . $  1,500,000.00 

Surplus  .  4,000,000.00 

Undivided  Profits  .  1,341,764.42 

Reserved  for  Taxes,  etc .  581,168.19 

Discount  and  Interest  Unearned  .  189,309.07 

Letters  of  Credit  and  Acceptances .  291,087.08 

Acceptances  of  Other  Banks  Sold .  65,954.45 

Bills  Payable  and  Rediscounts  at  Federal  Reserve 

Bank  .  None 

Deposits  .  58,292,422.33 


$66,261,705.54 

J.  R.  MCALLISTER,  President 

J.  A.  HARRIS,  Jr.,  Vice-President  E.  E.  SHIELDS,  Asst.  Cashier 
J.  WM.  HARDT,  Vice-President  and  Cashier 

H.  M.  GEHMANN,  Jr.,  Asst.  Cashier 
M.  D.  REINHOLD,  Assistant  Cashier 


Samuel  T.  Bodine 
Henry  Tatnall 
J.  Rutherford  McAllister 
Frederick  L.  Baily 
Effingham  B.  Morris 
Percy  C.  Madeira 


DIRECTORS 

J.  Andrews  Harris,  Jr. 
John  Hamilton  Barnes 
Morris  L.  Clothier 
C.  S.  W.  Packard 
Charlton  Yarnall 
W.  W.  Atterbury 


Edward  F.  Beale 
Daniel  B.  Wentz 
Arthur  W.  Sewall 
Lewis  Lillie 
Jay  Cooke 
Geo.  H.  Frazier 
Edgar  C.  Felton  Sydney  E.  Hutchinson 


FOREIGN  EXCHANGE  IN  ALL  ITS  BRANCHES 
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J^JAKE  Your  Spare  Money  Earn  Money. 

We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

ContinentaUEquitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 

OFFICERS 

JOHN  F.  SKELLY,  President 
JEREMIAH  J.  SULLIVAN,  Vice-President 
JOHN  R.  CMSTED,  Vice-President 
WILLIAM  J.  McGLINN,  Vice-President 
JOHN  V.  LOUGHNEY,  Sec’y  and  Treas. 

YVIEEIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McMENAMIN,  Asst.  Sec’y  and  Treas. 

HENRY  F.  STITZELL,  Trust  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WIEEIAMS,  Counsel 


DIRECTORS 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


HENRY  M.  GRATZ  DANIEL  H.  DUNHAM,  NEAL  BASSETT 

President  Vice-Presidents 

DAVIS  G.  VAUGHAN,  Secretary 

ALBERT  H.  HASSINGER,  CHAS.  J.  FITZGERALD,  Asst.  Secretaries 

JOHN  KAY  ALBERT  H.  HASSINGER  MORRISON  C.  COLYER 
Treasurer  Assistant  Treasurer  Counsel 


THE 

Gl  RAR  D 

Fire  and  Marine 
Insurance  Company 

502  WALNUT  STREET 

PHILADELPHIA 


Assets  -  -  -  $4,006,570.38 


Henry  M.  Gratz 
John  C.  Lowry 
William  R.  Nicholson 
Franklin  M.  Potts 
Edward  J.  Thomason 


DIRECTORS 

C.  S.  W.  Packard 
Daniel  H.  Dunham 
Neal  Bassett 
John  Kay 
Morrison  C.  Colyer 
J.  Harker  Chadwick 


James  P.  Dusenberry 
Percy  Jackson 
Samuel  W.  Baldwin 
Archibald  S.  Reid 
James  G.  Glenn 


Fire  Association 


OF  PHILADELPHIA 


Organized  Sept.  1,  1817 
Incorporated  March  27,  1820 


PERPETUAL  CHARTER 


Capital,  $ 1 ,000,000.00 
Assets,  $10, 226, 190.00 


©fficnr* 

.  C.  IRVIN,  President 
J.  H.  COCHRAN,  Vice-President 

JOHN  B.  MORTON,  2nd  Vice-President 
M.  G.  GARRIGUES,  Sec.  and  Treas. 

R.  N.  KELLY,  Jr.,  Asst.  Secretary 

gitrertor# 

ELIHU  C.  IRVIN  DIMNER  BEEBER 

J.  H.  COCHRAN  GEO.  W.  NEVIL 

JAMES  BUTTERWORTH  WM.  A.  LAW 

ROBERT  WHITAKER  EDWARD  J.  MOORE 

CHAS.  B.  ADAMSON  JOHN  GRIBBEL 

HORACE  T.  POTTS  C.  FREDRICK  C.  STOUT 

LIVINGSTON  E.  JONES 


Office:  COMPANY’S  BUILDING 

N.  W.  Cor.  4th  and  Walnut  Sts.,  Philadelphia,  Pa. 
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THE  JOHN  BAIZLEY 
IRON  WORKS 

Office,  514  So.  Delaware  Avenue,  Phila. 

Blacksmiths,  Boilermakers  and  Machinists,  FIRE  ESCAPES, 
Builders’  Iron  Work,  Boilers,  Tanks  and  Stacks,  Railings 
and  Structural  Iron  Work.  Boiler  Tubes  Safe-ended. 
Oxy  Acetylene  Welding. 


FAf  TM  jf|  Service  in  deliveries  and  quality  of 
1  V/  U  i  v  O  material  that  cannot  be  excelled 

7)leckJ3ros.  Co. 

HIGH  GRADE  PLUMBING 
Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  Phila. 

Camden,  N  J  ,  Lansdowne,  Pa. 

Bell  Phone.  Market  1655  Keystone,  Main  8801 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Conti  act 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problem* 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  C  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


BUILDERS’  LEVELS 

With  tilting  Attachment. 

Best  grade  of  workmanship. 

Finest  repair  work  done  on 
Transits  and  Levels. 

New  and  Second-hand 

s.  WEBER  CO. 

5  CHESTNUT  ST.,  Philadelphia 

1 

1  12! 

“CONSULT  US  AND  KEEP  DRY” 

AQUABAR 


WATERPROOFING 

- FOR - 

ROOFS  ANI)  HEAVY 
WATER  PRESSURE 

No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


Roofing  Tile 

ALL  COLORS 

Approved  by  Underwriters  Specified  by  Architects 

Adds  Beauty  and  Permanence  Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete  Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


BOWERS  BROS.  &  CO. 

1639  Ludlow  Street 
Philadelphia,  Pa. 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 


Entered  at  the  Post  Office  at  Philadelphia  as 
Second  Class  Matter 


As  The  Editor  Sees  It 


THE  semi-annual  report  of  building 
operations  in  Philadelphia  for  the 
first  six  months  of  this  year,  pub¬ 
lished  in  full  on  other  pages  of  this  issue 
of  the  Guide  is  evidence  that  Philadel¬ 
phia  is  experiencing  the  greatest  build¬ 
ing  boom  in  its  history.  The  great  in¬ 
crease  in  building  is  noticeable  in  all  types 
of  building  and  in  all  sections  of  the 
city,  especially  in  dwellings.  In  the  first 
half  of  1921  permits  were  issued  for  only 
1,683  new  buildings  at  an  estimated  cost 
of  $10,471,290.  In  the  first  six  months 
of  1922,  permits  for  new  buildings  totaled 
6,498  at  an  estimated  cost  of  $44,785,- 
830.  In  1921  additions,  alterations,  and 
repairs  for  first  six  months  totaled  3,693 
at  cost  of  $5,705,770;  this  year  3,868 
costing  $7,247,765.  Total  work  of  all 
kinds  including  new  buildings,  additions, 
alterations,  repairs  and  miscellaneous  for 
first  half  of  1922,  11,613  permits  for 
value  of  $52,429,145,  compared  to  6,893, 
costing  $16,605,310  for  first  six  months 
of  1921.  The  increase  in  building  was 
not  confined  to  any  one  month  but  every 
month  showed  a  larger  number  of  per¬ 
mits  issued  this  year  than  in  correspond¬ 
ing  months  of  last  year.  June  showed  a 
greater  increase  than  any  other  month 
a  nd  broke  all  monthly  records  with  a  total 
valuation  of  permits  granted  of  $13,190,- 
220.  Never  have  the  first  six  months  of 
any  year  exceeded  the  total  for  the  first 
half  year  of  1922,  $52,429,145. 

The  greatest  increase  in  the  six  months’ 


from  January  to  July  in  1922  over  the 
same  period  in  1921  occurred  in  dwell¬ 
ings  of  the  two  story  type.  In  1921  536 
operations  costing$2,772,375  were  begun; 
in  1922  4,744  operations  costing  $21,256,- 
015  were  started.  Three-story  houses 
for  same  periods  increased  this  year  from 
71  in  1921,  costing  $949,050  to  301  cost¬ 
ing  $3,519,905.  Another  noticea.ole  in¬ 
crease  was  in  garages,  the  first  six  months 
of  1921  showing  727  costing  $1,686,455, 
and  1922,  same  period,  showing  919  cost¬ 
ing  $1,837,470. 

Manufactories  show,  an  increase  (in 
1922  over  1921  from  25  costing  $832,940, 
to  61  costing  $2,354,310.  Schools  in¬ 
creased  from  one  costing  $370,000  in 
1921  first  half  year  to  9  costing  $3,665,- 
150  in  1922.  Tenement  houses  increased 
from  three  costing  $219,000  in  1921  to 
23  costing  $1,252,000  in  (first  half  of 
1922. 

In  two  story  dwellings  the  forty-second 
and  fortieth  wards  show  the  greatest 
number  of-  buildings  started  and  the 
greatest  increase  over  the  first  half  year 
of  1921.  The  forty-second  ward  started 
1,841  dwellings  in  1922,  and  only  185  in 
first  six  months  of  1921 ;  the  fortieth 
ward  551  in  1922  and  in  first  half  year 
of  1921  96  dwellings  were  started. 

From  the  following  tables  we  find  that 
the  first  six  months  of  1922  have  exceeded 
the  total  estimated  cost  for  the  entire 
years  of  every  year  excepting  1919  and 
1920. 


Operations  Estimated 


Year 

Cost. 

1909  . 

.  17,294 

$42,881,370 

1910  . 

.  16,383 

37,866,565 

1911  . 

.  16,215 

40,030,985 

1912  . 

.  14,907 

37,173,635 

1913  . 

.  14,813 

38,763,850 

1914  . 

.  15,709 

35,419,605 

1915  . 

.  17,712 

39,444,125 

1916  . 

.  15,613 

49,896,570 

1917  . 

.  8,977 

34,016,408 

1918  . 

. . .  5,950 

15,452,670 

1919  . 

.  14,509 

65,088,750 

1920  . 

.  12,512 

55,305,400 

1921  . 

.  14,654 

42,790,780 

If  1922  maintains  the  percentage  of 
increase  for  the  next  six  months,  the 
total  cost  of  buildings  in  Philadelphia 
in  1922  will  far  exceed  any  year  in  the 
history  of  the  City. 

The  building  boom  is  confined  not  only 
to  Philadelphia,  but  exists  throughout  the 
entire  country,  due  largely  to  decreased 
cost  of  construction  and  better  working 
conditions  among  labor.  The  great  in¬ 
crease,'  however,  in  demands  for  all  kinds 
of  buildings  has  tended  to  increase  ma¬ 
terial  prices  and  has  again  made  labor 
somewhat  independent,  but  it  is  hoped  that 
the  principles  inaugurated  at  the  Ameri¬ 
can  Construction  Council  will  be  followed 
by  the  entire  building  industry  to  the 
end  that  both  employers  and  employees 
may  better  serve  each  other  and  continue 
the  present  boom  for  the  good  of  all 
concerned. 


DRAWING 

MATERIALS 


Charles  H.  Robbins,  Jr. 


1  209  Arch  Street, 

BELL  PHONE,  SPRUCE  1256 


Philadelphia 

Keystone  phone.  Race  3513 


BLUE 

PRINTS 
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AMERICAN  CONSTRUCTION 
COUNCIL 

(Continued  from  Last  Week) 

Mr.  Robert  D.  Kohn,  Architect  from 
New  York  City,  in  speaking  on  the  neces¬ 
sity  of  serving  the  public  and  industry 
through  local  action  stated  that  the  great¬ 
est  cause  of  labor  problems  is  the  uncer¬ 
tainty  of  the  job  of  the  workman.  He 
described  local  activities  to  eliminate  such 
uncertainty  in  Boiston,  New  York  and 
Seattle,  and  emphasized  that  local  effort 
was  necessary  to  bring  about  the  best 
man  to  man  relationships  in  the  building 
trades. 

M.  C.  Rorty,  of  the  American  Tele¬ 
phone  and  Telegraph  Company  of  New 
York,  spoke  on  how  construction  costs 
can  be  determined,  recorded,  and  made 
useful,  and  stressed  the  necessity  for  ac¬ 
curate  statistics  and  publication  for  fig¬ 
ures  on  all  factors  entering  into  such 
costs. 

In  urging  the  necessity  of  building  a 
standard  of  responsibility  in  the  industry, 
John  B.  Larner,  of  the  Washington  Loan 
and  Trust  Company,  Washington,  D.  C., 
stated  that  with  'such  standards  much  liti¬ 
gation  could  be  avoided,  and  the  profes¬ 
sions  and  trades  could  be  governed  with 
greater  assurance  to  the  public. 

D.  A.  Garber,  New  York  City,  a  direc¬ 
tor  of  the  Associated  General  Contrac¬ 
tors  of  America,  stated  that  a  fair  deal 
in  the  industry  was  imperative.  He  de¬ 
cried  a  “certain  kind  of  broker  who  adds 
nothing  of  a  material  nature,”  but  who 
collects  a  profit  for  himself.  “The  para¬ 
site  who  performs  no  service,”  he  said, 
“but  who  exacts  compensation  is  the  one 
responsible  for  the  sharp  practices  for 
which  the  entire  industry  is  blamed.” 

D.  K.  Boyd,  of  Philadelphia,  in  speak¬ 
ing  on  the  necessity  for  the  elimination 
of  waste,  stated  that  it  could  be  conser¬ 
vatively  estimated  that  the  Council,  prop¬ 
erly  functioning  through  local  groups, 
may  be  able  to  save  the  American  people 
a  billion  dollars  per  year  through  the 
elimination  of  preventable  waste. 

A.  E.  Coleman,  of  Chicago,  spoke  on 
the  necessity  for  promoting  trade  har¬ 
mony  and  urged  the  adoption  of  a  uni¬ 
versal  contract  form  to  be  used  by  all 
groups  as  one  means  of  eliminating 
great  cause  for  disput  and  litigation. 

John  M.  Gries,  Chairman  of  the  Build¬ 
ing  and  Housing  Division,  of  the  Depart¬ 
ment  of  Commerce,  urged  the  necessity 
of  dependable  sources  for  statistics.  These 
could  not  be  made  to  order,  he  stated, 
but  must  be  from  all  accurate  sources, 
and  disseminated  in  such  manner  to  be 
aft  accurate  guide  for  business.  All  the 
groups  will  assist  in  collecting  this  data. 

F.  M.  Feiker,  Vice  President  of  the 
McGraw  -Hill  .Company,  New  York  City, 
spoke  on  the  Wit3?  need,  for  a  Code  of 
Ethics  in  the  industry.  He  stated  that 
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business  in  general  is  being-  conducted  on 
a  higher  plane,  than  ever  before,  and 
that  the  contraction  industry  could  not 
go  forward  except  on  that  high  basis  of 
honesty  to  itself,  and  to  the  public  for 
which  it  existed.  An  adequate  code  of 
ethics  would  necessitate  the  machinery 
for  their  enforcement. 

This  would  consist,  he  said,  of  a 
Board  of  Review.  The  forces  which 
would  make  an  aggressive  policy  effec¬ 
tive  would  consist  of  the  industrial  press, 
engineering  and  professional  schools, 
specialized  and  trade  associations,  and 
the  government,  especially  the  Depart¬ 
ment  of  Commerce. 

The  Executive  Board  of  the  Council 
elected  at  this  first  annual  meeting  .is 
as  followvs : 

ARCHITECTS— AV.  Stanley  Parker, 
New  York  City;  D.  K.  Boyd,  Philadel¬ 
phia;  Abram  Garfield,  Cleveland;  Robert 
D.  Kohn,  New  York;  L.  P.  Wheat, 
Washington,  D.  C. 

ENGINEERS— Charles  T.  Main,  Bos¬ 
ton  ;  Bion  J.  Arhold,  Chicago ;  Peter  Junk- 
ersfeld,  New  York;  Charles  F.  Loweth, 
Chicago. 

GENERAL  CONTRACTORS— W. 
O.  Winston,  Minneapolis ;  F.  L.  Cran¬ 
ford,  Brooklyn;  N.  H.  Hoggson,  New 
York;  H.  H.  Wilson,  Munsey,  Pa. 

SUB-CONTRACTORS— A.  E.  Cole¬ 
man,  Chicago;  J.  R.  Alpine,  New  York; 
Benj.  Dickinson,  Bedford;  Oscar  Reum, 
Chicago. 

LABOR — John  Donlin,  Washington, 
D.  C. ;  John  Coefield,  Chicago;  John  J. 
Hynes,  Chicago;  Wm.  J.  McSorley, 
Cleveland. 

MATERIAL  AND  EQUIPMENT 
MANUFACTURERS— Wright  D.  Goss, 
New  York;  F.  W.  Walker,  Beaver  Falls, 
Pa.;  W.  M.  Wood,  Decatur,  Ill.;  Wil¬ 
liam  Ritter,  Columbus,  O. 

MATERIAL  AND  EQUIPMENT 
DEALERS — W.  T  .Rossiter,  Cleveland ; 
F.  L.  Jahncke,  New  Orleans;  John  E. 
Doyd,  Philadedphia ;  M.  T.  Bannigan, 
Utica. 

FINANCIAL  BOND,  INSURANCE 
AND  REAL  ESTATE  ORGANIZA¬ 
TIONS— Willis  Booth,  New  York ;  Har¬ 
ry  A.  Wheeler,  Chicago;  Irving  B.  Hiett, 
Toledo;  James  T.  Hoveland,  Philadel¬ 
phia;  Charles  A.  Hennery,  New  York. 

PUBLIC  UTILITY  CONSTRUC¬ 
TION — Gano  Dunn,  New  York;  Francis 
Blossom,  New  York;  Jos.  Alexander, 
Cleveland ;  C.  H.  Markham,  Chicago. 

FEDERAL,  STATE,  COUNTY  AND 
MUNICIPAL  CONSTRUCTION  DE¬ 
PARTMENTS— Rudolph  P.  Miller, 
New  York;  Chas.  Upham,  Raleigh;  J. 
M.  Gries,  Washington,  D.  C. ;  W.  T.  Sar¬ 
gent,  New  York. 

FEDERATED  ASSOCIATIONS— 
Wm.  F.  Chew,  Baltimore;  Walter  Klie, 
Cleveland ;  E.  W.  Reaugh,  Cleveland ;  G. 


C.  Mills,  Webster  City,  Iowa. 

The  first  meeting  of  the  Executive 
Board  was  held  in  Ne'w  York,  Friday, 
June  23,  at  which  time  Mr.  Roosevelt 
formally  took  office. 


BUILDING  CODE 

The  tentative  draft  of  the  Building 
Code  for  Pennsylvania  has  been  com¬ 
pleted.  The  fourth  section  has  been 
compiled  and  will  be  submitted  to  the 
General  Committee  for  study.  This  sec¬ 
tion  contains  the  engineering  require¬ 
ments  and  comprises  rules  on  (a)  Iron 
and  Steel  Construction,  (b)  Concrete 
Construction,  (c)  Hollow  Block  and  Ter¬ 
ra  Cotta  Tile,  (d)  Walls,  Piers,  Columns 
and  Foundations,  (e)  Timber  (f)  Mill 
Construction,  (g)  Ordinary  Construc¬ 
tion,  (h)  Frame  Construction,  (i)  Stair¬ 
ways,  (J)  Fire  Escapes,  Stand  Pipes, 
Automatic  Sprinkers,  Roof  Tanks 
and  Other  Tanks,  (k)  Smoke 
Flues,  Chimneys,  Chimney  Stacks,  Smoke 
Pipes,  Fire  Places  and  Hearths,  (1) 
Heating  and  Ventilating,  (m)  Sanitation 
and  Plumbing,  (n)  Electric  Wiring  and 
Apparatus,  (o)  Gas  Generators  and  Gas 
Fittings,  (p)  Plastering,  (q)  Billboards, 
signboards,  signs,  fences,  sidewalks,  cor¬ 
nices,  bay  windows,  porches,  windows 
and  other  projections,  (r)  Safety  require¬ 
ments,  (s)  Safety  Appliances  and  Meth¬ 
ods,  (t)  Rat  and  Fly  Proofing. 

A  meeting  of  the  General  Committee 
will  be  called  with  a  view  to  formulating 
a  method  of  procedure  to  be  followed  in 
the  apportionment  of  the  various  sections 
to  sub-committees  for  survey,  construc¬ 
tive  criticism  and  recommendation  in 
September  1922. 
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Residence  (alts,  and  add.)  and  Stores  and 
Apartments,  4924-26  'North  Fifth  street,  Phil¬ 
adelphia.  Architect,  Sol.  Kaplan,  929  Chest¬ 
nut  street,  Philadelphia.  Owner,  H.  G.  Pol¬ 
lack,  on  premises.  Brick,  3  stories,  20x75 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work,  general  altera¬ 
tions.  Plans  in  progress.  Architect  will  take 
bids  in  one  week. 

Residence  and  Office  (alts,  and  add.),  1724 

Spruce  street,  $6,000.  Architect,  private 
plans.  Owner,  Dr.  Leo  W.  MacKenzie,  Pro¬ 
fessional  Building,  Philadelphia.  Brick,  2 
stories,  16  feet  9  inches  x  29  feet,  slag  roof, 
oak  and  pine .  floors.  Owner  will  build. 

Residence  (alts,  and  add.),  262  South  Twen¬ 
tieth  street,  Philadelphia.  Architect,  Frank 
V.  Nickels,  226  South  Sydenham,  street,  Phil¬ 
adelphia.  Owner,  Joseph  J.  MeClade,  on 
premises.  Brick,  cut  stone,  10x15  feet,  slag 
roof,  pine  floors,  electric  work,  tile  and  mar¬ 
ble  work,  iron  work  (heating  and  papering  re¬ 
served).  Revised  plans  now  ready  for  bids. 

Office  and  Sales  Building,  Northwest  Cor¬ 
ner  Thirtieth  and  Walnut  streets.  Archi¬ 
tects,  Carson  &  Carson,  22  South  Fifteenth 
street,  Philadelphia.  Owners,  Westinghouse 
Electric  Co.,  Widener  Building,  Philadelphia. 
Brick,  steel,  limestone  and  granite,  10  sto¬ 
ries,  191x95  feet,  slate  and  tile  roof,  con¬ 
crete  floors,  safety  treads,  roof  ventilators, 
waterproofing,  floor  hardener,  bond,  rolled 
steel  and  kalamein  doors,  rolled  steel  sash, 
tile,  marble  and  terrazzo  work.  Engineers 
taking  revised  bids  due  July  12th  at  noon. 

Office  Building,  Northeast  Corner  Twen¬ 
tieth  and  Chestnut  streets,  Philadelphia.  Ar¬ 
chitects,  Thomas,  Martin  &  Kirkpatrick,  Otis 
Building,  Philadelphia.  Owner,  Miss  Eliza¬ 
beth  Hummel,  care  of  architect.  Brick,  cut 
stone,  steel  and  limestone,  8  stories,  153x22 
feet,  Barrett  roof,  concrete  floors,  hollow  tile, 
metal  lath,  tile  and  marble  work,  hollow  metal 
sash  and  doors,  bond,  floor  hardener,  iron 
stairs,  ornamental  iron  work,  waterproofing, 
terra  cotta.  Architects  taking  bids  due  July 
21st  at  4  P.  M. 

Building  (alts.),  1623  Spruce  street,  Phil¬ 
adelphia.  Architect,  Frank  V.  Nickels,  225 
South  Sydenham  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick  work,  carpentry, 
mill  work,  hardware,  plastering,  painting, 


glazing,  mineral  flooring,  metal  lath,  iron 
work,  plumbing.  rAchitect  has  received  ibids. 

Sexton’s  Cottage,  York  road  and  Ashbourne 
road,  Philadelphia.  Architects,  Thomas,  Mar¬ 
tin  &  Kirkpatrick,  Otis  Building,  Philadel¬ 
phia.  Owners,  St.  Paul’s  Protestant  Episco¬ 
pal  Church,  Ogontz,  Pa.  Stone,  2  stories, 
35x55  feet,  slate  roof,  oak  and  yellow  pine 
floors,  hot  water  heat,  electric  light,  tile 
work.  Architects  taking  bids  due  July  14th 
at  3  P.  M. 

Apartment  House  (add.),  City  Line  and 
Lancaster  avenue,  Overbrook,  Philadelphia. 
Architect,  Horace  Trumbauer,  Land  Title 
Building,  Philadelphia.  Owners,  Green  Hill 
Farms,  care  of  M.  W.  Wood,  manager,  on 
premises.  Brick,  steel  and  concrete,  4  sto¬ 
ries  (80  rooms),  slate  roof,  oak  floors,  steam 
heat,  electric  light,  tile  and  marble,  metal 
lath.  Preliminary  plans  in  progress. 

Shop  (alts.),  108  South  Eighteenth  street, 
Philadelphia.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Miss  Frances,  on  premises.  General  altera- 
tons.  Plans  in  progress. 

Residence,  Shawmont  avenue,  Roxborough, 
Philadelphia.  Architect,  Charles  W.  Maslin, 
428  Roxborough  avenue,  Philadelphia.  Own¬ 
er,  Harold  Hoffman,  care  of  architect.  Hol¬ 
low  tile,  cut  stone  and  stucco,  2 y2  stories, 
39k37  feet,  wing  9x24  feet,  slate  roof,  pine 
floors,  iron  work,  bond  (plumbing,  heating, 
electric  work,  oak  floors  separate  bids),  tile 
work.  Architect  taking  bids  due  July  17th. 

General  Construction  and  Improvements  to 
Observation  Building,  Second  and  Luzerne 
streets,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Philadelphia  General  Hospital,  De¬ 
partment  of  Public  Health,  care  of  Director 
C.  L.  Furbush,  584  City  Hall.  Concrete 
floors,  metal  lath,  tile  and  marble,  steel  par¬ 
titions,  waterproofing,  bond,  terra  cotta 
(plumbing  and  electric  work  separate  bids). 
Owners  taking  bids  due  July  21st. 

Residence  (alts,  and  add.),  Linden  avenue 
and  Carlisle  street.  Architect,  Fred  N. 
Greisler,  1085  Walnut  street,  Philadelphia. 
Owner,  John  Shaw,  care  of  architect.  Brick, 
2  stories,  22x22  feet,  enclosing  porches,  paint¬ 
ing,  glazing,  heating  and  lighting  extensions. 
Architect  taking  bids  due  July  13th. 


Store  and  Apartments  (alts.),  716  South 
Fifty-second  street,  Philadelphia.  Architect, 
I.  W.  Levin,  Victory  Building,  Philadelphia. 
Owner,  H.  Feldsher,  on  premises.  Brick 
work,  structural  at  eel,  carpentry,  mill  work, 
heating  repairs,  plate  glass.  Owner  taking 
bids  due  July  15th. 

Store,  1229  Walnut  street,  Philadelphia. 
Architects,  Magaziner,  Eberhard.  &  Harris, 
603  Chestnut  street,  Philadelphia.  Owner, 
Morris  Wenger,  1227  Walnut  street.  Brick, 
cut  stone  and  steel,  4  stories,  slag  roof,  oak 
and  pine  floors,  elevators,  terra  cotta,  iron 
work,  metal  bulks,  rolled  steel  sas'h,  tile  and 
marble,  metal  lath,  plumbing.  Architects  tak¬ 
ing  bids  due  July  13th. 

Benjamin  Franklin  Hotel,  Ninth,  Chestnut 
and  Sansom  streets.  Architect,  Horace  Trum- 
hauer,  Land  Title  Building,  Philadelphia. 
Owner,  Benjamin  Franklin  Hotel  Co.,  care  of 
architect.  Brick  and  cut  stone,  16  stories, 
230x196  feet,  slag  and  tile  roof,  concrete  and 
maple  floors,  hollow  tile,  elevators,  safety 
treads,  waterproofing,  terra  cotta,  iron  work, 
steam  heat,  electric  light,  metal  lath,  tile 
and  marble,  hollow  metal  sash,  kalamein 
doors,  bond  (structural  steel  reserved  by  own¬ 
ers).  Architect  taking  bids  due  .July  26th. 

Factory,  4712-14  Market  street,  Philadel¬ 
phia.  Architect,  <R,  R.  Neely,  2126  Pine 
street,  Philadelphia.  Owners,  Harrison 
Brush  Co.,  Fourth  and  Arch  streets,  Phila¬ 
delphia.  Brick,  steel  and  castone,  3  stories, 
30x110  feet,  asphalt  roof,  pine  floors,  steam 
heat,  iron  work,  hollow  metal  sash  and  sky¬ 
lights  (lighting  reserved).  Architect  taking 
bids  due  July  15th. 

Office  Building,  Richmond  and  Berks 
streets,  Philadelphia.  Architects,  Harris  & 
Richards,  Drexel  Building,  Philadelphia. 
Owners,  Remington  &  Sherman  Co.,  636  Rich¬ 
mond  street.  Brick,  2  stories,  80x25  feet, 
slag  roof,  cement  and  pine  floors,  dampproof¬ 
ing,  terra  cotta,  fire  doors,  hollow  metal  sky¬ 
lights,  tile,  metal  lath,,  steam  heat,  electric 
light.  Architects  taking  bids  due  July  18th. 

Carroll  School,  (Salmon,  Auburn  and  Edge- 
mont  streets,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Board  of  Education, 
Nineteenth  above  Chestnut  street.  Brick, 
steel,  cut  stone  and  granite, -2  stories,  143x76 
feet,  composition  roof,  cement,  maple  and  oak 
floors,  metal  lath,  marble  work,  metal  weather 
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strip,  hollow  metal  doors,  bond,  waterproof¬ 
ing,  terra  cotta,  iron  work  (heating,  lighting 
and  plumbing  separate  bids).  Lowest  bid¬ 
ders:  McCle-Lev  &  Co..  1620  Thompson 

street,  $171,900;  William  R.  Dougherty,  1610 
Sansom  street,  Philadelphia:  $17 6.280.  Heel¬ 
ing,  Austin,  Gorham  &  Mcllvain,  1816  Lud¬ 
low  street,  $13,950.  Electric,  Strang  Electric 
Co.,  214  South  Seventh  street,  $4,015.  Plumb¬ 
ing,  Thompson  Brothers,  512  Buttonwood 
street,  $9,200.  Ventilating,  Thompson  Broth¬ 
ers,  512  Buttonwood  street,  $533. 

Residence  for  Internes,  Thirty-fourth  and 
Pine'streets,  Philadelphia.  Architect,  Philip 
H.  Johnson,  1713  Sansom  street,  Philadelphia. 
Owners,  Bureau  of  Hospitals,  Department  of 
Public  Health,  C.  Lincoln  Furbush,  Director, 
584  City  Hall.  Lowest  bidders:  F.  L.  Hoov¬ 
er  &  Son,  1023  Cherry  street,  $293,599;  E.  M. 
Harris  &  On.  1.920  Parri«h  street,  $293,700. 
Plumbing,  N.  Connolly,  1404  North  Eight¬ 
eenth  street,  $19,635.  Heating,  Charles  Mon¬ 
day  !&  Son,  1318  Olive  street,  $25,965.  Elec¬ 
tric,  Electric  Const.  Co.,  Wilmington,  Del., 
$11,765. 

Partitions,  Post  Office,  Ninth  and  Market 
streets,  Philadelphia.  Architect,  James  A. 
Wetmore,  Washington,  D.  C.  Owners,  United 
States  Government,  care  of  Custodian,  Ninth 
and  Market  streets,  Philadelphia.  Lowest 
bidders:  George,  H.  Evans,  Inc.,  109  North 
Thirteenth  street,  $5,226;  E.  C.  Durell,  1713 
North  Twenty-fourth  street,  $5,295. 

Stores  and  Residences  (6),  4615-25  North 
Fifth  street,  $7,000  each.  Owner,  Victor 
Schwartz,  820  South  Fifth  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x23  feet,  11x25  feet, 
slag  roof,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Residences  (2),  West  side  Magnolia  street, 
South  of  Church  Lane,  $6,250  each.  Archi¬ 
tect,  private  plans.  Owner,  Charles  Johnson, 
2032  East  Chelten  avenue,  Philadelphia. 
Brick,  3  stories,  16x50  feet,  slag  roof,  hot 
water  heating,  electric  lighting.  Owner  will 
build. 

Residences  (2),  5717-19  New  Queen  Lane, 
$4,250  each.  Architect,  private  plans.  Own¬ 
ers,  C.  M.  iSwartley  and  F.  &  H.  Clayton, 
6835  Ridge  avenue.  Brick,  2  stories,  16  feet 
4  inches  x  45  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (42),  Myrtlewood  and  Tasker 
and  Thirtieth  streets,  $118,200.  Owner, 
James  MacBrine,  1607  Ellswprth  street,  Phil¬ 
adelphia.  Brick,  2  stories,  14  feet  9  inches  x 
40  feet,  14x29  feet,  11x11  feet,  slag  rpof, 
electric  lighting.  Owner  will  build. 

Residences  (8)  (4)  St  an  wood  street,  West 
of  Pine  road,  and  (4)  Hemig  street,  North 
of  Stanwood  street,  $4,000  each.  Owner,  W. 
E.  Strook,  Oxford.  Pike,  Pox  Chase.  Philadel¬ 
phia.  Brick,  2  stories,  16x37  feet,  14x7  feet, 
hot  water  heating,  slag  roof,  electric,  light¬ 
ing.  Owner  will  build. 

Residences  (23),  Twenty-sixth,  Ingersoll, 
Thompson  and  Soybert  streets,  $89,500.  Own¬ 
er,  George  A.  Nairn,  2736  Girard  avenue, 
Philadelphia.  Brick,  2  stories,  15x42  feet, 
15x27%  feet,  12x10  feet,  slag  roof,  hot  wa¬ 
ter  heating,  electric  lighting.  Owner  will 
•build. 

Residences  (46),  Moyamensing  avenue, 
.  Smedley  and  Rigler  streets,  $130,300.  Archi¬ 
tect,  private  plans.  Owner,  Charles  M.  Weild, 
2737  South  Sixteenth  street,  Philadelphia. 
Brick,  2  .stories,  16  feet  4  inches  x  45  feet 


9  inches,  16x37  feet,  15x31%  feet,  and  14x25 
feet,  9x6%  feet,  slag  roof,  hot  water  heat, 
electric  light,  oak  and  pine  floors.  Owner 
will  build. 

Residence,  Southeast  Corner  Twentieth  and 
Medary  avenue,  Philadelphia,  $7,000.  Archi¬ 
tect,  private  plans.  Owners,  F.  Corso  and  M. 
Pasquerello,  6141  Ogontz  avenue,  Philadel¬ 
phia.  Brick,  3  stories,  23x67  feet,  irregular, 
.dag  roof,  hot  water  heat,  electric  light.  Own¬ 
ers  will  build. 

Residences  (5),  2019-27  Estaugh  street, 

$5,000  each,  and  (6)  2018-28  West.  Tioga 
street,  Philadelphia,  $6,000  each.  Owners,  T. 

H.  &  J.  A.  Whelan,  Southeast  Corner  Sev¬ 
enteenth  and  Summer  streets.  Brick,  2  sto¬ 
ries,  16x37  feet,  12x13  feet,  slag  roof,  hot 
water  heat.  Owners  will  build. 

Garage,  634-40  North  Seventh  street,  Phil¬ 
adelphia,  $15,000.  Architect,  Herman  H. 
Klein,  Penn  iSquare  Building,  Philadelphia. 
Owner,  John  A.  Leary,  134  Fifth  avenue, 
Ventnor,  N.  J.  Brick,  1  story,  83x160  feet, 
slag  roof,  cement  floors,  electric  work,  steel 
sash.  Owner  will  build. 

Residences  (2),  Tyson  street,  East  of  Al¬ 
gor  d,  $5,000  each,  and  (2)  Ditman  street, 
North  of  Tyson,  $4,000  each.  Owner,  John 
G.  Stevenson,  7014  Hegerman  street,  Phila¬ 
delphia.  Brick,  2  stories,  18x34  feet,  20x13 
feet,  and  16x42  feet,  slag  roof,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Residences  (24),  Marvine  street,  South  of 
Clarkson,  $4,000.  Owner,  8.  A.  Burkman, 
1128  Somerville  street.  Brick,  2  stories, 
16x25  feet,  10x12  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Miscellaneous  Work,  Philadelphia.  Own¬ 
ers,  City  of  Philadelphia,  Bureau  of  High¬ 
ways,  Department  of  Public  Works.  Own¬ 
ers  will  take  bids  due  July  11th  at  noon  on 
the  following: 

Grading:  Almont  street,  Tioga  to  Venango, 

I, 112  cubic  yards  earth  cut;  Florence  ave¬ 
nue,  Fifty-fourth  to  Fifty-sixth,  8,816  cubic 
yards  earth  cut;  Stillman  street,  Thompson 
to  Master,  3,521  cubic  yards  earth  cut. 

Paving  with  Asphalt:  Chester  avenue,  Six¬ 
ty-fifth  to  Sixty-sixth,  1,019  square  yards 
asphalt,  186  cubic  yards  concrete;  Filbert 
street,  Fifty-second  to  Road  End,  657  yards 
asphalt,  313  cubic  yards  concrete;  Franklin 
street,  Wyoming  to  Louden  street,  847  square 
yards  asphalt,  148  cubic  yards  concrete; 
Hutchinson  street,  Ruseomb  to  Lindsey,  1,240 
square  yards  asphalt,  242  cubic  yards  con¬ 
crete;  Madison,  Cedar  to  Aramingo,  252 
square  yards  asphalt,  50  cubic  yards  con¬ 
crete;  Fifty-fifth  street,  Viola  to  Leidy,  561 
square  yards  asphalt,  104  cubic  yards  con¬ 
crete. 

Paving  with  Redressed  Granite  Block:  Fif¬ 
ty-eighth  street,  Woodland  to  B.  &  O.  R.  R., 
1,254  square  yards  block,  227  cubic  yards 
concrete. 

Paving  with  Asphalt:  Marshall  street, 
Brown  to  Poplar,  2,930  square  yards  asphalt, 
594  cubic  yards  concrete. 

Granite  Block  Paving:  Indiana  avenue, 
Broad  to  Fifteenth  street,  1,117  square  yards 
block,  195  cubic  yards  concrete;  Brewster 
avenue,  Eighty-third  to  Eighty-sixth,  4,125 
square  yards  bituminous  surface  course,  1,032 
lineal  feet  24-inch  vit.  pipe,  210  feet  of  18- 
inch  pipe. 

Extension  and  Improvement  of  Delaware 
avenue,  Columbia  avenue  to  Dyott  street, 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Phone -Spruce  539]  1520  S.Mom  Street,  Philadelphia  teyeleu.  H...-».e.  SSSS 
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12,860  cubic  yards  grading,  23,450  square 
yards'  of  new  granite  block,  5,624  cubic  yards 
of  concrete. 

Furnishing  and  delivering  75,000  tons  pav¬ 
ing  material.  Furnishing  and  delivering 
3,000  barrels  of  Portland  cement.  Furnishing 
and  delivering  8,500  tons  crushed  stone. 

Branch  Sewers,  Philadelphia.  Owners,  City 
of  Philadelphia,  Department  of  Public  Works, 
City  Hall,  Philadelphia.  Owners  taking  bids 
due  July  18th  at  noon  at  Boom  216,  City  Hall, 
for  the  construction  of  the  following  sewers: 
American  street,  Luzerne  street  to  Bising 
^un  avenue;  Delphine  street,  Third  to  Amer¬ 
ican  street;  Eastburn  avenue,  Wester  to 


Residence  (alts,  and  add.),  284  West  Rit- 
tenhouse  street,  Philadelphia.  Architect,  Ed¬ 
ward  A.  Roth,  Drexel  Building,  Philadelphia. 
Owner,  David  Rosenbaum,  on  premises.  Brick, 
2  stories  and  basement,  16x16  feet,  rein¬ 
forced  concrete,  tin  roof,  pine  floors  (heat¬ 
ing  and  lighting  reserved),  flush  bulbs,  plate 
glass,  plumbing.  Contract  awarded  to  Percy 
W.  St.  John,  5835  Wissahickon  avenue. 

Gymnasium,  Thirty-fourth  and  Spruce 
streets,  Philadelphia,  $10,000.  Architect,  Ar¬ 
thur  H.  Brockie,  -254  South  Fifteenth  street, 
Philadelphia.  Owners,  University  of  Penn¬ 
sylvania,  on  premises.  Brick,  1  story  and 
basement,  64x26  feet,  wing  19x20  feet,  canvas 
roof,  maple  floors,  metal  lath,  fire  doors,  iron 
work  (heating  and  lighting  reserved).  Con¬ 
tract  awarded  to  Jacob  Myers  &  Sons  Co., 
Witherspoon  Building. 

Office  Building,  Eighth  and  Appletree 
streets,  Philadelphia.  Architects,  Magaziner 
&  Eberhard,  603  Chestnut  street,  Philadel¬ 
phia.  Owner,  Samuel  Lavenson,  237  North 
Sixth  street,  Philadelphia.  Brick,  steel,  con¬ 
crete  and  granite  and  limestone,  8  stories, 
80x102  feet,  slag  roof,  cement  and  maple 
floors,  elevators.  Contract  awarded  to  Ko- 
ber  Const.  Co.,  34  South  Seventeenth  street. 

Store  (alts.),  5819  Germantown  avenue, 
Philadelphia.  Architects,  Magaziner  '&  Eber¬ 
hard,  603  Chestnut  street,  Philadelphia.  Own¬ 
er,  I.  Schachtel,  on  premises.  Brick,  steel, 
carpentry,  mill  work,  slag  roof,  cement  and 
concrete  floors,  metal  ceilings,  waterproof¬ 
ing,  iron  work,  metal  lath.  Contract  awarded 
to  A.  Kirpichnikoff,  Fifth  and  Tasker 
streets. 

Residence,  Springfield  avenue  and  Crefelt 
street,  St.  Martin’s.  Architect,  J.  Warren 
Neff,  6045  Trinity  Place,  Philadelphia.  Own¬ 
er,  Francis  J.  Rue,  Wood  Norton  Apartments, 
Philadelphia.  Hollow  tile  and  plaster,  2% 
stories,  41x26  feet  and  24x13  feet,  slate  roof, 
oak  and  pine  floors,  hollow  tile,  iron  work, 
hot  water  heat,  electric  light,  tile,  marble 
and  iron  work.  Contract  awarded  to  Gross 


Gerry  street;  Fourth  street,  Chew  avenue  to 
Grange  avenue;  Gerry  street,  Sixty-sixth  ave¬ 
nue,  North  to  Eastburn  avenue;  Fourth 
street,  Grange  to  Nedro  street;  Grange  ave¬ 
nue,  Fourth  to  190  feet  east  of  Third  street; 
McKean  street,  Swanson  street  to  Delaware 
avenue;  Roosevelt  Boulevard,  Summerdale 
avenue  to  Oxford  avenue;  Tulip  street,  Co.tt- 
man  to  Friendship  street;  Twelfth  street, 
Thompson  to  Columbia  avenue. 

Main  Sewer,  Ogontz  avenue,  Washington 
Lane  to  iSeventy-ninth  avenue,  North.  Bor¬ 
ings,  4,100  feet  of  test  borings  in  earth.  De¬ 
molishing  bridge,  Delaware  avenue  and  Sny¬ 
der  averihe. 


Hood  Co.,  1613  Chestnut  street,  Philadelphia. 

Residence,  Chestnut  Hill,  Philadelphia,  $32,- 
664.  Architect,  A.  H.  Brockie,  254  South 
Fifteenth  street,  Philadelphia.  Owner,  B. 
Noyes,  care  of  architect.  Stone  and  steel, 
2 y2  stories,  47x27  feet  and  47x22  feet,  shingle 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  metal  lath,  tile,  marble  and 
iron  work.  Contract  awarded  to  J.  E.  Walt, 
204  East  Willow  Grove  avenue. 

Residence  (alts,  and  add.),  Fifty-second  and 
Wynnefield  avenue,  Philadelphia,  $40,000.  Ar¬ 
chitect,  Frank  Seeburger,  1524  Chestnut 
street,  Philadelphia.  Owner,  Harry  Pub- 
licker,  on  premises..  Plastering,  carpentry, 
mill  work,  hardware,  painting,  sheet  metal 
work,  roof  repairs,  electric  light,  metal  lath, 
iron  work,  bond,  tile  work.  Contract  awarded 
to  John  E.  Kearney,  34  South  Seventeenth 
street,  Philadelphia. 

Church  (add.),  Northeast  Corner  Seven¬ 
tieth  and  Buist  avenue,  Philadelphia,  $16,000. 
Architect,  George  E.  Savage,  Witherspoon 
Building,  Philadelphia.  Owners,  Southwest¬ 
ern  Presbyterian  Church,  care  of  Rev.  W.  P. 
Fulton,  Witherspoon  Building,  Philadelphia. 
Stone,  second  story  add.,  88x44  feet,  slate 
roof,  pine  floors,  steam  heat,  electric  light, 
iron  work.  Contract  awarded  to  George  B. 
Bond.,  Thirteenth  street  and  Sixty-sixth  ave¬ 
nue. 

Residence  (alts,  and  dd.),  Mrimid  !  mo 
North  of  Germantown  avenue,  $7,500.  Archi¬ 
tect,  H.  L.  Duhring,  1309  Locust  street,  Phil¬ 
adelphia.  Owner,  E.  A.  Sharpless,  Forrest 
avenue,  Mt.  Airy.  Stone,  2 y2  stories,  20x16 
feet,  shingle  roof,  oak  and  pine  floors,  metal 
lath,  iron  work.  Contract  awarded  to  J. 
Riley  &  Son,  Mt.  Airy,  Philadelphia. 

Miscellaneous  Work,  Philadelphia,  $534,180. 
Owners,  City  of  Philadelphia,  Department  of 
City  Transit,  1211  Chestnut  street,  Philadel¬ 
phia.  Furnishing  and  installing  electric  work 
and  heating  on  Frankford  Elevated  Railway 
and  Bustleton  Surface  Line,  5,169  telephone 
terminal  connections  to  boxes,  passenger  sta- 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  W oodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Str«et,  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

139  SOUTH  THIRD  STREET 
PHILADELPHIA 

Lombard  1340  Swarthmore  502-J 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Eatabliahed  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloas  or  Flat,  White  or  Colora 
Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 


Market  4525 


829-835  North  3rd  St. 
PHILADEl  PHIA 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.’’  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partitior 

WIRE  W 

PllOIl* 

Partitions,  constructed  of  diamc 
sections  4  ft.  wide  by  8  ft.  hig 
Window  and  Skylight  Guards 
frames,  using  fabri 
Let  us  know  your 

CYCLONE 

Offioe  and  Display  Rooms  :  1  i 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works :  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


NATIONAL  SERVICE  HEATERS 

For  Supplying  HOT  STATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  BENDING  CO. 

L.  L.  PRATT  T.  M.  PLATT 

PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Manager. 


Catalog  on  request 

CALL 

Lombard  1565 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your: 
Write  for  Literature. 


Progress  Square 

Adelphia  Round 

Steam  and  Water 

85%  Magnesia 
Sectional 

OcLMOIMT  IRON  UIORKS 

IJPHILADELPHIA  |NEW  YORK  f§  EDDYSTONE 

Engineers  -  Contractors  -  Exporters 

STRUCTURAL  STEEL 
AND  STEEL  LUMBER 

Complete  Industrial  Buildings 

Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 

Service  that  keeps  them 

Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 

MAIN  OFFICE  &  WORKS.  PHILA. 
JX  J. — \  22nd  and  Washinoton  Ave. 

/  sWded  A<|\ 

fo/f  ^oXcA  CABLE  ADDRESS: 

|  x  1  " BEL,R0N ” 

1  & 1  NEW  YORK  OFFICE  : 

JyW*  32  BROADWAY 

Code:  Weatern  Union 

Fivo  Letter  Edition 

Illustrated  Catalog  in  English.  Fronch  and  Spanish 
mailed  on  request 

Complete  warehouse  stock  structural  shapes  and 
plates  ready  for  immediate  shipment 

;  and  Window  Guards 

)RK  OF  ALL  KIND 

Lombard.  7438 

i  mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable, 
built  with  channel — or  round — iron 
in  size  of  wire  and  mesh  desired, 
quirements. 


FENCE  COMPANY 

South  7th  Street,  Philadelphia 


Window  Guards 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


mm 


“Better  Business 

consists,  to  a  large  extent,  of 
efficient  service,  best  of  mate¬ 
rials,  promptness,  good  work¬ 
manship  and  courtesy. 

In  electrical  installations  we 
strive  to  combine  the  best  of 
business  principles  with : — 

“A  Fair  Price  and  Satisfactory  Service” 
If  you  are  interested  in  Bet¬ 
ter  Business — call  upon  us. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R.  O  O  F  I  N  O 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 


Bell  Columbia  1 200 


Philadelphia 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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tion  equipment,  turn  stiles,  booths,  ticket 
equipment  and  fans  for  each  booth,  office  fur¬ 
niture,  drill  presses,  grinders,  etc.,  structural 
steel,  concrete,  brick  work,  demolition  of 
buildings,  grading,  heating,  plumbing,  elec¬ 
tric  signals  and  furnishing  snow  plow.  Con¬ 
tract  awarded  to  F.  J.  Boas,  201  North 
Broad  street. 

Dye  House,  South  side  Canal  street,  North 
of  Fountain  street,  $3,500.  Architect,  H.  M. 
Hokanson,  1713  Sansom  street,  Philadelphia. 
Owner,  A.  T.  Baker  Co.,  on  premises.  Brick, 
second  story  add.,  20x52  feet,  slag  roof,  steel 
sash,  plank  floors.  Contract  awarded  to  Bar¬ 
clay  White  &  Co.;  1713  Sansom  street,  Phila¬ 
delphia. 

Bridge  (rebuilding),  Railroad  Bridge,  line 
of  Lincoln  Highway,  North  of  Metuchen 
Junction,  N.  J.  Owners,  Philadelphia  & 
Reading  Railway  Co.,  Reading  Terminal, 
Philadelphia.  .Concrete  work,  paving,  rein¬ 
forcing  steel.  Contract  awarded  to  Brown 
Const.  Co.,  1Q5  Levering  street,  Roxborough, 
Philadelphia. 

Garage,  East  side  Bryn  Mawr  avenue,  North 
of  Wynnefield,  $16,000.  Architect,  private 
plans.  Owners,  Henderson  &  Beatty,  Bala, 
Pa.  Brick,  1  story,  50x166  feet,  slag  roof,  ce¬ 
ment  floors,  steel  s-ash.  Contract  awarded 
to  J.  D.  Fisher,  5426  Thompson  street,  Phila- 
_  delphia. 

Residence  (alts,  and  add.),  4900  North 
Fifth  street,  Philadelphia,  $5,000.  Architect, 
private  plans.  Owner,  J.  A.  Ridgway,  Sr., 
4055  North  Twelfth  street,  Philadelphia. 
Brick,  three  story  add.,  15x4  feet,  slag  roof, 
electric  w.ork.  Contract  awarded  to  Charles 
H.  Shuster,  1950  North  Watts  street. 

Building  (add.),  3726  North  Broad  street, 
Philadelphia,  $7,500.  Architect,  private  plans. 
Owner,  H.  Smith,  on  premises.  Brick,  3  and 
1  stories,  14%x9  feet,  16  feet  9  inches  x  9% 
feet,  slag  roof,  electric  lighting,  hot  water 
heating.  Contract  awarded  to  Joseph  J.  Wil¬ 
liams,  2421  West  Allegheny  avenue. 

Building  (add.  and  alts.),  6112  Ridge  ave¬ 
nue,  $4,000.  Architect,  private  plans.  Own¬ 
er,  Harry  Cabot,  6112  Ridge  avenue,  Phila¬ 
delphia.  Brick,  1  story,  6x17  feet  9  inches, 
metal  bulks,  oak  floors,  plate  glass.  Con¬ 
tract  awarded  to  Brown  Const.  Co.,  105  Lev¬ 
ering  street. 

Residence  and  Store,  3425  Woodland  ave¬ 
nue,  Philadelphia,  $20,500.  Owner,  Walter  K. 
Taylor,  on  premises.  Brick,  3  stories,  20x78 
feet,  slag  roof,  oak  and  pine  floors,  electric 
lighting,  bulk  windows.  Contract  awarded  to 
H.  A.  Paxson,  6006  Market  street,-  Philadel¬ 
phia. 

Residence,  East  side  Tabor  Road,  South  of 
Bleigh  street,  Philadelphia,  $7,700.  Archi¬ 
tect,  private  plans.  Owner,  William  F. 
Koenig,  150  North  Tenth  street,  Philadelphia. 
Frame,  3  and  1  stories,  26x37  feet,  16x9  feet, 
shisngle.  roof,  hot  water  heating,  electric  light¬ 
ing,  oak  and  pine  floors.  Contract  awarded 
to  H.  W.  Myers,  5814  Hasbrook  avenue,  Phil¬ 
adelphia. 

Residence,  North  side  Aldine  street,  East 
of  Whitaker  street,  $6,600.  Architect,  pri¬ 
vate  plans.  Owner,  Henry  Doebele,  2919 
North  Fairhill  street,  Philadelphia.  Brick,  2 
stories,  16  feet  4  inches  x  53  feet,  slag  roof, 
hot  water  heating,  electric  lighting,  oak  and 
pine  floors.  Contract  awarded  to  H.  W. 
Myers,  5814  Hasbrook  avenue,  Philadelphia. 

Synagogue  (alts,),  1924-26  Germantown 


avenue,  Philadelphia,  $6,000.  Architect,  pri¬ 
vate  plans.  Owners,  Congregation  Onshi-Sho- 
lem,  on  premises.  General  interior  altera¬ 
tions.  Contract  awarded  to  Nathan  Epstein, 
2221  North  Franklin  street. 

Garage,  rear  of  1724  Arch  street,  Philadel¬ 
phia.  Architect,  private  plans.  Owners, 
Arch  Street  Presbyterian  Church,  on  prem¬ 
ises.  Brick,  1  story,  18x12  feet,  slag  roof, 
cement  floors.  Contract  awarded  to  John  N. 
Gill  Const.  Go.,  Otis  Building. 

Residence,  South  side  Benner  street,  West 
of  Jackson,  $4,000.  Architect,  private  plans. 
Owner,  Elizabeth  M.  Warren,  3348  Kip  street, 
Philadelphia.  Brick,  2  stories,  16x42  feet, 
slag  roof,  electric  work.  Contract  awarded 
to  A.  W.  J.  Williams,  3011  Linden  avenue. 

Buildings  (2)  (alts,  and  add.),  1320  Vine 
street,  Philadelphia,  $4,000  each.  Architect, 
private  plans.  Owner,  R.  B.  Limons,  942  Mar¬ 
ket  street,  Philadelphia.  Brick,  2  stories, 
18x70  feet,  slag  roof,  electric  work.  Contract 
awarded  to  Frank  Lucei,  1603  Ellsworth 
street,  Philadelphia. 

Building  (add.),  5030  York  Road,  Philadel¬ 
phia,  $3,900.  Architect,  private  pianis.  Own¬ 
ers,  Galanos  Brothers,  on  premises.  Brick, 
1  story,  29x20  feet,  slag  roof.  Contract 
awarded,  to  Co-operative  Builders,  112  North 
Sixtieth  street. 

Residence  (add.),  1244  North  Fifty -second 
street,  Philadelphia,  $3,600.  Architect,  pri¬ 
vate  plans^  Owner,  Paul  Levy,  1244  North 
Fifty-second  street,  Philadelphia.  Brick,  2 
stories,  13x28  feet,  slag  roof,  electric  work. 
Contract  awarded  to  A.  P.  Lucker,  5136  Park- 
side  avenue,  Philadelphia. 

Building  (add.),  717  South  Fifty-second 
street,  Philadelphia,  $3,400.  Architect,  pri¬ 
vate  plans.  Owner,  Julia  Turner,  on  prem¬ 
ises.  Brick,  2  stories,  16x30  feet,  slag  roof, 
pine  floors.  Contract  awarded  to  Edw.  Hol¬ 
land  5005'  Sansom  street.,  Philadelphia. 

Rooming  House  (alts.),  1702  North  Eight¬ 
eenth  street,  Philadelphia,  $3,500.  Architect, 
private  plans.  Owner,  Charles  B.  Hollis,  1740 
North  Eighteenth  street,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  Hugh  Hazlett  &  Son,  1701  North  Twen¬ 
tieth  street. 

Garage,  243-45  East  Tioga  street,  Philadel¬ 
phia,  $2,500'.  Architect,  private  plans.  Own¬ 
er,  S.  Blackburn,  106  East  Tioga  street, 
Philadelphia.  Brick,  1  story,  21x17  feet, 
15x49  feet,  slag  roof,  cement  floors.  Con¬ 
tract  awarded  to  E.  B.  Miller,  615  Pike  street, 
Philadelphia. 

Manufacturing  Building,  Southeast  Corner 
Amber  and  Venango  streets,  $30,000.  Archi¬ 
tect,  private  plans.  Owners,  Gill  Glass  Co., 
on  premises.  Brick,  2  stories,  89x120  feet, 
20x17  feet,  slag  roof,  cement  floors,  steel 
sash.  Contract  awarded  to  William  R.  Dough¬ 
erty,  1610  Sansom  street,  Philadelphia. 

Building  (alts,  and  add.),  1649-51  North 
Twelfth  street,  $11,000.  Architect,  private 
plans.  Owner,  Edward  Beard.  1647  North 
Twelfth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  30x32  feet,  30x58  feet,  slag  roof,  cement 
and  yellow  pine  floors,  electric  work,  hot 
water  heat,  tile  work,  plastering.  Contract 
awarded  to  H.  E.  Baton,  1713  Sansom  street, 
Philadelphia. 

Residence  (alts,  and  add.),  620  Wynnewood 
road,  $3,000.  Architect,  private  plans.  Own¬ 
er,  Kathryn  W.  Van  Sadler,  on  premises. 
Brick,  2  stories,  10^x11  feet,  slag  roof,  yel¬ 


low  pine  floors.  Contract  awarded  to  J.  R. 
Butler,  1502  Mt.  Vernon  street,  Philadelphia. 

Theatre  Booth,  Northwest  Corner  Twen¬ 
ty-sixth  and  Girard  avenue,  Philadelphia,  $3,- 
000.  Architect,  private  plans.  Owner,  J. 
Fred  Zimmerman,  Real  Estate  Trust  Building, 
Philadelphia.  Carpentry  and  mill  work.  Con¬ 
tract  awarded  to  S.  Shelby  &  Co.,  501  Chest¬ 
nut  street. 

Residence  (alts.),  350  Allen’s  Lane,  Phila¬ 
delphia,  $3,000.  Owner,  T.  W.  Vare,  54  Chan¬ 
cellor  street,  Philadelphia.  General  interior 
alterations.  Contract  awarded  to  Merion 
Const.  Co.,  2313  Walnut  street. 

Building  (add.),  2414  South  Seventh  street, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  I.  'Nishman,  540  Tasker  street,  Phila¬ 
delphia.  Brick,  2  stories,  lOxS^  feet,  slag 
roof,  yellow  pine  floors,  electric  work.  Con¬ 
tract  awarded  to  H:  Shore,  2504  South  Sheri- 
den  street,  Philadelphia. 

Office  Building,  West  side  B  street,  160 
feet  North  of  Ontario  street,  $18,000.  Archi¬ 
tect,  Peter  Kuhn,  3058  North  Eighth  street, 
Philadelphia.  Owner,  Frederick  Eick,  B  and 
Tioga  streets,  Philadelphia.  Brick,  2  stories, 
80x60  feet,  slag  roof,  maple  floors,  steam  heat, 
electric  lighting.  Contract  awarded  to  Harry 
Brooklehurst,  512  West  Norris  street,  Phila¬ 
delphia. 

Store,  5607  North  Fifth  street,  $10,000,  and 
Residences  and  Stores  (2),  5609-11  North 
Fifth  street,  6,750.  Ar(ffiitect,  private$  plans. 
Owner,  Samuel  Shapiro,  1910  North  Thirty- 
first  street,  Philadelphia.  Brick,  2  stories, 
27x56x19  feet,  and  2  stories,  16%x24  feet, 
13%x32  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  work,  tile  work.  Contract  awarded  to 
B.  Zorochoff,  3047  Weikel  street,  Philadel¬ 
phia. 

Residence,  West  side  Limekiln  Pike,  North 
of  Godfrey,  $6,000,  and  Store,  Northwest  Cor¬ 
ner  Limekiln  and  Godfrey,  $2,500.  Architect, 
private  plans.  Owner,  M.  J.  McGlinn,  5227 
North  Dover  street,  Philadelphia.  Brick,  2 
stories,  18x38  feet,  store,  stone,  18  feet  9 
inches  x  35  feet,  slag  roof,  electric  work,  hot 
water  heat.  Contract  awarded  to  Joseph  J. 
Funston,  6429  Beechwood  street,  Philadel¬ 
phia. 

Residences  and  Stores  (3)  (alts,  and  add.), 

4620-22-24  Baltimore  avenue,  $7,000.  Archi¬ 
tect,  private  plans.  Owner,  R.  W.  Oldhousen, 
1421  Chestnut  street,  "  Philadelphia.  Brick, 
second  story  add.,  10x10  feet,  slag  roof,  elec¬ 
tric  work,  general  alterations.  Contract 
awarded  to  John  A.  Codori,  1235  Arch  street, 
Philadelphia. 

Store  and  Storage  (alts.),  Southeast  Cor¬ 
ner  Ninth  and  Spring  Garden  streets.  Ar¬ 
chitect,  private  plans.  Owners,  Feinstein  & 
Co.,  on  premises.  General  interior  altera¬ 
tions.  Contract  awarded  to  A.  P.  Lucker, 
5136  Parkside  avenue,  Philadelphia. 

Residencel  (alts,  and  add.)|,  i6715  Lans- 
r'ownc  ave.,  $5,000.  Owner.  Rt  Rev.  D.  Car¬ 
dinal  Dougherty,  Eighteenth  and  Race  streets, 
Philadelphia.  Brick,  1  story,  16x16  feet,  slag 
roof,  general  alterations.  Contract  awarded 
to  Joseph  Williams',  2421  West  Allegheny 
avenue. 

Residence  and  Store  (add.),  Southeast  Cor¬ 
ner  Twenty-fourth  and  Pine  streets,  $4,000. 
Architect,  private  plans.  Owner,  Joseph  A. 
Burke,  on  premises.  Brick,  2  stories,  lS^xlfi 
feet,  slag  roof,  hot  water  heat,  electric  light. 


Shovels,  Picks 

MOORE  &  WEISBROD 

Incorporated 

Immediate 

Delivery 

Barrows,  Hods 

TOOLS,  EQUIPMENT,  SUPPLIES 

Quality 

Buggies,  Etc. 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 

Service 

THE  BUILDERS’  GUIDE 

447 

Trus  Con 


SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Waterproofing 
Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  Construction  The  Truscon  Laboratories 

Wilmington  Public  Library,  Wilmington,  Del.  Ge°'g'  J'  M.cL.ughlin,  Mgr. 

GlassboroStateNo*malSchool,GIassboro,N.J.  Phila,.  Office.  1432  South  Penn  Sa. 
Y.  M.  C.  A.,  Williamsport,  Pa.  _ 

Evening  News  Building,  Easton,  Pa.  ’Phones-Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


Contract  awarded  to  R.  Y.  Makin,  1834  Pem¬ 
berton  street. 


Pennsylvania 
Construction  News 

Cottage  (add.),  Elkins  Park,  Pa.  Archi¬ 
tect,  William  Read,  care  of  owner.  Owner, 
P.  Eugene  Dixon,  Elkins  Park,  Pa.  Brick 
and  stone,  2%  stories,  24x36  feet,  shingle 
roof,  pine  floors,  electric  lighting  (heating 
and  plumbing  reserved.)  Owners  have  re¬ 
ceived  bids. 

School  (add.),  Swarthmore,  Pa.,  $200,000. 
Architects,  Simon  &  Simon,  249  South  Juni¬ 
per  street,  Philadelphia.  Owners,  Board  of 
Education,  Borough  of  Swarthmore,  Pa.  Pre¬ 
liminary  plans  in  progress.  Too  early  for  de¬ 
tails. 

School  (alts.),  Pottstown,  Pa.  Architects, 
Ritter  &  Shay,  North  American  Building, 
Philadelphia.  Owners,  Board  of  Education, 
Pottstown,  Pa.  General  alterations.  Plans 
in  progress. 

Church,  Harrisburg,  Pa.  Architect,  R.  R. 
Markley,  9  North  Market  Square,  Harrisburg, 
Pa.  Owners,  Emmanuel  Presbyterian  Church, 
Rev.  G.  W.  King,  Harrisburg.  Stone,  1  story 
and  basement,  90x112  feet,  slag  roof,  hard¬ 
wood  floors,  vapor  heat,  electric  light,  metal 
lath,  tile  work,  waterproofing,  dampproofing. 
Plans  in  progress.  (Gymnasium  equipment.) 

Church  (add.),  Carlisle,  Pa.  Architect,  R. 
R.  Markley,  9  North  Market  Square,  Phila¬ 
delphia.  Owners,  First  Presbyterian  Church, 
care  of  D.  N.  Wagner,.  Carlisle,.  Pa.  Stone, 
1  story  and  basement,  40x55  feet,  slate  roof, 
hardwood  floors,  heating  extension,  electric 
lighting,  metal  lath,  tile  work,  waterproofing 
and  dampproofing,  ornamental  iron  work. 
Plans  in  progress. 

Residence,  College  street,  Carlisle,  Pa.  Ar¬ 
chitect,  F.  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owner,,  Dr.  H.  H.  Mentzer, 
Carlisle,  Pa.  Brick,  tile,  2%  stories,  36x38 
feet,  slate  roof,  hardwood  floors,  electric 
light,  tile  work.  Plans  in  progress. 

Grade  School,  St.  Cloud  and  Walnut  streets, 
Allentown,  Pa.  Architects,  Jacoby  &  Ever¬ 
ett,  Commonwealth  Building,  Allentown.  Own¬ 
ers,  Allentown  School  Board,  David  Jacks, 
chairman,  Allentown.  Brick,  fireproof,  2  sto¬ 
ries,  38x200  feet,  slag  roof,  hardwood  floors 
(heating,  plumbing  and  electric  work  reserv¬ 
ed),  metal  lath,  tile  work,  hollow  tile,  safety 
treads,  roof  ventilators,  hollow  imetal  sky¬ 
lights,  waterproofing  and  dampproofing,  iron 
stairs,  ornamental  iron  work.  Plans  in  pro¬ 
gress. 

Factory  (alts,  and  add.),  Lancaster,  Pa.  Ar¬ 
chitect,  J.  B.  Harmon,  48  North  Queen  street, 
Lancaster,  Pa.  Owners,  Pennsylvania  Soap 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  oiler  the  services  of  our  organization  (or  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


etmmemsmsmmmmesBmOn  the  Ground  When  W anted”>armwmrmmrs  . . 

Make  CLAUSEN  your 
“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and — SERVICE 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 
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Co.,  Seymour  and  Prince  streets,  Lancaster, 
Pa.  General  alterations.  Sketches  in  pro¬ 
gress. 

Residences  (2),  Lancaster,  Pa.  Architect, 
M.  R.  Evans,  10^  East  Orange  street,  Lan- 
tor.  Pa.  Owner,  M.  T.  Garvin,  31  East 
King  street,  Lancaster,  Pa.  Brick,  2%  sto¬ 
ries,  20x28  feet,  slate  roof,  hardwood  floors,- 
hot  air  heat,  electric  light.  Architect  ready 
for :bids. 

Bank,  Ephrata,  Pa.  Architect,  E.  C.  Ur¬ 
ban,  Wooiworth  Building,  Lancaster,  Pa. 
Owners,  Ephrata  National  Bank,  care  of  Mr. 
Harry  Hebshman,  Ephrata,  Pa.  Stone,  1 
story,  53x90  feet,  marble  floors,  hollow  tile, 
metal  lath,  steam  heat,  electric  light,  tile 
work,  skylights,  banki  fixtures.  Architect 
ready  for  bids. 

Business  Building,  Tenth  street,  Harris¬ 
burg,  Pa.  Architect,  J.  B.  Harmon,  48  North 
Queen  street,  Lancaster,  Pa.  Owners,  Raub 
Supply  Co.,  Harrisburg,  Pa.  Brick,  steel, 
fireproof,  3  stories,  112x65  feet,  hardwood 
floors  , electric  light,  rolled  steel  sash,  (2) 
freight  elevators,  roof  ventilators.  Owner 
and  architect  ready  for  bids. 

Residence,  Indiana,  Pa.  Architects,  Hea- 
cock  &  Hokanson,  Bailey  Building,  Philadel¬ 
phia.  Owner,  name  withheld.  Brick,  2%  sto¬ 
ries,  22x40  feet,  wing  20x19  feet,  slate  roof. 
Preliminary  plans  in  progress. 

Residence,  McCartney  street,  Easton,  Pa. 
Architect,  J.  M.  Shnyder,  Easton  Trust  Build¬ 
ing,  Easton,  Pa.  Owner,  William  Gunning, 
633  Seitz  street,  Easton,  Pa.  Frame,  3  sto¬ 
ries,  42x31  feet,  vapor  heat,  electric  light, 
slate  roof,  hardwood  floors,  tile  work.  Own¬ 
er  ready  for  bids. 

School,  Lapatcong  Township,  Warren 
County,  Pa.  Architect,  E.  H.  Wenzelberger, 
Reeder  Building,  Easton,  Pa.  Owners,  La- 
pateong  School  Board,  William  DeWitt,  sec¬ 
retary,  Lapatcong.  Brick,  2  stories,  45x140 
feet,  slate  roof,  hardwood  floors  (heating, 
plumbing  and  electric  work  reserved).  Plans 
in  progress.  Architect  will  be  ready  for  bids 
in  one  week. 

Factory,  Allentown,  Pa.  Architect,  D. 
Levy,  949  Hamilton  street,  Allentown,  Pa. 
Owners,  S.  Brown  Shoe  Co.,  Allentown,  Pa. 
Reinforced  concrete  and  brick,  2  stories  and 
basement,  50x110  feet,  slag  roof,  pine  floors, 
(1)  electric  elevator,  vapor  heat,  electric 
light,  rolled  steel  sash,  fire  doors.  Architect 
ready  for  sub-bids. 

Nurses’  Home,  Allentown,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown.  Owners,  Sacred  Heart  Hospital, 
care  of  Monsignor  P.  Masson,  Allentown,  Pa. 
Brick,  4  stories,  37x105  feet,  slag  roof,  hard¬ 
wood  floors,  metal  lath,  electric  work,  tile 
work.  Ready  for  bids. 

School,  North  White  Hall  Township,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  North 
White  Hall  Township  School  Board,  care  of 
architects  (Mr.  Diesendeifer,  secretary). 
Brick,  2  stories,  8  rooms,  slag  roof,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Architects 
ready  for  bids, 

Junior  High  School,  Ardmore,  Pa.  Archi¬ 
tects,  Savery  &  Scheetz,  Stephen  Girard 
Building,  Philadelphia.  Owners,  (School  Jloard 
of  Lower  Merion  Township,  care  of  Mr.  Ham¬ 
ilton,  Merion  Title  &  Trust  Co.,  Ardmore, 
Pa.  Owners  taking  bids  due  July  24th. 
Plans  may  be  secured  from  architects’  offices 


after  July  13th.  Deposit  required,  10.00.  Re¬ 
fund,  $5.00. 

Residence  and  Garage,  Cynwyd,  Pa.  Ar¬ 
chitects,  Mcllvain  &  Roberts,  Otis  Building, 
Philadelphia.  Owner,  Clarenee  H.  Vander- 
beck,  Cynwyd,  Pa.  Stone,  2 y2  stories,  64x24 
feet,  and  1  y2  stories,  21x24  feet,  shingle  roof, 
oak,  pine  and  cement  floors,  iron  work,  bond, 
tile  work,  hot  water  heat,  electric  light.  Ar¬ 
chitect  staking  bids  due  July  13th. 

Residence,  Broadhead  street,  Easton,  Pa. 
Architect,  J.  M.  Shnyder,  Easton  Trust  Build¬ 
ing,  Eas.ton,  Pa.  Owner,  Newton  R.  Turner, 
1014  Glendon  street,  Easton,  Pa.  .  Frame,  2 y2 
stories,  44x31  feet,  asbestos  shingle  roof, 
hardwood  floors,  vapor  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  July 
21st, 

High  School,  Jenkintown,  Pa.  Architects, 
Heaeock  &  Hokanson,  Bailey  Building,  Phil¬ 
adelphia.  Owners,  School  District,  Ray  Am- 
merman,  secretary,  Jenkintown,  Pa.  Brick, 
stone  and  steel,  2  stories  and  basement, 
190x90  feet.  Owners  taking  bids  due  July 
15th.  . 

Church,  Catasauqua,  Pa.  Architect,  Emile 
G.  Perrot,  1211  Arch  street,  Philadelphia. 
Owners,  Roman  Catholic  Church  of  the  As¬ 
sumption,  Catasauqua,  Pa,.  Limestone,  cut 
stone,  brick  and  steel,  1  story,  101x119  feet, 
slate  roof,  composition  and  pine  floors,  hol¬ 
low  tile,  waterproofing,  terra  cotta,  iron 
work,  bond,  metal  lath,  tile  and  marble  work. 
Architect  taking  bids  due  July  15th. 

Twin  Residence,  Bryn  Mawr,  Pa.  Archi¬ 
tect,  Charles  M.  Wells,  Rutledge,  Pa.  Own¬ 
er,  Mrs-.  W.  Gibson,  Bryn  Mawr,  Pa.  Brick 
and  stucco,  2 y2  stories,  32x44  feet,  slate  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  taking  bids  due  July  13th. 

Twin  Residence,  Cynwyd,  Pa.  Architect, 
private  plans.  Owner,  Herman  T.  Wolf,  923 
Chestnut  street,  Philadelphia.  Stone,  brick, 
frame  and  stucco,  2 y2  stories,  57x35  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light,  metal  lath.  Owner  tak¬ 
ing  bids  due  July  13th. 

Theatre,  718  North  Seventh  street,  Allen¬ 
town,  Pa.  Architects,  Ruhe  &  Lange,  10 
North  Sixth  street,  Allentown,  Pa.'  Owners, 
People’s  Theatre  Co.,  1767  Broadway,  New 
York.  Brick,  steel,  fireproof,  1  story,  60x120 
feet,  slag  roof,  hardwood  floors,  electric  light, 
tile  and  marble  work,  roof  ventilators,  rolled 
steel  skylights.  Architects  taking  bids  due 
as  soon  as  possible. 

Warehouse,  Fourth  and  Melrose  streets, 
Chester,  Pa.  Architect  (engineer),  Victor 
Gondos,  Franklin  Trust  Building,  Philadel¬ 
phia.  Owners,  Story’s  Express  Co.,  Seventh 
and  Willow  streets,  Chester.  Brick,  concrete 
and  steel,  4  stories,  73x62  feet,  slag  roof,  ce¬ 
ment  floors,  elevators,  floor  hardener,  fire 
doors,  rolled  steel  sash,  hot  water  heat,  elec¬ 
tric  light.  Owners  taking  bids  due  July 
15  th. 

Residence  (alts,  and  add.),  Radnor,  Pa.  Ar¬ 
chitect,  Louis  H.  Rush,  34  South  Seventeenth 
street,  'Philadelphia.  Owner,  H.  C.  Higgins, 
Radnor,  Pa.  Stone,  stucco,  and  steel,  2 y2 
stories,  41x20  feet,  slate  roof,  oak  and  pine 
floors,  iron  work,  electric  lighting,  tile  and 
marble  work.  Architect  taking  bids  due  July 
18th. 

Residence  No.  43,  Wynnewood,  Pa.  Archi¬ 
tect,  Frank  R.  Seeburger,  1524  Chestnut 
street,  Philadelphia.  Owner,  name  withheld. 


Stucco,  2%  stories,  50x25  feet,  shingle  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Architect  taking  bids  due 
July  13th. 

Dairy  Building  (add.),  Reading,  Pa.  Ar¬ 
chitect,  William  H.  Timm,  Perry  Building, 
Philadelphia.  Owner,  J.  G.  (Ziegler,  Reading, 
Pa.  Brick,  2  stories,  irregular  in  size,  slag 
roof,  cement  floors,  electric  light.  Architect 
taking  bids  due  July  17th. 

Stores  (4),  Apartments  (8),  Eighth  and 
Edgemont  streets,  Chester,  Pa.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owners,  Lincoln  Republic  Life  In¬ 
surance  Co.,  Eighth  and  Edgemont  streets, 
Chester,  Pa.  Brick,  3  stories,  42x134  feet, 
slag  roof,  hardwood  and  pine  floors,  hot  wa¬ 
ter  heat,  electric  light,  tile  and  marble,  metal 
lath,  flush  bulks.  Owners  taking  bids  due 
July  15th. 

Store  Building,  Souderton,  Pa.  Architects, 
Hoffman-Henon,  Inc.,  Finance  Building,  Phil¬ 
adelphia.  Owner,  B-  Silverstein,  Souderton, 
Pa.  Brick  and  stone,  2  stories  and  basement, 
103x25  feet,  slag  roof,  pine  floors,  metal  lath, 
hollow  metal  sash,  bond,  iron  work.  Archi¬ 
tects  taking  bids  due  July  14th. 

Low  Bidders  on  Road  Work.  Germantown 
Pike,  Montgomery  County,  Pa.;  William  C. 
Evans,  Ambler,  Pa.;  surfacing,  $1.05  per 
square  yard;  stone,  $4.50  per  ton.  High 
street,  ottstown,  Pa.,  E.  A.  Corson,  Ocean 
City,  N.  J.;  surfacing,  $1.46  per  square  yard; 
stone,  $3.50  per  ton.  Hatfield  Pike,  W.  R. 
Wolfinger,  Norristown,  Pa.;  base  stone,  $4.15 
per  tons;  surface  stone,  $4.75  per  ton. 


Pennsylvania 
Contracts  Awarded 

School  (alts,  and  add.),  Bryn  Mawr,  Pa. 
Architect,  Ralph  E.  White,  Pennsylvania 
Building,  Philadelphia.  Owners,  School  Board 
of  Lower  Merion  Township,  Bryn  Mawr,  Pa. 
Brick,  cut  stone  and  steel,  2  stories,  162x107 
feet,  built-up  roof,  pine,  oak  and  composi¬ 
tion  floors,  metal  lath,  marble,  copper  sash, 
bond,  iron  work.  Contracts  awarded  to  J. 
S.  Rogers  Co.,  Drexel  Building,  Philadelphia, 
$168,600.  Heating,  Walters,  Purks  &  Mellon, 
4419  Ludlow  street,  ..  Philadelphia,  $22,922. 
Ventilating,  S.  P.  Calf,  610  Callowhill  street, 
Philadelphia,  $8,035.  Plumbing,  S.  Faith  & 
Co.,  2427  Pennsylvania  avenue,  Philadelphia, 
$5,100.  Electric,  Baird-Osterhout  Co.,  2109 
Walnut  street,  Philadelphia,  $1,716. 

Office  Building,  Swedeland,  Pa.  Architect, 
Ernest  Green,  145  East  Forty-fifth  street, 
New  York  City.  Owners,  Rainey  Wood  Coke 
Co.,  Swedeland,  Pa.  Brick  and  cut  stone,  3 
stories,  64x36  feet,  composition  roof,  cement 
floors,  safety  treads,  metal  eeilings,  water¬ 
proofing  and  dampproofing,  iron  work,  bond, 
rolled  steel  sash,  terrazzo,  electric  light,  metal 
lath.  Contract  awarded  to  Barto  Phillips  Co., 
280  Madison  avenue,  New  York  City. 

High  School  (alts,  and  add.),  Conshohock- 
en,  Pa.  Architect,  Henry  L.  Reinhold,  Jr., 
1513  Walnut  street,  Philadelphia.  Owners, 
School  District  of  the  Borough  of  Consho- 
hocken,  Pa.  Brick,  cut  stone  and  steel,  2 
stories,  balcony  and  basement,  63x120  feet, 
Carey  built-up  roof,  cement  and  maple  floors, 
metal  lath,  hollow  metal  skylights,  iron  stairs, 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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iron  work  (heating,  plumbing,  lighting  and 
ventilating  reserved).  Contract  awarded  ito 
W.  R.  Beard,  Coatesville,  Pa, 

High  School,  Downingtown,  Pa.  Architect, 
John  H.  Mowere,  Phoenixville,  Pa.  Owners, 
Board  of  Education,  Ernest  Smedley,  secre¬ 
tary,  Downingtown  National  Bank,  Downing¬ 
town,  Pa.  Stone,  2  stories  and  basement, 
135x72  feet,  slate  roof,  pine  floors,  metal  ceil¬ 
ings,  iron  work,  bond,,  metal  lath  (heating, 
lighting  and  plumbing  separate  bids).  Con¬ 
tract  awarded  to  Palmer  C.  Hughes,  Down¬ 
ingtown,  Pa. 

Residence,  Penfield,  Pa.  Architect,  Rich¬ 
ard  R.  Neely,  2126  Pine  street,  Philadelphia. 
Owner,  J.  IGr.  McCue,  care  of  architect.  Frame 
and  clapboard,  2 %  stories,  25x36  feet  and 
23x14  feet,  shingle  roof,  hardwood  and  com¬ 
position  floors,  cement  work,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Clarence  L.  Terry,  Highland  Park,  Pa. 

Sunday  School,  Jenkintown,  Pa.,  $25,415. 
Architect,  Horace  Trumibauer,  Land  Title 
Building,  Philadelphia.  Owners,  Jenkintown 
Baptist  Church,  Jenkintown,  Pa.  Stone  and 
stucco,  1*4  storiee,  57x26  feet,  slate  roof, 
pine  floors,  vapor  heat,,  electric  light,  pine 
floors,  tile  work,  bond.  Contract  awarded  to 
Roy  Randall,  Horsham,  Pa. 

Bank  (add.),  'Greenville,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown.  Owners,  Perkiomen  National 
Bank,  care  of  M.  F.  Flunk,  Greenville.  Brick, 

2  stories  and  basement,  15x29  feet,  hardwood 
floors,  tile  and  marble  work,  electric  light. 
Contract  awarded  to  Ochs  Const.  Co.,  440 
Wife  street,  Allentown. 

Church  (add.),  Whitehall  Township,  Pa. 
Architects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  Miekley’s 
Church,  care  of  architects.  Brick,  2  stories 
and  basement,  18x52  feet,  slate  roof,  hard¬ 
wood  floors,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Peters  &  Marshall,  Allen¬ 
town,  Pa. 

Masonic  Hall,  Danville,  Pa.  Architect, 
William  H.  Leo,  3i2  South  Seventeenth  street, 
Philadelphia.  Owners,  Masonic  Hall  Associa¬ 
tion,  Danville,  Pa.  Brick,  cut  stone  and  steel, 
1  story,  basement,  balcony,  97x54  feet,  asbes- ' 
tos  asphalt  roof,  composition  floors,  roof  ven¬ 
tilators,  waterproofing,  iron  work,  bond,  kala- 
mein  doors,  rolled  steel  sash,  metal  lath, 
steam  heating,  electric  lighting.  Contract 
awarded  to  T.  L.  Evans’  Sons,  Danville,  Pa. 

School  (add.),  Akron,  Lancaster  County, 
Pa.  Architect,  M.  R.  Evans,  10%  East 
Orange  street,  Lancaster,  Pa.  Owners,  Ak¬ 
ron  Borough  School  Board,  C.  B.  Zwally,  Ak¬ 
ron,  Pa.  Brick,  2  stories,  slag  roof,  yellow 
pine  floors,  electric  light.  Contract  awarded 
to  A.  L.  Gerhart,  Ephrata,  Pa. 

Normal  School  (alts.),  Millersville,  Pa.  Ar¬ 
chitect,  M.  R.  Evans,  10%  East  Orange 
street,  Lancaster,  Pai  Owners,  Millersville 
State  Normal  School,  care  of  architect.  Mill 
work,  kitchen  equipment,  concrete  floors,  gen¬ 
eral  alterations,  freight  elevators.  Contract 
awarded  to  E.  K.  Kreider,  New  Danville,  Pa. 

Dye  House,  Clifton  Heights,  Pa.  Archi¬ 
tect,  H.  M.  Hokanson,  1713  Sansom  street, 
Philadelphia.  Owners,  Caledonia  Woolen 
Mills,  Clifton  Heights,  Pa.  Brick,  1  story, 
52x65  feet,  slag  roof,  cement  floors,  rolled 
steel  sash.  Contract  awarded  to  Barclay 
White  Co.,  1713  Sansom  street. 

Church  (alts,  and  add.),  Elkins  Park,  Pa. 
Architect,  Horace  Trumbauer,  Land  Title 


Building,  Philadelphia.  Owners,  St.  Paul’s 
Episcopal  Church,  Elkins  Park,  Pa.  Carpen¬ 
try,  mill  work,  stone  work,  hot  water  heat, 
electric  light,  metal  lath,  tile  work,  paint- 
ing,  glazing,  plumbing.  Contract  awarded  to 
Milton  W.  Young,  Overbrook,  Philadelphia. 

Residences  (12),  Somerton,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Four-Hay  Lum¬ 
ber  Co.,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Hollow  tile  and  stucco,  2  stories 
and  basement,  21x30  feet,  shingle  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Nicholas  Nardi,  1726 
Sansom  street,  Philadelphia. 

Apartment  and  Store  (alts,  and  add.),  2103 
Sixth  street,  Harrisburg.  Architects,  Law- 
rie,  Green  &  Co.,  Commonwealth  Building, 
Harrisburg.  Owners,  Camp  Curtain  Trust 
Co.,  Sixth  and  Maclay  streets,  Harrisburg. 
Brick,  3  stories,  composition  roof,  hardwood 
floors,  electric  light,  tile  work,  general  inte¬ 
rior  alterations.  Contract  awarded  to  C.  W. 
Frain,  224  North  Sixth  street,  Harrisburg, 
Pa. 

Double  Residence,  Grant  street,  Easton,  Pa. 
Architect,  private  plans.  Owner,  Kenneth 
Fay,  Palmer  and  Knickerbocker  streets,  Eas¬ 
ton.  Brick,  2%  stories,  28x42  feet,  slate  roof, 
hardwood  floors,  hot  air  heat,  electric  light, 
tile  work.  Contract  awarded  to  William 
Fehr,  746  Milton  avenue,  Easton,  Pa. 

High  School,  Millersville,  Pa.  Architect, 
M.  R.  Evans,  10%  East  Orange  street,  Lan¬ 
caster,  Pa.  Owner,  F.  F.  Brenner,  Highville, 
Lancaster,  Pa.  Brick,  2  stories  and  base¬ 
ment,  slag  roof,  hardwood  floors,  electric 
light  (heating,  plumbing  and  electric  work 
reserved).  Contract  awarded  to  Butz  &  Cla- 
der,  Allentown,  Pa. 

Residence  and  Garage,  Easton,  Pa.  Archi¬ 
tect,  J.  M.  Shnyder,  Easton  Trust  Building, 
Easton,  Pa.  Owner,  Dr.  R.  Miller,  61  North 
Third  street,  Easton,  Pa.  Brick,  frame,  2% 
stories,  26x38  feet,  and  1  story,  19x21  feet, 
vapor  heat,  electric  light,  asbestos  shingle 
roof,  hardwood  floors.  Contract  awarded  to 
A.  L.  Raub,  640  Lafayette  street,  Easton, 
Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  The 
following  contracts  have  been  awarded: 

Cumberland  and  York  Bridge  Counties, 
R-123,  Upper  Allen  and  Carroll  Townships, 
G.  A.  &  F.  M.  Wagman,  Dallastown,  Pa., 
$18,378.01. 

Armstrong  County,  R-251,  Parker  City  Bor¬ 
ough,  Jones  Const.  Co.,  Salem,  Ohio,  $65,- 
398.50. 

Cambria  County,  R-62,  Cambria  Township, 
Lord  Const.  Co.,  Hastings,  Pa.,  $74,818.50. 

Indiana  County,  R-262,  Greene,  Grant  and 
Montgomery  Townships,  $205,237.56.  Booth 
&  Flinn,  Ltd.,  Pittsburgh,  Pa. 

Jefferson  County,  Route  338,  iSykesville 
Borough  and  Winslow  Township,  Mason  & 
Hanger  Co.,  Dubois,  Pa.,  $164,622.91. 

Bradford  County,  Route  20,  South  Creek 
Township;  Henry  W.  Horst  Co.,  Rock  Island, 
Ill.,  $197,759.06.’' 

Cambria  County,  R-54,  Blacklick  Town¬ 
ship,  $162,042.03.  Booth  &  Flinn,  Ltd.,  Pitts¬ 
burgh,  Pa. 

Clearfield  County,  Route  234,  Irvona  Bor¬ 
ough,  Gifford  &  Pritchard,  Philipsburg,  Pa., 
$54,907.78. 

Indiana  County,  Route  228,  Jacksonville 
Borough,  White  Center  and  Blacklick  Town- 
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Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa 
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plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
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WM.  B.  SOUTHERN 
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N.  W.  Cor.  1  2th  and  Spruce  St*. 
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Plumbing  and  Heating 
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ships,  Torquato  Brothers  Co.,  Windber,  Pa., 
$296,376.25. 

Indiana  County,  Route  228,  Young  Town¬ 
ship,  Torquato  Brothers  Co.,  Windber,  Pa., 
$233,021.10. 

Lawrence  County,  Route  79,  Shenango  and 
Slippery  Rock  Townships,  Woods  &  Bolder, 
New  Castle,  Pa.,  $207,625.50. 

Bradford  County,  Route  20,  Troy  and  Co1 
lumbia  Townships,  The  Juniata  Co.,  Empire 
Building,  Philadelphia,  $89,949.90. 

Cambria  County,  R-221,  Elder  and  East 
Carroll  Townships,  Lord  Const.  'Co.,  Hastings, 
Pa.,  $224,600.10. 

Reception  Building,  Rittersville,  Pa.  Ar¬ 
chitect,  private  plans.  Owners,  Homeopathic 
State  Hospital,  Dr.  Henry  I.  Klopp,  super- 
irt^u’ent,  Rittersville,  Pa.  Contract  award¬ 
ed  to  Howard  E.  Stoudt  &  Son,  Bethlehem, 
Pa. 

Residence,  Wynnewood,  Pa.  .  Architects, 
Mellvain  &  Roberts,  Otis  Building,  Philadel¬ 
phia.  Owner,-  C.  H.  Roberts,,  Otis  Building, 
Philadelphia.  Stone,  2 y2  stories,  87x25  feet, 
-Jin'  L  ro."f.  oak  and  pine  floors,  vapor  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Herbert  G.  Campion,  Otis  Building,  Phila¬ 
delphia. 


New  Jersey 
Construction  News 

Factory,  Gloucester,  N.  J.  Engineer,  A. 
W.  Akimoff,  Harrison  Building,  Philadelphia. 
Owner,  A.  W.  Grant,  Harrison  Building. 
Brick,  stone  and  steel,  1  and  2  stories, 
100x500  feet.  Preliminary  plans  in  pro¬ 
gress.  Too  early  for  details. 

Office,  Trenton,  iN.  J.  Architect,  William 
Klemann,  First  National  Bank  Building, 
Trenton.  Owners,  Standard  Furniture  Co., 
care  of  architect.  Fireproof,  2  stories ,  and 
basement,  60x100  feet,  slag  roof,  hardwood 
floors,  electric  light,  metal  lath,  rolled  steel 
sash.  Plans  in  progress. 

Hotel  (alts.),  near  Trenton,  N.  J.  Archi¬ 
tect,  R.  G.  Consolloy,  Commonwealth  Build¬ 
ing,  Trenton,  N.  J.  Owners,  West  End  Ho¬ 
tel,  care  of  architect.  General  interior  and 
exterior  alterations.  Plans  in  progress. 

Store  and  Apartments,  219-21  Broadway, 
Camden,  N.  *J  .  Architects,  Lackey  &  Hettle, 
509  Market  street,  Camden,  N.  J.  Owners, 
Baker  Schoenogle  Co.,  care  of  architects. 
Brick  and  cut  stone,  2  stories  and  basement, 
40x70  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light,  hollow  metal  skylights, 
bond,  iron  work.  Architects  taking  bids  due 
July  17th. 

Residences  (2),  Commonwealth  avenue, 
Trenton,  N.  J.,  $7,400.  Architect,  private 
plans.  Owner,  Frank  L.  Asay,  354  Common¬ 
wealth  avenue,  Trenton,  N.  J.  Frame,  2 y2 


stories,  28x40  feet,  slate  roof,  pine  floors, 
electric  lighting.  Owner  will  build. 


New  Jersey 
Contracts  Awarded 

High  School,  Bridgeton,  N.  J.  Architects, 
Ritter  &  Shay,  North  American  Building, 
Philadelphia.  Owners,  Board  of  Education, 
Bridge-toil,.  N.  J.  Brick,  cut  stone  and  steel, 
2  stories/  194x61  feet,  composition  roof,  ce¬ 
ment  and  maple  floors,  hollow  tile,  roof  ven¬ 
tilators,  electric  light,  metal  lath,  hollow 
metal  sash  and1  doors,  bond,  iron  work.  Con¬ 
tract  awarded  to  J.  S.  Rogers  Co.,  Drexel 
Building,  Philadelphia. 

Sales  and  Service  Building,  Haddon  ave¬ 
nue  and  Sycamore  street,  Camden,  iN.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  N.  B.  T.  Roney,  Camden,  N.  J. 
Brick,  2  stories,  52x100  feet,  slag  roof,  ce¬ 
ment,  pine  and1  compositioin  floors,  elevators, 
roof  ventilators,  metal  ceilings,  rolled  steel 
sash,  hollow  metal  skylights,  metal  lath,  elec¬ 
tric  lighting  (heating,  plumbing  and  bond  re¬ 
served);  Contract  awarded  to  Emil  Schulte, 
1183  Jackson  street,  Camden,  N.  J. 

Factory,  Edgewood  avenue,  Trenton,  N.  J., 
$4,150.  Architect,  private  plans.  Owners, 
Spellman  Hardware  Mfg.  Co.,  Trenton,  N.  J. 
Brick,  1  story,  32x60  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  S.  W.  Mather 
&  Son,  Greenwood  and1  Canal,  Trenton,  N.  J. 


Miscellaneous 
Construction  News 

Residence,  Belmont  and  Massachusetts  ave¬ 
nues,  Washington,  D.  C.  Architect,  Charles 
Barton  Keen,  Bailey  Building,  Philadelphia. 
Owner,  name  withheld.  Brick,  cut  stone  and 
steel,  3  stories,  46x35  feet,  wing  20x20  feet, 
garage,  1  y2  stories,  20x25  feet,  composition 
roof,  vapor  heat,  electric  light,  terra  cotta, 
garden  walls  (oak  floors  reserved).  Archi¬ 
tect  taking  bids  due  July  15th. 


Proposals 


INVITATION  FOR  PROPOSALS 
TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  July 
5,  1922.  Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  July  31,  1922,  for  the 
construction  (exclusive  of  mechanical  equip¬ 
ment)  of  an  additional  wing  to  the  Main 
Hospital  Building  of  the  United  States  Pub¬ 
lic  Health  Service  Hospital  at  Tanner’s 


Creek,  Norfolk,  Va.,  in  accordance  with  draw¬ 
ings  and  specifications,  which  may  be  ob¬ 
tained  from  Neal  A.  Melick,  Superintendent 
of  Constructioin,  at  the  Site  of  the  Hospital, 
Norfolk,  Va.,  or  at  this  office,  in  the  dis¬ 
cretion  of  the  Supervising  Architect.  Pro¬ 
posals  will  be  considered  only  from  individ¬ 
uals,  firms,  or  corporations  possessing  satis¬ 
factory  financial  and  technical  ability,  equip¬ 
ment  and  organization  to  insure  speedy  com¬ 
pletion  of  the  contract,  and  who  have  estab¬ 
lished  a  record  for  expedition  on  contracts  of 
similar  character  and  magnitude.  The  fact 
that  any  concern  obtains  a  set  of  the  plans 
an  d  specifications  from  any  source  whatever 
and  submits  a  bid,  shall  not  constitute  a 
waiver  of  the  foregoing  stipulations.  Jas.  A. 
Wetmore,  Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  July 
10,  1922.— SEALED'  PROPOSALS  will  be 
opened  in  this  office  at  3  P.  M.,  July  31, 
1922,  for  the  Mechanical  Equipment  of  the 
East  Wing  of  the  U.  S.  Veterans’  Hospital, 
Norfolk,  Va.,  (Tanner’s  Creek  Site),  in  ac¬ 
cordance  with  specification  ana'  /drawings^ 
copies  of  which  may  be  had  at  this  office 
or  at  the  office  of  the  Superintendent  of 
Construction,  at  the  building,  in  the  discre¬ 
tion  of  tne  Supervising  Architect,  Jas.  A. 
Wetmore,  Acting  Supervising  Architect. 


JANNETTI  &  CARROLL 
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Manufacturers  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  4-35  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Aramingo  Sc  Girard 


Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensington  1218 

Ave.,  Philadelphia 


trident 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 

26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone  : 

Poplar  0329  Park  3047 


Don’t  be  a  Rip  Van  Winkle.  Advertise 
and  let  everybody  know  you  are  awake  and 
abreast  of  tbe  times. 


TWO-STORY  DWELLINGS 


Wards, 

3 

4  11 

16 

18 

21 

22 

23 

24 

25 

26 

27 

29 

32 

33 

34 

35 

36  38 

39 

40 

41 

42 

43 

44 

45 

46 

48 

Totals 

January  . 

1 

1 

52 

4 

21 

2 

9 

3 

173 

14 

10 

86 

376 

February  . 

115 

25 

*7 

66 

..  36 

6 

5 

176 

14 

515 

March  . 

1 

19 

59 

77 

1 

2 

15 

111 

24 

..  25 

208 

52 

615 

3d 

8 

10 

*i 

1258 

April  . 

1  .  . 

8 

102 

18 

2 

1 

92 

23 

. .  23 

':2 

64 

44 

266 

2 

3 

651 

May  .......... 

28 

102 

9 

47 

1 

1 

22 

1 

23 

48 

34 

181 

45 

275 

48 

865 

June  . 

1 

1  . . 

2 

15 

109 

19 

39 

1 

113 

150 

25 

5  12 

92 

54 

336 

1 

11 

93 

1079 

Totals . 

1 

2  1 

2 

1 

71 

539 

152 

47 

2 

106 

2 

43 

3 

159 

469 

115 

5  96 

2 

551 

203 

1841 

30 

2 

26 

45 

228 

4744 

January 
February 
March  .  . 
April  .  .  . 
May 
June 


THREE-STORY  DWELLINGS 

Wards.  3  4  5  12  13  15  16  20  21  22  23  34 

.  1 .  1  12  .  .  2 

.  1  ..  .  6  3  .. 

. .  1  1  . .  .  .  1  52  8  7 

.  2  1  1  1  5  20  ..  23 

.  1 .  3  17  10  7 

.  1  1  .  18  .  .  26 


35  38  39  40  41  42  46  47  48 

!!  'l  *8  "  1  !!  ..  !. 

1  ....  ..  1  5  6  ..  .. 

2  2  1  ..  6  1  ..  1 

2  2  .  .  . .  6'  14 . 

1  . .  1  .  .  4  ......  . 


Totals 

18 

20 

83 

66 

62 

52 


1 


10  125  21  65  5  5  1  10  7  30  7  2  1 


IMMEDIATE  DELIVERIES 


Step  Ladder* 
Bricklayers’  Ladders 
Painters’  Ladders 
Rolling  Ladders 
Painters’  Swing  Staging 


LADDERS 


Extension  Ladders 
Sectional  Ladders 
Swinging  Stages 
Jacks  and  Hods 


BELL  PHONE 


T.  O.  KREWSOW,  Manufacturer 

801  and  803  Master  Street,  Philadelphia 
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Philadelphia  Official  Figures  Showing  in  Detail  the  Constructive  Activity  of  the  First  Six  Months  of  1922 

Number  of  New  Buildings  Erected  from  January  1st  to  June  30th,  1922. 


1922. 

Jan. 

Feb. 

March. 

April. 

May. 

June. 

Operations.  Estim’d  Cost. 

Places  of  Amusement  . . . . . 

1 

1 

$40,000 

Bath  Houses . 

i 

1 

2 

81,000 

Convents  . . 

1 

1 

90,000 

2 

i 

*2 

3 

3 

12 

491,700 

Dwellings,  one-story  . . 

1 

2 

2 

1 

6 

24,100 

two-story  . 

.  376 

515 

1258 

651 

865 

1079 

4744 

21,256,015 

.  18 

20 

83 

66 

62 

52 

301 

3,519,905 

frame  . 

.  9 

2 

14 

18 

17 

12 

72 

349,876 

1 

1 

2 

155,000 

Clubs  . 

1 

1 

90,000 

353,800 

Charitable  Institutions  . . 

i 

1 

1 

i 

4 

Engine  and  Boiler  Houses . 

1 

2 

1 

2 

6 

139,600 

Garages  . . 

. . .  42 

80 

202 

187 

199 

209 

919 

1,837,470 

i 

i 

1 

v  1 

585,000 

Halls  . 

i 

1 

4 

104,000 

Hotels  . . . 

l  • 

1 

1,600,000 

l 

1 

49,000 

Manufactories  . 

.  5 

4 

18 

13 

10 

ii 

61 

2,354,310 

Municipal  Buildings  . 

14 

19 

1 

2 

1 

4 

170,000 

Miscellaneous  Buildings  . 

18 

24 

25 

107 

200,420 

2 

2 

6 

5 

2 

7 

24 

3,538,490 

1 

1 

2 

4 

127,000 

Rooming  Houses  . . 

i 

1 

-  2 

55,000 

1 

3 

3 

2 

9 

3,665,150 

44,325 

4 

'3 

2 

9 

9 

7 

23 

11 

12 

70 

436,280 

Tenement  Houses  . . .  . 

.  5 

3 

2 

7 

2 

4 

23 

1,252,000 

1 

1 

1,000,000 

. .  i 

2 

6 

4 

io 

*8 

31 

971,800 

.  4 

13 

15 

17 

10 

16 

75 

204,590 

Total  New  Buildings . 

.  478 

671 

1643 

1023 

1227 

1456 

6498 

$44,785,830 

. .  107 

149 

297 

309 

321 

327 

1510 

4,709,040 

Alterations  and  Repairs . 

.  250 

281 

434 

447 

469 

477 

2358 

2,538,725 

Grand  Total  . . 

Fire  Escapes . 

Heaters  . . . . 

Signs  . 

Miscellaneous  Work 


10,366 

$52,033,595 

55 

31,995 

52 

34,965 

262 

88,110 

878 

240,480 

THE 

Fourth  Stree* 
Rational  Bank 

131-145  SOUTH  FOURTH  STREET 

PHILADELPHIA 

invites  accounts  from  corporations, 
firms  and  individuals 


Capital,  Surplus  and  Profits 
Over  $11,000,000 


11,613  $52,429,145 


F*R.ENCH’S 


“Quality  First” 

PEERLESS 


MORTAR 


COLORS 


Brightest  Strongest  Unfading 

Manufacturers  also  of  the  Famous 

BUCK  WHITE  LEAD— A  combination  white  paint 
CROWN  PAINTS-Ready  Mixed,  semi-liquid,  paste 
COLORS— in  oil,  Japan,  distemper,  dry 
VARNISHES— Elastic,  durable,  lustrous 


WE  SET  AND  SELL 

TILES,  MANTLES,  FIREPLACE  FIXTURES 


SAMUEL  H.  FRENCH  &  CO. 

York  Ave.,  Fourth  and  Callowhill  Sts. 

Established  1844  PHILADELPHIA 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Qlrard  Are.,  Phila. 

Ridpath  A  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . .910  FiPort  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co.  . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paring). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUM  PERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  sr„  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . Bourse,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co  . 829  N.  3rd  St.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St..  Phila. 

_  EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  A  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

D  TT  „  „  1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Win.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Store  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phila. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

,  N.  B.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  A  Co., 

„  Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  A  Sons  Co., 

T  _  915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

„  MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

,  1505  N.  Mascher  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  A  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  ... . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  .... _ ..Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S  . 24  S.  7th  St..  Phila. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham  ,0.  W . . . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S.  . . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  s.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

„  24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . . . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave . 
SHEETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co , 

„  ,  nu  T  1.  r,  „  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 


S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
„  T,  STAIRS  (Sheet  Steel). 

McFarland  - Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland- Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D  Lauro . 55  E.  Mermaid  Lane,  Philo 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  A  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

„  .  .  _  _  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber  F^  Co.  . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  A  Co . 1304  Arch  St.,  Phila 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 1 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St..  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern.  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  JRoofe 

and  Flagging 


Made  with  Heavy  36  to  V-2  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACK.CO. 

Philadelphia  ius-i6tk.it. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 


IStu&teffS'jGFUUle* 
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July  19,  1922  and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


Both  Phones 


Italian 

garble  Jlaaatc  Co. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  -  -  Park  4147-4148 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  433  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

I*  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

Genera!  Teamsters  and  Contractors 

1232-34  North  9*h  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Popiar  0329  Park  304/ 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  il70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  CottaWorks,Crum  Lynne, Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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If  you  contemplate  erecting  a  new  building 
or  re-roofing  an  old  building,  let  us  submit 
our  proposition  for  applying  our  “SILVER 
LAKE”  Slag  Asphalt  -  Asbestos  Built  up 
Roof. 

Thru  our  experience,  covering  a  period  over 
fifty  years,  we  can  eliminate  any  future 
annoyance  on  your  part  with  roofing  trouble. 

Brinkmann  Bros. 

Roofing  and  Sheet  Metal  Work 

2615-2617  FRANKFORD  AVE.,  PHILADELPHIA 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3S93  Market  S4S0 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES -GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office— 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnace*  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


Cm  TM¥\  Service  in  deliveries  and  quality  of 
rUUnU  material  that  cannot  be  excelled 


>.  Co. 


f  LECKUROS. 

HIGH  GRADE  PLUMBING 

Healing  and  Pump  Supplies 

Office  and  Display  Rooms : 

44-SO  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 

Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J  ,  Lansdowne,  P  a. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


IRON 

WIRE 


f  Fences,  Railings, 
Grilles,  Cellar  Doors, 
I  Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


BUILDERS’  LEVELS 

With  tilting  Attachment. 

Best  grade  of  workmanship. 
Finest  repair  work  done  on 
Transits  and  Levels. 

New  and  Second-hand 


F. WEBER  CO. 

1125  CHESTNUT  ST.,  Philadelphia 


“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  went  it 
at  LOW  COST — cheaper  than  coal 


2  Gallon  Size 

3  Gallon  Size 


$80.00 

95.00 


$125.00 

150.00 


4  Gallon  Size 

5  Gallon  Size 
Installed  Complete 

C,  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 


HEATING 

BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 
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As  The  Editor  Sees  It 

Despite  the  increased  building  activity 
in  the  United  States  during  the  last  six 
months,  the  housing  shortage  for  the 
country  as  a  whole  was  recently  estimated 
as  somewhat  more  than  two  and  a  half 
years’  production  by  John  Ihlder,  mana¬ 
ger  of  the  Civic  Development  Department 
of  the  Chamber  of  Commerce  of  the 
United  States  before  the  National  Con¬ 
ference  on  Social  Work.  According  to 
Mr.  Ihlder,  the  situation  is  not  the  same 
in  all  American  cities.  In  some  cities  the 
shortage  is  estimated  as  nearly  four  years, 
he  said,  while  in  others,  it  is  approxi¬ 
mately  one  and  a  half  years,  or  even 
less. 

“This  means,”  he  explained,  “that  many 
thousands  of  American  families  are  still 
living  in  cramped  quarters,  well-to-do 
families  as  well  as  poor.  More  significant, 
it  means  that  a  considerable  proportion 
of  these  families  are  becoming  accus¬ 
tomed  to  this  cramped  living,  accepting 
it  as  normal.  I  have  heard  of  an  Admiral 
of  our  Navy  who,  with  his  wife  and  two 
sisters,  occupies  three  rooms  in  an  ex¬ 
pensive  apartment  house  and  has  his 
meals  prepared  on  an  ingenious  little 
electric  stove  in  the  hall,  of  a  compara¬ 
tively  well-to-do  woman  /who  occupied 
one  room  and  bath  and  has  her  laundry 
washed  in  the  bath  room.  When  one  goes 
from  such  people  to  the  poor,  he  finds 
the  old  overcrowding  accentuated  and  in¬ 
sanitary  conditions  worse  than  they  were 
before  the  war.” 


Mr.  Ihlder  pointed  out  “that  while  we 
cannot  expect  house  building  to  continue 
long  at  its  present  speed,  we  may  hope 
that  it  will  continue  to  exceed  current 
increase  of  need  and  so  gradually  reduce 
the  shortage.  Co-incidentally  we  may 
expect  that  building  prices  will  come 
down,  not  steadily — just  at  present  they 
are  rising  from  the  lower  level  of  the 
winter — but  with  occasional  flats  and  ac¬ 
cents.  This  means  that  we  may  hope  for 
dwellings  produced  and  sold  at  smaller 
cost  and  so  put  within  the  means  of  a 
constantly  larger  proportion  of  the  people 
until  the  day  comes  when  the  old  proces¬ 
sion  is  once  more  started  from  poorer 
houses  to  better  houses  and  so  make 
available  to  families  of  small  means  the 
old  but  adequate  houses  that  are  still 
habitable.  At  present  there  is  an  hiatus 
between  the  expensive  houses  under  con¬ 
struction  and  the  dwellings  of  the  un¬ 
skilled  wage-earner.  At  present  and  for 
some  years  in  the  future,  so  far  as  we 
can  forsee,  there  will  be  little  or  no  build¬ 
ing  of  new  dwellings,  at  least  in  the  east 
for  unskilled  wlage-earners. 

“Desire  for  such  dwellings  is  likely 
to  expose  us  to  an  insidious  danger ;  the 
attempt  to  cheapen  construction  by  di¬ 
minishing  the  space  put  at  a  family’s  dis¬ 
posal  or  by  encouraging  shoddy  con¬ 
struction.  The  short  cut  of  shoddy  con¬ 
struction  which  has  been,  and  still  is  to 
a  lesser  degree,  one  of  our  greatest  men¬ 
aces,  promises  to  ofifer  earlier  relief,  but 


a<:  a  cost  which  our  children  and  grand-, 
children  will  not  pay.  The  short  cut  of 
diminished  space  has  amply  proved  its 
fallacy  in  tenements  of  New  York.  Its 
ultimate  results  will  be  higher  rents  for 
a  population  so  crowded  together  that 
it  can  not  live,  but  will  merely  exist. 

“From  the  housing  point  of  view,  the 
most  encouraging  development  of  the  past 
two  or  three  years  is  the  extension  of 
zoning  regulations  in  the  United  States. 
Begun  just  before  the  war,  zoning  grip¬ 
ped  our  imagination  and  as  soon  as  peace 
returned  American  cities  began  to  apply 
it.  Today  some  sixty  cities  have  or  are 
drafting  zoning  regulations.  Because 
of  these  zoning  regulations  they  are  keep¬ 
ing  in  their  residence  districts  the  open 
spaces  which  are  the  fundamentals  of 
good  housing.” 


EFFECT  OF  THE  AMERICAN 
PLAN  ' 

BY  WARREN  H.  MC  BRYDE 

President ,  Industrial  Association  of  San 
Francisco 

Any  suggestion  that  the  American  Plan 
in  any  manner  has  injured  the  worker  or 
prejudiced  his  legitimate  interest,  is  dis¬ 
proved  irrefragably  by  figures  and 
data  recently  compiled.  These  figures 
and  data,  secured  from  reliable  sources 
and  put  to  the  most  rigid  test  of  authenti¬ 
cation,  show  that  the  building  trades 
mechanic  of  San  Francisco  is  at  least 


DRAWING 
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Charles  H.  Robbins,  Jr. 

1  209  Arch  Street,  Philadelphia 

bell  phone,  spruce  1256  Keystone  Phone,  race  3519 
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PRINTS 
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ten  per  cent,  better  off  today  than  at  any 
previous  time  since  as  far  back  as  1913. 
Not  that  wages  are  higher  now  than  ever 
before,  but  that  the  margin  between 
wages  and  the  cost  of  living  is  less,  and 
that  steady  work  is  far  more  plentiful, 
than  at  any  time  during  the  past  nine 
years. 

During  the  period  from  1913  to  an  in¬ 
cluding  1920,  throughout  all  of  which 
time  the  unions  exercised  the  most  com¬ 
plete  control  over  wages  and  working 
conditions,  the  mean  margin  between  the 
average  wage  of  the  building  trades 
mechanic  and  the  average  cost  of  living 
was  approximately  twenty-five  per  cent. 
Furthermore,  during  this  time,  and  be¬ 
cause  of  frequent  strikes  and  the  result¬ 
ant  lack  of  confidence  of  the  public,  there 
was  far  less  steady  work  available  for 
the  building  trades  mechanic  than  there 
is  at  the  present  time. 

It  is  interesting,  also,  to  observe  that 
these  same  figures  and  data  show  a  ten 
to  fifteen  per  cent,  increase  (over  1918, 
1919  and  1920)  in  the  efficiency  and  skill 
of  the  average  building  trades  craftsman. 
This  gratifying  increase  is,  of  course, 
simply  the  result  of  the  abrogation  of  all 
those  rules  and  regulations,  designed  to 
limit  output  by  curtailing  efficiency,  which 
prevailed  prior  to  the  effectuation  of  the 
American  Plan. 

Thus  it  becomes  conclusively  evident 
that  the  public,  the  workers  and*  the  em¬ 
ployers,  all  have  been  benefited  materi¬ 
ally  and  lastingly  by  the  establishment  in 
San  Francisco  of  the  American  Plan. 


As  a  result  of  laboratory  tests  made  in 
the  College  of  Industries  of  Carnegie  In¬ 
stitute  of  Technology,  Pittsburgh,  it  has 
finally  been  established  that  bituminous 
clay  pipe  for  drainage  and  sewerage  use 
in  every  way  the  equal  of  the  more  ex¬ 
pensive  cast  iron  pipe  which  has  been  em¬ 
ployed  heretofore. 

For  years  efforts  have  been  made  by 
manufacturers  and  engineers  to  find 
methods  of  efficient  substitution  of  bitum¬ 
inous  clay  pipe  for  cast  iron  pipe,  but 
without  success.  One  weak  point  has 
invariably  remained  an  inability  to  join 
the  lengths  to  prevent  leakage.  Practi¬ 
cally  speaking  there  has  been  but  one 
general  type  of  jointing  material  used, 
some  variation  of  the  ordinary  building 
cement. 

Recently  various  bituminous  com¬ 
pounds  have  been  evolved  as  a  substitute 
jointing  material.  But  the  first — and 
numerous — tests  made  of  these,  too, 
failed  to  overcome  the  great  weakness  of 
clay  pipe  when  used  for  drainage  or  sew¬ 
erage. 

Finally  a  number  of  these  bituminous 
compounds  were  placed  at  the  disposal 
of  S.  E.  Dibble,,  i  lead  of  the  Heating  and 
Ventilating  Department  of  the  College  of 


Industries  of  Carnegie  Institute  of  Tech¬ 
nology.  He  proceeded  to  make  painstak¬ 
ing  and  unusual  tests  and  experiments. 
He  not  only  devised  absolutely  new 
equipment  with  which  to  simulate  actual 
drainage  and  sewerage  conditions  in  the 
making  of  his  tests,  but  as  a  result  of  the 
tests  themselves  he  developed  an  entirely 
new  jointing  practice  and  technique. Al¬ 
together  twenty-one  separate  tests  on  a 
total  of  sixty-threfe  joints  were  made,  three 
different  bituminous  compounds  being 
used. 

Not  only  have  Professor  Dibble’s  tests 
established  ( 1 ) ,  that  a  proper  bituminous 
compound  can  be  used  efficiently  in  joint¬ 
ing  a  pipe;  (2),  that  joints  made  in  the 
manner  developed  by  Professor  Dibble 
will  stand  any  pressure  that  the  pipe  it¬ 
self  is  capable  of  standing,  without  show¬ 
ing  any  leak;  (3),  that  a  pipe  line  so 
jointed  can  be  thrown  out  of  alignment 
without  causing  a  leakage  at  the  j  oints  ; 
and  (4),  that  leaks  due  to  poor  workman¬ 
ship  can  be  repaired  easily  and  quickly ; 
but  Professor  Dibble  has  gone  further 
and  has  published  actual  chemical  an¬ 
alyses  of  two  of  the  bituminous  com¬ 
pounds  found  satisfactory. 

Industry  in  a  score  of  its  important 
fields  will  immediately  profit  by  this  prac¬ 
tical  type  of  educational  institution  work. 


JUMBLED  CITIES 

Avoidance  and  correction  of  the  pre¬ 
sent  topsy-turvy  arrangement  of  so  many 
American  cities,  the  cause  of  millions  of 
dollars’  loss,  is  the  object  of  “A  Zoning 
Primer”  issued  by  the  Division  of  Build¬ 
ing  and  Housing  of  the  Department  of 
Commerce,  according  to  an  official  an¬ 
nouncement. 

The  enormous  waste  in  American  cit¬ 
ies  from  scrapping  good  buildings  on  ac¬ 
counting  of  the  blighting  of  districts  has 
long  been  apparent,  and  for  years  has 
levied  its  tax  on  the  American  people. 

Random  crowding  of  stores  among  pri¬ 
vate  dwellings,  the  elbowing  of  factories 
and  noisy  smelly  garages  into  the  right¬ 
ful  domains  of  neat  retail  stores  or  well- 
kept  apartment  houses,  and  the  construc¬ 
tion  of  tall,  bulky  office  buildings  iso 
closely  crowded  that  the  lower  floors  are 
too  dark  for  human  use  and  consequently 
seldom  occupied,  is  part  of  the  present 
stupid,  wasteful  jumble  which  proper 
zoning  will  prevent  and  gradually  cor¬ 
rect,  in  the  opmion  of  the  Advisory  Com¬ 
mittee  on  Zoning  of  the  Department  of 
Commerce. 

The  pamphlet  describes  the  object  of 
zoning,  the  need,  the  health  and  property 
protection  afforded,  and  its  effect  on  the 
cost  of  living.  Legal  problems,  with  an 
outline  of  what  some  cities  have  accom¬ 
plished,  and  a  zoning  program  are  also 
included  among  other  subjects.  Copies 


are  sold  by  the  Superintendent  of  Docu¬ 
ments,  Government  Printing  Office,  Wash¬ 
ington,  D.  C.,  at  five  cents  each. 


Warren-Knight  Co,,  makers  of  “Ster¬ 
ling”  Surveying  Instruments,  have  ef¬ 
fected  and  are  now  placing  on  the  market 
a  new  Level  that  com¬ 
bines  qualities  of  in¬ 
struments  previously 
used  by  builders,  ar¬ 
chitects  and  engineers 
with  ia  new  feature 
that  is  particularly 
meritorious.  The  new 
“Sterling”  convertible 
Level  shown  i;n,  the 
illustration  can  in- 
stanty  be  changed  to 
a  transit  (for  sighting 
points  above  and  be¬ 
low  the  level  of  the 
instrument)  without 
the  use  of  detachable  parts.  It  combines 
the  accuracy,  strength  and  durability  of 
previous  models  with  new  features  so 
designed  that  it  can  be  “converted”  from 
a  level  to  a  transit  in  ten  seconds  and 
back  again  as  quickly  without  throwing 
the  instrument  out  of  level.  A  compre¬ 
hensive  pamphlet  illustrating  the  features 
and  describing  the  advantages  of  the  new 
Level  will  be  mailed  to  any  one  applying 
to  Warren-Knight  Co.,  Philadelphia. 


We’ll  write  your  advertising  without 
charge.  All  we  ask  is  that  you  pay  for  the 
space  and  provide  our  ad.  man  with  the 
necessary  selling  pointers. 
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Store  and  Residence,  $4,900,  and  (7)  Resi¬ 
dences,  $4,300,  Grange  street,  West  of  Fourth, 
street.  Architect,  private  plans.  Owners, 
P.  &  G.  J.  Herrmann,  430  Dun-cannon  street. 
Brick,  2  stories,  (1)  15x41  feet,  (7)  14x29 
feeet,  11x12  feet^  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting.  Own¬ 
ers  will  build. 

Building  (add.),  Northwest  Corner  Swan¬ 
son  and  Snyder  avenue,  $4,000.  Architect, 
private  plans.  Owners,  Publicker  Commer¬ 
cial  Alcohol  Co.,  on  premises.  Brick,  1  story, 
24x23  feet,  slag  roof,  cement  floors,  electric 
lighting.  Imperial  Architects,  1716  Spring 
Garden  street,  will  build. 

Store  and  Apartments  (alts,  and  add.), 
2263  North  Howard  street.  Architect,  Peter 
F.  Getz,  1634  North  ISixth  street,  Philadel¬ 
phia.  Owner,  John  Isler,  2265  North  How¬ 
ard  street,  Philadelphia.  Brick,  3  stories, 
64x16  feet,  built-up  asphalt  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light, 
marble  work,  hollow  metal  skylights,  metal 
bulks,  waterproofing.  Architect  taking  bids 
due  July  18th. 

Residences  (16),  -Rosehill  street,  below 
Ruscomb  street,  Philadelphia.  Architect, 
private  plans.  Owner,  Herman  B.  Britsch, 
5521  North  Seventh  street,  Philadelphia. 
Brick,  2  stories,  16 14x3 2  feet,  slag  roof,  oak 
and  pine  floor®,  hot  water  heating,  electric 
lighting.  Owner  will  build  and  is  taking 
sub-bids. 

Residences  (121),  Wyoming  avenue,  Roose¬ 
velt  Boulevard,  Third,  Fourth  and  Fifth 
streets,  Philadelphia.  Architect,  private 
plans.  Owner,  Charles  G.  Erny,  4665  Paul 
street,  Frankford,  Philadelphia.  Brick,  two 
stories,  various  sizes,  slag  roof,  hot  water 
heating,  electric  lighting,  hardwood  and  pine 
floors.  Preliminary  plans  in  progress.  Owner 
will  be  ready  fo  rsub-bids  in  two  months. 

Residences  (50),  Panama  street,  Nineteenth 
to  Twentieth  streets,  $300,000.  Architect, 
William  F.  B.  Koelle,  Otis  Building,  Philadel¬ 
phia.  Owner®,  care  of  architect.  General 
remodeling  of  two  blocks  of  residences.  Plans 
being  completed.  Architect  will  be  ready  for 
bids  in  one  week. 

Store  Building  (alts,  and  add.),  1206  Chest¬ 
nut  street,  Philadelphia.  Architect,  Frank 
E.  Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Max  Dunn,  1312  Chestnut  street, 


Philadelphia.  Plans  about  completed.  Archi¬ 
tect  will  take  bids  in  a  few  days. 

Stores,  Apartments  and  Shop,  Chadwick 
street  and  Pas-syunk  avenue.  Architect,  Peter 
F.  Getz,  1634  North  Sixth  street,  Philadel¬ 
phia.  Owner,  Otto  Zachar,  1630  West  Pass¬ 
yunk  avenue,  Philadelphia.  Brick,  2  and  3 
stories,  slag  roof,  hardwood  and  pine  floors. 
Revised  plans  in  progress. 

Office  Building,  Northeast  Corner  Sixteenth 
and  Walnut  streets,  Philadelphia,  $350,000. 
Architect,  Charles  E.  Oelschlager,  1615  Wal¬ 
nut  street,  Philadelphia.  Owner,  Samuel  M. 
Clement,  Jr.,  West  End  Trust  Building,  Phila¬ 
delphia.  Brick,  concrete,  steel,  terra  cotta 
and  limestone,  18  stories.  Plans  completed. 
Architect  will  be  ready  for  bids  in  a  week. 

School,  Palmetto  and  Bleigh  streets,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Board  of  Education,  Nineteenth  above  Chest¬ 
nut  street.  Brick,  stone  and  steel.  Plans  in 
progress.  Will  be  ready  for  bids  in  one  week. 

Office  Building,  location  withheld.  Archi¬ 
tect,  David  B.  Bassett,  1420  Locust  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
steel  and  concrete,  12  stories.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Home  for  Elks,  Southwest  'Corner  Broad 
and  Wood  streets,  Philadelphia.  Architect 
selected,  Andrew  J.  Sauer,  Den-ckla  Building, 
Philadelphia.  Owners,  B.  P.  O.  Elks,  Lodge 
No.  2,  Philadelphia.  Preliminary  plans  in 
progress.  Too  early  for  details. 

Residence,  Oak  Lane  Park,  Philadelphia. 
Architect,  Charles  J.  Mitchell,  23  South  Six¬ 
teenth  street,  Philadelphia.  Owner,  Robert 
H.  Breeding,  510  Sixty-seventh  avenue,  Oak 
Lane,  Philadelphia.  Stone,  >2%  stories,  30x50 
feet,  slate  roof,  hardwood  floors,  hot  air  heat¬ 
ing,  electric  lighting,  tile  work,  plastering. 
Owner  is  taking  sub-bids. 

Residence,  Oak  Lane  Park,  Philadelphia. 
Architect,  Charles  J.  Mitchell,  23  South  Six¬ 
teenth  street,  Philadelphia.  Owner,  name 
withheld.  Stone,  2 y2  stories,  27x40  feet, 
slate  roof,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  tile  work.  Plans  in 
progress^  Architect  will  take  bids  in  ten 
days. 

Church  (alts,  and  add.  and  renovation), 

Seventeenth  and  Spruce  streets,  Philadelphia. 
Architect,  H.  Louis  Duhring,  1309  Locust 
street,  Philadelphia,  Owners,  Tenth  Presby¬ 
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terian  Church,  on  premises.  Plans  in  pro¬ 
gress.  Architect  will  take  bids  in  one  week. 

Residences  (23),  Fifty-seventh  and  Flor¬ 
ence  avenue,  Philadelphia.  Architect,  Salva¬ 
tor  J.  Gritti,  817  North  Sixteenth  street, 
Philadelphia.  Owner,  B.  Herman,  522  South 
Sixtieth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  45x16  feet,  slag  roof,  oak  and  pine-  floors, 
hot  water  heat,  electric  lighting,  tile  work. 
Owner  is  taking  sub-bids. 

Residences  (2),  Disston  and 'Cottage  streets, 
Philadelphia.  Architect,  Edward  Schoeppe, 
315  South  Fifteenth  street,  Philadelphia.  Own¬ 
er,  James  W.  Orr,  Bustleton  Pike  and  Knurr 
street,  Philadelphia.  Brick,  2%  stories,  16x40 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  lighting,  tile  work.  Owner  is 
taking  sub-bids. 

Store  (alts,  and  add.),  1206-08  Point  Breeze 
avenue,  Philadelphia.  Architect,  Robert  W. 
Pollock,  1802  -Chestnut  -street,  Philadelphia. 
Owner,  J.  Weiss,  on  premises.  Brick,  2  sto¬ 
ries-,  9x12  feet,  -slag  roof,  pine  floors,  tile 
work,  carpentry,  mill  work,  plastering,  plate 
glass,  metal  bulks  (heating  and  lighting  re¬ 
served).  Owner  will  build  and  is  taking  sub- 
bids. 

Building,  Southeast  Corner  Thirteenth  and 
Spruce  streets,  Philadelphia.  Architects,  Har¬ 
ris  &  Richards,  Drexel  Building,  Philadelphia. 
Owners,  United  Lutheran  Publication  House, 
Ninth  and  Sans-om  streets.  Brick,  -concrete 
and  steel,  8  stories  and  basement,  74x117  feet, 
slag  roof,  concrete  and  linoleum  floors,  hol¬ 
low  tile,  elevators,  metal  window  guards, 
dampproofing,  terra  cotta,  iron  work,  .bond, 
elevator,  kalamein  and  hollow  metal  doors, 
rolled  steel  skylights  and  -sash,  tile,  marble 
and  terrazzo,  metal  lath,  electric  light, 
vacuum  heating.  Architects  taking  bids  diue 
July  21st. 

Residence,  Locust  and  Van  Pelt  streets, 
Philadelphia.  Architect,  Samuel  D.  Hawley, 
32-  South  Seventeenth ,  -street,  Philadelphia. 
-Owner,  Harrison  K.  Oaner,  Fourth-  and  Arch 
streets,  Philadelphia.  Brick,  '3  stories-,  25x60 
feet,  wing  26x23  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting,  metal 
lath,  tile  and  marble  work,  iron  work.  Archi¬ 
tect  taking  bids  due  July  21st. 

Residence  (alts.)  and  Garage,  112  East 
Chestnut  avenue,  Chestnut  Hill,  Philadelphia. 
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Architect,  William  F.  B.  Koelle,  Otis  Build¬ 
ing,  Philadelphia.  Owner,  Edward  B.  Robin¬ 
ette,  on  premises.  'General  alterations  to 
residence,  garage,  stone,  1  story,  24x37  feet, 
slate  roof,  cement  floors,  hot  water  heating, 
electric  lighting.  Architect  taking  bids  due 
July  20th. 

Building  (alts,  and  add.),  1513  Walnut 
street,  Philadelphia.  Architects,  Ballinger  & 
Co.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owners,  Denny  &  Denny,  on  premises. 
Brick  and  steel,  1  story,  39x65  feet,  slag  roof, 
maple"  floors,  rolled  steel  sash,  hollow  metal 
skylights,  bond,  iron  work  (heating,  lighting 
and  plumbing  reserved),  metal  lath.  Archi¬ 
tects  taking  bids  due  July  21st. 

Express  Building,  Eighth  and  Master 
streets,  Philadelphia.  Architect,  Samuel  T. 
Wagner,  Reading  Terminal,  Philadelphia. 
Owners,  Philadelphia  &  Reading  R.  R.  Co. 
(American  Railway  Express  Co.),  Reading 
Terminal,  Philadelphia.  Corrugated  s.teel,  as¬ 
bestos  metal,  1  story,  86x337  feet,  built-up  as¬ 
bestos  roof,  asphalt  and  maple  floors,  electric 
light;  rolled  steel  sash,  bond,  iron  work.  Own¬ 
ers  taking  bids  due  July  20th. 

Gate  House,  Byberry,  Philadelphia.  Build¬ 
ing  for  Tubercular  Mental  Patients,  Second 
and  Luzerne  streets,  Philadelphia.  Architect, 
Philip  H.  Johnson,  1713  Sansom  street,  Phila¬ 
delphia.  Owners,  City  of  Philadelphia,  De¬ 
partment  of  Public  Health,  Bureau  of  Hos¬ 
pitals,  Director  C.  L.  Furbush,  M.  D.,  584  City 
Hall.  Construction,  plumbing,  heating  and 
electric  work.  Owners  taking  bids  due  July 
25th  at  noon. 

Rearrangement  of  Offices,  14  South  Eight¬ 
eenth  street,  Philadelphia.  Architect,  Nor¬ 
man  Hulme,  1524  Chestnut  street,  Philadel¬ 
phia.  Owner,  J.  'Cutler  Fuller,  on  premises. 
Stone,  brick  and  iron  work,  carpentry,  mill 
work,  metal  lath,  marble  work,  plastering,  fire 
doors.  Architect  taking  bids. 

Factory  (add.),  1415-25  North  street,  Phil¬ 
adelphia,  $45,000.  Architects  and  engineers, 
Wilson  Ruff  Co.,  Franklin  Trust  Building, 
Philadelphia.  Owners,  E.  L.  Mansure  &  Co., 
on  premises.  Brick,  5  sides,  10x26  feet,  slag 
roof,  factory  floors,  skylights,  steam  heating, 
steel  sash.  Engineers  will  build. 

Residences  (14),  Eleanor  street,  East  of  B 
street,  Philadelphia,  $49,300.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  Schilling,  175  East 
Roosevelt  Boulevard,  Philadelphia.  Brick,  2 
stories,  15x38  feet  and  15x28  feet,  12x10  feet, 
slag  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Factory  (add.),  Thirty-fifth  and  Gray’s 
Ferry  Road,  Philadelphia,  $12,000.  Archi¬ 
tect,  private  plans.  Owners,  E.  I.  Dupont- 
De  Nemours  Co.,  on  premises.  Brick,  1  story, 
60x113  feet,  slag  roof,  steam  heat,  electric 
light,  steel  sash.  Owners  will  build. 

Residence  and  Store  (add.),  1163  South 

Ninth  street,  $2,000.  Architect,  private  plans. 
Owner,  J.  Saponaro,  1149  South  Ninth  street, 
Philadelphia.  Brick,  2  stories,  15x35  feet, 
slag  roof,  yellow  pine  floors.  Owner  will 
build. 

Residences  (13),  Thirteenth  street,  North 
of  Medary  avenue,  and  Garages  (13),  $84,500. 
Architect,  private  plans.  Owner,  Philip  Robin, 
3334  West  Harold  street,  Philadelphia.  Brick, 
2  stories,  18x38%  feeet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residence  (add.),  2019  Delancey  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 


Owners,  Mrs.  R.  C.  Cadwalader,  on  premises. 
Brick,  fourth  story  add.,  22  feet  8  inches  x 
18  feet,  slag  roof.  Owner  will  build. 

Residences  (2),  East  side  Maywood,  South 
of  Carpenter,  and  East  side  Greene,  South  of 
Carpenter,  $9,500.  Architect,  private  plans. 
Owners,  Carson  Brothers,  5601  Germantown 
avenue,  Philadelphia.  Stone,  2  stories,  24x42 
feet,  10x5  feet,  slate  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  work.  Owners  will 
build. 

Shelter  Shed,  Forty-seventh  street,  South 
of  Woodland  avenue,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  I.  W.  Massey,  134  North 
Sickels  street,  Philadelphia.  Frame,  1  story, 
20%x92  feet,  slag  roof.  Owner  will  build. 

Store  and  Two-Family  Residence  (alts,  and 
add.),  1304  West  Tioga  street,  $9,500.  Archi¬ 
tect,  Edward  Schoeppe,  315  South  Fifteenth 
street,  Philadelphia.  Owner,  John  A.  Seip, 
on  premises.  Brick,  1  story,  irregular  size, 
electric  work,  slag  roof.  Architect  taking 
sub-bids. 

Residences  (16),  North  side  Earehwood 
avenue,  East  of  Forty-sixth  street,  $192,000. 
Architect,  private  plans.  Owner,  Harry  Gold¬ 
stein,  921  North  Forty-third  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x33  feet,  12x21  feet 
and  16x56  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  will  build. 

Residences  and  Stores  (2)  and  Garage,  Six¬ 
ty-second  street,  South  of  Media,  $20,000.  Ar¬ 
chitect,  private  plans.  Owner,  Frank  Fitz¬ 
patrick,  1541  North  Sitieth  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x60  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Building  (add.),  1700-06  Ridge  avenue, 

Philadelphia,  $15,000.  Architect,  private 
plans.  'Owners,  F.  W.  Woolworth  &  Co.,  1706 
Ridge  avenue,  Philadelphia.  Brick,  1  story, 
16x82  feet,  slag  roof,  electric  lighting.  Own¬ 
ers  will  build. 

Residences  (18),  East  side  Newhall  street, 
North  of  Manheim,  $148,000.  Architect,  pri¬ 
vate  plans.  Owner,  Don  Peters,  515  Pelham 
road;  Philadelphia.  Brick,  3  stories,  18x38x20 
feeet,  slag  roof,  hot  water  heat,  electric  light, 
oak  and  yellow  pine  floors.  Owner  will  build. 

Revolving  Door  Entrance,  400  Chestnut 
street,  Philadelphia.  Architect,  Charles  L. 
Hillman  &  iSon,  400  Chestnut  street.  Owner 
agent,  Walter  Wood,  on  premises.  Stone  and 
marble  work,  carpentry,  painting,  glazing.  Ar¬ 
chitect  taking  bids  due  as  soon  as  possible. 

School,  Salmon,  Auburn  and  Edgemont 
streets,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street. 
Contract  awarded  to  MeClo'skey,  Inc.,  1610 
Thompson  street,  $171,000.  Heating,  Austin, 
Gorham  &  Mcllvain,  1816  Ludlow  street, 
$13,950.  Electric,  Strang  Electric  Co.,  214 
South  Seventh  street,  $4,015.  Plumbing, 
Thompson  Brothers,  512  Buttonwood  street, 
$9,200.  Ventilating,  Thompson  Brothers,  512 
Buttonwood  street,  $533.00. 

Residences  (10),  5203-21  Diamond  street, 
Philadelphia,  $4,800  each.  Architect,  private 
plans.  Owner,  Daniel  E.  Hogan,  6044  Colum¬ 
bia  avenue,  Philadelphia.  Brick,  2  stories, 
16x33  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (14),  East  side  B  street,  South 
of  Rocland  street,  and  Southeast  Corner  and 
Northeast  Corner  B  and  Eleanor  streets, 
$4,500  each.  Architect,  private  plans.  Own- 
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er,  W.  E.  Witte,  5106  North  Carlisle  street, 
Philadelphia.  Brick,  2  stories,  16x25  feet, 
13x10  feet  and  1514x35  feet,  slag  roof,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (5),  3100-02-04-06-08  Comly 

street,  $23,000.  Architect,  private  plans.. 
Owner,  Lewis  Dietrich,  3016  Comly  street, 
Philadelphia.  Brick,  2  stories,  19x48  feet, 
19%x30  feet,  slag  roof,  hot  water  heat.  Owner 
will  build. 

Sub-Station  (add.),  Northwest  Corner  Ar- 
rott  and  Frankford  avenue,  $3,000.  Architect, 
private  plans.  Owners,  Philadelphia  Eapid 
Transit  Co.,  Eighth  and  Dauphin  streets,  Phil¬ 
adelphia.  Brick,  1  story,  14x28  feet,  slag 
roof.  Owners  will  build. 

Sculptor’s  Studio,  206  South  Hutchinson 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  E.  Marne,  919  Locust 
street,  Philadelphia.  Brick,  2  stories,  23x46 
feet,  slag  roof,  pine  floors.  Owner  will  build. 

Miscellaneous  Supplies  and  Work,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Water,  Frank  H.  Caven,  Director, 
216  City  Hall.  Contracts  Nos.  597,  laying 
6-inch,  8-inch,  12-inch  cast  iron  water  pipe; 
598,  furnishing  and  delivering  cast  iron  wa¬ 
ter  pipe;  599,  pilot  recording  outfits;  600,  pipe 
storage  yard;  601,  pig  lead;  602,  single  noz¬ 
zle  lire  hydrants;  603,  furnishing  6-in  eh, 
8-inch  and  12-inch  stop  valves;  604,  laying 
48-inch  and  36-.inch  pipe  lines,  Queen  Lane 
filters;  605,  cranes  for  Lar  drier ’s  Point  and 
Torresdale  Pumping  Stations;  606,  exhauster 
system,  repair  shop;  607,  miscellaneous  pump¬ 
ing  station  piping;  608,  intake  screens,  Shaw- 
mont  and  Queen  Lane  Pumping  Stations; 

609,  furnishing  and  laying  30-inch  pipe  lines; 

610,  booster  pumping  equipment;  611,  diseon- 


Residences  (2),  Fanshaw  streht,  North  of 
Oakley  street,  $11,000.  Architect,  private 
plans.  Owners,  A.  G.  Clayton,  2105  West  Som¬ 
erset  street,  and  E.  Kilner,  Jr.,  2140  North 
Judson  street.  Brick,  two  and  three  stories, 
72x32  feet,  slag  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Paul  Brosz,  2511  West 
Huntingdon  street. 

Schaff  Building  (add.),  Fifteenth  and  Race 
streets,  Philadelphia,  $650,000.  Architects, 
Marshall  &  Fox,  Chicago,  Ill.  Owners,  Pub¬ 
lication  &  Sunday  School  Board,  Reformed 
Church  of  America,  care  of  iRev.  Dr.  Rufus 
Miller,  on  premises.  Brick,,  cut  stone  and 
steel,  13  stories,  120x120  feet,  slag  roof,  con¬ 
crete  floors',  hollow  tile,  steam  heat,  electric 
lighting,  metal  lath,  bond,  floor  hardener, 
iron  stairs,  iron  work,  dampproofing.  Con¬ 
tract  awarded  to  Cramp  &  Co.,  Denekla  Build¬ 
ing,  Philadelphia. 


fleeting  switches.  Owners  taking  bids  due 
July  26th  at  noon.  For  information,  inquire 
Room  796. 

Street  Paving  and  Grading,  Philadelphia. 
Bids  opened  July  11th  at  noon  at  City  Hall. 
Low  bidders: 

Grading:  Almond  street,  Tioga  to  Venango, 
T.  L.  Flannigan,  1716  Arch  street,  $1,911.92. 
Stillman  street,  Thompson  to  Master  street, 
T.  P.  Lee,  5629  Cherry  street,  $6,755.04.  Flor¬ 
ence  avenue,  Fifty-fourth  to  Fifty-fifth, 
George  A..  Nahm,  2736  West  Girard  avenue, 
$3,571.00. 

Asphalt  Paving:  Barber  Asphalt  Paving 
Co.,  Land  Title  Building,  Philadelphia,  low 
on  the  following:  Snyder  avenue,  Twenty- 
third  to  Twenty- fourth,  $8,391.66;  Chester 
avenue,  Sixty-fifth  to  Sixty-sixth,  $3,188.86; 
Filbert  street,  Fifty-second  street  to  dead 
end,  $2,893.51;  Fisher  avenue,  Fifteenth  to 
Sixteenth,  $5,625.26;  Madison  street,  Cedar 
avenue  to  Aramingo  avenue,.  $1,211.40;  Mor- 
cer  street,  Westmoreland  to  Ontario, 
$3,643.12;  Percy  street,  Emily  to  Snyder  ave¬ 
nue,  $1,549.60;  Tower  street,  Roxborough  ave¬ 
nue  to  Jamestown  street,  $11,408.93;  Fifty- 
first  street,  Viola  street  to  Leidy  avenue, 
$1,999.47;  Marshall  street,  Brown  to  Poplar, 
$12,489.90.  Eastern  Paving  Co.:  Colonial 
Trust  Building,  low  on  following:  Woodlawn 
street,  Sprague  to  Ardleigh,  $4,743.80;  Hutch¬ 
inson  street,  Ruscomb  to  Lindsey,  $4,484.50; 
Franklin  street,  Wyoming  to  Louden  street, 
$3,439.80;  Indiana  avenue,  Broad  to  Fif¬ 
teenth,  $4,500.31.  Union  Paving  Co.,  Thirty- 
fourth  and  Spruce  streets,  low  on  following: 
Brewster  avenue,  Eighty-third  to  Eighty- 
sixth,  $19,092.30;  Delaware  avenue,  Columbia 
avenue  to  Dyott  street,  $492,434.95;  furnish¬ 
ing  asphalt  paving  mixtures,  $44,740.00. 


Garage,  Twelfth  and  Glenwood  avenue, 
Philadelphia.  Architect,  A.  G.  Zimmermann, 
854  Ninth  avenue,  New  York  City.  Owners, 
National  Biscuit  Co.,  Tenth  avenue  and  Fif¬ 
teenth  street,  New  York  City.  Brick,  cut 
stone  and  steel,  1  story,  184x130  feet,  Bar¬ 
rett  roof,  cement  floors,  roof  ventilators;  cold 
water  painting,  alternate  for  terra  cotta, 
bond;  iron  work,  rolled  steel  and  hollow  metal 
doors,  rolled  steel  sash,  plumbing.  Contract 
awarded  to  Turner  Const.  Co.,  1713  iSansom 
street,  Philadelphia. 

Residence  (alts,  and  add.),  1731  Pine  street, 
Philadelphia.  Architect,  H.  Childs  Hodgens, 
Inc.,  130  South  Fifteenth  street,  Philadelphia. 
Owner,  Dr.  Joseph  A.  Langbord,  1037  South 
Fifth  street,  Philadelphia.  Roof  repairs, 
hardwood  and  composition  floors,  metal  lath, 
painting,  plastering,  glazing,  plumbing,  hot 
water  heat,  electric  lighting,  tile  and  marble 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Strvet.  Philadelphia 


LEADING  ARCHITECTS 
Everywhere  Specify 

“MAGNA" 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

711  Flanders  Building 
15th  &  Walnut  Sts.,  Philadelphia 

Spruce  6280  Swarthmore  618  W 

“  6281 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  18  IS 

316  North  3rd  Street 
Philadelphia,  Pa. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 
Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 

PHILADELPHIA  Park  3q69 


Market  4525 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  PHila. 


Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 


8pruce  3348 


R 


ace  4149 


Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOMBARD  7438 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  Display  Rooms:  Bui  ders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  l  ane 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Seating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


^therhplt 


GUY  CROYLE 

Bell  Telephone 

Office 

Merlon  643 

Heath  Road 

Masonry 

Grading 

Excavating 

Building  Stone 

ROAD,  CEMENT, 

,  CONCRETE  AND  SEWER  CONSTRUCTION 

THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Reliability 

In  Electrical  Work 

is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa- 


ij. 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Race  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


TVl-lC  Waterproofing 

JL  JL  ULO  JL  A  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 


Under  Construction 


Wilmington  Public  Library,  Wilmington,  Del. 
GlassboroStateNormalSchool.Glassboro.N.J. 
Y.  M.  C.  A.,  Williamsport,  Pa. 

Evening  News  Building,  Easton,  Pa. 


’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


work,  hardware.  Contract  awarded  to  Pierce 
Henon  Co.,  Juniper  and  Pine  streets. 

Convent,  Second  and  Jefferson  streets,  Phil¬ 
adelphia.  Architect,  Peter  F.-  Getz,  1634 
North  Sixth  street,  Philadelphia.  Owners,  St. 
Michael ’s  Roman  Catholic  Church,  care  of 
Rev.  Hugh  J.  Dugan,  Second)  and  Jefferson 
streets,  Philadelphia.  Brick  and  brownstone, 
3  stories,  47x75  feet,  slag  roof,  pine,  oak  and 
concrete  floors,  hollow  tile,  metal  ceilings, 
waterproofing,  bond,  rolled  steel  sash,  tile 
and  marble  (heating,  lighting  and  plumbing 
reserved).  Contract  awarded  to  John  Mc- 
Shain,  1610  North  street,  Philadelphia. 

Office  Building,  Northwest  'Corner  Fifteenth 
and  Locust  streets,  Philadelphia.  Architect, 
Leroy  B.  Rothschild,  1225  Sansom  street, 
Philadelphia.  Owners,  Roy  A.  Heymann  & 
Brother,  Widener  Building,  Philadelphia. 
Brick,  steel,  granite,  terra  cotta,  8  stories 
and  basement,  89x39  feet,  slag  roof,  concrete 
floors,  metal  lath,  tile,  marble  work,  rolled 
steel  sash,  hollow  metal  doors,  iron  work, 
dampproofing.  Contract  awarded  to  F.  Y. 
Warren  Co.,  132  South  Seventeenth  street, 
Philadelphia. 

Church  House  (alts,  and  add.),  Ohelten  ave., 
West  of  Germantown  avenue,  $150,000.  Ar¬ 
chitects,  Wightman  &  Molitor,  Heed  Build¬ 
ing,  Philadelphia.  Owners,  First  Presbyte¬ 
rian  Church,  Germantown,  Philadelphia. 
Brick,  cut  stone,  2 y2  stories,  70x60  feet,  wing 
32x32  feet,  slate  roof,  maple  floors,  metal 
lath  and  weather  strips,  bond,  hollow  metal 
skylights,  rolled  steel  sash,  tile  work.  Con¬ 
tract  awarded  to  H.  H.  Wehmeyer,  519  West 
Cumberland  street. 

Bank  Building  (alts,  and  add.),  925  Chest¬ 
nut  street,  Philadelphia.  Architects,  Bunt¬ 
ing  &  Shrigley,  603  Chestnut  street,  Philadel¬ 
phia.  Owners,  Federal  Reserve  Bank,  on 
premises.  New  passageway  and  stairways, 
brick,  steel  and  cut  stone,  asphalt  mastic  roof, 
cement  floors,  elevator  doors,  safety  treads, 
mill  work,  iron  stairs,  rolled  steel  sash,  tile 
and  marble  work  (heating,  lighting  and  ele¬ 
vators  reserved;).  Contract  awarded  to  Jacob 
Myers  &  Sons  Co.,  Witherspoon  Building. 

Building  (alts,  and  add.),  1907  Walnut 
street,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  steel  and  cut 
stone,  3  stories  and.  basement,  20x19  feet, 
slag  roof,  composition,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  metal  lath,  tile 
and  marble,  rolled  steel  sash,  hollow  metal 
skylights,  iron  work.  'Contract  awarded  to 
M.  J.  Benamy,  5758  North  Fifth  street,  Phila¬ 
delphia. 

Moving  Picture  Theatre,  Germantown  ave¬ 
nue  and  Cayuga  street.  Architects,  Neubauer 
&  Supowitz,  929  Chestnut  street,  Philadelphia. 
Owners,  Cayuga  Theatre  Co.,  on  premises. 
Brick  and  steel,  slag  roof,  cement  floors,  metal 


lath,  marble  work,  bronze  and  iron  work. 
Contract  awarded  to  A.  Mooreshead,  67  Lau¬ 
rel  street,  Philadelphia. 

Pier  127  (alts.),  Allegheny  avenue,  Dela¬ 
ware  River,  Philadelphia.  Owners,  Depart¬ 
ment  of  Wharves,  Docks  and  Ferries,  Room 
211,  Pier  4,  Chestnut  Street,  Philadelphia, 
George  S.  Sproule,  Director.  One  story, 
220x56  feet,  asphalt  slate  roof,  granolithic 
floors,  concrete  piles  and  pile  driving,  car¬ 
pentry,  mill  work,  paving,  painting.  Contract 
awarded  to  Simpson,  Brown  &  Co.,  New  York 
City,  $67,779. 

Flanders  Building  (alts.),  Southeast  Corner 
Fifteenth  and  Walnut  streets,  $12,000.  Ar¬ 
chitect,  private  plans.  Owners,  Flanders 
Building,  on  premises.  Alterations  to  second 
and  third  floors,  south  end,  plastering,  plumb¬ 
ing,  structural  steel,  concrete  work,  hollow 
tile,  steam  heat,  electric  light,  tile,  marble 
and  terrazzo.  Contract  awarded  to  Kober 
Const.  Co.,  34  South  Seventeenth  street, 
Philadelphia. 

Schools  (alts.),  Philadelphia.  Owners,  Board 
of  Education,  Nineteenth  above  Chestnut 
street,  Philadelphia.  Fourth  and  Dauphin 
streets,  $7,375;  Sargent  and  Jasper  streets, 
$10,872;  Thirteenth  and  Spring  Garden 
streets,  Philadelphia,  $2,989.  Miscellaneous 
work,  carpentry,  mill  work,  painting,  electric 
work.  Contract  awarded  to  Mitchell  Broth¬ 
ers,  2125  Race  street. 

Dispensary,  Fifth  and  Wilder  streets,  Phil¬ 
adelphia.  Architects,  Magaziner,  Eberhard  & 
Harris,  603  Chestnut  street,  Philadelphia. 
Owners,  Mt.  Sinai  Hospital,  on  premises. 
Brick,  cut  stone,  terra  ootta  and  steel,  2  sto¬ 
ries,  60x50  feet,  slag  roof,  cement  and  pine 
floors,  waterproofing,  terra  ootta,  iron  work, 
floor  hardener,  rolled  steel  sash,  metal  lath. 
Contract  awarded  to  William  Linker  Co.,  735 
Cherry  street,  Philadelphia. 

Office  and  Display  Room,  Seventeenth  and 
Parkway,  Philadelphia.  Architect,  Samuel 
Abramson,  2313  Walnut  street,  Philadelphia. 
Owner,  -Dr.  Arthur  McGinnis,  Logan  and 
Greene  streets,  Philadelphia.  Brick,  steel  and 
cut  stone,  2  stories,  18x70  feet,  slag  roof, 
concrete  and  maple  floors,  metal  lath,  tile 
work,  leaded  glass,  metal  bulks,  iron  work 
(heating,  lighting  and  plumbing  reserved). 
Contract  awarded  to  J.  B.  Kelly,  2313  Wal¬ 
nut  street,  Philadelphia. 

Bank  (alts,  and  add.),  Fifth  and  Tabor 
road,  Philadelphia,  $80,000.  Architect,  John 
T.  Brugger,  505  Chestnut  street,  Philadelphia. 
Owners,  Olney  Bank  &  Trust  ’Co.,  on  prem¬ 
ises.  Brick,  cut  stone  and  steel,  2  stories 
and  mezzanine,  irregular  slag  roof,  concrete 
and  cork  floors,  dumb  waiter,  metal  lath,  tile, 
marble  and  terrazzo,  rolled  .steel  sash  and 
skylights,  bond,  iron  work.  Contract  awarded 
to  Friel  McLeister,  Inc.,  2146  East  Norris 
street. 


Store  (alts.),  5943  Market  street,  Philadel¬ 
phia.  Architect,  Fred  N.  Greisler,  1035  Wal¬ 
nut  street,  Philadelphia.  Owners,  West  Phila¬ 
delphia  Eleetric  Co.,  care  of  J.  Neuman,  on 
premises.  Brick,  1  story  add.,  3x50  feet,  sky¬ 
lights,  heating  and  lighting  extensions,  hol¬ 
low  metal  skylights,  carpentry  ,mill  w^ork. 
Contract  awarded1  to  B.  Bornstein,  Belfield 
and  Wingohoeking  streets. 

Store  (alts.),  1320  Chestnut  street,  Phila¬ 
delphia.  Architects,  Simon  &  Simon,  249 
South  Juniper  street,  Philadelphia.  Owners, 
Thresher  Brothers,  on  premises.  Carpentry, 
mill  work,  concrete  work,  cut  stone,  plaster¬ 
ing,  painting,  glazing,  metal  lath,  tile,  mar¬ 
ble  and  mosaic,  hollow  metal  skylights,  kala- 
mein  doors,  structural  steel,  rubbertile,  iron 
work,  bond  (heating,  lighting  and  plumbing 
reserved).  Contract  awarded  to  F.  V.  War¬ 
ren  Co.,  132  South  Seventeenth  street,  Phila¬ 
delphia. 

Factory,  Lawrence  and  Luzerne  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Apex  Hosiery  Co.,  on  premises.  Brick, 
concrete  and  steel,  6  stories,  155x90  feet, 
slag  roof,  concrete  floors,  elevators,  water¬ 
proofing,  iron  work,  floor  hardener,  steam 
heat,  electric  light,  rolled  steel  sash.  Con¬ 
tract  awarded  to  Behling  &  Bush,  Drexel 
Building,  Philadelphia.^ 

Residence,  North  side  Locust  avenue,  West 
of  Magnolia,  $17,913.  Architect,  Walter  F. 
Price,  119  South  Fourth  street,  Philadelphia. 
Owner,  Walter  P.  Shipley,  477  Locust  avenue, 
Philadelphia.  Stone,  3  stories,  42x28  feet, 
17x84  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  light,  tile  work,  metal 
lath.  ‘Contract  awarded  to  I.  A.  Dunkel- 
berger,  71  Herman  street,  Philadelphia. 

Residences  (2)  and  Garage,  West  side  Ta¬ 
bor  read,  ‘South  of  Cottman,  $11,300.  Archi¬ 
tect,  private  plans.  Owner,  N.  Geiger,  2934 
North  Reese  street,  Philadelphia.  Frame,  2 
stories,  16x37  feet,  garage,  1  story,  10x19 
feet,  eleetric  light,  oak,  pine  and  cement 
floors,  electric  light.  Contract  awarded  to 
August  Glazer,  1646  North  Fourth  street, 
Philadelphia. 

Residence,  <St.  Martins,  Philadelphia.  Ar¬ 
chitect,  Edmund  B.  Gilchrist,  1618  Latimer 
street,  Philadelphia.  Owner,  Dr.  George 
Woodward,  North  American  Building,  Phila¬ 
delphia.  Stone,  2 y2  stories.  Contract  awarded 
to  J.  S.  Cornell  &  Son,  Morris  Building, 
Philadelphia. 

Residence  (alts.),  1718  Walnut  street,  Phil¬ 
adelphia.  Architects,  Tilden  &  Register,  1525 
Locust  street,  Philadelphia.  Owner,  Mrs. 
Sidney  E.  Hutchinson,  on  premises.  Carpen¬ 
try,  mill  work,  plastering,  painting,  stair¬ 
ways,  glazing.  Contract  awarded  to  J.  Sims 
Wilson  Co.,  1125  Brown  street. 

Franklin  Sub-Station,  52  North  Sixth 
street,  Philadelphia.  Architect,  private  plans. 
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Owners,  Philadelphia  Electric'  Co.,  1000 
Chestnut  street,  Philadelphia.  General  altera¬ 
tions  and  additions.  Contract  awarded  to 
Franklin  M.  Harris  &  Co.,  1520  Parrish  street, 
Philadelphia. 

Theatre  (alts.),  1638  Point  Breeze  avenue, 
Philadelphia.  Architect,  Charles  J.  Mitchell, 
23  South  Sixteenth  street,  Philadelphia.  Own¬ 
er,  James  P.  Fogarty,  1638  Point  Breeze  ave¬ 
nue,  Philadelphia.  Brick,  cut  stone  and  struc¬ 
tural  steel,  slag  roof,  cement  floors,  metal 
partitions,  terra  cotta,  bond,  plastering,  car¬ 
pentry,  mill  work.  Contract  awarded  to'  Felix 
Clare,  5313  Malcolm  street,  Philadelphia. 

Residence,  2013  East  Susquehanna  avenue, 
Philadelphia,  $18,000.  Architect,  William 
Brinkworth,  426  Walnut  street,  Philadelphia. 
Owner,  Frank  Hessinger,  2009  East  Susque¬ 
hanna  avenue,  Philadelphia.  Brick  and  steel, 
3  stories,  20x66  feet,  16x31  feet,  slag  roof, 
oak,  pine  and  composition  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to 
William  E.  Stone,  2069  East  Dauphin  street, 
Philadelphia. 

Residence,  1355  Lindley  avenue,  Philadel¬ 
phia,  $12,000.  Architect,  private  plans.  Own¬ 
er,  Charles  A.  Stout,  Broad  and  Wagner 
streets,  Philadelphia.  Brick,  3  stories,  20x23 
feete,  16x26  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Wedow  &  Myers,  528  Perry 
Building,  Philadelphia. 

Residences  (9),  West  side  Lawrence  street, 
North  of  Chew  street,  $36,000.  Architect, 
private  plans.  Owner,  J.  Fred  Burkhard,  5519 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  16x26  feet,  10x10  feet,  slag  roof, 
electric  light.  Contract  awarded  to  Charles 
Sinn  ,5518  North  American  street,  Philadel¬ 
phia. 

Shop,  226-30  North  Juniper  street,  Phila¬ 
delphia,  $20,000.  Architect,  private  plans. 
Owner,  Arnold  H.  Abbott,  Broad  and  Race 
streets,  Philadelphia.  Brick,  2  stories, 
49%xl20  feet,  slag  roof,  steam  heat,  electric 
light.  Contract  awarded  to  D.  Henwood,  717 
South  Sixty-third  street,  Philadelphia. 

Store  and  Storage  Building,  911-911% 
Christian  street,  $11,000.  Architect,  private 
plans.  Owners,  Cacciola  Brothers,  on  prem¬ 
ises.  Brick,  3  stories,  24x47%  feet,  slag  roof, 
electric  work,  steam  heat.  Contract  awarded 
to  Luzzi  ,&  Turlizzi,  1022  Annin  street,  Phila¬ 
delphia. 

Residences  (2),  West  side  Eighth  street, 
South  of  Sixty-fifth  avenue,  $11,000.  Archi¬ 
tect,  private  plans.  Owner,  W.  B.  Sloan, 
Land  Title  Building,  Philadelphia.  Brick,  3 
stories,  20x34  feet,  slag  roof,  hot  water  heat¬ 
ing.  Contract  awarded  to  R.  R.  Zane,  801 
Roosevelt  Boulevard,  Philadelphia. 

Garage,  Northwest  Corner  Thirty- third  and 
Ludlow  streets,  Philadelphia,  $10,000.  Archi¬ 
tect,,  private  plans.  Owner,  M.  J.  Lawler, 
857  North  Taney  street,  Philadelphia.  Brick, 
1  story,  51%x97  feet,  slag  roof,  cement  floros, 
electric  work.  Contract  awarded  to  A.  Galla¬ 
gher,  3700  Haverford  avenue,  Philadelphia. 

Stable,  Northwest  Corner  Hunting  Park 
and  McMiehael  street,  $9,000.  Architect,  pri¬ 
vate  plans.  Owners,  Tasty  Baking  Co.,  on 
premises.  Brick,  1  story,,  30x72  feet,  slag 
roof,  electric  light,  steam  heat.  Contract 
awarded  to  Turner  Const.  Co.,  1713  Sansom 
street,  Philadelphia. 

Residence,  Southwest  Corner  Haines  and 
Boyer  streets,  and  Garage,  $8,550.  Archi¬ 
tect,  private  plans.  Owner,  Raymond  J.  Tat- 
low,  5388  Chew  street,  Germantown,  Phila¬ 
delphia.  Brick,  2  stories,  27x36  feet,  slag 
roof,  oak  and  pine  floors,  tile  work,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded 
to  Melvin  H.  Grebe,  8434  Germantown  ave¬ 
nue. 

Residence,  Southwest  Corner  Rising  Sun 
avenue,  West  of  Alter,  $12,000.  Architect, 
private  plans.  Owner,  Adam  Keffenberger, 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  conslruction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractore 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Philo.  Mgr. 


mi . .  . wQn  the  Ground  When  W anted"— 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keyitone-Park  49S1 


•PAID  FOR  ITSELF  ON  ONE  JOB.” 

That’s  wliat  we’re  being  told  over  and  over  again  about  our 
new  Model  No.  40. 

“STERLING”  CONVERTIBLE  LEVEL. 

What  it  is  doing-  for  others  it  will  do  for  you. 

DON’T  PUT  OFF  until  a  costly  mistake  in  lines  or  levels  eats 
up  more  than  enough  of  your  profits  to  pay  for  it,  but  insure  the 
accuracy  of  your  work  and  safeguard  your  profits  by  adding  a 
“Sterling”  Level  to  your  equipment  right  now,  TODAY. 

Changed  in  TEN  SECONDS  for  Transit  work;  no  detachable 
parts  to  get  misplaced  or  lost;  unobstructed  view  of  Level  Vial. 

A  Phila. -made  Level  outclassing  all  others.  Illustrated  Folder  G 
sent  free  upon  request. 


S*"  WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  gale 

Tapes,  &c.  1S6  N.  12th  Street  PHILADELPHIA  or  Rent 
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Rising  Sun  and  Princeton  street,  Philadel¬ 
phia.  Brick,  2  stories,  18x55x10  feet,  slag 
roof,  oak  and  pine  floors,,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Arthur  Malz,  2002  North  Fourth  street, 
Philadelphia. 

Residence^  Northwest  Corner  Sixth  and 
Medary  streets,  $9,000.  Architect,  private 
plans.  Owner,  George  W.  Hanson,  1005'  Six¬ 
ty-ninth  avenue,  Philadelphia.  Stone,  2  sto¬ 
ries,  44x40%  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Gilbert  S.  Smith,  1715 
Chestnut  street. 

Residences,  South  side  Benner  street,  West 
of  Lawndale,  $7,500.  Architect,  private 
plans.  Owner,  John  Falkenbach,  2819  Han¬ 
cock  street,  Philadelphia.  Brick,  2  stories, 
15x38  feet,  slag  roof,  electric  work.  Contract 
awarded  to  John  J.  Falkenbach,  1202  Levick 
street. 

Residence,  South  side  Duncan  street,  West 
of  Melrose  avenue,  $4,800.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  Shibe,  care  of 
builder.  Brick,  2  stories,  16x56%  feet,  slag 
roof,  electric  work.  Contract  awarded  to  C. 
Lakowiez,  4655  Torresdale  avenue,  Philadel¬ 
phia. 

Residences  (2),  920-22  Hellerman  street, 
Philadelphia,  $5,000  Architect,  private  plans. 
Owner,  John  A.  Boyle,  Bulletin  Building, 
Philadelphia.  Brick,  2  stories,  16x43  feet  8 
inches,  slag  roof,  hot  water  heating.  Con¬ 
tract  awarded  to  Jacob  Hansen,  Fox  Chase 
Post  Office,  Philadelphia. 

Apartment  (alts,  and  add.),  416  South  For¬ 
ty-first  street,  Philadelphia,  $4,000.  Archi¬ 
tect,  private  plans.  Owner,  E.  E.  Bratton, 
416  South  Forty-first  street,  Philadelphia. 
Brick,  3  stories,  15x50  feet,  slag  roof,  yellow 
pine  floors,  electric  lighting.  Contract 
awarded  to  Bratton  &  Co.,  416  South  Forty- 
first  street,  Philadelphia. 

Garage  (add.),  4921  Wayne  avenue,  Phila¬ 
delphia,  $3,800.  Architect,  private  plans. 
Owners,  Burd  P.  Evans,  Collegeville,  Pa. 
Brick,  1  story,  65x55  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  William  J.  Dow¬ 
ell,  5712  Crittenden  streeet. 

Garage  and  Storage  Room,  West  side  Nav- 
anhoe  street,  South  of  Mermaid  Lane.  Archi¬ 
tect,  private  plans.  Owner,  Dr.  Charles  Fra¬ 
zier,  Chestnut  Hill,  Philadelphia.  Stone,  1 
story,  21x23  feet,  slate  roof,  cement  floors. 
Contract  awarded  to  Wolverton  &  Co.,  222 
East  Willow  Grove  avenue. 

Residence  (add.),  248  South  Twenty-first 
street,  Philadelphia,  $7,000.  Architect,  pri¬ 
vate  plans.  Owner,  Edward  N.  Goodman,  on 
premises.  Brick,  1  story  add.,  12x43  feet, 
slag  roof,  hot  water  heat,  electric  light,  oak 
and  pine  floors.  Contract  awarded  to  Joseph 
Price,  2048  Rittenhouse  street. 

Residence  and  Store  (add.  and  alts.), 
2136-38  Ridge  avenue,  $5,000.  Architect,  pri¬ 
vate  plans.  Owners,  Victor  and  Morris  Miller, 
on  premises.  Brick,  1  story,  irregular  size, 
slag  roof,  electric  work.  Contract  awarded 
to  Aaron  Rubin.,  1127  Thompson  street,  Phila¬ 
delphia. 

Residence  (alt.  and  add.),  Southeast  Cor¬ 
ner  City  Line  and  Lancaster  avenue,  $10,000. 
Architect,  Paul  A.  Davis,  3rd,  1713  Sansom 
street,  Philadelphia.  Owners,.  Overbrook 
Presbyterian  Church,  on  premises.  Brick,  2 
stories,  15%x26  feet,  slag  roof,  yellow  pine 


floors.  Contract  awarded  to  Charles  C.  Pace, 
Merion,  Pa. 

Garage,  3475-77  Coral  street,  Philadelphia, 
$2,880.  Architect,  private  plan's.  Owner, 
Charles  Brusbblacker,  3476  Amber  street, 
Philadelphia.  Brick,  1  story,  28x32  feet,  slag 
roof,  cement  floors,  hat  water  heat.  Contract 
awarded  to  Higgins  &  Boyer,  3411  Tilton 
street. 

Bakery  (add.  and  alts.),  905-07  North  Third 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  M.  Brownstein,  905 
North  Third  street,  Philadelphia.  Brick,  1 
story,  32x19  feet,  slag  roof,  yellow  pine  and 
cement  floors,  electric  light.  Contract  awarded 
to  Charles  Belinsky,  2630  South  Ninth  street, 
Philadelphia. 

Residence  and  Store  (add.  and  alts.), 

2839-41  North  Twenty-seeond  street,  $2,200. 
Architect,  private  plans.  Owner,  N.  Resnite, 
2841  North  Twenty-second  street,  Philadel¬ 
phia.  Brick,  1  .story,  7x28  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to 
Nemirovsky  &  Shapiro,  449  Fitzgerald  street. 

Garage  and  Pool,  Northeast  Corner  Twen¬ 
ty-ninth  and  Clearfield  streets,  $2,000.  Archi¬ 
tect,  private  plans.  Owner,  John  De  Eugenie, 
3103  North  Twenty-ninth  street,  Philadelphia. 
Brick,  2  stories,  32x33  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  G.  Salvato,  3001 
Bonsall  street,  Philadelphia. 

Building  (alts.),  5616  Germantown  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owners,  Chain  Shirt  Shop,  on  premises.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  J.  Maurer  &  Co.,  1304  North  Second  street, 
Philadelphia. 

Residence  &  Store  (2)  (add.),  1238-40 

North  Fifty-second  street,  $4,750  each.  Ar¬ 
chitect,  private  plans.  Owner,  H.  Schwarz- 
man,  on  premises.  Brick,  1  story,  16x5% 
feet,  slag  roof,  general  alterations.  Contract 
awarded  to  L.  Swerdloff,  228  South  Fifty- 
ninth  street,  Philadelphia. 

Warehouse  (add.),  319  Vine  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  John  Lennon,  2210  Mt.  Vernon  street, 
Philadelphia.  Brick,  2  stories,  20x29  feet, 
cement  floors,  electric  work.  Contract 
awarded  to  T.  &  S.  Const.  Co.,  Sixteenth  and 
Brandywine  streets. 

Residences  (7),  Tacony  and  Kennedy 
streets,  $25,000.  Architect,  private  plans. 
Owners,  W.  H.  Cameron  and  J.  Mallon,  2212 
Howarth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x28  feet,  12x10  feet,  slag  roof,  elec¬ 
tric  work.  Contract  awarded  to  Ernest  M. 
Carlson,  3224  Higbee  street. 

Residences  (2)  (alts,  and  add.),  South  side 
Wingohocking  street,  East  of  Chadwick 
street,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Mr.  Rose,  Logan,  Philadelphia,  care  of 
builders.  Brick,  1-story  add..,  15x6  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded 
to  Shapiro  &  Nemerosky,  449  Fitzgerald 
street. 

Store  and  Storage  (alts.),  5937-39  Market 
street,  $3,000.  Architect,  private  plans. 
Owners,  Sussman  Brothers,  on  premises.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  B.  Bornstein,  1319  Wingohocking  street. 

Residence  and  Store  (alts,  and  add.),  5630 
Chestnut  avenue,  $3,000.  Architect,  private 
plans.  Owner,  William  Nolan,  on  premises. 
Brick,  2  stories,  16x13  feet,  slag  roof,  yellow 
pine  floors.  Contract  awarded  to  G.  Thomas 
Holloway,  5433  Spring  street. 


Garage,  3326-28  Richmond  street,  Philadel¬ 
phia,  $2,800.  Architect,  private  plans.  Own¬ 
er,  W.  Weroncki,  Northeast  Corner  Thomp¬ 
son  and  Lehigh  avenue,  Philadelphia.  Brick, 
1  story,  31x36  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  S.  Petry  Kowski,  3074 
Aramingo  avenue. 

Residences  (2),  South  side  Hermit  Lane, 
East  of  Houghton,  $25,000.  Architect,  pri¬ 
vate  plans.  Owner,  J.  Russell  Fawley,  22'8 
Sumac  street,  Philadelphia.  Stone,  3  sto¬ 
ries,  27%x44  feet,  14x9%  feet,  slate  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  Wil¬ 
liam  H.  Eddleman  &  'Son,  453  Green  Lane, 
Roxborough. 

Residence,  Northwest  Corner  Charles  and 
Tyson  streets,  $8,000.  Architect,  private 
plans.  Owner,  F.  A.  Shallcross,  3505  Disston 
street,  Philadelphia.  Brick,  2  stories,  20x35 
feet,  slag  roof,  oak  and  pine  floors,  tile  work, 
hot  water  heat,  electric  light.  Contract 
awarded  to  F.  W.  Van  Loon,  Perry  Building, 
Philadelphia. 

Building  (add.),  1252  Point  Breeze  avenue, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  M.  Rosenbaum,  Point  Breeze  avenue 
and  Dickinson  street.  Brick,  2  stories,  11x19 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  M.  Glashofer,  529  Morris  street, 
Philadelphia. 

Synagogue  (add.),  Southwest  Corner  Eighth 
and  Porter  streets,  $35,000,  Architect,  pri¬ 
vate  plans.  Owners,  Shawne  Eliza  Congrega¬ 
tion,  on  premises.  Brick,  second  story  add., 
55x70  feet,  slag  roof,  steam  heat,  electric 
work,  yellow  pine  floors.  Contract  awarded 
to  Charles  Schnitzer,  2513  North  Thirty-first 
street,  Philadelphia. 

Garage,  69  E'ast  Haines  street,  Philadelphia, 
$20,000.  Architect,  private  plans.  Owners, 
Philaflelphia  Realty  ’Co.,  Ill  West  Mt.  Airy 
avenue,  Philadelphia.  Brick,  1  story,  67x128 
feet,  slag  roof,  cement  floors,  electric  work. 
Contract  awarded  to  John  De  Paul,  80  East 
Sharpnack  street. 

Residence  and  Store  (add.),  1533  Columbia 
avenue,  Philadelphia,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  Miss  Rose  M.  Donnelly, 
on  premises.  Brick,  second  story  add.,  14%x24 
feet,  slag  roof,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  John  W.  Emery  Co.,  34 
South  Sixteenth  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  2713 
West  Girard  avenue,  $15,000.  Architect,  pri¬ 
vate  plans.  Owner,  Albert  C.  Sauter,  on 
premises.  Brick,  3  stories,  15x40  feet,  slag 
roof,  composition  and  oak  floors,  hot  water 
heat,  electric  light,  tile  work,  plate  glass, 
metal  sash.  Contract  awarded  to  Philip  Hai- 
bach  Cont.  Co.,  1261  North  Twenty-sixth 
street. 

Bath  House  (add.),  973  North  Seventh 
street,  Philadelphia,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  Samuel  Bershad,  on  prem¬ 
ises.  Brick,  3  stories,  4x38  feet,  slag  roof, 
cement  floors,  electric  work.  Contract 
awarded  to  Philip  Haibach  Cont.  Co.,  1261 
North  Twenty-sixth  street. 

Home  (alts,  and  add.),  East  side  Eighteenth 
street,  North  of  Jefferson,  $6,500.  Architect, 
private  plans.  Owners,  Little  Sisters  of  the 
Poor,  on  premises.  Brick,  3  stories,  8x30 
feet,  slag  roof,  electric  work.  Contract 
awarded  to  Charles  Mills,  2647  Almond  street, 
Philadelphia. 

Residences  (2),  6221-23  Rising  Sun  avenue, 
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Philadelphia,  $6,000  each.  ,  Architect,  pri¬ 
vate  plans.  Owner,  Edward  Simons,  828 
Passmore  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  18x54  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light.  Contract 
awarded  to  Daniel  K.  Hiltebeitel,  3840  North 
Fifteenth  street. 

Rooming  House  (alts,  and  add.),  Northeast 
Corner  Fortieth  and  Sansom  streets,  $5,000. 
Architect,  private  plane.  Owner,  W.  T.  Har¬ 


ris,  Jr.,  Fortieth  and  Chestnut  streets,  Phila¬ 
delphia.  Brick,  3  stories,  16x10  feet,  slag 
roof,  electric  work.  Contract  awarded  to 
Ernest  Purring  &  Son,  Narberth,  Pa. 

Residence  and  Store  (alts.),  5527  Lans- 
downe  avenue,  $2,750.  Architect,  private 
plans.  Owner,  S.  Krakover,  on  premises. 
General  interior  alterations.  Contract 
awarded  to  Hyman  Krakover,  163©  North 
Fifty-second  street,  Philadelphia. 


Men’s  Dormitory  Group,  State  College,  Pa. 
Architects,  Day  &  Klauder,  Franklin  Bank 
Building,  Philadelphia.  Owners,  Pennsylva¬ 
nia  State  College,  State  College,  Pa.  Brick, 
cut  stone  and  steel,  4  stories,  106x42  feet, 
slate  roof,  cement,  oak  and  pine  floors',  metal 
ceilings,  waterproofing,  terra  cotta,  bond,  fire 
and  kalamein  do.ors,  metal  lath,  tile  and  ter- 
razzo  work.  Architects  taking  bids  due  July 
26th  before  noon. 

School,  Penllyn,  Pa.  Architect,  G.  Edwin 
Brumbaugh,  Real  Estate  Trust  Building. 
Owners,  School  ^District,  Penllyn,  Pa.  Brick 
and  steel,  1  story,  58x76  feet,  slate  roof,  ma¬ 
ple  floors,  tile  and  marble  work,  iron  work. 
Architect  taking  bids  due  July  20th. 

Stores  and  Apartments  (12),  Harrisburg, 
Pa.  Architects,  Johnston  &  Starr,  Spooner 
Building,  Harrisburg,  Pa.  Owners,  A.  H. 
Shaffer,  Tenth  street  below  Marekt,  Harris¬ 
burg.  Brick,  3  stories,  62x85  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Residence,  Littlestown,  Pa.  Architects, 
Johnston  &  Starr,  Spooner  Building,  Harris¬ 
burg,  Pa.  Owner,  Dr.  H.  S.  Crouse,  Littles¬ 
town,  Pa.  Stucco,  2 y2  stories,  30x40  feet, 
composition  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Residence,,  Littlestown,  Pa.  Architects, 
Johnston  &  Starr,  Spooner  Building,  Harris¬ 
burg,  Pa.  Owner,  Dr.  Hickey,  on  premises. 
Brick,  2y2  stories,  20x45  feet,  slate  roof, 
hardwood  floors,  tile  work,  electric  light. 
Plans  in  progress. 

Residence,  Cloverly  Heights,  Harrisburg, 
Pa.  Architects,  Johnston  &  Starr,  Spooner 
Building,  Harrisburg,  Pa.  Owner,  M.  L. 
Fisher,  1122  Green  street,  Harrisburg,  Pa. 
Stucco,  2 y2  stories,  24x32  feet,  shingle  and 
composition  roof,  hardwood  floors,  hot  air 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Bank,  Hummelstown,  Pa.,  $45,000.  Archi¬ 
tects,  Johnston  &  Starr,  Spooner  Building, 
Harrisburg,  Pa.  Owners,  Hummelstown  Na¬ 
tional  Bank,  U.  L.  Balsbaugh,  on  premises. 
Brick,  stone,  1  story,  40x45  feet,  slag  roof, 
hardwood  floors,  steam  heat,  electric  light,  tile 
and  marble  work,  metal  window  guards,  or- 
i ■  amenta!  iron  work.  Plans  in  progress. 

Mercy  Home  (add.),  Second  and  Liberty 
streets,  Harrisburg,  Pa.  Architects,  Johnston 
&  Starr,  Spooner  Building,  Harrisburg,  Pa. 
Owners,  Sisters  of  Mercy,  care  of  architects. 
Brick,  3  stories,  20x60  feet,  6lag  roof,  hard¬ 
wood  floors,  heating  extension,  electric  light, 
metal  lath.  Plans  in  progress. 

Church,  Paxtang,  Harrisburg,  Pa.  Archi¬ 
tects,  Johnston  &  Starr,  Spooner  Building, 
Harrisburg,  Pa.  Owners,  Paxton  Presbyte¬ 
rian  Church,  Rev.  King,  Paxtang,  Pa.  Stone, 
1  story  and  basement,  35x65  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light, 
metal  lath.  Plans  in  progress. 

Residence,  Fairview,  Reading,  Pa.  Archi¬ 
tect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owner,  Charles  Freymeyer,  734 


North  Front  street,  Reading,  Pa.  Brick  and 
plaster,  2 y2  stories,  25x44  feet,  slate  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress, 

Warehouse,  Hazleton,  Pa.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  Hazleton  Wholesale  Grocery 
Co.,  on.  premises.  Mill  construction,  2  sto¬ 
ries,  40x76  feet,  slag  roof,  concrete  floors, 
electric  light,  rolled,  steel  sash.  Plans  in  pro¬ 
gress. 

Apartments  (3)  (add.),  120  South  Eighth 
street,  Reading,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Owner, 
George  K.  Kessen,  118  South  Eighth  street, 
Reading,  Pa.  Brick,  3  stories,  20x90  feet,  tin 
roof,  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Apartment,  44  North  Fourth  street,  Read¬ 
ing,  Pa.  Architect,  Calvin  Young,  226  North 
Sixth  street,  Reading,  Pa.  Owners,  C.  E. 
Riess  &  Co.,  16  North  Fourth  street,  Reading, 
Pa.  Brick,  3  stories,  22x76  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Packing  House,  Second  and  Chestnut 
streets,  Reading,  Pa.  Architects  and  en¬ 
gineers,  Himmelbach  &  Schlich,  136  Liberty 
street,  New  York.  Owners,  Central  Abattoir 
Co.,  Reading,  Pa.  Brick,  steel,  2  stories  and 
mezzanine,  125x82  feet,  Barrett  roof,  con¬ 
crete  floors,  hollow  tile,  roof  ventilators,  wa¬ 
terproofing,  iron  work,  rolled  steel  sash,  hol¬ 
low  metal  skylights.  Revised  plans  in  pro¬ 
gress. 

Residences  (3),  Cynwyd,  Pa.  Architect,  J. 
Bedford  Wooley,  1627  Sansom  street,  Phila¬ 
delphia.  Owner,  Frank  H.  Mancill,  care  of 
architect.  Stone,  frame  and  stucco,  3  stories, 
37x25  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  tile  work,  bond. 
Plans  about  completed.  Architect  will  take 
bids  in  a  few  days. 

Whitby  Hall  (removal  and  rebuilding), 

Tunbridge  road,  Haverford,  Pa.  Architect, 
H.  Louis  Duhring,  1309  Locust  street,  Phila¬ 
delphia.  Owner,  George  B.  Taylor,  care  of 
architect.  Removing  building  now  located  at 
Fifty-eighth  and  Florence  avenue  and  re¬ 
building  at  Haverford,  size  of  lot  354x257 
feet.  PPlans  in  progress.  Architect  will  be 
ready  for  bids  in  one  week. 

Apartments,  Kirklyn,  Pa.  Architects, 
Tunis  &  Genther,  1423  Locust  street,  Phila¬ 
delphia.  Owner,  Mrs.  A.  W.  Adler,  4318 
Market  street,  Philadelphia.  Brick  and  terra 
cotta,  2  stories,  55x100  feet  (12  apartments), 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  lighting,  tile  work,  sheet  metal  work, 
stone  and  cement  work.  Revised  plans  in 
progress. 

Parish  Buildings,  By  wood,  Pa.  Architect, 
Peter  F.  Getz,  1634  North'  Sixth  street,  Phila¬ 
delphia.  Owners,  St.  Alice’s  Roman  Catholic 
Church,  care  of  Rev.  William  L.  Hayward. 
Preliminary  plans  in  progress.  Too  early  for 
details. 

Bank,  Stores  and  Office  Building,  Tyrone, 


Pa.  Architect,  George  S.  Idell,  1705  Chestnut 
street,  Philadelphia.  Owners,  Farmers’  & 
Merchants’  Bank,  Tyrone,  Pa.  Stone,  brick 
and  steel,  5  stories,  100x60  feet,  slag  roof, 
hardwood,  pine  and  cement  floors,  hollow  tile, 
roof  ventilators,  m.etal  window  guards,  bronze 
work,  tile  and  marble  (plumbing,  heating, 
lighting,  elevators  and  vaults  separate  bids). 
Revised  plans  in  progress. 

Church,  Baltimore,  Md.  Architect,  J.  A- 
Dempwolf,  Cassatt  Building,  York,  Pa.  Own¬ 
ers,  Church  of  Our  Saviour,  Rev.  T.  C.  Sorge, 
Baltimore.  Stone,  1  story  and  basement, 
120x50  feet,  slate  roof,  hardwood  floors,  hol¬ 
low  tile,  electric  light,  metal  lath,  tile  and 
marble  work,  waterproofing  and  dampproof¬ 
ing,  ornamental  iron  work.  Plans  in  pro¬ 
gress. 

Show  Room  and  Garage,  West  Market 
street,  York,  Pa.  Architect,  H.  E.  Yessler, 
Rupp  Building,  York,  Pa.  Owner,  J.  Y.  Bur- 
gard,  351  West  Market  street,  York,  Pa. 
Brick,  fireproof,  3  stories,  75x235  feet,  con¬ 
crete  foundations,  slag  roof, tile  work,  steam 
heat,  electric  light,  marble  work,  metal  lath, 
rolled  steel  sash  and  skylights,  waterproofing., 
and  damp  proofing,  ornamental  iron  work.  Ar¬ 
chitect  will  be  ready  for  bids  in  one  week. 

Residence,  Harrisburg,  Pa.  Architect,  Ed¬ 
ward  Leber,  Hay  Building,  York,  Pa.  Owner, 
M.  H.  Thomas,  1400  North  Second  street, 
Harrisburg,  Pa.  Frame,  2 y2  stories,  30x36 
feet,  shsingle  roof,  hardwood  floors,  electric 
light,  tile  wrork.  Owner  ready  for  bids. 

Apartment  and  Store  (alts,  and  add.),  King 
and  Queen  streets,  York,  Pa.  Architect,  H. 
E.  Yessler,  Rupp  Building,  York,  Pa.  Own¬ 
ers,  Keystone  Hotel,  care  of  E.  Bush,  132 
South  Queen  street,  York,  Pa.  Brick,  3  sto¬ 
ries,  70x31  feet,  slag  roof,  pine  floors,  elec¬ 
tric  light,  tile  work,  refrigeration.  Architect 
ready  for  bids  due  July  22nd. 

Store,  Office  and  Apartment  (alts,  and 
add.),  Lewistown,  Pa.  Architects,  Lawrie, 
Green  &  Co.,  Commonwealth  Building,  Harris¬ 
burg.  Owner,  Walter  Fosnot,  on  premises. 
Brick,  3  stories,  30x60  feet,  slag  roof,  pine 
floors,  vapor  heat,  electric  light.  Owner  will 
take  bids  next  week. 

Dormitory,  Saltsburg,  Pa.,  $25,000.  Archi¬ 
tects,  Lawrie,  Green  &  Co.,  Commonwealth 
Building,  Harrisburg.  Owners,  Kiski  School, 
care  of  Mr.  Marks,  Saltsburg,  Pa.  Stucco,  2 
stories  and  basement,  30x60  feet,  slate  roof, 
hardwood  floors,  vappr  heat,  electric  light, 
tile  work.  Owner  is  building. 

Manufacturing  Plant,  Hatboro,  Pa.  En¬ 
gineers,  Austin  Co.,  Bulletin  Building,  Phila¬ 
delphia.  Owners,  Roberts  &  Mander  Stove 
Co.,  Eleventh  and  Washington  avenue.  Brick, 
concrete  and  steel,  2  stories,  16x60  feet,  and 
1  story,  128x165  feet,  maple  floors,  asphalt 
slag  roof,  mastic,  asphalt,  monolithic  floors, 
elevators,  waterproofing,  iron  work,  rolled 
steel  sash.  Engineers  will  build. 

School  (high),  Ambler,  Pa.  Architect,  S. 
S.  Conover,  11  South  Sixteenth  street,  Phila¬ 
delphia.  Owners,  Board  of  Education,  Am¬ 
bler,  Pa.  Lowest  bid  submitted  by  Barnes  & 
McLaughlin,  Estey  Building,  Philadelphia, 
$139,800.  Owners  will  take  new  bids  in  two 
weeks.' 

Junior  High  School,  Ardmore,  Pa.  Archi¬ 
tects,  Savery  &  Scheetz,  Stephen  Girard 
Building,  Philadelphia.  Owners,  Lower  Mer- 
ion  School  Board,  Ardmore,  Pa.  Brick,  cut 
stone  and  steel,  2  stories  and  basement, 
232x100  feet,  slag  roof,  cork  tile,  mastic,  ce¬ 
ment  and  maple  floors,  hand  elevator,  metal 
lath,  tile  and  marble  work,  rolled  steel  sky¬ 
lights,  bond,  iron  work,  terra  cotta.  Archi¬ 
tects  taking  bids  due  July  24th  at  noon. 

Residence  (alts,  and  add.),  Penllyn,  Pa. 
Architects,  Willing,  Sims  &  Talbutt,  1627 
Sansom  street,  Philadelphia.  Owner,  Charles 
E.  Ingersoll,  Penllyn,  Pa.  Hollow  tile  and 
plaster,  2 y2  stories,  19x37  feet,  slag  and 
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shingle  roof,  oak  and  pine  floors,  hollow  tile, 
bond,  iron  work.  Architects  taking  bids  due 
July  2.1st. 

Sunday  School  Chapel,  Swedeland,  Pa.  Ar¬ 
chitect,  G.  Edwin  Brumbaugh,  Real  Estate 
Trust  Building,  Philadelphia.  Owners,  Alan 
Wood  Iron  &  S'teel  Co.,  Widener  Building, 
Philadelphia.  Brick,  cut  stone,  stucco  and 
steel,  1 Y2  stories,  69x43  feet,  slate  roof,  com¬ 
position  and  mineral  floors,  metal  lath,  tile 
work,  metal  ceilings,  dampproofing,  bond, 
iron  work.  Architect  taking  bids  due  July 
21st. 

Crushing  Plant,  Naginey,  Pa.  Engineer, 
private  plans.  Owners,  Midvale  Steel  Co., 
Nieetown,  Pa.  Reinforced  concrete,  48x15 
feet.  Owners  taking  bids  due  as  soon  as 
possible. 

School,  Stonehurst,  Pa.  Architect,  Horace 
W.  Castor,  Stephen  Girard  Building,  Phila¬ 
delphia.  Owners,  School  District,  Upper 
Darby  Township,  Pa.  Owners  taking  bids 
due  August  3rd. 

Residence  and  Garage,  Hollidaysburg,  Pa. 
Architect,  J.  A.  Dempwolf,  Cassatt  Building, 
York,  Pa.  Owner,  E.  J.  Callaghan,  Altoona, 
Pa.  Brick,  2  stories,  32x45  feet,  slatet  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  is  building. 

Comfort  Station,  Market  Square,  Harris¬ 
burg,  Pa.  Architect,  C.  H.  Lloyd,  Telegraph 
Building,  Harrisburg,  PPa.  Owners,  City  of 
Harrisburg,  care  of  Mr.  Lynch,  Dauphin 
Building,  Harrisburg.  Concrete,  1  story, 
55x60  feet,  asbestos  roof,  tile  floors,  electric 
light,  plumbing.  Low  bidder:  C.  W.  Strayer, 
Green  and  Forster  streets,  Harrisburg,  Pa. 

Manufacturing  Building,  Bridgeport,  Pa. 
Architects,  Ballinger  Co.  /Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  James 
Lees  &  Sons,  Bridgeport,  Pa.  Reinforced  con¬ 
crete  and  steel,  5  stories.  Architects  taking 
bids  due  July  20th. 


Pennsylvania 
Contracts  Awarded 

Mother  Home  and  Power  House,  Dallas, 
Pa.  Architect,  J.  Ferdinand  Durang,  1220 
Locust  street,  Philadelphia.  Owners,  Sisters 
of  Mercy,  Wilkes-Barre,  Pa.  Brick,  granite 
and  steel,  3  and  4  stories  and  basement, 
152x50  feet,  (2)  wings  37x83  feet,  and  (1) 
wing  45x28  feet,  power  house,  1  story  and 
basement,  59x43  feet,  slag  and  tile  roof,  oak 
and  cement  floors,  hollow  tile,  dampproofing, 
iron  stairs  and  work,  bond,  hollow  metal 
doors,  copper  skylights,  marble  and  terrazzo, 
metal  lath.  Contract  awarded  to  F.  V.  War¬ 
ren  Co.,  132  South  Seventeenth  street,  Phila¬ 
delphia. 

Residence  (alts,  and  add.),  Ardmore,  Pa., 
$20,000.  Architects,  Stewardson  &  Page,  315 
South  Fifteenth  street,  Philadelphia.  Own¬ 
ers,  Edward  B.  Leisenring,  Ardmore,  Pa. 
Stone,  2  stories,  21x32  feet,  shingle  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  plumbing,  tile  and  marble  work, 
general  interior  alterations.  'Contract  awarded 
to  Frank  E.  Wallace,  1220  Chancellor  "street. 

School,  Abington,  Pa.  Architects,  Heacock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Board  of  Education,  Abington  Town- 
shsdp,  Pa.  Contract  awarded  to  Moore  &  Co., 
Nineteenth  and  Cherry  streets,  Philadelphia, 
$76,960,  alternate  $62,000.  Plumbing,  E.  A. 
Hurtz,  $3,127.  Heating  and  ventilating,  Bow¬ 
ers  &  ’Go.,  1629  Ludlow  street,  Philadelphia, 
$13,468.  Electric,  Bryn  Mawr  Electric  Co., 
Bryn  Mawr,  Pa.,  $2,600. 

Store  and  Offices,  Third. street,  Harrisburg, 
Pa.  Architect,  B.  E.  Starr,  Spooner  Build¬ 
ing,  Harrisburg,  Pa.  Owner,  John  Kelley,  3 
North  Third  street,  Harrisburg,  Pa.  Stone, 
brick,  3  stories,  2Qx60  feet,  slag  roof,  com¬ 
position  floors,  city  heating,  electric  lighting, 


hollow  tile,  metal  lath,  tile  and  marble  work, 
structural  steel  work.  Contract  awarded  to 
M.  H.  Gettys,  Harrisburg,  Pa. 

Residence,  Phoenixville,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers- 
ford,  Pa.  Owner,  John  A.  Yost,  Wahsington 
avenue,  Phoenixville,  Pa.  Hollow  tile,  stucco, 
’  2  stories,  26x38  feet,  asbestos  roof,  oak  and 
tile  floors  (heating,  plumbing,  lighting  re¬ 
served).  Contractawarded  to  C.  H.  Richard¬ 
son,  Phoenixvil'le,  Pa-. 

Bungalow,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Frank  Katz,  Bridge  and 
Cedar  streets,  Spring  City,  Pa.  Brick,  stone, 
1 V2  stories,  20x40  feet,  asbestos'  roof,  oak 
floors,  pipeless  heat,  electric  light,  plumbing, 
waterproofing,  terra  cotta.  Contract  awarded 
to  Frank  Walley,  Spring  City,  Pa. 

Residence  (alts,  and  add.),  Llandrillo  road, 
Cynwyd,  Pa.  Architect,  H.  Rex  Stackhouse, 
129  South  Fifth  street,  Philadelphia.  Owner, 
J.  T.  Hutchings,  on  premises.  Hollow  tile 
and  stucco,  1  and  2  stories,  14x30  feet,  tin 
and  slag  roof,  oak  and  pine  floors,  electric 
light,  tile  and  marble  work.  Contract  awarded 
to  Charles  C.  Pace,  Merion,  Pa. 

Store  and  Residence  (alts,  and  add.),  115 
North  Ninth  street,  Reading,  Pa.  Architect, 
Calvin  Young,  226  North  Sixth  street,  Read- 
ing,  Pa.  Owner,  J.  W.  Heilman,  on  prem¬ 
ises.  Brick,  2  stories,  45x15  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  Oscar 
Degler,  1041  Walnut  street,  Reading,  Pa. 

Garage  and  Apartment,  Mt.  Penn,  Read¬ 
ing,  Pa.  Architect,  Calvin  Young,  226  North 
Sixth  street,  Reading,  Pa.  Owner,  I.  F. 
Hart,  care  of  architect.  Reinforced  concrete 
and  brick,  2  stories  and  basement,  60x60 
feet,  40x60  feet,  slag  roof,  concrete  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to  C.  H.  Schlegel,  2328 
East  Perkiomen  street,  Reading,  Pa. 

School,  Sinking  Spring,  Pa.  Architect,  E. 
Z.  Scholl,  136  Robeson  street,  Reading,  Pa. 
Owners,  Sinking  Spring  School  Board,  H.  L. 
Fisher,  Sinking  Spring,  Pa.  Brick,  cut  stone, 
reinforced  concrete,  3  stories,  78x108  feet, 
slag  and  slate  roof,  hardwood  floors  (heating, 
plumbing  and  electric  work  reserved),  tile 
work,  skylights,  bond,  structural  iron  work. 
Contract  awarded  to  H.  W.  Fry,  Martindale, 
Pa. 

Double  Residence,  Spring  City,  Pa.  Archi¬ 
tect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owners,  John  Jones  &  Sons, 
Penn  street,  Spring  City,  Pa.  Brick,  stone, 
2 V2  stories,  33x51  feet,  slate  roof,  oak  and 
pine  floors  (heating,  lighting  and-  plumbing 
reserver),  wood  sash.  Contract  awarded  to 
Frank  Walley,  Spring  City,  Pa. 

Store  and  Residence,  Spring  City,  Pa.  Ar¬ 
chitect,  J.  Vincent  Poley,  162  Seeond  avenue, 
Royersford,  Pa.  Owners,  Stauffer  Brothers, 
Spring  City,  Pa.  Brick,  stone,  2  stories, 
26x50  feet,  composition  roof,  concrete  and 
wood  floors,  steam  heat,  electric  light,  refrig¬ 
erators,  ice  machines,  elevators,  tracks  and 
conveyors,  bulks,  ornamental  iron  work.  Con¬ 
tract  awarded  to  Frank  Walley,  Spring  City, 
Pa. 

Church,  Sunday  School  and  Parsonage, 

York,  Pa.  Architect,  Edward  Leber,  Hay 
Building,  York,  Pa.  Owners,  United  Evan¬ 
gelical  Church,  eRv.  O.  O.  Bailey,  121  West 
Jackson  street,  York,  Pa.  Brick,  1  story  and 
basement,  75x10  feet,  slate  roof,  hardwood 
floors,  concrete  foundations,  steam  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to 
Hess  Brothers,  York,  Pa. 

Store  (alts,),  King  and  George  streets, 
York,  Pa,  Architect,  H.  E.  Yessler,  Rupp 
Building,  York,  Pa,  Owner,  J.  Liebovitz, 
care  of  architect.  Brick,  general  interior  al¬ 
terations,  Contract  awarded  to  Samuel  Glad- 
felter,  York,  Pa. 

Residence,  Office  and  Garage,  York,  Pa. 
Architect,  Edward  Leber,  Hay  Building, 


York,  Pa.  Owner,  Dr.  J.  H.  Howard,  York, 
Pa.  Brick,  3  stories,  25x80  feet,  slate  roof, 
hardwood  floors,  electric  light,  tile  work.  Con¬ 
tract  awarded,  to  I.  Riandollar  &  Son,  York, 
Pa. 

Laboratory  and  Building,  Alts,  to  Old  Hos¬ 
pital  and  Basement  of  Children’s  Pavilion, 

Harrisburg,  Pa.  Architects,  Stevens  &  Lee, 
9  Park  street,  Boston,  Mass.  Owners,  Har¬ 
risburg  Hospital,  Harrisburg,  Pa.  Brick  and 
steel,  2  stories  and  basement,  70x81  feet,  com¬ 
position  roof,  concrete  and  linoleum  floors, 
metal  lath,  waterproofing,  terra  cotta,  iron 
work,  kalamein  doors  (heating,  lighting  and 
plumbing  separate  bids).  Contract  awarded 
to  ,S.  W.  Shoemker  &  Son,  421  Walnut  street, 
Harrisburg,  Pa. 

Telegraph  Building  (add.),  Locust  street, 
Harrisburg,  Pa.  Architects,  Lawrie  &  Green 
Co.,  Commonwealth  Building,  Harrisburg. 
Owners,  Harrisburg  Telegraph,  care  of  E.  J. 
Stackpole,  216  Locust  street,  Harrisburg,  Pa. 
Brick,  concrete  and  steel,  2  stories  and  base¬ 
ment,  30x40  feet,  composition  roof,  electric 
lighting.  Contract  awarded  to  W.  S.  Miller, 
Telegraph  Building,  Harrisburg,  Pa. 

Fraternity  House  (alts,  and  add.),  Carlisle, 
Pa.  Architects,  Lawrie,  Green  Co.,  Common¬ 
wealth  Building,  Harrisburg.  Owners,  Phi 
Kappa  Sigma,  care  of  architects.  Frame, 
6tucco,  2  stories,  30x30  feet,  composition 
roof,  pine  floors.  Contract  awarded  to  Mr. 
Lackey,  builder,  Carlisle,  Pa. 

Inn  (alts.)  to  Apartments,  Bryn  Mawr,  Pa. 
Architects,  Wallace  &  Warner,  1012  Walnut 
street,  Philadelphia.  Owners,  Martin  Estate, 
care  of  Bryn  Mawr  Trust  Co.,  Bryn  Mawr, 
Pa.  Stone,  general  renovation,  alterations 
and  additions.  Contract  awarded  to  Joseph 
J.  Graham  &  Son,  Bryn  Mawr,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Lu¬ 
zerne  County,  Route  4,  Salem  Township, 
Shickshinny  Borough.  Contract  awarded  to 
D.  L.  Risser,  Lebanon,  Pa.,  $112,681.85. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  The 
following  contracts  have  been  awarded: 

Crawford  County,  A-1867-68,  Cambridge  and 
Rockdale  Townships.  Penn  Erie  Const.  Co., 
Erie,  Pa.,  $46,099.40. 

Erie  County,  A-1872-74,  Washington  Town¬ 
ship  and  Edinboro  Borough.  Penn  Erie 
Const.  Co.,  Erie,  Pa.,  $122,342.12. 

Erie  County,  A-1880-75,  Leboeuf  Township 
and  Mill  Village  Borough.  Penn  Erie  Const. 
Co.,  Erie,  Pa.,  $58,919.10. 

Lackawanna  Co.,  R-365,  North  Abington 
and  Benton  Townships.  William  C.  Evans, 
Ambler,  Pa.,  $181,686.88. 

Lackawanna  County,  R-322,  A-1632,  Scott 
Township.  M.  &  T.  E.  Farrell  Co.,  West 
Chester,  Pa.,  $81,261.54. 

McKean  County,  R-100-101,  Port  Allegheny 
Borough  and  Liberty  Township.  George  Metz¬ 
ger,  Jr.,  Emporium,  Pa.,  $197,134.48. 

Susquehanna  County,  R-174,  Harford  Town¬ 
ship.  R.  D.  Richardson  Const.  Co.,  Scranton, 
Pa.,  $190,352.50. 

Butler  County,  B-25.1,  Bruin  Borough  and 
Parker  Township.  C.  E.  Walter,  Butler,  Pa., 
$131,445.24. 


New  Jersey 
Construction  News 

Arcade  Hall,  Toms  River,  N.  J.  Archi¬ 
tect,  Oliver  Randolph  Parry,  Builders’  Ex¬ 
change,  Philadelphia.  Owners,  American 
Legion,  Post  129,  George  P.  Vandervere, 
Toms  River,  N.  J.  Brick,  steel  and  cut  stone, 
2  stories,  104x66  feet,  Barrett  roof,  cement 
and  pine  floors,  hollow  metal  skylights,  wa¬ 
terproofing,  bond,  iron  work.  Architect  tak¬ 
ing  revised  bids  due  July  24th. 

School,  Pitman,  N.  J.  Architects,  Ritter 
&  Shay,  North  American  Building,  Philadel- 
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phia.  Owners,  Board  of  Education,  Pitman, 
N.  J.  Brick,  steel,,  hollow  tile  and  stone,  2 
stories  and  basement,  161x112  feet,  composi¬ 
tion  roof,  mastic  and  pine  floors,  roof  venti¬ 
lators,  fireproofing,  waterproofing,  iron  stairs, 
bond,  hollow  metal  doors,  metal  lath  (furni¬ 
ture  and  lighting  fixtures  reserved),  (heating 
(steam),  electric  work,  plumbing  and  venti¬ 
lating  separate  bids).  Owners  taking  bids 
diue  July  24th. 

Residences  (2),  Hillcrest  avenue,  Trenton, 
N;  J.,  $8,000.  Architect,  private  plans.  Own¬ 
er,  Germaro  Tuccilo,  165  Anderson  street, 
Trenton,  N.  J.  Brick  and  frame,  2%  stories, 
28x43  feet,  slate  roof,  electric  light.  Owner 
will  build. 

Residence,  Belmont  and  Massachusetts  ave¬ 
nues,  Washington,  D.  C.  Architect,  Charles 
Barton  'Keen,  Bailey  Building,  Philadelphia. 
Owner,  name  withheld.  Brick,  cut  stone, 
steel,  3  stories,  46x35  feet,  wing  20x20  feet, 
garage,  iy2  stories,  20x25  feet,  composition 
roof,  vapor  heat,  electric  light,  terra  cotta 
(oak  floors  reserved).  Architect  has  received 
bids. 

Residence  and  Garage,  Gilmore  and  Cedar 
avenues,  Merchantville,  N.  J.  Architect,  By¬ 
ron  H.  Edwards,  34  South  Seventeenth  street, 
Philadelphia.  Owner,  Harry  R.  Sooy,  care  of 
architect.  Brick,  stone  and  castone,  2%  sto¬ 
ries,  47x41  feet,  1%  stories,  21x21  feet,  as¬ 
bestos  shingle  roof,  oak,,  pine  and  cement 
floors,  hot  water  heat,  electric  light,  metal 
lath,  tile  and  marble,  rolled  steel  sash,  bond, 
iron  work.  Architect  taking  bids  due  July 
22nd  at  noon,  daylight  saving. 

Residence  and  Garage,  Church  road,  Mer¬ 
chantville,  N.  J.  Architect,  Byron  H.  Ed¬ 
wards,  34  South  Seventeenth  street,  Philadel¬ 
phia.  Owner,  Raymond  Sooy,  care  of  archi¬ 
tect.  Hollow  tile  and  stucco,  1%  stories, 
65x34  feet  and  22x21  feet,  asbestos  shingle 
roof,  oak,  pine,  cement  and  composition  floors, 
hollow  tile,  hot  water  heat,  electric  light, 
metal  lath,  tile  and  marble  work,  rolled  steel 
sash,  bond,  iron  work.  Architect  taking  bids 
due  July  22nd. 

Road  Work,  King’s  Highway,  Camden  to 
Delaware  Township,  N.  J.  Lowest  bidder: 
William  Eisenberg,  National  Bank  Building, 
Vineland,  N.  J.,  $65,809.84. 


Miscellaneous 
Construction  News 

Department  Store,  Pocomoke,  Md.  Archi¬ 
tects,  Owen  &  Sisco,  Continental  Building, 
Baltimore,  Md.  Owner,  T.  F.  Hargis,  Balti¬ 
more,  Md.  Lessee,  M.  L.  Veasey,  Baltimore, 
Md.  Brick,  steel,  concrete  and  limestone;  3 
stories,  Ehret  roof,  oak  and  pine  floors,  safety 
treads,,  waterproofing,  iron  work,  floor  hard¬ 
ener,  bond,  fire  doors,  hollow  metal  skylights, 
rolled  steel  sash,  tile  and  terrazzo,  metal  lath 
(heating,  lighting,  plumbing,  elevators  and 
sprinklers  reserved).  Architects  taking  bids. 


Proposals 


INVITATION  FOR  PROPOSALS 
TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  July 
5  1922.  Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  July  31,  1922,  for  the 
construction  (exclusive  of  mechanical  equip¬ 
ment)  of  an  additional  wing  to  the  Main 
Hospital  Building  of  the  United  'States  Pub¬ 
lic  Health  Service  Hospital  at  Tanner’s 
Creek,  Norfolk,  Va.,  in  accordance  with  draw¬ 
ings  and  specifications,  which  may  be  ob¬ 
tained  from  Neal  A.  Melick,  Superintendent 
of  Construction,  at  the  Site  of  the  Hospital, 


Norfolk,  Va.,  or  at  this  office,  in  the  dis¬ 
cretion  of  the  Supervising  Architect.  Pro¬ 
posals  will  be  considered  only  from  individ¬ 
uals,  firms,  or  corporations  possessing  satis¬ 
factory  financial  and  technical  ability,  equip¬ 
ment  and  organization  to  insure  speedy  com¬ 
pletion  of  the  contract,  and  who  have  estab¬ 
lished  a  record  for  expedition  on  contracts  of 
similar  character  and  magnitude.  The  fact 
that  any  concern  obtains  a  set  of  the  plans 
and  specifications  from  any  source  whatever 
and  submits  a  bid,  shall  not  constitute  a 
waiver  of  the  foregoing  stipulations.  Jas.  A. 
Wetmore,  Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  July  12, 
1922.  Sealed  Proposals  will  be  received  at 
this  office  until  10  A.  M.,  August  7,  1922,  and 
then  opened,  for  furnishing  and  installing 
Storm  Enclosure  at  the  U.  S.  Post  Office  and 
Court  House  at  Augusta,  Ga.,  in  accordance 
with  the  specification  and  the  drawing  men¬ 
tioned  therein,  copies  of  which  may  be  had 
at  this'  office  or  at  the  office  of  the  Custod¬ 
ian,  Augusta,  Ga.,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  July 
10,  1922.  Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  July  31,  1922,  for  the 
Mechanical  Equipment  of  the  East  Wing  of 
the  U.  S.  Veterans’  Hospital,  Norfolk,  Va. 
(Tanner’s  Creek  Site),  in  accordance  with 
specification  and  drawings,  copies  of  which 
may  be  had  at  this  office  or  at  the  office  of 
the  Superintendent  of  Construction,  at  the 
building,  in  the  discretion  of  the  Supervise 
ing  Architect.  Jas.  A.  Wetmore,  Acting  Su¬ 
pervising  Architect. 


FINISHING  THE  FLOORS  OF  THE 
SMALLER  HOUSE 

BY  A.  ASHMUN  KELLY 

There  are  two  ways  that  may  be  em¬ 
ployed  in  finishing  the  floors  of  the  aver¬ 
age  small  or  medium  house.  The  floor 
most  often  painted  is  the  floor  of  the 
kitchen,  and  where  the  wood  is  rather 
soft  it  is  an  ideal  finish. 

Some  think  paint  the  best  for  any  kind 
of  wood  that  may  be  laid  on  the  kitchen 
floor.  However,  most  people  will  want 
a  hard  pine  flooring,  and  want  this  fin¬ 
ished  au  natural,  which  means  either  oil 
rubbed  in,  or  shellac,  or  liquid  filler  and 
varnish,  or,  not  very  likely,  waxed.  Wax 
will  not  do  because  it  will  not  stand  water 
or  soap.  But  for  any  room  where  wash¬ 
ing  is  not  necessary,  such  as  bedroom  and 
hall,  a  waxed  effect  is  good. 

For  a  maple  floor  the  first  coat  is  of 
shellac,  as  oil  will  discolor  this  wood. 
After  the  shellac  may  come  the  wax.  Or 
clear  copal  varnish,  one  or  two  coats, 
may  follow  the  shellac,  as  varnish  wears 
better. 

The  finishing  of  a  hardwood  floor — 
and  by  this  is  meant  wood  hard  and  soft 
— is  not  a  difficult  matter,  any  handy  per¬ 
son  may  do  it,  but  the  re-doing  of  a 
soiled  floor  is  something  different,  and 
then  it  requires  an  expert,  to  know  just 


what  is  best  to  do.  Wax  soon  discolors 
with  wear,  becomes  dirty  in  spots,  and 
must  be  removed  and  the  part  renewed 
with  wax. 

The  proper  care  of  a  finished  floor  is 
also  important,  for  even  hard  varnish 
will  not  stand  all  the  abuse  that  some¬ 
times  is  heaped  upon  a  floor. 

The  varnish  used  should  be  that  made 
particularly  for  a  floor.  It  dries  over 
night  fit  for  walking  on  in  the  morning, 
yet  it  is  sufficiently  elastic  not  to  ever 
crack. 

As  to  the  cost,  there  is  no  reason  why 
the  floor  of  a  low  cost  house  should  not 
be  as  well  finished  as  that  of  the  man¬ 
sion;  the  extra  cost  in  the  latter  case 
comes  from  the  scraping  and  smoothing, 
mostly,  for  which  more  may  be  paid  than 
than  an  average  good  floor  will  cost,  in¬ 
cluding  the  laying. 

Floors,  require  a  great  deal  of  atten¬ 
tion  to  keep  them  in  proper  condition. 
The  public  expect  floors  when  done  to 
last  for  years,  without  giving  them  any 
care,  and  the  painter  is  blamed  for  poor 
wearing  qualities.  They  forget  that  iron, 
marble,  or  wood  will  wear  down.  That 
being  the  case,  what  can  be  expected 
from  a  shellac  or  varnish  gum? 

Be  sure  that  the  floor  is  scraped  per- 
pectly  smooth  before  any  finish  is  ap¬ 
plied.  And  use  only  the  very  best  of 
material  if  the  job  is  to  be  a  good  one. 

— Building  Age. 


There  is  not  a  business  one  can  think  of, 
which  is  not  full  of  little  temples  where  one 
can  curse  or  pray.  Every  business  that  one 
knows  has  its  host  of  light  in  it,  fighting 
against  its  host  of  darkness;  one  set  of  men 
conducting  the  business  as  if  they  and  the 
public  were  engaged  in  a  sort  of  mutual 
enthusiasm  and  daily  service,  with  per¬ 
manent  success  as  the  goal;  and  another  set 
of  men  whose  success  is  ruining  the  busi¬ 
ness  to  which  they  belong,  and  the  public 
besides — and  themselves. 


“Camouflage”  doesn't  pay  in  advertising. 
Don’t  call  your  cannon  a  bit  of  landscape. 
Be  honest  and  gain  the  confidence  of  the 
public. 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  other 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him¬ 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operate! 


Don’t  be  a  Rip  Van  Winkle.  Advertise 
and  let  everybody  know  you  are  awake  and 
abreast  of  the  times. 
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INCREASED' 

SALES  and  PROFITS 


YOUR  business  and  profits  can  be  increased  by 
selling  direct  to  buyers  that  you  know  are  in  the 
market  to  buy  products  or  service  that  you 
have  to  sell. 

We  tell  you  WHO  is  in  the  market  and 
WHERE  to  secure  the  business,  with  our  reliable 
advance  information. 

DAILY  BUILDING  NEWS  advises  you  (l) 
WHEN  PLANS  ARE  IN  PROGRESS.  (2)  NAMES 
AND  ADDRESSES  OF  DESIGNERS  AND  OWNERS. 
(3)  WHEN  BIDS  ARE  BEING  TAKEN.  (4)  NAMES 
AND  ADDRESSES  OF  THOSE  FIGURING.  (5)  THE 
LAST  DAY  FOR  FILING  THE  BIDS.  (6)  NAME 
AND  ADDRESS  OF  SUCCESSFUL  CONTRACTOR, 
in  Philadelphia,  Eastern  Pennsylvania,  Southern  New 
Jersey  and  Delaware. 

Hundreds  of  firms  vouch  for  the  value  of  DAILY 
BUILDING  NEWS  SERVICE  and  90%  of  them  renew 
year  after  year.  12  years  of  success  back  of  the  Daily 
Building  News. 

A  single  order  or  contract  will  repay  the  invest¬ 
ment  many  times. 

The  information  is  so  valuable  and  the  in¬ 
vestment  so  very  nominal,  we  want  you  to  know  more 
about  it. 


SIMPLY  CUT  OFF 
AND  MAIL  THE 
COUPON.  IT  WILL 
NOT  OBLIGATE  YOU 


DAILY  BUILDING  NEWS 

1530  Chestnut  St.,  Philadelphia 

We  want  to  know  more  about  the  Daily  Building  News. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramlngo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FiPcrt  St.,  Phila. 

Robbins,  Cbas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  §t.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Bine  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phils- 

Robbins.  Cbas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Cbas.  H . 1209  Arch  St.,  Phila. 

Weber  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (  Face,  Common,  Paving). 

Baird.  A.  S.  . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St..  PU.Ua. 

BUJI  DERS'  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Cailowhill  Sts. 
Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Cailowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co .  . .  .1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . Bourse,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

concrete  Waterproof  Paint  Co.  .*29  N.  3rd  St..  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . .910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co.  . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros.' . .'Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co.  . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila, 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 


HAULING  CONTRACTORS. 

Kane  &  Co.  . . 1...1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . .722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St,,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AMI  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan.  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  U . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

815  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.f  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . . .  Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  . . .Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . . . 24  S.  7th  St..  Pblla 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Cailowhill  Sta.,  Phila. 

Magna  Sand  Co . . . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHKETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Pblla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  KingsesBlng  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingseasing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sta.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . .;..1209  Arch  st.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . .  .1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetroek) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sta.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1311  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern.  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Pblla 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.. Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction— 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water ;  Require  No  Pit ; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 


Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


WILMINGTON,  DELAWARE 
ST.  LOUIS,  MO, 


Sold  bv  Jobbers  Everywhere 


JOSEPH  A.  VOGEL  CO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfield  jRoofjs 

and  Flagging 


Made  with  Heavy  &  to  V?  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACRC0. 

Philadelphia  ti2-s-i6o>-st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


Entered  at  the  Philadelphia  Poat  Office  aa  Second-Class  Matter 

Vol.  XXXVII,  No.  30  Issued  Weekly  in  the  Interest*  ox  Architect*,  Structural  Engineers,  Contractors  Lea#  than  One  Year 

July  26,  1922  and  the  Material  and  Equipment  Trade*  15  Cent*  per  Copy 


Richardson  Products 

Standard  of  the  Country 


Richardson  &  Boynton  Co. 

1332  Arch  Street 
Philadelphia,  Pa. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

l/p-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 

1715  N.  loth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
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Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingietiing  Avenue 
Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7110 


Both  Phonal 


Italian 

jjllarirk  Mamie  <&a. 

Manufacturers  and  Daalera  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  -  -  Park 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MAKBLE  MOSAICS,  TEBRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

"  WATER  METERS  * 

For  New  and  Old  Properties 

PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9»h  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone: 

Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

•  PHILADELPHIA,  PA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it's  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
68th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore- American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


mi 


PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  St». 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

97k  North  Eighth  Street,  PHILADELPHIA 
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fyjAKE  Your  Spare  Money  Earn  Money. 
We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

Continental-Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplu*  $1,000,000 

Deposits  Over  $12,000,000 

OFFICERS 

JOHN  F.  SKEILY,  President 
JEREMIAH  J.  SULLIVAN,  Vice-President 
JOHN  R.  UMSTED,  Vice-President 
WIEEIAM  J.  McGLINN,  Vice-President 
JOHN  V.  LOCGHNEY,  Sec’y  and  Treas. 

WILLIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McMENAMIN,  Asst.  Sec’y  and  Treas. 

HENRY  F.  STITZELL,  Trust  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WILLIAMS,  Counsel 


DIRECTORS 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MTSH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED -STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office — 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLEN  WOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnace*  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


PA|  ||y|\  Service  in  deliveries  and  quality  of 
rUUnU  material  that  cannot  be  excelled 

KeckJBros.  Co. 

HIGH  GRADE  PLUMBING 

Healing  and  Pump  Supplies 

Office  and  Display  Rooms : 

44- SO  N.  5th  St ,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  Phila. 

Camden,  N.  J..  Lansdowne,  Pa. 

Bell  Phone.  Market  1055  Keystone,  Main  8801 


jjjrdoh  M 


y,i 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problema 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 


IRON 

WIRE 


BUILDERS’  LEVELS 

With  tilting  Attachment. 

Best  grade  of  workmanship. 

Finest  repair  work  done  on 
Transits  and  Levels. 

New  and  Second-hand 

F. WEBER  CO. 

1  12S  CHESTNUT  ST.,  Philadelphia 


•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

- - FOR- - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 

No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  wont  it 
at  LOW  COST — cheaper  than  coal 


2  Gallon  Size 

3  Gallon  Size 


$80.00 

95.00 


4  Gallon  Size 

5  Gallon  Size 


$125.00 

150.00 


Installed  Complete 

C.  F.  Tinnermann,  Distributor 


5940  Arch  St.,  Philadelphia 


Belmont  0620 


West  1026 


ATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 


BUILDERS’  GUIDE 


VOLUME  XXXVII 
Number  3 


Devoted  to  the  Advancement  of  American  Architecture,  Structural 


Engineering  and  the  Building  Trades 


PHILADELPHIA 
July  26,  1922 


BUILDERS’  GUIDE 

OFFICES,  PERRY  BUILDING  (Snite  884-825-826) 
Sixteenth  and  Chestnut  Sts.,  Philadelphia,  Pa. 
PUBLISHED  WEEKLY 
BY 

Building  News  Publishing  Company,  Inc. 

PERRY  BUILDING.  PHILADELPHIA 

Louis  S.  DeLone . President 

H.  A.  Lang . Vice-President 

Joseph  M.  DeLone .  Secretary  and  Treasurer 


H.  L.  Sharpe . Editor 


Advertising  Manager,  L.  A.  DeLone 


SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  yeai 
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To  all  points  in  Europe .  5.50  a  yeai 
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As  The  Editor  Sees  It 


**  V \TJ  E  are  in  the  midst  of  the 
biggest  building  boom  the 
United  States  has  ever 
known,”  says  The  Industrial  Digest,  New 
York.  “Throughout  the  country  there  is 
bustling  in  lumber  yards  and  brickyards, 
chisels  are  clanking  in  quarries,  steel 
mills  are  rolling  out  structural  forms,  car¬ 
penters  are  banging  away  with  their  ham¬ 
mers,  masons  are  wielding  their  trowels 
and  painters  their  brushes ;  and  more 
structures  are  being  erected  than  at  any 
previous  time  in  the  history  of  the  na¬ 
tion. 

“A  boom — or  a  depression — in  the  con- 
sruction  industry  affects  all  other  lines. 
Construction  is  one  of  the  key  industries 
of  the  nation.  It  uses  the  products  of 
about  one-fourth  of  all  the  persons  in  the 
country  who  are  engaged  in  manufactur¬ 
ing.  It  consumes  about  nine-tenths  of 
all  the  iron,  copper,  zinc  and  lead  pro¬ 
duced.  Normally,  it  is  estimated,  con¬ 
struction  absorbs  about  half  the  new  capi¬ 
tal  accumulated  in  the  country  every  year. 
It  affects  all  other  industries  through  its 
influence  on  rents.  The  great  number  of 
persons  who  engage  in  it  form  an  im¬ 
portant  part  of  the  consuming  public. 

“Construction  has  felt  with  unusually 
great  weight  the  problems  which  afflict  in¬ 
dustry  in  general.  It  has  experienced  its 
full  share  of  labor  difficulties.  It  has 
been  forced  to  deal  with  a  scarcity  of 
materials.  It  has  been  the  subject  of 
government  inquiries,  and  has  suffered 


from  much  malpractice  on  the  part  of 
those  who  engage  in  it.  Therefore  its 
sensational  recovery  at  a  time  when  most 
lines  of  business,'  though  somewhat  im¬ 
proved,  are  still  languishing,  is  especially 
interesting. 

“The  building  industry  was  one  of  the 
first  to  feel  the  post-war  depression.  A 
chart  prepared  by  the  Associated  General 
Contractors,  comparing  the  fluctuation  of 
pig  iron  production  with  the  variation  in 
the  number  of  building  permits  issued 
throughout  the  nation,  shows  that  activity 
in  building  started  to  decline  in  1920 
eigh  months  before  pig  iron  production 
began  to  sag.  In  fact,  when  the  iron 
output  started  its  downward  movement 
the  drop  in  construction  was  almost  over. 
In  November,  1920,  the  number  of  per¬ 
mits  issued  began  to  rise,  and  with  oc¬ 
casional  temporary  relapses  i.t  has  been 
on  the  upgrade  ever  since. 


BUILDING  BACK  TO  NORMAL 
Comparative  Square  Foot  Costs  for 
Various  Building  Types 
That  building  is  back  to  normal  basis 
is  the  declaration  of  Geo,  S.  Mills,  of 
Toledo,  after  a  survey  just  completed; 

“They  are  not  back  to  a  basis  of  1914 
any  more  than  1914  was  comparable  to 
1904,”  says  Mr.  Mills;  “but  the  liquida¬ 
tion  of  building  materials  has  been  so 
complete  that  prices,  except  in  a  very  few 
instances,  are  stabilized  to  a  point  that 


building  can  now  go  ahead,  backed  by 
the  assurance  that  the  investment,  so  far 
as  price  conditions  are  concerned,  is  safe 
and  found  for  years  to  come.” 

The  survey  shows  that  a  building  in 
1914  cost  $1.50  per  square  foot  space  for 
ordinary  concrete  and  steel  buildings. 
During  1919  and  1920  costs  were  from 
$4  to  $5  per  square  foot.  Today  the 
cost  is  approximately  $2  a  square  foot. 

During  the  last  18  years  the  cost  of 
construction  has  shown  a  constant  and 
steady  rise,  the  chart  prepared  by  Mr. 
Mills  shows.  In  1904,  the  cost  per  square 
foot  was  78  cents,  rising  until  1917  when 
it  reached  $1.70.  It  then  took  a  sharp 
jump,  when  building  reached  its  peak. 
The  present  drop  is  the  first  to  take  place 
since  1904. 

That  the  only  cliance  for  further  re¬ 
duction  in  building  costs  is  through  a 
drop  in  freight  rates  on  materials  is  Mr. 
Mills’  opinion,  and  he  says  that  would  be 
so  small  that  it  would  hardly  be  appreci¬ 
ated. 

The  reason  for  the  steadily  increasing 
cost  in  building  during  the  last  18  years 
is  due  to  builders  demanding  more  con¬ 
veniences  and  better  houses.— The  Con¬ 
structor. 


BRICKLAYERS’  SCHOOL 
Cleveland  to  Revise  Classes  Under  Joint 
Auspices 

The  Cleveland  Association  of  Building 
Trades  Employers  has  taken  steps  to  re- 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1  209  Arch  Street,  Philadelphia 

BELL  PHONE,  SPRUCE  1256  KEYSTONE  PHONE,  RASE  35^9 
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vive  the  bricklayers’  apprentice  school 
which  has  lapsed  during  the  previous 
year. 

The  school  will  be  in  charge  of  a  joint 
committee  of  employers  and  union  men, 
with  assistance  by  the  public  schools. 
Evening  sessions  will  be  held  with  a  paid 
instructor  in  general  charge,  but  with 
assistance  from  practical  bricklayers  and 
mason  contractors. 

Apprentices  will  be  paid  a  stipulated 
percentage  of  the  journeymen’s  scale 
and  will  be  advanced  every  half-year  in 
the  following  steps : 

First  half  year,  32  per  cent. ;  second 
half-year,  36  per  cent.;  third  half-year, 
42  per  cent. ;  fourth  half-year,  48  per 
cent.;  fifth  half-year,  52  per  cent;  sixth 
half-year,  62  per  cent. ;  seventh  half-year, 
70  per  cent.;  eighth  half-year,  80  per 
cent. 


EMPLOYMENT  INCREASE 
That  there  is  an  increase  in  employment 
in  many  major  industries  in  the  country, 
which  has  a  disinct  bearing  on  construc¬ 
tion  with  reference  to  men  and  money, 
is  the  opinion  of  the  U.  S.  Department 
of  Labor.  This  is  based  on  a  survey  of 
conditions  for  the  month  of  June.  All 
industries,  except  stone,  clay,  and  glass 
products,  show  this  increase.  The  de¬ 
crease  in  these  three  is  largely  due  to  the 
seasonal  lay-off  in  some  centers  in  June. 
Along  with  the  general  increase,  a  rate 
of  optimism  pervading  practically  all  in¬ 
dustries  is  reported. 


TO  VISUALIZE  PREVENTION 


Big  National  Fire  Prevention  Exposition 
Will  be  Great  Educational  Treat 

One  of  the  biggest  features  of  Nation¬ 
al  Fire  Prevention  Week  will  be  Nation¬ 
al  Fire  Prevention  Exposition  to  be  held 
beginning  October  2  in  New  York.  This 
exposition,  endorsed  by  the  National 
Association  of  Insurance  Agents,  the  Na¬ 
tional  Board  of  Fire  Underwriters  and 
other  associations  interested  in  educating 
the  public  to  the  common  hazards  and 
their  elimination  and  £n  fire-|retard!ing 
and  fire-fighting  devices  and  fire  resistive 
materials,  has  also  been  endorsed  by  Mr. 
W.  W.  Orr,  assistant  secretary  of  the 
National  Association  of  Credit  Men  and 
who  is  in  charge  of  the  fire  prevention 
work  of  that  big  organiation. 

Immediately  following  the  meeting  of 
the  conferees  on  fire  prevention  in  Wash¬ 
ington,  July  12,  there  was  held  a  meeting 
of  representatives  of  various  organiza¬ 
tions  at  which  meeting  Mr.  E.  A.  Mac¬ 
Kinnon,  vice-president  of  the  General 
Expositions  'Company,  which  will  put  on 
the  exposition,  explained  its  purpose  and 


scope.  " 

The  great:  possibilities  of  the  exposi¬ 
tion,  both-  as  an  educational  feature  and 
as  a  means  of  obtaining  national  fire  pre¬ 


vention  publicity,  were  seen  by  the  men 
attending  this  meeting  and  their  endor se¬ 
men  was  unanimous. 

There  will  be  displays  of  modern  fire 
apparatus,  or  fire  extinguishers  of  all 
kinds  of  safety  devices,  fire-safe  build¬ 
ing  materials  anl  other  appliances  of  in¬ 
terest  to  factory  superintendents,  manager 
and  executives ;  business  men ;  fire  depart¬ 
ment  officials;  municipal  authorities/and 
the  public  generally. 

Plans  are  also  being  laid  to  have  out¬ 
door  demonstrations,  fire  drills  by  child¬ 
ren,  tests  of  fire  apparatus,  contests  be¬ 
tween  modern  and  old  fire  engines  and 
other  spectacular  features. 

It  is  conceded  by  those  who  have  dis¬ 
cussed  the  exposition  that  it  should  be 
productive  of  great  good,  especially  if 
different  days  be  set  aside  for  special 
events,  such  as  Children’s  Day,  Gover¬ 
nors’  Day,  Industrial  Day,  etc. 

At  the  exposition  will  also  be  started 
a  movement  to  form  a  National  Junior 
Fire  Brigade  of  boys  who  will  aid  in 
every  way  they  can  in  suppressing  and 
preventing  fires. 


ONE  GENERAL  CONTRACT  BEST 
Places  Central  Responsibility  and  is  More 
Economical 

The  advantages  of  letting  one  contract 
for  all  parts  of  a  building  to  a  single 
general  contractor,  thus  censoring  respon¬ 
sibility,  were  explained  by  G.  W.  Buch- 
holz  to  the  chairman  of  the  building  com¬ 
mittee  in  charge  of  a  memorial  school,  who 
advised  that  they  reserve  the  rights  to 
sub-let  any  portion  of  the  work.  His 
letter  follows : 

“The  awarding  of  separate  contracts 
for  the  several  portions  of  the  work  to 
different  contractors  is  not  often  prac¬ 
ticed,  and  where  tried  has  usually  proven 
unsatisfactory  and  uneconomical.  The 
reason  advanced  for  the  application  of 
this  policy  is  that  it  is  more  economical. 
Experience  has  shown  that,  that  i&not  the 
case.  While  the  sum  total  of  the  separ¬ 
ate  contractors  often  amount  to  less  than 
the  lump  sum  bid  of  a  general  contractor, 
the  final  and  ultimate  cost  of  the  struc¬ 
ture  is  greater  owing  to  the  great  number 
of  extras  necessary  to  correlate  the  work 
of  the  several  separate  contractors.  The 
project  very  often  suffers  on  account  of 
the  lack  of  harmony,  if  not  open  hosility, 
between  the  subcontractors. 

“General  contractors  of  responsibility 
and  reputation  are  disinclined  to  compete 
where  the  proper  co-ordination  of  the 
project  is  outside  their  control.  Owners, 
therefore,  lose  the  benefit  of  high  class 
competition.” 


We’ll  write  your  advertising  without 
charge.  All  we  ask  is  that  you  pay  for  the 
space  and  provide  our  ad.  man  with  the 
necessary  selling  pointers. 


TRONITE 

ffJLPampproof  and  Watertight 

FOR 

Dampproofing  and  Water¬ 
proofing  Old  and  New 
Structures  of  Concrete, 
Stone  and  Brick 
Masonry 

All  work  installed  by  us  under 
the  supervision  of  our  Engineers 

For  farther  details,  call  Spruce  2297 

WESTERN  WATERPROOFING 
COMPANY 

Franklin  Trust  Building 
Philad  elptiia 

OFFICES  IN  PRINCIPAL  CITIES 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  Sc.  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipe’ess  Furnaces 
Water  Supply  Systems 
Pipe.  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 
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Residence  (alts.)  to  Apartments,  4414  Pine 
street,  Philadelphia.  Architect,  C.  E.  Scher- 
merhorn,  430  Walnut  street,  Philadelphia. 
Owner,  Warren  W.  Dickson,  on  premises.  Car¬ 
pentry,  mill  work,  hardwood  floors,  partitions, 
new  stairs,  hot  water  and  steam  heat,  electric 
light,  plumbing,  tile  work,  iron  stairs.  Owner 
will  take  sub-bids. 

Church,  Lombard  and  Van  Pelt  streets, 
Philadelphia.  Architects,,  Druckenmiller  & 
Williams,  1537  Chestnut  street.  Owners,  Cen¬ 
tral  Baptist  Colored  Church,  on  premises. 
Stone,  brick  and  cut  stone,  54x36  feet,  slate 
roof,  pine  floors,  steam  heat,  eleetric  light, 
tile  work,  iron  work.  Architects  taking  bids 
due  July  31st. 

Residence,  Overbrook,  Philadelphia.  Archi¬ 
tects,  Druckenmiller  &  Williams,  1537  Chest¬ 
nut  street.  Owners,  Edmonia  C.  Bradley, 
care  of  architects.  Brick,  2 y2  stories,  100x38 
feet,  wing  26x18  feet,  slate  roof,  oak  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
work,  metal  lath,  iron  work.  Architects  tak¬ 
ing  bids  due  August  29th.< 

-lv-S  ix  ces  (20;,  Panama  street,  Nineteenth 
to  Twentieth  streets,  $300,000.  Architect, 
William  F.  B.  Koelle,  Otis  Building,  Philadel¬ 
phia.  Owners,  care  of  architect.  Complete 
rebuilding.  Architect  taking  bids  due  Aug. 

Residence  (alts,  and  add.),  and  Store  and 
Apartments,  4924-26  North  Fifth  street, 
Philadelphia.  Architect,  'Sol.  Kaplan,  929 
Chestnut  street,  Philadelphia.  Owner,  H.  G. 
Pollack,  on  premises.  Brick,.  3  stories,  20x75 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work,  general  altera¬ 
tions  to  present  building.  Architect  taking 
bids  due  July  27th. 

Residence  and  Garage,  Midvale  and  Stok- 
ley  streets,  Philadelphia.  Architect,  Carl  P. 
Berger,  Penn  Square  Building,  Philadelphia. 
Owner,  Carl  Rumpp,  Fifth  and  'Cherry  streets, 
Philadelphia.  Hollow  tile  and  stucco,  2\2  sto¬ 
ries,  50x27  feet,  shingle  roof,  oak,  pine  and 
cement  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  Julv 
31st. 

Bank  Building,  1510-1512  Chestnut  street, 
Philadelphia.  Architect,  Arthur  H.  Brockie, 
254  South  Fifteenth  street,  Philadelphia. 
Owners,  Corn  Exchange  National  Bank,  on 


premises.  Stone,  steel,  brick  and  concrete,  6 
stories,  40x138  feet,  steam  heat,  electric  light, 
tile  and  "marble  work.  Plans  iji  progress. 
Architect  will  be  ready  for  bids  in  six  weeks. 

Apartment  House,  Northeast  Corner  Forty- 
seventh  and  Pine  streets,  $1,600,000.  Archi¬ 
tect,  private  plans.  Owner,  Clarence  Siegel, 
Forty-seventh  and  Larchwood.  avenue,  Phila¬ 
delphia.  Brick,  steel,  concrete  and  stone, 
limestone,  alternate  eastone,  6  stories, 
385x160  feet  (90  apartments),  concrete  roof, 
concrete  oak  floors,  hollow  tile,  safety  treads, 
roof  ventilators,  metal  weather  strip,  (8)  ele¬ 
vators,  waterproofing  and  dampproofing,  iron 
work,  iron  stairs,  hollow  metal  skylights,  tile 
and  marble  work,  metal  lath,  vapor  heating, 
electric  lighting,  boiler  house  and  laundry 
equipment.  Plans  ready  for  general  contrac¬ 
tors. 

Rectory,  Fifty-fourth  and  Diamond  streets, 
Wynnefield,  Philadelphia.  Architect,  Peter 
F.  Getz,  1634  North  Sixth  street,  Philadel¬ 
phia.  Owners,  St.  Barbara's  Roman  Catholic 
Church,  care  of  Rev.  Joseph  L.  N.  Wolfe, 
Wynnefield,  Philadelphia.  Stone,  2 y2  stories, 
42x72  feet,  slate  roof.  Revised  plans  in  pro¬ 
gress. 

Bank  Building,  Rising  Sun  avenue  and  Ma¬ 
gee  street,  Philadelphia.  Architect,  John  T. 
Brugger,  505  Chestnut  street,  Philadelphia. 
Owners,  Lawndale  National  Bank,  care  of 
Charles  P.  Reinboth,  6443  Rising  Sun  avenue, 
Philadelphia.  Brick  and  steel.  Architect  se¬ 
lected.  Too  early  for  details. 

Store  (Sales  and  Service)  (alts.),  '641  North 
Broad  street,  Philadelphia.  Architect,  H.  B. 
Weldon,  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owner,  Harry  T.  Saunders,  31  South 
Eighteenth  street,  Philadelphia.  General  in¬ 
terior  alterations.  Plans  in  progress. 

Residences  (7),  Fifty-seventh  and  Florence 
avenue,  Philadelphia.  Architect,  private 
plans.  Owners,  Reed  &  Templeton,  1534  South 
Fifty-seventh  street,  Philadelphia.  Brick,  2 
stories,  15 *4x45  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress.  Owners  will  take 
sub-bids  in  a  few  days. 

Sales  and  Service  Building,  1620  Vine 
street,  Philadelphia.  Architect,  M.  A.  Bern¬ 
hardt,  721  Walnut  street,  Philadelphia.  Own¬ 
er,  Dr.  B.  R.  iSimons,  6901  Lincoln  Drive, 
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Philadelphia.  Brick,  2  stories,  17x42  feet. 
Plans  in  progress. 

Garage,  Walnut  Lane  and  Magnolia  ave¬ 
nue,  Philadelphia.  Architect,  Edgar  |A. 
Wightman,  Heed  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  concrete  and  steel, 
75x200  feet.  Plans  completed.  Architect 
ready  for  bids. 

Store  and  Apartments  (alts,  and  add.),  800 

North  Sixty- third  street,  Philadelphia.  Ar¬ 
chitect,  Andrew  C.  Borzner,  721  Walnut 
street,  Philadelphia.  Owner,  Charles  F.  Stan- 
nard,  on  premises.  Brick  and  stone,  3  stories. 
General  alterations  and  addition.  Plans  in 
progress. 

Seminary  Building,  Mt.  Airy,  Philadelphia. 
Architects,  Day  &  Klauder,  Franklin  Bank 
Building,  Philadelphia.  Owners,  Lutheran 
Theological  School,  care  of  Dr.  Henry  E.  Ja¬ 
cobs,  7301  Germantown  avenue,  Philadelphia, 
Stone,  1  story  and  2  stories.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Manufacturing  Plant,  Germantown  avenue 
and  Tioga  street,  Philadelphia.  Architect, 
private  plans.  Owners,  Breyer-Sharpless,  Inc., 
Eighth  and  'Cumberland  streets  and  819  North 
Eleventh  street,  Philadelphia.  Brick,  steel 
and  concrete.  Plans  ready  for  general  bids. 

Apartments  (alts,  and  add.),  Germantown 
and  Chelten  avenues.  Architect,  Benjamin 
Rush  Stevens,  1737  Filzbert  st.,  Philadelphia. 
Owner,  M.  B.  Kohn,  52  West  Chelten  avenue, 
Philadelphia.  Brick,  3-story  rear  20-foot  ad¬ 
dition,  slag  roof,  steam  heat,  electric  lighting, 
general  remodeling.  Owners  is  taking  gen¬ 
eral  bids  and  sub-bids. 

Residence,  Roxborough,  Philadelphia.  Archi¬ 
tect,  G.  Edwin  Brumbaugh,  Real  Estate  Trust 
Building,  Philadelphia.  Owner,  Mrs.  Henry 
C.  Hays,  care  of  architect.  Hollow  tile,  stucco 
and  steel,  1  y2  stories,  37x66  feet,  tile  and 
slag  roof,  oak,  pine  floors,  dampproofing,  iron 
work,  metal  lath  (heading,  lighting  and 
plumbing  reserved).  Architect  taking  bids 
due  July  31st. 

Residence  and  Garage,  Roxborough,  Phila¬ 
delphia.  Architect,  G.  Edwin  Brumbaugh, 
Real  Estate  Trust  Building,  Philadelphia. 
Owner,  Henry  F.  Miller,  care  of  architect. 
Hollow  tile,  stucco  and  steel,  1  y2  stories, 
85x34  feet,  wing,  34x23  feet,  garage,  16x14 
feet,  tile  and  slag  roof,  oak,  pine  and  cement 
floors,  hollow  tile,  dampproofing,  iron  work, 
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metal  lath  (heating,,  electric  light  and  .plumb¬ 
ing  reserved).  Architect  taking  bids  due 
July  31st. 

Store  (alts,  and  add.),  110  South  Second 
street,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1212  Chestnut  street,  Philadelphia. 
Owner,  H.  Fliegelman,  on  premises.  Brick,  4 
stories,  36x20  feet,  slag  roof,,  pine  floors, 
metal  ceilings,  iron  work,  bond,  hollow  metal 
skylights,  rolled  steel  sash,,  marble  work 
metal  lath.  Architect  taking  bids  due  July 
27th  at  noon. 

Garage,  1433-37  Parrish  street,  Philadel¬ 
phia.  t-  Architect,  H.  B.  Weldon,  10  South 
Eighteenth  street,  Philadelphia.  Owner, 
Louis  J.  Kolb,  Tenth  and  Reed  streets,  Phila¬ 
delphia.  Brick,  1  story,  175x200  feet,  slag 
roof,  cement  floors,  steam  heat,  electric  light, 
rolled  steel  sash,  iron  work.  ’  Architect  tak¬ 
ing  bids  due  July  30th. 

Building  (alts,  and  add.),  3624  North 
Broad  street,  Philadelphia.  Architects,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  Howard  B.  Wilson,  on  premises. 
Brick,  1  story,  18x16  feet,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light,  iron 
work,  plate  glass.  Architects  taking  bids  due 
July  28th. 

Factory,  1210-12-14  Wood  street,  Philadel¬ 
phia.  Architect,  Clarence  E.  Wunder,  1415 
Locust  street,  Philadelphia.  Owners,  J.  A. 
and  Harry  Killpatrick,  Bourse  Building, 
Philadelphia.  Brick,  concrete  and  steel,  5 
stories  and  basement.  Architects  taking  bids 
due  July  31st  at  noon. 

Building  (alts,  and  add.),  719  North  Forty- 
first  street,  Philadelphia.  Architect,  Ralph 
N.  Priest,  1627  'Sansom  street,  Philadelphia. 
Owner,  Atler  Davis,  care  of  architect.  Car¬ 
pentry,  mill  work,  tin  roof,  composition 
floors,  hardware,  hot  water  heat,  electric 
light,  plumbing,  metal  ceilings,  plastering, 
iron  work.  Architect  taking  bids. 

Parochial  School  (alts,  and  add.),  Twelfth 
and  Jackson  streets.  Architect,  Frank  B. 
Watson,  1211  Walnut  street,  Philadelphia. 
Owners,  Epiphany  Roman  Catholic  Church,  on 
premises.  Carpentry,  mill  work,  plastering, 
heating  repairs,  electric  lighting,  plumbing. 
Architect  taking  bids. 

Building,  Eighteenth  street  and  P.  and  B. 
B.  B.,  Philadelphia.  Engineers,  Austin  &  Co., 
Bulletin  Building,  Philadelphia.  Owners,  A. 
H.  Fox  Gun  Co.,  Eighteenth  and  Windrim 
avenue,  Philadelphia.  Brick,  reinforced  con¬ 
crete,  1  story,  100x100  feet,  slag  roof,  cement 
floors,  steam  heat,  electric  lighting,  rolled 
steel  sash.  Engineers  will  build. 

Stable  (add.),  Seventh  and  Indiana  avenue, 
Philadelphia,  $10,000.  Architect,  William  F. 
Koelle,  Twenty-sixth  and  Oxford  streets, 
Philadelphia.  Owner,  Adolph  Breuninger, 
2332  North  Seventh  street,  Philadelphia. 
Brick,  2  stories,  92x28  feet,  slag  roof,  cement 
floors,  plumbing,  elevator,  roof  ventilators, 
hollow  metal  skylights  (electric  work  re¬ 
served).  Engineers  will  build. 

Building  (alts.),  Northeast  Corner  Broad 
and  Clearfield  streets,  $5,000.  Architect,  J. 
S.  Fuller,  1615  Spruce  street,  Philadelphia. 
Owners,  Cohn  &  Lamper,  'Thirteenth  and 
Washington  avenue.  General  alterations. 
Architect  will  build. 

Store  and  Apartments  (4)  and  Residences 
(10),  Seventeenth  and  Pulaski  avenue,  Phila¬ 
delphia.  Architect,  I.  W.  Levin,  Victory 
Building,  Philadelphia.  Owner,  A.  Koch,  4284 


Parkside  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  (10)  16x48  feet,  and  (4)  18x65  feet,  tile 
roof,  hardwood  and  composition  floors,  metal 
ceilings,  flush  bulks  , hollow  metal  skylights, 
tile  and  marble  work,  metal  lath,  hot  water 
heat,  electric  lighting.  Owner  is  taking  sub¬ 
bids. 

Residences  (21)  and  Garages,  and  11-Car 
Garage,  Sixty-eighth  and  Greenway  avenue. 
Architect,  M.  M.  Boonin,  1506  N.  Alden 
street.  Owners,  Berman  &  Guberman,  321 
North  Sixtieth  street.  Brick,  2  stories,  15x40 
feet,  garages:  in  basement,  garage,  brick,  1 
story,  48x44  feet,  slag  roof,  hardwood,  pine, 
mineral  and  cement  floors,  hot  water  heat, 
electric  lighting.  Guberman,  321  North  Six¬ 
tieth  street,  is  taking  sub-bids. 

Residences  and  Garages  (39),  Sixty-seventh 
avenue,  Carlisle,  'Sydenham  streets  and  Sixty- 
sixth  avenue,  Oak  iLane.  Architect,  I.  W. 
Levin,  Victory  Building,  Philadelphia.  Own¬ 
er,  H.  Wolfe,  736  West  Moyamensing  avenue. 
Brick,  2  stories,  16x80  feet,  slag  roof,  hard¬ 
wood  and  cement  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Plans  completed.  Owner 
is  taking  sub-bids. 

Residences  (13),  Seventeenth,  Pulaski  and 
Butler  streets,  $67,000.  Architect,  I.  W.  Le¬ 
vine,  Victory  Building,  Philadelphia.  Owner, 
Abe  Koch,  4282  Parkside  avepue,  Philadel¬ 
phia.  Brick,  2  stories,  various  sizes,  slag 
roof,  oak,  pine  and  cement  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (6),  Franklin  street,  South  of 
Indiana  avenue,  $30,000.  Architect,  private 
plans.  Owner,  George  R  .Schwinn,  Liudley 
avenue  and  Cavan  street,  Philadelphia.  Brick, 
2  stories,  14x28  feet,  11x12  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (2),  Church  lane,  West  of  Mag¬ 
nolia,  and  Southwest  Corner,  $7,250.  Archi¬ 
tect,  private  plans.  Owner,  'Charles  Johnson, 
2032  East  Chelten  avenue.  Stone,  3  stories, 
17x50  feet,  slate  roof,  electric  work,  hot  wa¬ 
ter  heat.  Owner  will  build. 

Residences  (22),  'Sixtieth  and  Oxford 
streets,  Sixtieth  and  Turner  streets,  and  Six¬ 
tieth  and  Columbia  avenue,  $130,000.  Own¬ 
ers,  Berkershoff  &  Wilson,  5156  Haverford 
avenue,  Philadelphia.  Brick,  2  stories,  20x61 
feet,  18x61  feet,  16x38  feet,  16x30  feet,  12x7 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garage,  East  side -.Marshall  street,  North  of 
Hunting  Park  avenue,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  Francis  B.  J.  Branagan, 
Southwest  Corner  Marshall  &  Bristol  streets. 
Brick,  88x15  feet,  slag  roof,  cement  floors, 
electric  lighting.  Owner  will  build. 

Garage,  East  side  J  street,  West  of  Ken¬ 
sington  avenue,  $4,000.'  Architect,  private 
plans.  Owner,  Louis  Kober,  3444  Kensington 
avenue,  Philadelphia.  Brick,  1  story,  17x146 
feet,  17x130  feet,  slag  roof,  cement  floors, 
electric  lighting.  Owner  will  build. 

Residences  (20)  and  Residences  and  Gar¬ 
ages  (19),  North  and  South  sides  Stewart 
street,  East  of  Fifty-ninth  street,  $3,500  each. 
Owners,  Klaus  &  Baxter,  Fifty-eighth  and 
Stewart  streets,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x33  feet,  slag  roof,  hot  water  heat. 
Owners  will  build. 

Residences  (10),  McCallum  street,  'South  of 
Tulpehocken  street,  $60,800.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  'Tyweill,  3327 
Krail  street,  Philadelphia.  Brick,  2  stories, 
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16x44  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Shop,  Office  and  Store,  228-30  -North  Twen¬ 
ty-first  street,  Philadelphia,  $15,000.  Archi¬ 
tect,  private  plans.  Owner,  H.  B.  Johnson, 
Fifteenth  and  Spring  G-arden  streets,  Phila¬ 
delphia.  Brick,  2  stories,  36x158  feet,  slag 
roof,  electric  lighting.  Owner  will  build. 

Residences  (4),  (3)  Lincoln  Drive,  North 
of  Sedgwick,  $23,000  each,  and  (1)  Allen’s 
Lane,  West  of  'Emlen,  $30,000.  Architect, 
private  plans.  Owner,  Don  Peters,  515  Pel¬ 
ham  Roadi,  Philadelphia.  Stone,  3  .  stories, 
42x28  feet,  and  (1)  62x24  feet,  43x16  feet, 
slate  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (5),  Northeast  Corner  York 
road  and  Lindley  avenue,  $28,000.  Archi¬ 
tect,  private  plans.  Owner,  B.  Zorochoff,  3047 
Weikel  street,  Philadelphia.  Brick,  2  stories, 
26x38  feet  and  16x26  feet,  13x29  feet,  slag 
roof,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (22),  1701-43  North  Robinson 
street,  Philadelphia,  $6,000.  Architect,  pri¬ 
vate  plans.  Owner,  Williajn  D.  Wilson,  127 
South  Fifty-first  street,  Philadelphia.  Brick, 
2  stories,  16x40’  feet,  slag  roof,  hot  water 
heating,  electric  lighting,  tile  work.  Owner 
will  build. 

Residence,  Northeast  Corner  Hawthorne  and 
Deveraux  streets,  Philadelphia,  $3,800.  Archi¬ 
tect,  private  plans.  Owner,  Frederick  W. 
Dietrich,  727  Maple  avenue,  Philadelphia. 
Brick,  2  stories,  20x44  feet,  slag  roof,  elec¬ 
tric  work.  Owner  will  build. 

Residence  and  Store  (alts,  and  add.),  2013 
North  Twentieth  street,  $3,000.  Architect, 
private  plans.  Owner,  N.  Leitman,  1597 
North  Fifty-second  street,  Philadelphia. 
Brick,  1  story,  12x16  feet,  electric  work. 
Owner  will  build. 

Residences  (4),  West  side  Keystone  street, 
South  of  Benner  street,  $2,500  each.  Archi¬ 
tect,  private  plans.  Owner,  O.  H.  Thompson, 
6608  Marsden  street,  Philadelphia.  Brick,  2 
stories,  16x32  feet,  pipeless  heating.  Owner 
will  build. 

Garage,  East  side  J  street,  West  of  Ken¬ 
sington  avenue,  $3,000.  Owner,  Louis  Ko- 
ber,  3444  Kensington  avenue,  Philadelphia. 
Brick,  1  story,  96x17  feet,  56x17  feet,  slag 
roof,  cement  floors,  electric  work.  Owner  will 
build. 

Rooming  House  (alts,  and  add.),  4414  Pine 


Store  (alts,  and  add.),  Forty-fifth  and  Pine 
streets,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Max  Wiltlig,  407  Lincoln 
Building,  Philadelphia.  Brick,  4x50  feet  add., 
slag  roof,  concrete  floors,  electric  light,  flush 


street,  $2,000.  Architect,  private  plans.  Own¬ 
er,  M.  W.  Dickson,  on  premises.  Brick,  1 
story,  10x11  feet,  slag  roof,  pine  floors.  Owner 
will  build. 

Observation  Building  (construction  and  im¬ 
provements),  Second  and  Luzerne  streets, 
Philadelphia.  Architect,  John  P.  B.  Sinkler, 
1211  Chestnut  street,  Philadelphia.  Owners, 
Philadelphia  General  Hospital,  Department  of 
Public  Health,  Director  C.  L.  Furbush,  584 
City  Hall,  Philadelphia.  Concrete  floors, 
metal  lath,  tile  and  marble,  steel  partitions, 
waterproofing,  bond,  terra  cotta.  Lowest  bid¬ 
ders:  Mitchell  Houseworth,  Inc.,  2512  North 
Twenty-seventh  street,  Philadelphia,  Item  A, 
$31,257;  Item  B,  $27,458.  George  E.  Evans, 
Inc.,  109  North  Thirteenth  street,  Philadel¬ 
phia,  Item  A,  $31,444;  Item  B,  $28,094. 
Plumbing,  Bullman  Brothers,  Fifth  and  'Cum¬ 
berland  streets,  $9,668.  Electric,  Bairdr 
Osterhout  Co.,  2108  Walnut  street,  $1,558. 

Sewers,  Philadelphia.  Low  bidders  on  bids 
opened  July  18th:  American  street,  Luzerne 
to  Rising  'Sun  avenue,  Joseph  Lombardi,  Lin¬ 
coln  Building,  $10,503.85;  American  street, 
Chew  street  to  304  feet  north,  Joseph  Lom¬ 
bardi,  Lincoln  Building,  $1,544;  Charles 
street,  Harrison  to  Wakeling  street,  Joseph 
Lombardi,  Lincoln  Building;  Delphine  street, 
Third  street  to  American  street,  A.  Silvestri, 
Lincoln  Building,  $2,409.44;  Eastburn  avenue, 
Wister  street  to  Gerry  street,  F.  T.  Pascelli, 
$4,089.50;  Fourth  street,  'Chew  street  to 
Grange  street,  E.  Leva,  3851  North  Tenth 
street,  $2,511.60;  Fourth  street,  Grange  street 
to  Nedro  street,  $4,392.15,  and  Tulip  street, 
Cottman  to  Friendship  street,  $3,627.70,  E. 
Leva,  3851  North  Tenth  street;  Gerry  street, 
Sixty-sixth  avenue  to  Eastburn  street,  Jof- 
fola  &  Zinner,  T203  Tree  street,  $1,710.75; 
Grange  avenue,  Fourth  streeet  to  Third 
street,  C.  De  Mayo,  826  Fitzwater  street, 
$7,960.38;  Hen’ev  street,  Manheim  street  to 
Hansberry  street,  Joseph  Moss,  1052  Wake- 
ling  street,  $4,275.70;  Marshall  street,  Bris¬ 
tol  street  to  Cayuga  street,  A.  A.  Pastori, 
5904  Woodland  avenue,  $2,547.50;  Roosevelt 
Boulevard,  Summerdale  to  Oxford  street,  $9,- 
889.50,  Schiller  street,  Thompson  to  Richmond 
street,  $2,763.90,  W.  H.  Yettman,  Jr.,  Lin¬ 
coln  Building;  Second  street,  Chew  to  333 
feet  north,  $1,928.04,  and  Twelfth  street, 
Thompson  street  to  Columbia  avenue,  $28,150, 
M.  Mattie,  263  Simpson  street,  Philadelphia. 


bulks,  plate  glass.  Contract  awarded  to  H. 
Platt  &  Co.,  1704  Chestnut  street. 

Residences  (4),  $22,000;  (1),  $8,000,  Fifty- 
second  and  Greenway  avenue.  Architect, 
Mahlon  H.  Dickinson,  6151  Market  street, 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
i-oncern  which  is  the  pioneer 
*n  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
nccept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


LEADING  ARCHITECTS 

Everywhere  Specify 

“MAGNA” 

WHITE  SAND 

MAGNA  Sand  is  mined  and  washed, 
sharp,  hard  and  well  graded. 

You  are  assured  of  but  one  grade 
of  sand,  of  high  quality,  that  complies 
with  American  Concrete  Institutes 
requirements,  when  you  Specify  Magna. 
Write  for  booklet. 

THE  MAGNA  SAND  CO.,  LTD. 

711  Flanders  Building 
15th  &  Walnut  Sts.,  Philadelphia 

Spruce  6280  Swarthmore  618  W 

“  6281 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2123  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Gloss  or  Flat,  White  or  Colors 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-833  North  3rd  St. 

Market  4525  PHILADELPHIA  Park  3969 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 


all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

CROWN  ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

131  1-1313  Arch  St.  -  Phila. 
Spruce  3348  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FENCE  ,Wire  or  Iron 

For  The  Country  Estate 

Plione  Lomloarci  7438 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS :  BUILDERS’  EXCHANGE  BLDG. 


WAYNE  FENCE  1 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 

Bell  Phone,  Chestnut  Hill  0227  BANK  SAND  FOR  ALL  USES 

ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 

Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 

Call  Lomtoard  1060 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shsar  Cut  Clinker-Cutting  and  Shaking'  ansi  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog;  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Managers 


18  South  7th  Street,  Philadelphia 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Btdlers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaden-s  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  flews 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
n  O  O  F  I  KT  o 
VENTILATION 

WALTER  H.TINNTY  co. 

63rd  &  Woodland  Are.,  Philadelphia 


CYCLONE  CHAIN  LINK  SAFEGUARD  FENCING 


ifortable,  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone-Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


“Finished  on  Time." 

A  recognized  duty  of  our  estimators  is 
to  figure  on  time  as  well  as  price  and 
general  specifications. 

Results  show  that  over  ninety  per  cent, 
of  our  electrical  installations  are  “Fin¬ 
ished  on  Time.” 

However,  this  is  only  a  part  of  our 
“Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engine  era 
1723  Sansom  St.,  Philadelphia,  Pa. 
Ball:  Spruce  6410  K.ystona:  Race  5129 

We  would  be  glad  to  place  the  entire 
scope  of  this  service  at  your  command. 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1311-1313  Arch  St.  Philadelphia 
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Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


Philadelphia.  Owner,  Mary  Kerkowitz,  on 
premises.  Brick,  2  stories,  (4)  17x42  feet, 
(1)  20x43  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Harry  Platt  Co.,  1701  Chest¬ 
nut  street. 

Residence  (alts,  and  add.),  1923  Spruce 
street,  Philadelphia.  Architect,  Leroy  B. 
Rothehild,  1225  Sansom  street.  Owner,  Men- 
des  Solis,  133  South  Twelfth  street,  Phila¬ 
delphia.  Brick  fire  tower,  3  stories,  14x10 
feet,  slag  roof,  electric  light,  plumbing,  tile 
work,  painting,  glazing.  'Contract  awarded 
to  John  Schnabel,  Inc.,  Denckla  Building. 

Store  ('alts.),  108  South  Eighteenth  street, 
Philadelphia.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Miss  Frances,  on  premises.  General  altera¬ 
tions.  Contract  awarded  to  William  R. 
Dougherty,  1610  Sansom  street. 

Office  and  Sales  Building,  Northwest  Cor¬ 
ner  Thirtieth  and  Walnut  streets,  Philadel¬ 
phia.  Architects,  Carson  &  Carson,  22  South 
Fifteenth  street,  Philadelphia.  Owners, 
Westinghouse  Electric  Co.,.  Widener  Building, 
Philadelphia.  Brick,  steel,  limestone  and 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


granite,  10  stories,  191x95  feet,  slate  and  tile 
roof,  concrete  floors,  safety  treads,  roof  ven¬ 
tilators,  waterproofing,  floor  hardener,  bond, 
rolled  steel  and  kalamein,  doors,  rolled  steel 
sash,  tile,  marble  and  terrazzo.  'Contract 
awarded  to  Consolidated  Eng.  Co.,  Calvert 
Building,  Baltimore, 1  Md. 

Maintenance  and  Repair  Building,  South¬ 
west  Corner  Eleventh  and  Indiana  avenue, 
$200,000.  Architect,  J.  Frank  Clark,  23 
South  Sixteenth  street,  Philadelphia.  Owner, 
J.  W.  Vandegrift,  Mervine  and  Cambria 
streets,  Philadelphia.  Brick,  steel  and  cut 
stone,  2  stories  and  basement,  226x111  feet, 
slag  roof,  concrete  floors,  waterproofing,  floor 
hardener,  rolled  steel  sash  and  skylights, 
bond,  rolled  steel  and  kalamein  doors  (plumb¬ 
ing,  lighting,  heating,,  elevators  and  dumb 
waiters  reserved).  Contract  awarded  to  H. 
E.  Baton,  1713  Sansom  street,  Philadelphia. 

Residence,  Awbrey  and  East  Washington 
Lane,'  'Germantown,  Philadelphia.  Architect, 
C.  A.  Ziegler,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  Algernon  Evans,,  care  of  archi¬ 
tect.  Stone,  2%  stories,  58x33  feet,  .shingle 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  lighting,  tile  work,  metal  lath,  iron 
work.  Contract  awarded  to  J.  Riley  &  Son, 
Forrest  avenue,  Mt.  Airy. 

Residence,  Awbrey  and  East  Washington 
Lane,  Germantown,  Philadelphia.  Architect, 
C.  A.  Ziegler,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  Mrs.  Jonathan  Evans,  care  of 
architect.  Stone,  2%  stories,.  45x34  feet, 
shingle  roof,  oak  and  pine  floors,  electric 
light,  metal  lath,  tile  work  (heating  reserv¬ 
ed).  Contract  awarded  to  J.  Riley  &  ‘Son, 
Forrest  avenue,  Mt.  Airy. 

Building  (alts.),  110  South  Eighteenth 
street,  Philadelphia.  Architect,  William  F. 
B.  Koelle,  Otis  Building,  Philadelphia.  Own¬ 
ers,  S.  A.  Wilson  &  Co.,  on  premises.  Brick, 
cut  stone,  carpentry,  mill  work,  hardware, 
plastering,  painting,  electric  work,  bond,  iron 
work,  steel  work.  Contract  awarded  to  E.  H. 
Keefer  &  Son,  1321  Rodman  street. 

Arcade  Building, ‘Broad  below  Erie  avenue, 
$23,000.  Architect,  W.  Frisbey  Smith,  1345 
Arch  street,  Philadelphia.  Owners,  Beidler 
&  Rink,  2810  Germantown  avenue.  Brick  and 
cut  stone,  2  stories,  55x150  feet,  slag  roof, 
oak  and  pine  floors,  steam  heat,  electric  light, 
metal  lath,  tile  work,  metal  bulks,  iron  work, 
plate  glass.  'Contract  awarded  to  A.  N.  Tatro, 
1345  Arch  street,  Philadelphia. 

Store  and  Residence  (alts,  and  add.),  2327 
Ridge  avenue,  ,$6,000?  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owrner,  Martin  Shapiro,  on  premises. 
Brick,  1  and  2  stories,  35x12  feet,  tin  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light,  metal  ceilings,  bond,  hollow  metal  sky¬ 
lights,  rolled  steel  sash,  tile'  and  marble.  Con¬ 
tract  awarded  to  J.  M.  Shanklev,  1961  North 
Stanley  street. 

Wards  K  and  M  (alts.),  Thirty-fourth  and 
Spruce  streets,  Philadelphia,  $10,500.  Archi¬ 
tect,  A.  H.  Brockie,  254  South  Fifteenth 
street,  Philadelphia.  Owners,  Hospital  for 
University  of  Pennsylvania,  on  premises. 
Painting,  glazing,  earpentry,  mill  work,  plas¬ 
tering,  hardware,  plumbing,  tile  and  marble 
(heating  and  lighting  reserved).  Contract 
awarded  to  Ketcham  &  Mc'Quade,  1029  Brown 
street. 

Stores  and  Offices  (3),  Frankford  avenue 
and  Foulkrod  street.  Architects,  Lachman  & 


Shovels,  Picks 
Barrows,  Hods 
Buggies,  Etc. 


MOORE  &  WEISBROD 


Incorporated 


TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 


Walnut  2406 


Race  2697 


Immediate 

Delivery 

Quality 

Service 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Tvnc  Pnn  Waterproofing 
sib  JL  IsJIJSl  ML  A  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  Construction  The  Truscon  Laboratories 

Wilmington  Public  Library,  Wilmington,  Del.  Geor*e  J*  MacLaughlin,  Mgr. 

GlassboroStateNotmalSchool.Glassboro.N.J.  Phila.  Office,  1432  South  Penn  Sq. 
Y.  M.  C.  A.,  Williamsport,  Pa.  _ 

Evening  News  Building,  Easton,  Pa.  ’Phones— Bell,  Spruce  6470-1  Keystone,  Race.  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


Murphy,  Drexel  Building,  Philadelphia.  Own¬ 
ers,  Gentry  &  Otto,  4770  Frankford  avenue. 
Brick,  2  stories  and  basement,  slag  roof,  hard¬ 
wood,  cement  and  pine  floors,  hot  wafer  heat, 
electric  light,  metal  bulks.  Contract  awarded 
to  George  W.  Corssleu,  4661  Paul  street,  Phil¬ 
adelphia. 

Sales  Room,  Thirty-second  and  Spring  Gar¬ 
den  streets,  Philadelphia.  Architect,  private 
plans.  Owners,  Wills  Sainte  Claire  Co.  of 
Pennsylvania,  2033  Market  street.  Brick  and 
steel,  1  story,  150x113  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  John  N.  Gill 
Const.  Co.,  Otis  Building. 

House,  Church  and  American  streets,  Phila¬ 
delphia.  Architect,  Ralph  E.  White,  Penn¬ 
sylvania  Building,  Philadelphia.  Owners, 
Christ  Church  Neighborhood  House,  on  prem¬ 
ises.  Brick,,  terra  eotita,  cut  stone  and  steel, 
additional  story,  slag  and  promenade  tile 
roof,  oak  and  maple  floors,  copper  skylights, 
waterproofing,  iron  work.  Contract  awarded 
to  J.  Myers  &  Sons  Co.,'.  Witherspoon,  Build¬ 
ing. 

Factory,  Richmond  and  Tioga  streets,  Phil¬ 
adelphia,  $46,500.  Architect,  Ralph  E.  White, 
Pennsylvania  Building,  Philadelphiai.  Own¬ 
er,  Gilbert  Spruance,  312  North  Third  street, 
Philadelphia.  Brick  and  cut  stone,  2  stories, 
138x62  feet,  slag  roof,  maple,  cement  and 
composition  floors,  electric  light,  metal  lath, 
rolled  steel  sash,  hollow  metal  skylights,  roll¬ 
ed  steel  doors,  iron  work  (heating  and  eleva¬ 
tors  reserved).  Contract  awarded  to  Harry 
Gill,  Jr.,  2515  Germantown  avenue. 

Store  Building,  1021  Locust  street,  Phila¬ 
delphia.  Architects,  Mills  &  Van  Kirk,  Har¬ 
rison  Building,  Philadelphia.  Owner,  Frank 
L.  Polites,  Crozer  Building,  Philadelphia. 
Limestone  front  and  brick,  2  stories,  16x61 
feet,  slag  roof,  maple  floors,  vapor  heat,  elec¬ 
tric  lighting,  metal  lath,  tile,  marble  and  ter- 
razzo,  bond,  flush  bulks,  iron  stairs.  Contract 
awarded  to  George  P.  Clayton,  1817  North 
Twentieth  street. 

Residence,  186  East  Huntingdon  street,  and 
Store  (alts,  and  add.),  2552  Kensington  ave¬ 
nue,  Philadelphia.  Architect,  R.  R.  Neely, 
2126  Pine  street,  Philadelphia.  Owner,  Louis 
Snyder,  2562  Kensington  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  20x50  feet,  slag  roof, 
oak  and  pine  floors,  tile  and  marble,  iron 
work  (heating,  lighting  and  plumbing  re¬ 
served),  brick  1-story  rear  add.  to  store, 
10x20  feet.  'Contract  awarded  to  Birkelbach 
Co.,  4608  Richmond  street. 

Store  and  Office  Building,  Northwest  Cor¬ 
ner  Eighth  and  Sansom  streets.  Architect, 
H.  H.  Kline,  Penn  'Square  Building,  Phila¬ 
delphia.  Owner,  M.  Rosnov,  719  Sansom 
street,  Philadelphia.  Brick,  3  stories,  19x43 
feet,  slag  roof,  cement  floors,  safety  treads, 
hot  water  heat,  eleetric  light,  tile  and  mar¬ 
ble,  hot  water  heat,  electric  light,  tile  and 


marble,  iron  work.  'Contract  awarded  to 
Ayers  Concrete  Products  Co.,  Heed  Building. 

Apartments  (alts.),  403  'South  Forty-second 
•street,  Philadelphia.  Architects,  De  Armond, 
Ashmead  &  Bickley,  Franklin  Trust  Build¬ 
ing,  Philadelphia.  Owner,  Thomas  Harwood, 
on  premises.  General  alterations,  hardwood 
floors,  electric  light,  changing  partitions, 
plastering,  painting,  carpentry,  mill  work, 
glazing.  Contract  awarded  to  J.  M.  McCall, 
402  South  Forty-third  street. 

Store  (alts.),  2540-42  Kensington  avenue, 
Philadelphia.  Architects,  Tunis  &  Genther, 
1423  Locust  street,  Philadelphia.  Owner,  Max 
Moskovitz,  on  premises.  Brick,  carpentry, 
mill  work,  slag  roof,  pine  and  oak  floors,  tile 
and  terrazzo,  plastering,  metal  lath,  painting, 
glazing,  iron  work.  Contract  awarded  to  ,S. 
B.  Cerruti,  244  South  Second  street. 

Store  (alts.),  Arrott  and  Oakland  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Mardiros  Keoseian,  1301  Arrott  street, 
Philadelphia.  Excavation,  steel  work,  plumb¬ 
ing,  plastering,  carpentry,  painting,  electric 
work,  metal  ceilings,  flush  bulks.  Contract 
awarded  to  A.  S.  Shafer,  2122  South  Nine¬ 
teenth  street,  Philadelphia. 

Tea  Room  (alts,  and  add.),  215  South  Fif¬ 
teenth  street,  Philadelphia.  Architects,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  Miss  Elizabeth  B.  Owens,  bn  prem¬ 
ises.  General  alterations  and  additions.  Con¬ 
tract  awarded  to  S.  B.  Cerruti,  214  South 
Second  street. 

Residence  (alts,  and  add.),  1611  Diamond 
street,  $7,500.  Owner,  M.  Abbott,  on  prem¬ 
ises.  Private  plans.  Stores  and  Apartments 
(alts.),  York  road  and  Nedro  street.  Owner, 
name  withheld.  Private  plans.  General  al¬ 
terations.  Contracts  awarded  to  Albert  E. 
Dunlap,  7123  Oak  avenue,  Oak  Lane,  who  is 
taking  sub-bids. 

Display  Room  and  Garage,  6117  Ridge  ave¬ 
nue,  Philadelphia.  Architect,  private  plans. 
Owner,  C.  R.  Vandegrift,  on  premises.  Brick, 
1  story,  128x21  feet,  slag  roof,  cement  floors, 
steam  heating,  electric  light,  metal  lath,  hol¬ 
low  metal  sash,  metal  ceilings,  iron  work. 
Contract  awarded  to  William  H.  Eddleman  & 
Son,  453  Green  lane,  Roxboro,  Philadelphia. 

Church  (alts,  and  add.),  Rockland  and 
Mascher  streets,  Philadelphia,  $20,000.  Ar¬ 
chitect,  J.  Naschold,  5224  North  Second 
street,  Philadelphia.  Owners,  Tabor  Evan¬ 
gelical  (Lutheran  Church,  on  premises.  Brick, 
stone  and  cut  stone,  1  story,  36x27  feet,  slate 
roof,  pine  floors,  terra  cotta,  iron  work,  metal 
lath  (heating  and  lighting  reserved).  Con¬ 
tract  awarded  to  George  Kessler  Cont.  Co., 
1933  North  Marvine  street. 

Building  (alts,  and  add.),  1316  Vine  street, 
Philadelphia.  Architect,  Max  A.  Bernhardt, 
727  Walnut  street,  Philadelphia.  Owner,  Dr. 
B.  R.  Simons,  6901  Lincoln  Drive,  Philadel¬ 


phia.  General  alterations  and  additioin.  Con¬ 
tract  awarded  to  Prank  Lucci,  1603  Ellsworth 
street. 

Contract  590,  Queen  Lane  Pumping  Station, 
Philadelphia,  $68,350.  Owners,  City  of  Phila-, 
delphia,  Department  of  Public  Works,  Bureau 
of  Water,  City  Hall,  Philadelphia.  Furnish¬ 
ing  coal  and  ash  apparatus  at  above  named 
station.  Contract  awarded  to  Robbins  Cont. 
Co.,  1137  North  Front'  street. 

Residences  and  Stores  (3),  North  side  Long¬ 
shore  street,  West  of  Hegerman  street,  Phil¬ 
adelphia,  $20,000.  Architect,  private  plans. 
Owner,  Charles  Sweeney,  4846  Roosevelt 
Boulevard,  Philadelphia.  Brick,  2  and  1  sto¬ 
ries,  17x60'  feet,  17x30  feet,  and  2  stories, 
15x60  feet,  slag  roof,  oak  and  pine  floors, 
electric  light.  Contract  awarded  to  A.  E. 
Barnes  &  Co.,  2044  East  Clementine  street. 

Office,  3301  Walnut  street,  Philadelphia, 
$14,000.  Architect,  private  plans.  Owners, 
•University  of  Pennsylvania,  S.  E.  Hutchin¬ 
son,  chairman  Building  Committee,  425  Wal¬ 
nut  street,  Philadelphia.  Stone  and  brick,  1 
story,  20x107  feet,  slag  roof,  steam  heat, 
eleetric  lighting.  Contract  awarded  to  J. 
Sims  Wilson  Co.,  1125  Brown  street. 

Residence  (alts,  and  add.),  (Southeast  Cor¬ 
ner  Catharine  and  Delhi  streets,  $3,275.  Ar¬ 
chitect,  private  plans.  Owner,  P.  Carracello, 
933  'Catharine  street,  Philadelphia.  Brick,  1 
story,  15x9  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  Cerasoli  &  Scurei,  1709 
South  Eleventh  street. 

Resiicfence  (alts,  and  add.),  552  East  Lever- 
ington  avenue,  $4,900.  Architect,  private 
plans.  Owner,  Peter  Liebert,  ou  premises. 
Brick,  first  story  add.,  12xl'8  feet,  and  sec¬ 
ond  story  add.,  18x23  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  E.  L.  Cuthbert- 
soh,  334  Roxboro  avenue. 

Store  and  Apartment  (alts.),  4166  Girard 
avenue,  $4,000.  Architect,  private  plans. 
Owner,  Michael  Im'ber,  3964  Poplar  street, 
Philadelphia.  General  inte-ior  alteration'-,. 
Contract  awarded  to  Joseph  Eskin,  4106 
Westminster  avenue. 

Building  (add.  and  alts.),  3354  North  Front 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Leo  J.  Sehink,  on  prem¬ 
ises.  Brick,  1  story,  1312  feet,  slag  roof,  yel¬ 
low  pine  floors.  'Contract  awarded  to  A.  E. 
Barnes  &  Co.,  2044  East  Clementine  street. 

Shop,  West  side  Forty-second  street,  South 
of  Woodland  avenue,  $11,000.  Architect,  pri¬ 
vate  plans.  Owners,  Pennsylvania  Music 
Lithograph  Co.,  Thirteenth  and  Appletree 
streets.  Brick,  1  story,  50x85  feet,  slag  roof, 
electric  work,  pine  floors.  Contract  awarded 
to  F.  Crompton  &  Brother,  4614  Oakland 
street. 

Residences  (2),  Duncan  street,  West  of 
Pierce  street,  $4,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  S.  Dynick,  Duncan  street, 
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Philadelphia.  Brick,  2  stories,  16x56%  feet, 
slag  roof,  electric  lighting.  Contract  awarded 
to  C.  Lakowicz,  4655  Torresdale  avenue. 

Armory  (alts.),  Twenty-third  and  Chestnut 
streets,  Philadelphia,  $20,000.  Architect,  pri¬ 
vate  plans.  Owners,  First  City  Troop  of 
Philadelphia,  on  premises.  Metal  lath,  plas¬ 
tering,  general  alterations.  Contract  awarded 
to  H.  H.  Burrell,  206  South  Quince  street, 
Philadelphia. 

Apartments  (alts.),  828-30  East  Allegheny 
avenue,  $5,000.  Architect,  private  plans. 
Owner,  F.  J.  Doyle,  850  East  Allegheny  ave¬ 
nue,  Philadelphia.  Hot  water  heat,  electric 
work,  tile  work,  plate  glass,  metal  lath,  bulk 
windows,  plastering.  'Contract  awarded  to 
Harry  Gill,  Jr.,  2515  Germantown  avenue. 

Residence,  Southeast  Corner  Salmon  and 
Haworth  streets,  $4,000.  Architect,  private 
plans.  Owner,  William  Patten,  2817  Kirk- 
bride  street,  Philadelphia.  Brick,  2  stories, 
16x46  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  F.  Sikerski,  4478  Edge- 
mont  street,  Philadelphia. 

Residences  (2),  Ditman  street,  South  of 
Comly  street,  $4,500  each.  Architect,  private 
plans.  Owners,  Charles  Shaffer  &  Son,  3426 
Comly  street.  Brick,  2  stories,  14x36  feet, 
slag  roof,  hot  air  heat,  electric  light.  Con¬ 
tract  awarded  to  S.  Wilmer,  3211  Comly 
street,  Philadelphia. 

Residence,  West  side  Montour  street,  South 
of  Cottman  street,  $4,000.  Architect,  private 
plans.  Owner,  William  V.  Stroup,  2110  East 
Ella  street,  Philadelphia.  Frame,  1  story, 
34x36  feet,  electric  lighting.  Contract  award¬ 
ed  to  Alex.  Base,  5547  Linmore  street,  Phila¬ 
delphia. 

Residence  and  Store  (alts.),  222  South  Fif¬ 
teenth  street,  Philadelphia,  $4,300.  Archi¬ 
tect,  private  plans.  Owner,  Dr.  John  Fisher, 
Northeast  Corner  Nineteenth  and  Pine 
streets,  Philadelphia.  Hot  water  heating, 
plumbing,  electric  work,  carpentry,  mill  work. 
Contract  awarded  to  George  Kessler  Cont. 
Co.,  1733  North  Marvine  street. 

Building  (alts.),  2200  West  'Tioga  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  George  R.  Goodman,  2320  West  Tioga 
street,  Philadelphia.  General  interior  altera¬ 
tions.  Contract  awarded  to  Joseph  S.  Tom¬ 
linson,  1710  North  Venango  street. 

Theatre  (alts.),  334-36  South  street,  $4,000. 
Owners,  Southwark  Amusement  Co.,  on  prem¬ 
ises.  General  interior  alterations.  'Contract 
awarded  to  Kapper  Const.  Co.,  2144  South 
Tenth  street. 

Garage,  East  side  D  street,  North  of  On¬ 
tario  street,  $4,000.  Architect,  private  plans. 
Owners,  Ontario  Dyeing  Co.,  D  and  Ontario 
streets,  Philadelphia.  Brick,  1  story,  27%x60 
feet,  slag  roof,  cement  floors,  steam:  heat, 
electric  work.  Contract  awarded  to  F.  Cromp¬ 
ton  &  Brother,  4614  Oakland  street. 

Residence,  North  side  Loughlin  street,  East 
of  Rising  Sun  avenue,  $3,300.  Architect,  pri¬ 
vate  plans.  Owner,  Walter  Fredricks,  Church 
lane,  East  of  Rising  Sun  avenue.  Frame,  1 
story,  24x2'8  feet,  hot  air  heat,  electric  light. 
Contract  awarded  to  C.  C.  Campbell,  6410 
Bingham  street,  Philadelphia. 

Garage,  410-21  'Titan  street,  Philadelphia, 
$3,050.  Architect,  private  plans.  Owner,  Jo¬ 
seph  Hamelfinger,  422  Manton  street,  Phila¬ 
delphia.  Brick,  1  story,  30x56  feet,  slag  roof, 
cement  floors.  Contract  awarded  to  Girard 
Realty  &  Cont.  Co.,  140  'South  Fourth  street. 

Building,  252  North  Marvine  street,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owner,  George  L.  Bingham,  6030  Walnut 
street,  Philadelphia.  Brick,  2  stories,  16x30 
feet,  slag  roof,  pine  floors,  electric  work.  Con¬ 
tract  awarded  to  Whrren  Brothers,  1113 
Cherry  street,  Philadelphia. 

Residences  (5),  Warnock  street,  South  of 
Windrim,  and  Southeast  Corner,  $26,000.  Ar¬ 
chitect,  private  plans.  Owner,  E.  McMaster, 


4933  North  Fifth  street,  Philadelphia.  Brick, 
2  stories,  16x38  feet,  17x32  feet,  slag  roof, 
electric  work.  Contract  awarded  to  Louis 
Braennig,  Jr.,  4933  North  Fifth  street. 

Warehouse,  426  North  Franklin  street, 
Philadelphia,  $4,000.  Owners,  Brown  & 
Bailey,  Willow  and  Franklin  streets,  Philadel¬ 
phia.  Brick,  1  story,  24x67  feet,  slag  roof, 
cement  floors,  electric  work.  Contract 
awarded  to  William  Myers  &  Co.,  216  Quarry 
street,  Philadelphia. 

School  (alts.),  Northwest  Corner  Forty- 
fourth  and  Aspen  streets,  $10,000.  Archi¬ 
tect,  private  plans.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  street  above  'Chestnut, 
Philadelphia.  Brick,  1  and  2  stories,  20x16 
feet,  plumbing,  cement  floors,  slag  roof,  sani¬ 
tary  equipment.  Contract  awarded  to  E.  C. 
Durell,  1713  North  Twenty-fourth  street, 
Philadelphia. 

Residence,  648  East  Shawmont  avenue, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  Andrew  J.  Wilson,  on  premises. 
Frame,  2  stories,  26x36  feet,  electric  light¬ 
ing.  Contract  awarded  to  A.  J.  Maken,  201 
Levering  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  623 
South  street,  $5,000.  Architect,  private  plans. 
Owners,  Jacob  Brothers  Co.,  133  South 
Twelfth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x12  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  Baley  &  Stucke  Build¬ 
ing  Co.,  418  West  Fifth  street,  Plainfield', 
N.  J. 

Laundry  (add.),  1704-12  North  Fawn  street, 
Philadelphia,  $15,000.  Architect,  private 
plans.  Owners,  Forrest  Laundry,  Camac  street 
and  Columbia  avenue,  Philadelphia.  Rein¬ 
forced  concrete,  third  and  fourth  floors,  53x48 
feet,  slag  roof,  cement  floors,  steel  sash.  Con¬ 
tract  awarded  to  George  Kessler  Cont.  Co., 
1738  North  Marvine  street. 

Residence,  North  side  Levick  street,  West 
of  Hasbrook  street,  $9,600.  Owner,  William 
Vogt,  6320  Rising  Sun  avenue,  Philadelphia. 
Frame,  1  and  3  stories,  12x5  feet  and  40x32 
feet,  hot  water  heating,  electric  lighting,  oak 
and  pine  floors,  tile  work.  Contract  awarded 
to  C.  C.  Campbell,  6419  Bingham  street,  Phila¬ 
delphia. 

Residence  and  Store  (alts.),  Southwest  Cor¬ 
ner  'Tenth  and  Girard  avenue,  $6,000.  Archi¬ 
tect,  private  plans.  Owner,  Harry  Leidner, 
on  premises.  Carpentry,  mill  work,  electric 
work,  bulk  windows,  plastering.  Contract 
awarded  to  Charles  Belinsky,  2030  South 
Ninth  street,  Philadelphia. 

Fence  Wall,  East  side  Meadow  street,  South 
of  Tasker  street,  $7,700.  Architect,  private 
plans.  Owners,  W.  J.  McCahan  Sugar  Refin¬ 
ing  Co.,  Tasker  Street  Wharf.  Brick,  378 
feet  long.  Contract  awarded  to  William  G. 
Uhlers  Sons,  1909  McKean  street. 

Residences  (2),  1218-20  South  Alder  street, 
$3,000  each.  Architect,  private  plans.  Own¬ 
ers,  Mrs.  L.  Mannella  and  Betty  Syaniglio, 
care  of  builder.  Brick,  2  stories,  15x23  feet, 
12x15  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  E.  D.  Sante,  1616  South  Alder 
street,  Philadelphia. 

Residence,  East  side  Solley  street,  East  of 
E  street,  $6,200.  Architect,  private  plans. 
Owner,  Alexander  'Scott,  Fox  Chase,  Phila¬ 
delphia.  Frame,  2  stories,  24x31  feet,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Harold  Stout,.  Cheltenham,  Philadelphia. 

Building  (alts,  and  add.),  109  East  Tabor 
road,  Philadelphia,  $6,000.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  Felton,  Jr.,  on 
premises.  Brick,  1  story  add.,  12x17  feet, 
slag  roof,  hot  water  heat.  Contract  awarded 
to  John  L.  Bushnell,  2146  East  Norris  street. 

Residences  (4),  Seventeenth  and  Pulaski 
avenue,  Philadelphia,  $43,000.  Owners,  J. 
Baxter  and  Fannie  Egnal,  Fourth  and  Pine 
streets,  Philadelphia.  Brick,  3  stories, 
42x29%  feet,  18x32  feet,  13x12  feet,  16x33 


feet,  11x13%  feet,  16x36  feet,  11x13%  feet, 
slag  roof,  oak  and  pine  floors,  electric  light, 
hot  water  heat,  tile  werk.  Contract  awarded 
to  Ike  Wolk,  335  Wolf  street,  Philadelphia. 

Garage,  South  side  Roberts  avenue,  West 
of  Wayne  avenue,  $50,000.  Architect,  pri¬ 
vate  plans.  Owner,  H.  F.  Newton,  1524 
Chestnut  street,  Philadelphia.  Brick,  1  story, 
irregular  size,  slag  roof,  cement  floors,  hot 
water  heat,  electric  light,  steel  sash,  sky¬ 
lights.  Contract  awarded  to  Carr  &  Court¬ 
ney,  Twenty-third  and  Green  streets,  Phila¬ 
delphia. 

Church,  Northwest  Corner  Forty-second  and 
Wallace  streets,  Philadelphia,  $35,000.  Ar¬ 
chitect,  private  plans.  Owners,  Mt.  Olivet 
Baptist  Church,  on  premises.  Stone  and 
brick,  2  stories,  70x113  feet,  slate  roof,  elec¬ 
tric  light.  Contract  awarded  to  J.  F.  Trent, 
2041  Master  street,  Philadelphia. 

Residences  (6),  East  side  Seventy-second 
street,  North  of  Gray’s  avenue,  and  North¬ 
east  Corner,  $25,000..  Architect,  private  plans. 
Owner,  Anna  Levin,  2018  North  Sixth  street, 
Philadelphia.  Brick,  2  stories,  16x40  feet, 
slag  roof,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Levin  Brothers,  2018  South 
Sixth  street,  Philadelphia. 

Residence  and  Garage,  0211  Wayne  avenue, 
$25,000.  Architect,  Edwin  A.  Roth,  Drexel 
Building,  Philadelphia.  Owner,  A.  D.  Seide- 
man,  121  North  Seventh  street,  Philadelphia. 
Stone,  1 2%  stories,  40x36  feet,  15x10  feet, 
slate  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  lighting,  tile  work.  Contract  award¬ 
ed  to  Alex.  Laub,  4622  North  Broad  street, 
Philadelphia. 

Bakery,  Ridge  and  Sedgley  avenues,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Atlantic  &  Pacific  Tea  Co.,  Broad  and  Som¬ 
erset  streets.  Brick  and  concrete,  2%  stories, 
slag  roof,  cement  floors,  electric  lighting. 
Contract  awarded  to  Turner  Const.  Co.,  1713 
Sansom  street. 

Residence  and  Store  (add.),  6022  Market 
street,  Philadelphia,  $4,570.  Owner,  Mayer 
Caplan,  on  premises.  Brick,  1  story  add., 
15x35  feet  6  inches,  slag  roof,  electric  light¬ 
ing.  Contract  awarded  to  Frank  N.  Percival, 
6229  Market  street. 

Residence,  E'ast  side  Oakmont  street,  South 
of  Verree  road,  $4,000.  Architect,  private 
plans.  Owner,  Mr.  Place,  326  Westmoreland 
street,  Philadelphia,  Brick  and  frame,  2  sto¬ 
ries,  24x32  feet,  pipeless  heating,  electric 
lighting.  Contract  awarded  to  S.  H.  Beamer, 
2535  South  Pershing  street,  Philadelphia. 

Warehouse  (alts.),  2421-23  West  York 
street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  John  O’Hara,  1216  San¬ 
som  street,  Philadelphia.  General  interior  al¬ 
terations.  'Contract  awarded  to  Thomas  Mor¬ 
ris,  1853  North  Judson  street,  Philadelphia. 

Residence  (alts,  and  add.),  313  North  Six¬ 
ty-fifth  street,  $2,500.  Architect,  private 
plans.  Owner,  Andrew  A.  Scott,  on  prem¬ 
ises.  Brick,  1  story  add.,  14x12  feet,  gen¬ 
eral  alterations.  Contract  awarded  to  James 
R.  Scott,  245  North  Sixty-fifth  street,  Phila¬ 
delphia. 

Residence  and  Store  (alts.),  409-11  South 
Twentieth  street,  $3,000.  Architect,  private 
plans.  Owner,  John  P.  Butler,  on  premises. 
General  interior  alterations.  Contract  award¬ 
ed  to  Frank  J.  Smith,  1029  Mt.  Vernon 
street. 

Residence  (alts,  and  add.),  Northwest  Cor¬ 
ner  Fifty-fifth  and  Larchwood  avenue.  $2,500. 
Architect,  private  plans.  Owner,  Rahn 
Dudelson,  on  premises.  Brick,  1  story,  16x9 
feet,  slag  roof,  electric  work.  Contract 
awarded  to  Max  Cotier,  1220  North  Forty- 
second  street,  Philadelphia. 

Residence,  2839  Ruth  street,  Philadelphia, 
$2,315.  Architect,  private  plans.  Owner, 
Henry  Denyhur,  on  premises.  Brick,  2  sto¬ 
ries,  16x19%  feet,  slag  roof,  general  altera- 
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tions.  Contract  awarded  to  Cevil  Hodgens, 
3032  Emerald  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  3400 
North  Fifth  street,  $3,000.  'Owner,  Abraham 
Feld,  on  premises.  Brick,  1  story,  20x22 
feet,  slag  roof*,  pine  floors,  electric  work. 
Contract  awarded  to  B.  Arrow,  992  North 
Seventh  street,  Philadelphia. 

Building  (alts.),  502  North  Eleventh 
street,  $3,000.  Owner,  Adolph  Kessler,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  Hearst  &  Karlace,  6353  Jef¬ 
ferson  street. 


Pennsylvania 
Construction  News 

Store  and  Apartments,  Ambler,  Pa.  Archi¬ 
tects,  Schermerhorn  &  Phillips,  430  Walnut 
street,  Philadelphia.  Owner,  Oscar  H.  Still- 
wagon,  Ambler,  Pa.  Brick,  2  stories,  20x90 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  plumbing,  tile  work,  metal 
bulks.  Owner  is  ready  for  bids. 

High  School,  Jenkintown,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owners,  School  Board,  Jenkintown, 
Pa.  Lowest  bidders:  Barnes  &  McLaughlin, 
17  South  Seventeenth  street,  Philadelphia, 
$139, 900;  Moore  &  Co.,  Nineteenth  and  Cherry 
streets,  *  Philadelphia,  $146,429.  Plumbing, 
Schaeffer  &  Co.,  Jenkintown,  Pa.,  $5,051. 
Electric,  Baird  Osterhout  'Co.,  2109  Walnut 
street,  Philadelphia,  $3,950.  Steam  heating 
and  ventilating,  J.  H.  Hutchinson,  1020  Cal- 
lowhill  street,  Philadelphia,  $20,777.  Hot  air 
and  ventilating,  American  Heating  &  Venti¬ 
lating  Co.,  200  North  Fifteenth  street,  Phila¬ 
delphia. 

Memorial  Cottage,  Elizabethtown,  Pa.  Ar¬ 
chitect  selected,  Edgar  A.  Wightman,  Heed 
Building,  Philadelphia.  Owners,  Dauphin 
County  Memorial,  Masonic  Home,  Elizabeth¬ 
town,  Pa.  Stone,  3  stories.  Preliminary 
plans  drawn.  Too  early  for  details. 

Schools  (3),  Lancaster,  Pa.  Architect,  E. 
C.  Urban,  Woolworth  Building,  Lancaster, 
Pa.  Owners,  School  Board,  Lancaster,  Pa. 
Miscellaneous  alterations,  plumbing.  Plans 
in  progress. 

Stadium  and  Gymnasium,  Lewisburg,  Pa., 
$500,000.  Architects,  Carrere  &  Hastings,  52 
Vanderbilt  avenue,  New  York.  Owners, 
Bucknell  University,  Lewisburg,  Pa.  Brick, 
steel,  stone.  Plans  in  progress. 

Residences  (2),  South  Ardmore,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Reed  &  Temple¬ 
ton,  1534  South  Fifty-seventh  street,  Phila¬ 
delphia.  Frame  and  stucco,  2%  stories,  22x26 
feet,  shingle  roof,  hardwood  floors,  hot  wa¬ 
ter  heat,  electric  lighting.  Owners  are  tak¬ 
ing  sub-bids. 

Residences  (2),  Lancaster,  Pa.  Architect, 
H.  R.  Evans,  10%  East  Orange  street,  Lan¬ 
caster,  Pa.  Owner,  M.  T.  Garvin,  care  of 
architect.  Brick,  2%  stories,  20x28  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light.  Architect  ready  for  bids. 

Community  Garage,  rear  36  North  Mary 
street,  Lancaster,  Pa.  Architect,  private 
plans.  Owner,  Mary  E.  Barton,  36-38  North 
Mary  street,  Lancaster,  Pa.  Brick,  1  story, 
54x37  feet,  slag  roof,  concrete  floors,  steam 
heat,  electric  light,  concrete  floors,  roof  ven¬ 
tilators.  Owner  ready  for  bids. 

Business  Building,  Tenth  street,  Harris¬ 
burg,  Pa.  Architect,  J.  B.  Harmon,  48  North 
Queen  street,  Lancaster,  Pa.  Owners,  Raub 
Supply  Co.,  315  Chestnut  street,  Harrisburg. 
Brick,  steel,  fireproof,  3  stories,  112x65  feet, 
hardwood  floors,  electric  light,  (2)  freight 
elevators,  roof  ventilators,  rolled  steel  sash. 
Owners  sub-letting. 

Residence,  Lititz,  Pa.  Architect,  H.  Y. 
Shau'b,  Imperial  Building,  Lancaster,  Pa. 
Owner,  Mr.  Penrose  Ruhl,  Lititz,  Pa.  Brick, 


2 y2  stories,  30x38  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  -tile 
work.  Architect  taking  bids  due  soon  as 
possible. 

Banking  House,  Mahanoy  City,  Pa.  Ar¬ 
chitects,  Tilghman  Moyer  Co.,  Allentown,  Pa. 
Owners,  Merchants’  Banking  Trust  Co.,  Ma¬ 
hanoy  City,  Pa.  Brick  and  steel,  1  story, 
mezzannie  and  basement,  125x25  feet,  slag 
or  asphalt  roof,  cement  floors,  hollow  tile, 
waterproofing,  'bond,  hollow  metal  skylights, 
rolled  steel  sash,  marble  work,  metal  lath. 
Architect*  taking  bids  due  July  27th. 


Pennsylvania 
Contracts  Awarded 

Convent,  Avoca,  Luzerne  County,  Pa.  Ar¬ 
chitect,  Emile  G.  Perrot,  1211  Arch  street, 
Philadelphia.  Owners,  St.  Mary’s  Roman 
Catholic  Church,  care  of  Rev.  H.  P.  Burke, 
Avoca,  Pa.  Brick,  terra  cotta,  cut  stone  and 
steel,  2%  stories,  74x38  feet,  slate  roof,  com¬ 
position  and  pine  floors,  steam  heating,  elec¬ 
tric  light,  metal  lath,  tile,  marble  work,  hol¬ 
low  metal  sash,  kalamein  doors,  bond,  floor 
hardener,  iron  work  and  stairs.  Contract 
awarded  to  John  J.  Gibbons,  722  Grove  street, 
Avoca,  Pa. 

Church  and  Parish  House  (aits.),  Berwyn, 
Pa.  Architect,  Ralph  E.  White,  Pennsylva¬ 
nia  Building,  Philadelphia.  Owners,  St.  Mon¬ 
ica’s  Reman  Catholic  Church,  care  of  Rev. 
John  G.  Carey,  Berwyn,  Pa.  Stucco,  18x20 
feet,  slate  roof,  carpentry,  mill  work,  metal 
lath,  painting,  glazing,  hardware,  iron  work. 
Contract  awarded  to  J.  Myers  &  Sons  Co., 
Whitherspoon  Building,  Philadelphia. 

School,  West  Lampeter,  Pa.  Architect,  H. 
Y.  Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owners,  West  Lampeter  Township  School 
Board,  care  of  architect.  Brick,  1  story  and 
basement,  177x100  feet,  composition  roof  and 
floors  (heating,  electric  work  and  plumbing 
reserved),  tile  and  marble  work,  rolled  steel 
skylights,  roof  ventilators,  dampproofing. 
Contract  awarded  to  B.  Frank  Bachman, 
Woolworth  Building,  Lancaster. 

Store  and  Auditorium,  Bywood  road,  160 
feet  West  of  West  Chester  pike.  Architect, 
private  plans.  Owner,  Terence  Smith,  3819 
Hamilton  street,  Philadelphia.  Brick  and 
steel,  2  stories  and  basement,  45x100  feet, 
slag  roof,  pine  and  maple  floors,  hot  water 
heating,  electric  light.  Contract  awarded  to 
William  Steele  &  Sons  Co.,  1600  Arch  street. 

Residence  (alts,  and  add.),  Ardmore,  Pa. 
Architects,  Mellvain  &  Roberts,  Otis  Build¬ 
ing,  Philadelphia.  Owner,  W.  B.  Franklin, 
Ardmore,  Pa.  Frame  and  stucco,  1  story, 
24x12  feet,  slag  roof,  oak  floors,  plastering, 
painting,  hardware,  electric  extension.  Con¬ 
tract  awarded  to  Charles  C.  Pace,  Merion, 
Pa. 

Store,  25  North  Third  street,  Harrisburg, 
Pa.  Architect,  F.  G.  Fahnestock,  Patriot 
Building,  Harrisburg,  Pa.  Owner,  E.  G. 
Hoover,  23  North  Third  street,  Harrisburg, 
Pa.  Stone,  granite,  3  stories,  20x60  feet,  tile 
and  tin  roof,  cork  tile,  electric  light,  metal 
lath,  rolled  steel  sash  and  skylights.  Con¬ 
tract  awarded  to  H.  A.  Hippie,  Harrisburg, 
Pa. 

Bank,  Valleyview,  Pa.  Architect,  B.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Valley  View  National  Bank,  care  of 
architect.  Terra  cotta,  tile  and  stucco,  1 
story,  32x65  feet,  slate  roof,  concrete  and 
marble  floors,  steam  heat,  electric  light,  metal- 
lath,  tile  work.  Contract  awarded  to  Gordon 
Nagle,  Pottsville,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Sus¬ 
quehanna  County,  R-12,  Bridgewater  and 
Dimock  Townships,  $174,478.35.  Contract 


awarded  to  William  C.  Evans,  Ambler,  Pa. 

Residence  and  Garage,  Jenkintown,  Pa., 
$7,800.  Architect,  private  plans.  Owner,  J. 
A.  Albrecht,  care  of  builder.  Stone,  brick 
and  mineral  stucco,  2%  stories,  25x36  feet, 
slate  roof,  hardwood  and  composition  floors, 
hot  water  heat,  electric  light,  tile  work,  iron 
work,  plastering,  painting,  glazing.  Contract 
awarded  to  Penn  Building  Co.,  1504  West 
Venango  street,  Philadelphia,  who  are  taking 
sub-bids  due  at  once. 


New  Jersey 
Construction  News 

Church,  Moorestown,  N.  J.  Architect,  J. 
Fletcher  Street,  129  South  Fifth  street,  Phil¬ 
adelphia.  Owners,  Moorestown  Baptist 
Church,  Moorestown,  N.  J.  Brick,  1  story, 
balcony  and  basement,  45x60  feet,  slate  roof, 
hot  water  heat,  electric  lighting.  Plans  in 
progress. 

Y.  W.  C.  A.,  Stevens  street,  Camden,  N.  J., 
$300,000.  Architects,  lackey  &  Hettle.  5 
Hudson  avenue,  Camden,  N.  J.  Owners,  Cam¬ 
den  Y.  W.  C.  A.,  care  of  Mrs.  Develin,  Mer- 
chantville,  N.  J.  Brick,  fireproof,  4  stories 
and  basement,  69x103  feet,  slag  roof,  con¬ 
crete  floors,  vapor  heat,  electric  light,  tile 
and  marble  work,  metal  lath,  safety  treads, 
roof  ventilators,  skylights,  waterproofing  and 
dampproofing,  iron  stairs  and  work.  Plans 
in  progress. 

Office  (alts,  and  add.),  Northeast  Corner 
Fifth  and  Cook  streets,  Camden.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Provident  Life  &  Trust  Co., 
care  of  architects.  Brick,  3  stories,  40x60 
feet,  electric  light,  plumbing,  general interior 
alterations.  Plans  in  progress. 

Store  and  Apartment,  Blackwood,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owner,  Louis  C.  Joyce, 
care  of  architects.  Brick,  cinder  block,  2 
stories,  40x75  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light.  Plans  in  pro¬ 
gress. 

Store  and  Apartment,  Camden,  N.  J.  Ar¬ 
chitects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owner,  name  withheld.  Brick 
and  cinder  block,  3  stories  and  basement, 
38%xl00  feet,  slag  robf,  pine  floors,  vapor 
heat,  electric  light.  Plans  in  progress. 

Store  House,  Camden,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  School  Board  of  Camden,  Mr. 
Bleakley,  secretary,  Camden.  Cinder  block, 
plaster,  1  story,  20x28  feet,  slag  roof,  ce¬ 
ment  floors,  electric  light.  Owners  ready  for 
bids. 

Store  and  Apartment,  Gloucester,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owner,  P.  H.  Stewart, 
Gloucester,  N.  J.  Brick,  steel,  concrete  block, 
2  stories,  64x108  feet,  slag  roof,  pine  floors, 
electric  light.  Owners  ready  for  bids. 

Masonic  Temple,  Gloucester,  N.  J.  Archi¬ 
tects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owners,  care  of  architects. 
Brick,  steel,  2%  stories,  50x200  feet,  slag 
roof  hard  wood  and  tile  floors,  vapor  heat, 
electric  light,  metal  lath,  roof  ventilators, 
water  and  dampproofing.  Plans  in  progress. 

Residence,  Haddonfield,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Dr.  IS.  Ironside,  care  of  archi¬ 
tects.  Brick,  2%  stories,  40x130  feet,  slate 
roof,  hard  wood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Plans  in  progress. 

Residence,  Merchantville,  N.  J.  Architect, 
Arnold  H.  Moses,  Temple  Building,  Camden, 
N.  J.  Owner,  care  of  architect.  Brick,  2 
stories,  38x26  feet,  20x20  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Plans  in  progress. 
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Residence  and  Garage,  Atlantic  City,  1ST.  J. 
Architect,  H.  A.  'Stout,  Guarantee  Trust 
Building,  Atlantic  'City,,  >N.  J.  Owner,  Mrs. 
Lacier,  care  of  architect.  Brick,  3  and  1 
stories,  52x40  feet  and  20x20  feet,  Spanish 
tile  roof,  hard  wood  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Plans 
in  progress.  • 

Apartments  (3)  (alts,  and  add.),  Atlantic 
City,  N.  J.  Architect,  J.  H.  Vaughn,  Guaran¬ 
tee  Trust  Building,  'Atlantic  Cfity,  N.  fJ. 
Owner,  George  C.  Felker,  911  South  Kentucky 
avenue,  Atlantic  City,  N.  J.  Brick,  hollow 
tile,  3  stories,  33x75  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  metal  lath, 
tile  work,  hollo  wtile.  ‘Flans  in  progress. 

Apartment,  Atlantic  City,  (N.  J.  Architect, 
V.  B.  Smith,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  J.  Owner,  Wm.  Johnson,  care 
of  architect.  Brick  and  steel,  3  stories,  30x80 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work. 
Plans  in  progress. 

Store  and  Office  (add.),  Atlantic  avenue, 
Atlantic  City,  N.  J.  Architect,  V.  B.  Smith, 
Guarantee  Trust  Building,  Atlantic  City,  N. 
J.  Owner,  Wm.  I.  Segal,  Segal  Building,  At¬ 
lantic  City,  N.  J.  Brick,  stone,  1  story,  55 k 
140  feet,  slag  roof,  wood  floors,  hollow  tile, 
electric  light,  tile  and  marble  work.  Plans 
in  progress. 

Apartment,  Atlantic  City,  N.  J.  Architect, 
V.  B.  Smith,  Guarantee  Trust  Building,  Phil¬ 
adelphia.  Owner,  Ernest  Byer,  care  of  archi¬ 
tect.  Brick,  steel,  4  stories,  40x100  feet,  slag 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  metal  lath,  tile  and  marble  work,  archi¬ 
tectural  terra  cotta.  Plans  in  progress. 

Hotel  Davis  (add.),  'St.  Charles  avenue  and 
Beach,  Atlantic  City,  N.  J.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owner,  Mrs.  Davis,  on  premises. 
Brick,  steel,  7  stories,  40x80  feet,  slag  roof, 
hardwood  floors,  -  vapor  heat,  electric  light, 
tile  and  marble  work,  hollow  tile,  elevators, 
roof  ventilators,  metal  lath,  skylights.  Plans 
in  progress. 

Bungalow,  Atlantic  City,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Owner,  George  Bach, 
Trenton  avenue,  Atlantic  City,  N.  J.  Hollow 
tile,  stucco,  1 y2  stories,  19x45  feet,  asphalt 
shingle  roof,  hardwood  floors,,  hot  water  heat. 
Owner  taking  sub-bids. 

Apartment,  Atlantic  City,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Owner,  J.  F.  Eilenberg, 
122  South  Maryland  avenue,  Atlantic  City, 
N.  J.  Brick,  steel,  5  stories,  39x103  feet,  slag 
roof,  hardwood  floors,  2  elevators,  steam  heat, 
electric  light,  metal  lath,  tile  and  marble 
work,  skylights.  Owner  taking  sub-bids. 

Residence  (alts,  and  add.),  Mississippi,  'be¬ 
low  Oriental  avenue,  Atlantic  City,  A.  -J.  Ar¬ 
chitect,  W.  S.  Hewitt,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City,  ]\T.  J.  Owner,  A.  C.  Mc¬ 
Clellan,  Phillips  House,  Atlantic  City,  N.  .1. 
Brick,  frame,  stucco,  5  stories,  36x80  feet, 
slag  roof,  pine  floors,  electric  light,  metal 
lath,  elevators.  Owner  ready  for  bid's. 

Stores  (alts,  and  add.),  1008  Atlantic  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  Oscar 
Schmidt,  Guarantee  Trust  Building*  Atlantic 
City,  N.  J.  Owners,  'Standard  Music  Co.,  on 
premises.  Brick,  2  stories,  20x30  feet,  slag 
roof,  hardwood  floors,  hollow  tile,  electric 
light,  metal  lath,  tile  work,  plastering,  cop¬ 
per  work.  Architect  ready  for  .bids,  due  Au¬ 
gust  7th. 

Moving  Picture  Theatre,  Haddonfield,  V.  J. 
Architects,  Lackey  &  Hettle,  509  Federal 
street,  Camden,  N.  J.  Owner,  Senator  Josi 
F.  Walworth,  Haddonfield,  N.  J.  Brick,  lime¬ 
stone,  cut.  stone  and  blue  stone,  2  stories, 
41x159  feet,  Barrett  roof,  cement  and  pine 
floors,  roof  ventilators,  iron  work,  floor  hard¬ 
ener,  band,  marble  and  terrazzo  work,  metal 
lath,  electric  lighting.  Architects  taking 
bids,  due  July  28th. 


Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  509.  Market  street,  Camden, 
N.  J.  Owner,  Herbert  W.  Staats,  Merchant¬ 
ville,  N.  J.  Brick  and  stucco,  1%  stories,  28x 
52  feet,  slate  roof,  pine  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work,  bond, 
iron  work.  Architect  taking  bids,  due  July 
29  th. 

School,  904  Pacific  avenue,  Atlantic  City, 
1ST.  J.  Architect,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owners,  Beth 
Israel  Synagogue,  Dr.  Fisher,  Atlantic  City, 
N.  J_.  Brick,  2  stories,  40x50  feet,  slag  roof, 
pine  floors,  electric  light,  roof  ventilators. 
Architect  taking  bids,  due  July  27th. 

School,  Pleasantville,  N.  J.  Architect,  Ber¬ 
tram  Ireland,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  J.  Owners,  School  Board  of 
Pleasantville,  Arthur  Stiles  secretary.  Brick, 
3  stories,  84x122  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  roof  ventil¬ 
ators,  waterproofing.  Owners  taking  revised 
bids,  due  August  8th. 

Hotel,  Ocean  City,  ST.  J.,  $850,000.  Archi¬ 
tects,  Dreher,  Churchman  —  Paul,  Otis  Build¬ 
ing,  Philadelphia.  Owners,  Chamber  of  Com¬ 
merce,  care  of  J.  H.  Slocum,  care  of  Hotel 
Normandie,  Ocean  City,  iN.  J.  Brick,  steel, 
concrete,  7  stories.  Sketches  submitted. 

Hotel  (add.),  Atlantic  City,  N.  J.,  $3,000,- 
000.  Architects,  Carrere  &  Hastings,  52  Van¬ 
derbilt  avenue.  New  York.  Owmers  Hotel 
Chelsea,  Morris  avenue  and  Beach,  Atlantic 
City,  N.  J.  Brick,  concrete,  fireproof,  l'50x 
T25  feet,  steam  heat,  electric  light,  metal 
lath,  tile  and  marble  work,  elevators.  Plans 
in  progress. 

Road  Work,  Woodbury,  N.  J.  Engineer, 
Wm.  C.  Cattell,  'County  Engineer,  Woodbury, 
N.  J.  Owners,  Board  of  Chosen  Freeholders, 
Woodbury,  N.  J.  Reinforced  concrete,  1,937 
square  yards,  bond.  Owners  taking  bids,  due 
August  10th  at  10  A.  M.  Deposit  of  $10.00. 

Power  House,  Blackwood,  N.  J.  Architect, 
private  plans.  Owners,  Board  of  Chosen  Free¬ 
holders,  Camden  County,  Samuel  Wood, 
chairman,  Court  House,  Camden,  N.  J.  Brick, 
concrete,  steam  heat,  bond.  Owners  taking 
bids,  due  August  7th  at  11  A.  M. 

Office  (alts,  and  add.),  southeast  corner  of 
Federal  &  Hudson  streets,  Camden,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Frost 
Bros.,  540  Federal  street,  Camden,  N.  J. 
Brick,  3  stories,  irregular  size,  slag  roof, 
hardwood  floors  (heating  reserved),  electric 
light.  Architects  taking  bids,  due  July  29th. 

Residence,  Atlantic  City,  N.  J.  Architect, 
H.  A.  Stout,  Guarantee  Trust  Building,  At¬ 
lantic  City,  .N.  J.  Owner,  N.  Schwartz,  care 
of  architect.  Brick,  1%  stories,  45x45  feet, 
Spanish  tile  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work. 
Architect  taking  bids,  due  July  31st. 

Bank,  Tuckerton,  N.  J.  Architect,  J.  V. 
Mathis,  Guarantee  Trust  Building,  Atyantic 
City,  N.  J.  Owners,  Tuckerton  Bank,  care  of 
F.  R.  Austin,  Tuckerton,  N.  J.  Brick,  1 
story,  30x34  feet,  18x42  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  and  marble  work,  meta'l  window  guards, 
bank  fixtures.  Architect  taking  bids,  due 
August  3rd. 

Warehouse,  Newark,  N.  J.  Architects,  De 
Armond,  Ashmead  &  Bickley,  Franklin  Trust 
Building,  Philadelphia.  Owners,  Elliott  Leath¬ 
er  Works,  356  Admas  street,  Newark,  N.  J. 
Brick,  2  stories,  50x90  feet,  Barrett  roof, 
cement"  and  pine  floors,  ,  millwork.  Plans  in 
progress.  Architects  will  take  sub-bids  on 
above  mentioned  material.  Owners  will  sub¬ 
let  other  work. 


New  Jersey 
Contracts  Awarded 

Factory  Building,  Sixth  and  and  Jefferson 
streets,  Camden,  N.  J.  Architect,  private 


plans.  Owner,  Charles  W.  Breneman,  1306 
Sansom  street,  Philadelphia.  'Concrete  and 
steel,  4  stories,  40x200  feet,  slag  roof,  con¬ 
crete  and  cement  floors,  steam  heating,  elec¬ 
tric  lighting,  rolled  steel  sash.  Contract 
awarded  to  Frank  Hill  Smith,  Dayton,  Ohio. 

Store  Building,  Broadway  and  Spruce  ets., 
Camden,  N.  J!  Architect,  Sol  Kaplan,  929 
Chestnut  street,  Philadelphia.  Owners,  Har¬ 
ry  Pinsky  Sons  Co.,  on  premises.  Brick,  steel 
and  reinforced  concrete,  5  stories  and  base¬ 
ment,  56x92  feet,  slag  roof,  cement,  oak  and 
maple  floors,  hollow  tile,  metal  lath,  terrazzo, 
rolled  steel  sash,  hollow  metal  skylights,  fire¬ 
proof,  hollow  metal  and  rolling  steel  doors, 
ornamental  terra  cotta,  iron  work  (elevators 
reserved),  heating,,  lighting  and  plumbing 
separate  bids.  Contract  awarded  to  Potts 
Bros.  &  'Cooperson,  129  North  Eleventh  street, 
Philadelphia. 

Residence  and  Garage  (alt.  and  add.), 

6119  Monmouth  avenue,  Atlantic  City,  N.  J. 
Architect,  Oscar  Schmidt,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  M.  H. 
Goodin,  Adelphia  Hotel,  Philadelphia.  Hollow 
tile,  stucco,  2  stories,  38x53  feet,  Spanish  tile 
roof,  hardwood  and  concrete  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  A. 
B.  Bowen,  Ventnor,  N.  J. 

Residence,  Miami,  Florida.  Architect,  J. 
V.  Mathis,  Guarantee  Trust  Building,  At¬ 
lantic  'City,  N.  J.  Owner,  Joseph  Frai'lenger, 
Shankville,  Pa.  Hollow  tile,  stucco,  2  stories, 
30x42  feet,  30x8  feet,  'Spanish  tile  roof,  pine 
floors,  electric  light,  tile  work.  Contract 
awarded  to  Thomas  Ryan,  Atlantic  City, 
N.  J. 

School  (add.),  Idlewood,  N,  J.  Architect, 
Bertram  Ireland,  Guarantee  'Trust  Building, 
Atlantic  City,  N.  J.  Owners,  Board  of  Edu¬ 
cation,  Egg  Harbor  Township,  H.  B.  Lee, 
Mays  'Landing.  Brick,  2  stories,  40x70  feet, 
pine  floors,  electric  lighting.  Contract  award¬ 
ed  to  P.  G.  Hannum,  Georgia  avenue,  Atlantic 
City,  N.  J. 

Church,  Ventnor,,  N.  J.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owners,  Ventnor  Community 
Church,  Ventnor,  N.  J.  Stone,  1  story,  65x85 
feet,  slag  roof,  iron  work,  terra  cotta.  Con¬ 
tract  awarded  to  D.  A.  McClelland  Co.,  Drexel 
Building,  Philadelphia. 

Store  (alts,  and  add.),  Atlantic  City,  N.  J. 
Architect,  V.  B.  'Smith,  Guarantee  Trust 
Building,  Atlantic"  City,  N.  J.  Owner,  H. 
Jones,  care  of  architect.  Terra  cotta,  brick, 
4  stories,  30x150  feet,  slag  roof,  hardwood 
floors,  vapor  heat  , electric  light,  tile  and  mar¬ 
ble  work,  hollow  tile.  Contract  awarded  to 
Charles  D.  Thompson,  Atlantic  City,  N.  J. 


Miscellaneous 
Construction  News 

Bungalow,  Buffalo,  N.  Y.  Architect,  C.  E. 
Schermerhorn,  430  Walnut  street,  Philadel¬ 
phia.  Owner,  Conrad  Hammer,  Buffalo,  N.  Y. 
Frame,  1  y2  stories,  30x26  feet,  shingle  roof, 
pine  floors,  electric  light.  Owner  will  build. 

Residence,  Winston-Salem,  N.  C.  Archi¬ 
tect,  Charles  Barton  Keen,  Bailey  Building, 
Philadelphia.  Owner,  C.  A.  Kent,  Winston- 
Salem,  N.  C.  Brick  and  hollow  tile,  2%  sto¬ 
ries,  42x50  feet,  slate  or  tile  roof,  oak  floors, 
vapor  heat,  electric  lighting.  Architect  tak¬ 
ing  bids  due  August  2nd. 


An  old  legend  tells  of  a  magician’s  vase, 
the  magician  could  get  out  of  it  only  that 
which  he  put  in.  Advertising  is  just  that 
If  you  don’t  get  into  it  the  “kick”  of  sales¬ 
manship  it  is  going  to  miss  by  just  that 
much  the  pulling  power  it  ought  to  have. 
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Proposals 


SEALED  pro ppo sals 

Notice  is  hereby  given  that  separate  sealed 
proposals  will  be  received  by  Samuel  Wood, 
Chairman  of  the  Joint  Committee  of  the 
Board  of  Chosen  Freeholders  of  the  County 
of.  Caniden,  consisting  of  the  Hospital  for  the 
Insane  and  County  Farm  Committees,  opened 
and  read  in  public  on  Monday,  August  7th, 
1922,  at  eleven  o  ’clock  A.  M.,  daylight  sav¬ 
ing  time,  at  a  public  hearing  of  said  Joint 
Committee  to  be  held  in  the  Freeholders’ 
room  in  the  Court  House,  Camden,  New  Jer¬ 
sey,  for  the  following: 

1.  The  furnishing  and  installing  of  a  steel 
pressure  filter  in  the  power  house  on  the 
above  lands  at  Blackwood,  N.  J.,  in  accord¬ 
ance  with  the  said  plans  and  specifications. 
The  envelopes  enclosing  bids  for  this  work 
must  bear  the  words,  “Bid  on  Filter.” 

2.  The  furnishing  and  installing  of  two 
180-H.  P.  boilers,  together  with  foundations, 
etc.,  in  the  power  house  on  the  lands  afore¬ 
said,  in  accordance  with  the  said  plans  and 
specifications.  The  envelopes  enclosing  bids 
for  this  work  must  bear  the  words,  “Bid  on 
Boilers.  ’  ’ 

3.  The  building  and  construction  of  a 
power  house  and  retaining  walls  for  cold 
storage  upon  the  lands  aforesaid,  in  accord¬ 
ance  with  the  said  plans  and  specifications. 
The  envelopes  enclosing  bids  for  this  work 
must  bear  the  words,  “Bid  on  Power 
House.  ’  ’ 

4.  The  furnishing  and  installing  of  piping 
in  connection  with  the  proposed  new  power 
house  on  the  lands  aforesaid,  in  accordance 
with  the  said  plans  and  specifications.  The 
envelopes  enclosing  bids  for  this  work  must 
bear  the  words,  “Bid  on  Piping.” 

All  bids  must  be  enclosed  in  sealed  enve¬ 
lopes,  bearing  the  name  and  address  of  the 
bidder,  as  well  as  the  words  above  specified, 
and  addressed  to  Mr.  'Samuel  Wood,  Chair¬ 
man,  Court  House,  Camdpn,  New  Jersey. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  in  a  sum  not  less  than  five  per 
cent,  of  the  bid!  submitted. 

A  surety  company  bond  will  be  required 
in  the  full  amount  of  tlie  contract  for  the 
proper  completion  of  the  work,  and  the  bid¬ 
der  shall  also  enclose  in  his  bid  a  bid-certifi¬ 
cate  from  a  surety  company. 

The  Board  of  Chosen  Freeholders  reserves 
the  right  to  reject  any  and  all  bids. 

Dated  July  20,  1922. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  Camden  County. 

JOHN  PRENTICE,  Director. 

FRED  W.  GEORGE,  Clerk. 


TREASURY  DEPFARTMENT,  Office  of 
the  Supervising  Architect,  Washington,  D.  C., 
July  19,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  August  2,  1922,  for 
furnishing  and  installing  fly  screens  for  cot¬ 
tages  Nos.  1,  4,  and  5,  and  Mess  Hall  and 
Administration  Building  of  the  United  states 
Public  Health  Service  Hospital  No.  42  at 
Perryville,  Md.  Specifications  may  be  ob¬ 
tained  at  this  office  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect, 


SEALED  PROPOSALS 

Notice  is  hereby  given  that  separate  sealed 
proposals  will  be  received  by  Samuel  Wood, 
Chairman  of  the  Joint  Committee  of  the 
Board  of  Chosen  Freeholders  of  the  County 
of  Camden,  consisting  of  the  Hospital  for 
the  Insane  and  County  Farms  Committees, 
opened  and  read  in  public  on  Monday,  August 


7th,  1922,  at  eleven  o’clock  A.  M.,  day-light 
saving  time,  at  a  public  hearing  of  said 
Joint  Committee  to  be  held  in  the  Free¬ 
holders’  room  in  the  Court  House,  Camden, 
New  Jersey,  for  the  following: 

1.  The  furnishing  and  installing  of  a  steel 
pressure  filter  in  the  power  house  on  the 
above  lands  at  Blackwood,  N.  J.,  in  accord¬ 
ance  with  the  said  plans  and  specifications. 
The  envelopes  enclosing  bids  for  this  work 
must  bear  the  word-s  “Bid  on  Filter.” 

2.  The  furnishing  and  installing  of  two 
180  H.  P.  boilers,  together  with  foundations, 
etc.,,  in  the  power  house  on  the  lands  afore¬ 
said,  in  accordance  with  the  said  plans  and 
specifications.  The  envelopes  enclosing  bids 
for  this  work  must  bear  the  words  “Bid  on 
Boilers.  ” 

3.  The  building  and  construction'  >rf  a 
power  house  and  retaining  walls  for  cold 
storage  upon  the  lands  aforesaid,  in  accord¬ 
ance  with  the  said  plans  and  specifications. 
The  envelopes  enclosing  bids  for  this  work 
must  bear  the  words  “Bid  on  Power  House.” 

4.  The  furnishing  and  installing  of  piping 
in  connection  with  the  proposed  new  power 
house  on  the  lands  aforesaid,  in  accordance 
with  the  said  plans  and  specifications.  The 
envelopes  enclosing  bids  for  this  work  must 
bear  the  words  “Bid  on  Piping.” 

All  bids  must  be  enclosed  in  sealed  en¬ 
velopes,  bearing  the  name  and  address  of 
the  bidder,  as  well  as  the  word's  above  speci¬ 
fied,  and  addressed  to  Mr.  Samuel  Wood, 
Chairman,  Court  House,  Camden,  New  Jer¬ 
sey. 

Each  bid  must  be  accompanied  by  a  speci¬ 
fied'  check  in  a  sum  not  less  than  five  per 
cent,  of  the  bid  submitted. 

A  surety  company  bond  will  be  required 
in  the  full  amount  of  the  contract  for  the 
proper  completion  of  the  work,  and  the  bidder 
shall  also  enclose  in  his  bid  a  bid-certificate 
from  a  surety  company. 

The  Board,  of  Chosen  Freeholders  reserves 
the  right  to  reject  any  and1  all  bids. 

Dated  July  20,  1922. 

By  order  of  the  Board  of  Chosen  Free¬ 
holders  of  Camden  County. 

JOHN  PRENTICE, s  Director. 

FRED  W.  GEORGE,  Clerk. 


HOW  ELIMINATE  WASTE? 
Practical  Suggestions  for  Large  Savings* 

BY  D.  KNICKERBACKER  BOYD 

Standardist,  Philadelphia 

The  actual  subject  of  this  brief  talk 
has  been  touched  upon  by  every  speaker, 
starting  with  Secretary  Hoover  yesterday 
morning. 

I  could  therefore  finish  with  the  state¬ 
ment  that  the  elimination  of  waste  in  the 
construction  industry  is  necessary  in  order 
that  the  materials  and  man  power  of  this 
country,  or  of  any  country,  may  be  con¬ 
served  and  that  the  health,  safety  and 
comfort  of  the  occupants  of  the  buildings 
may  be  provided  for  with  the  least  lost 
motion  and  the  least  expenditure  of 
money. 

I  will  go  somewhat  into  detail  concern¬ 
ing  features  of  waste  in  the  construction 
industry  which,  as  I  see  them,  can  and 
should  be  eliminated. 

It  can  be  conservatively  estimated  that 
the  A.  C.  C.,  properly  functioning  through 
local  groups,  may  be  able  to  save,  the 


American  people  one  billion  dollars 
through  the  elimination  of  these  and  other 
preventable  wastes. 

Start  Buildings  Above  Grade 

Let  us  think  of  the  enormous  waste 
going  on  everywhere  incidental  to  digging 
down  for  cellars  and  digging,  refilling, 
and  redigging  and  resurfacing  of  streets, 
roads  and  sidewalks  for  water  and  drain¬ 
age  pipes,  conduits,  sewers,  and  public 
utilities. 

The  necessity  and  opportunity  for  elimi¬ 
nation  of  waste  in  this  direction  is  great. 
I  offer  for  consideration  the  suggestion, 
which  is  not  new,  that  all  newly  developed, 
areas,  and  all  changes  wherever  possible 
in  existing  cities,  shall  have  buildings 
started  from  grade,  without  excavations 
except  for  cuts  to  use  *as  fills. 

Indeed,  with  modern  methods  of  heat¬ 
ing,  why  should  not  the  average  house  be 
built  without  a  cellar,  and  storage  for 
coal,  provisions,  etc.,  be  afforded  on  the 
ground  floor,  eliminating  waste  of  effort 
in  going  up  and  down  cellar  stairs  con¬ 
tinually. 

Why  should  not  streets  in  cities  be  built 
above  the  ground  instead  of  cutting  out 
the  ground  under  them  for  every  con¬ 
ceivable  purpose  and  over  and  over  again 
without  regard  for  incidental  losses  and 
waste  ? 

Having  disposed  of  the  ground  (at 
enormous  expense)  we  now  come  to  con¬ 
struction  of  buildings.  In  this  whole  field, 
we  of  the  construction  industry  are  too 
apt  to  concentrate  our  thoughts  on  new 
work. 

This  is  not  right.  We  must  differen¬ 
tiate  between  repairs  and  maintenance  of 
existing  structures,  alterations  and  addi¬ 
tions,  demolition  and  reconstruction,  and 
set  it  off  against  new  work. 

Fire  and  Loss  of  Life 

Taking  up  existing  structures  first — 
two  enormous  wastes  stand  out. 

These  are  preventable  losses  of  prop¬ 
erty  by  fire,  to  say  nothing  of  the  more 
important  loss  of  human  life  and  man 
power,  and  preventable  losses  due  to  de¬ 
cay  and  deterioration. 

We,  through  our  new  American  Con¬ 
struction  Council  have  an  unprecedented 
opportunity  to  show  our  enlightened  un¬ 
selfish  interest  in  the  public  welfare  by 
taking  every  measure  possible  to  stop  a 
waste  of  $400,000,000  annually  and  of 
thousands  of  lives  and  untold  millions  of 
man-hours  due  to  fire  alone. 

The  surest  means  I  know  of  is  to  make 
everyone  careful,  and  I  suggest  that  we 
urge  the  adoption  everywhere  of  personal 
liability  laws  to  hold  individuals  respon- 


*Address  before  the  Organization 
Meeting  of  the  American  Construction 
Council,  Washington,  D.  C.,  June  20, 
1922. 
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sible  for  the  cost  of  extinguishing  fires 
'ue  to  their  neglect  or  carelessness. 

Let  us  also  see  to  it  that  all  possible  fire 
precaution  and  protective  measures  are 
adopted  in  new  construction  work. 

The  other  great  waste  which  I  have 
mentioned  in  connection  with  .existing 
structures  is  the  decay  and  deterioration 
which,  through  lack  of  knowledge  and 
’foresight  and  through  downright  careless¬ 
ness,  is  allowed  to  go  on  everywhere  when 
simple  preventive  measures  involving  con¬ 
struction  materials  and  labor  promptly 
and  properly  applied,  would  save  count¬ 
less  millions  of  waste. 

Here  we  have  an  opportunity  to  dis¬ 
play  our  enlightened  selfishness  by  selling 
the  paint-up  and  fix-up  idea  to  the  public 
in  its  own  interest,  as  well  as  in  the  inter¬ 
est  of  the  construction  industry. 

Saving  Through  Standardization 

A  vast  amount  of  waste  due  to  unneces¬ 
sary  individual  effort  could  be  eliminated 
if  architects  and  engineers  would,  in  co¬ 
operation  with  all  the  industries,  stand¬ 
ardize  the  parts  of  certain  buildings  and 
standardize  the  detail  drawings  necessary 
to  accomplish  satisfactory  results. 

The  participation  of  producers  and 
manufacturers  is  vital  in  this  program. 
Already  the  Department  of  Commerce 
has  made  a  fine  start  in  simplified  prac¬ 
tice  elimination  of  unnecessary  types, 
sizes,  patterns  and  finishes  of  many  parts 
and  articles  related  to  construction.  Its 
Building  Code  Committee  is  also  doing 
notable  work  in  offering  to  the  country  a 
document  which  will  assist  in  the  economi¬ 
cal  and  safe  use  of  materials  and  produce 
further  economies  in  the  uniformity  of 
dimensional  requirements.  The  field  of 
standardization  is  too  large  to  more  than 
touch  upon  here  and  of  all  the  many  pos¬ 
sibilities  I  will  mention  only  one. 

Let  us  assume  that,  instead  of  each  ar¬ 
chitect  laboriously  making  detail  drawings 
for  window  frames  for  all  normal  require¬ 
ments,  a  universal  box  frame  and  sash 
were  developed  and  adopted  as  standard 
and  that  this  box  was  carefully  and  econ- 
nomically  worked  out  to  prevent  air  leak¬ 
age.  What  would  be  the  result  ?  Cold 
would  be  kept  out  and  heat  kept  in.  Sup¬ 
pose  the  resultant  saving  in  fuel,  aside 
from  the  added  comfort,  was  but  one-half 
ton  of  coal  to  each  home.  What  would 
be  the  elimination  of  waste  in  this  one 
item  alone? 

I  leave  it  to  you  to  figure  out,  but  it 
would  not  only  amount  to  millions  of 
tons  and  dollars,  but  reflect  itself  in  relief 
to  transportation  and  all  down  the  line 
of  construction  activities. 

“ Estimates  Cheerfully  Furnished” 

The  builder  or  general  contractor  next 
appears  upon  the  scene  and,  by  the  use 
of  three  simple  words  in  an  innocent  look¬ 
ing  combination,  he  has  had  a  very  large 
part  in  causing  waste.  I  refer  to  the 
slogan,  “Estimates  Cheerfully  Furnished,” 


which  has  so  greatly  contributed  to  the 
prevalent  wasteful  method  of  estimating 
on  the  drawings  of  architects  and  engi¬ 
neers.  Specifications,  too,  must  be  stand¬ 
ardized  to  intelligently  say  \vhat  (they 
mean. 

Some  means  should  be  devised  to  elimi¬ 
nate  the  enormous  amount  of  time  ex¬ 
pended  by  builders  and  sub-contractors 
estimating  on  every  building  operation, 
many  of  which,  as  you  know,  do  not  pro¬ 
ceed*  That  is  an  absolute  loss.  In  my 
opinion  builders  should  be  paid  a  fee  for 
estimating.  That  would  be  a  benefit  in 
several  ways,  one  of  which  would  be  that 
owners  would  not  require  so  many  build¬ 
ers  to  estimate,  and  the  builders  would 
not  require  so  many  subcontractors  to 
estimate.  Overhead  would  thus,  be  cut 
down  all  along  the  line.  The  more  ex¬ 
perienced  and  capable  builders  would  be 
given  the  preference.  At  the  present  time 
when  each  builder  or  subcontractor  esti¬ 
mates,  each  one  separately  takes  off  the 
quantity.  Another  way  to  eliminate  waste 
would  be  to  have  one  quantity  statement 
or  survey,  so  all  the  contractors  estimat¬ 
ing  would  be  figured  on  the  same  quan¬ 
tity,  and  would  merely  appraise  their 
units  and  their  incidental  expenses  and 
attach  their  proper  profits. 

Complete  Co-operation  Necessary 

We  come  next  to  the  actual  construc¬ 
tion  after  having  awarded  a  contract  for 
a  building,  and  there  we  find  the  greatest 
opportunity  to  eliminate  waste.  The  only 
satisfactory  method  of  proceeding  in  that 
direction  is  to  have  that  complete  co-oper¬ 
ation  between  architects,  builders,  mate¬ 
rial  men,  all  the  subcontractors  and  all 
the  workers  on  the  job,  which  will  come 
about  through  local  effort  co-ordinated 
with  this  A.  C.  C. 

I  want  to  read  a  very  brief  extract  from 
an  article  in  a  recent  issue  of  “Forbes” 
entitled,  “Industry  can  double  produc¬ 
tivity.” 

“Industrial  efficiency  in  this  country  is 
no  greater  than  40  per  cent.,  and  prob¬ 
ably  as  low  as  15  per  cent,  of  what  it 
should  jbe.  |A  conservative  estimate 
places  it  at  25  per  cent,  of  fair  and  at¬ 
tainable  standards.  This  means  an  in¬ 
dustrial  waste  of  75  per  cent.  If  we  could 
eliminate  preventable  wastes,  productivity 
would  increase  300  per  cent.” 

We  have  been  making  studies  in  Phila¬ 
delphia  of  this  whole  question  of  the  elimi¬ 
nation  of  waste,  but  so  far  the  task  has 
been  conducted  by  the  workers  them¬ 
selves,  strange  as  it  may  seem,  and  those 
workers  are  seeking  the  co-operation  of 
the  architect,  engineers  and  builders, 
which  is  very  gradually  being  secured. 

Sandford  E.  Thompson  has  said,  “cer¬ 
tain  wastes  stand  out  clearly  in  the  build¬ 
ing  trades : 

“L  Loss  of  working  time  throughout 
the  "year. 


“2.  Poor  planning  of  construction  work 
and  of  the  individual  jobs  by  the  builder. 

“3.  Lack  of  knowledge  of  a  day’s  work. 

“We  find  that  we  must  dovetail  all  these 
things  together,  so  that  every  man  shall 
have  the  opportunity  to  work;  we  must 
develop  the  technique  of  each  industry, 
so  that  every  man  can  make  the  best  use 
of  his  powers ;  we  must  train  the  employ¬ 
er  to  plan  his  work  and  also  to  appreciate 
the  human  side  of  life. 

“You  may  ask  why  studies  of  detail, 
why  the  determination  of  standards  will 
aid  in  the  elimination  of  waste.  It  is 
because  it  will  increase  the  initiative  of 
the  worker,  it  is  because  it  will  differen¬ 
tiate  the  good  man  from  the  poor  man 
it  is  because  it  will  present  an  aim  to 
work  to,  because — and  this  is  perhaps  the 
most  important  feature  of  all- — it  will 
show  us  the  easiest  and  most  economical 
way  of  doing  the  work  and  will  compel 
employers  to  take  more  thought  to  the 
methods  of  handling  the  work  and  to 
planning  out  the  work  that  is  to  be  done. 
Thus  costs  can  be  and  will  be  reduced.” 

A  Congress  or  Conference  Board 

I  want  to  add  a  brief  sketch  of  what 
seems  to  me  are  the  most  pertinent  and 
important  problems  to  be  solved  in  co¬ 
ordination  of  all  facts  connected  with 
building.  These  can  be  studied  by  each 
local  group. 

Such  a  group  would  act  as  a  central 
bureau  through  which,  voluntarily,  all 
construction  programs  could  be  cleared, 
including  national,  State,  municipal  and 
private  work  in  each  territory.  Sugges¬ 
tions  could  be  made  for  co-ordination  of 
activities,  allocation  of  materials  and  re¬ 
duction  of  estimating  costs ;  local  produc¬ 
tion  could  be  encouraged,  rail  hauls  short¬ 
ened,  traffic  congestion  lessened ;  a  con¬ 
stant  labor  survey  could  be  maintained 
and  employment  'bureaus  established  to 
the  advantage  of  the  employer  as  well  as 
of  the  employee ;  good  management  could 
be  promoted,  efficiency  encouraged,  ap¬ 
prentices  educated  and  properly  trained ; 
and  increased  production  would  result  all 
around. 

1 Educate  Public  to  Responsibility 

In  such  a  program  another  vital  neces¬ 
sity  is  to  educate  the  public  to  an  under¬ 
standing  of  the  fundamental  principles  of 
a  sensible  distribution  of  demand  for  ser¬ 
vices  throughout  the  year.  Instead  of  car¬ 
rying  on  our  main  construction  work  in 
seven  or  eight  months  that  which  would 
seven  or  eight  months  that  which  could 
be  deferred  and  done  through  the  remain¬ 
ing  four  or  five  months  should  be  so  sced- 
uled.  Owners  making  interior  alterations 
or  additions  to  buildings  should  be  en¬ 
couraged  to  have  this  work  done  in  the 
“off-peak”  season.  Old  buildings  should 
be  demolished  in  the  cold  weather  to  make 
way  for  the  new  construction,  and  not  (as 
is  often  the  case)  at  the  time  when  the 
new  building  itself  might  be  under  way. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS'  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FiPort  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St„  Phila. 

Weber,  F.f  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (  Pace,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  Rt.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phlla. 

BUI  I. DEBS'  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Falrlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Falrlamb,  P.  H.  Co . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  «29  N.  3rd  tst.,  Pima. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Pliiia. 

Truseon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1804  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . ...Franklin  Trust  Bldg.,  Phila. 

Truseon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co. .. -.Widener  Bldg.,  Phila. 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phi4. 

Sen  ice  Heating  Co.  . . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W.  . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattlson  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. ...  Widener  Bldg.,  Phlla. 
LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &,  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phlla. 

Kugler,  Geo.  W.,  &  Sons  Co., 

815  New  Market  St.,  Phila. 

Shaw,  James . 62nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phlla. 

PAINTS  AND  VARNISHES. 

Truseon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co.  1 . 722  Drexel  Bldg.,  Phlla. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1311-13  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1311-13  Arch  St.,  Phlla. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phlla. 


ROAD  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

_  ,  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  '. . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S  . 24  S.  7th  St..  Phlla 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird.  A.  S . ,....24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . ....18  S.  7th  St.,  Phlla. 

SAND  AND  GRAVEL. 

£aUd’tA-cS-  VA . 24  s-  7th  St.,  Phila. 

DeFrain  Sand  Co . . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila 

Knickerbocker  Lime  Co., 

„  _  .  _  24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . . . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 
x,  ,  v  ^  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

. ,  _  _  ,  Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
r  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
,  STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Box  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D  Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila 

^  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

.  ,  _  _  Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA.  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila’ 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Konbins,  Chas.  H .  .1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F  Co.  . . 1125  Chestnut  St.,*Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co...... . 1311  Arch  St..  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern.  Wm.  B„  N.  W.  Cor.  12th  and  Sprue*  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

concrete  Waterproof  Paint  Co.  . 829  N.  3rd  mu.  Phlla 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila 

Truseon  Laboratories . 1432  S.  Penn  Square,  Phlla’ 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.  Phila 
WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phlla. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“ The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


1 15  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  ^Roofs 

andFlagging 


Made  with  Heavy  %  to  V-2  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKC0. 

Philadelphia  112-.s-i6uv.st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


T&u&tefU’j&auie. 

Entered  *t  the  Philadelphia  Port  Office  a*  Second  Clau  Matter 
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RuildingMatej 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1715  N.  lOth  Street  Philadelphia 


McFarland- meade  co 

70th  St.  and  Kingsessing  Ave.,  Philadelphia 
Manufacturers  of 

Bois  Patent  Interlock¬ 
ing  Sheet  Steel  Stairs 

ILLUSTRATION  SHOWS  THE 
Interlocking  Tread  and  Riser  Feature 
In  Connection  with 
Metal  Stringers 
Using  the 

Tie  Rod  System 


metal  stringer 


INTERLOCKING  TREAD  AND  RISER 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


BELL: 

FILBERT  4704-4705 


KEYSTONE  BLUE  PAPER  CO.  keystone: 

910-12  Filbert  Street,  Philadelphia  RACE  71,9 


Both  Phona* 


Italian 

(JltarMc  JtlttBatc  €0. 

Manufacturer!  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Oracle  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Oates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 
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ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 
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WATER  METERS  * 

For  New  and  Old  Propertiea 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1 222-34-  North  9th  St. 
Philadelphia 

■  ell  Phone  :  Keystone  Phone  : 

Poplar  0329  Pork  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 
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Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 
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Main  3593  Market  5450 


EXPANDED  METAL  LATH 

%in  RIB - DIAMOND  M^SH - %  in  RIB  CHANELATH 

Chas.J.  Grant  Supply  Co. 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

Pipe 

CORNER 

BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

BLACK  AND  GALVANIZED -STEEL  AND 

REED  CONCRETE  CLIPS 

CAST  IRON 

1 

UNION  METAL 

Flanges 

COLUMNS 

CAST  IRON— FORGED  STEEL— BRASS 

Last  a  Lifetime 

Fittings 

SAVE  COST 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 

of  Repairing  or  Replacing 

CAST  IRON-MALLEABLE 

Old  Wood  Columns 
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Valves 
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ANGLES-GLOBES-GATES 

FLANGED- HUB  END 
NIPPLES-COUPLINGS 

PEARCE  FIREPROOF  CO. 

Fireproofing  “Building  Materials 

BOILt  RS- RADIATORS 

Distributers  of 

STEAM  SPECIALTIES 
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WALL  BOARD 
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BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  ML  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 
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Co. 


'  LECK1JROS. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 
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ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATER  PROOFING 
FOR - 

ROOFS  ANI)  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
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IRON 

WIRE 


(  Fences,  Railings, 
Grilles,  Cellar  Doors, 
(  Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 
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The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C,  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 
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HEATING 
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As  The  Editor  Sees  It 


CONSTRUCTION  COUNCIL 
Executive  Committee  Appointed  at 
Board  Meeting  in  New  York 
The  year’s  program  for  the  American 
Construction  Council  adopted  by  the  Exe¬ 
cutive  Board  of  the  Council  at  the  home 
of  Franklin  D.  Roosevelt,  President,  in 
New  York  City,  June  23,  1922,  will  be 
chiefly  along  the  following  lines : 

First — To  strike,  at  what  perhaps  is 
the  fundamental  ill  in  the  industry — the 
lack  of  steady  employment  on  the  part 
of  3,000,000  workers. 

Second — To  promote  vocational  guid¬ 
ance  through  the  educational  systems  of 
the  country,  in  order  to  raise  the  effici¬ 
ency  and  workmanship  and  to  co-oper¬ 
ate  with  labor  in  effecting  a  reduction  in 
the  national  shortage  of  skilled  building 
mechanics  and  encouragement  of  proper 
apprenticeship  systems. 

Third — To  appoint  a  committee  im¬ 
mediately  to  fomulate  a  code  of  ethics 
governing  all  branches  of  the  industry 
to  promote  greater  public  confidence  and 
to  eliminate  various  abuses  from  which 
both  the  public  and  the  industry  have 
suffered. 

At  this  meeting  of  the  Board,  at  which 
Mr.  Roosevelt  occupied  the  chair,  it  was 
decided  to  tackle  the  problem  of  seasonal 
unemployment  without  delay.  The  con¬ 
census  of  opinion  was  that  the  days  of 
employment  were  fewer  than  those  con¬ 
stituting  a  theatrical  season,  and  the  an¬ 


nual  earnings  of  building  workers  small, 
although  the  daily  wage  in  certain  trades 
had  become  almost  prohibitive.  If  the 
obstacles  to  steady  (employment,  could 
be  entirely  overcome,  the  cost  of  con¬ 
struction  would  be  reduced. 

The  headquarters  of  the  Council  will 
be  in  Washington,  D.  C.,  where  govern¬ 
mental  statistics  will  be  within  easy  ac¬ 
cess.  Meetings  of  the  Board  will  be 
open  to  the  public.  The  active  manage¬ 
ment  will  be  in  an  Executive  Committee, 
composed  of  one  representative  from  each 
of  the  eleven  groups  into  which  the 
Council  is  divided.  For  the  first  year, 
this  Committee  will  be  made  up  as  fol¬ 
lows  : 

Architects — D.  Knickerbacker  Boyd, 
Philadelphia. 

Engineers — Charles  F.  Foweth,  Chica¬ 
go. 

General  Contractors — Noble  Foster 
Hoggson,  New  York. 

Sub-Contractors — Oscar  H.  Reum, 
Chicago. 

Construction  Fabor — John  Donlin, 
Washington. 

Material  and  Equipment  Manufac¬ 
turers — M.  T.  Bannigan,  Utica. 

Bankers,  Bond,  Insurance — Willis  H. 
Booth,  New  York. 

Railroads  and  Public  Utilities — Francis 
Blossom,  New  York. 

Federal,  State,  County,  and  Municipal 
Officials — John  M.  Gries,  Washington.  . 

Builders’  Exchanges  and  Building 


Trades  Employers’  Association — Walter 
Klie,  Cleveland. 


ARBITRATION  FAVORED 
A.  G.  C.  Interpretation  Explained  Before 
Railway  Engineering  Association 

At  a  special  meeting  with  representa¬ 
tives  of  the  American  Railwa}^  Engineer¬ 
ing  Association  in  New  York,  June  7, 
General  Marshall  and  J.  W.  Cowper  ex- 
plaind  the  arbitration  clause  an  inter¬ 
preted  by  the  Associated  General  Con¬ 
tractors  in  the  Universal  Contract  Form 
proposed  by  the  Joint  Conference  on 
Universal  Contractors.  The  basic  prin¬ 
ciples  of  arbitration  as  held  by  the  A. 
G.  C.  are  as  follows: 

1.  Since  the  engineer  or  architect  is 
the  person  who  conceives  a  structure,  and 
is  responsible  for  its  safety,  integrity,  and 
appearance,  he  should  in  collaboration 
with  the  owner,  be  given  authority  to 
see  that  the  work  is  carried  out  as  con¬ 
ceived,  even  to  the  extent  of  making 
changes  in  the  work  which  appear  desir¬ 
able  in  its  progress.  The  engineer  or 
architect  should  have  final  decision  as  to 
the  result  to  be  obtained.  From  the 
standpoint  of  building  safe  and  satisfac¬ 
tory  projects  and  of  expediting  the  work, 
it  is  essential  that  some  individual  have 
final  determination  in  the  elements  of 
safety,  integrity,  and  appearance.  This 
person  must  obviously  be  the  architect  or 
engineer.  Considerations  of  cost,  how- 
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ever  incurred,  by  any  change  of  plans  or 
ambiguity,  is  a  matter  that  would  be  set¬ 
tled  by  agreement  or  arbitration. 

2.  It  is  not  feasible  to  arbitrate  all 
subjects  affecting  costs,  but  it  is  possible 
to  separate  on  a  different  cleavage  and 
arbitrate  the  cost  element  of  any  sub¬ 
ject,  reserving  other  elements,  namely, 
the  results  to  be  obtained,  as  a  matter  on 
which  the  architect  -and  engineer  has  the 
final  say. 

3.  In  the  case  of  ambiguity  in  the  gen¬ 
eral  provisions  of  the  contract,  neither 
party  should  have  final  say,  and  the  mat¬ 
ter  should  be  settled  by  arbitration. 

These  principles  constitute  one  idea  of 
limited  arbitration,  which  exempts  inter¬ 
pretation  of  plans  and  specifications  from 
those  arbitrable  subjects. 

At  a  meeting  of  lumber  manufacturers, 
lumber  wholesalers  and  lumber  retailers 
held  at  the  Department  of  Commerce  in 
fhe  latter  part  of  May,  it  was  stated  that  as 
between  these  three  bodies  arbitration  .will 
be  the  rule.  The  Chamber  of  Commerce 
of  the  United  States  has  endorsed  com¬ 
mercial  arbitration  also,  and  altogether 
the  idea  is  gaining  favor. 


A  NATIONALIZED  BUILDING 
CODE 

Contractors,  Building  Departments, 
Public,  xA.ll  Served 

BY  H.  E.  PLUMMER 

Inspector  of  Buildings ,  Portland,  Oregon 

The  average  building  code  of  the 
American  city,  although  the  result  of 
much  time  and  work  and  earnest  thought 
on  the  part  of  well  constituted  commit¬ 
tees,  is  still  a  more  or  less  imperfect 
document.  The  dissatisfaction  expressed 
with  the  code  varies  somewhat  with 
the  different  communities,  but  a  careful 
investigation  will  show  that  there  is  some 
dissatisfaction  with  the  code  in  every 
city.  In  the  average  city,  the  viewpoint 
of  most  people  is  that  the  code  is  like 
a  man  who  has  been  sick  for  a  long  time, 
but  is  hanging  on  and.  manages  to  go  to 
business.  Every  once  in  a  while  his 
condition  seems  worse  and  he  is  put  under 
the  care  of  doctors  and  nurses  for  a  go¬ 
ing-over  and  patching  up.  After  such 
treatment,  his  condition  appears  better 
for  a  short  time,  but  shortly  it  is  seen 
that  such  improvement  was  more  appar¬ 
ent  than  real.  When  the  case  of  the 
patient  is  diagnosed,  it  is  found  to  be 
about  as  follows : 

General  condition — poor  and  run  down. 

Constitution — good;  otherwise  the  pa¬ 
tient  would  not  be  alive  after  so 
much  knocking  around  and  abuse. 
Nerve*— 'wonderful,  as  patient  is  always 
niakiftg' trouble  by  butting  in  where 
not  wanted. 

Joints— Stiff  and  squeaky. 

Eyes — very  bad,,  can-  see  but  a  few  feet 
ahead. 


Heart  action — irregular  and  misses 
beats  frequently. 

Patient  can  no  longer  run  for  a  car  or 
from  an  enemy. 

Lungs — poor,  as  patient  can  hardly 
talk  above  a  whisper. 

Brain — in  sad  condition ;  does  not  func¬ 
tion,  except  the  bump  of  obstinacy 
and  love  of  life. 

Take  it  all  in  all,  the  patient  is  pretty 
much  of  a  wreck. 

At  the  present  time,  however,  we  have 
called  in  some  new  physicians  who  are 
prescribing  a  new  treatment  for  the  case. 
It  seems  that  the  patient  has  been  leading 
too  solitary  a  life  and  should  enlarge  his 
horizon  and  associate  more  with  his  fel¬ 
low  men.  He  has  played  a  lone  hand  too 
long,  and  now  must  be  patched  up,  given 
a  brand  new  suit  of  clothes  and  become 
a  member  of  the  Nationalized  Codes  As¬ 
sociation,  which  has  promised  to  provide 
new  brain,  heart  and  lung  power,  oil  for 
joints,  etc.,  so  that  the  patient  will  be  a 
new  man  with  spring  in  his  toes,  ready 
and  able  for  a  day’s  work  and  to  cure  the 
ills  to  which  humanity  is  subject. 

The  patient  has  been  accused  of  many 
crimes,  as  well  as  diseases  and  defects 
other  than  those  given  above ;  and,  while 
he  has  some  strong  supports,  yet  he  has 
some  bitter  enemies.  He  is  naturally  very 
much  of  a  conservative  in  policies  and 
politics.  Take  him  all  in  all,  he  is  not  a 
bad  fellow  and,  if  his  friends  take  over 
the  work  of  improvement  rather  than  his 
enemies,  he  may  again  lift  up  his  head 
and  become  more  of  a  progressive  and 
occupy  his  real  place  in  society. 

It  is  very  easy  to  find  out  what  the 
deficiencies  in  the  building  codes  are,  as 
there  are  many  people  that  are  eager  to 
point  out  the  same.  When  these  same 
individuals  are  questioned  as  to  what 
changes  should  be  made  to  provide  a  prac¬ 
tical  and  up-to-date  working  code,  their 
volubility  decreases  rapidly  and  insistence 
upon  an  answer  commonly  causes  them 
to  fade  away  and  they  lose  themselves  in 
the  background  of  the  landscape. 

Building  Code  Essential 

It  might  be  well  to  consider  for  a  mo¬ 
ment  some  of  the  fundamental  essentials 
of  a  building  code : 

The  first  fundamental  of  the  building 
code  is  that  it  should  provide  for  the 
safety  of  the  people  that  occupy  buildings 
and  those  in  the  neighborhood. 

The  second  fundamental  is  that  it 
should  provide  for  a  certain  amount  of 
well  being  of  the  people  in  the  building 
and  in  adjoining  buildings,  which  well¬ 
being  can  be  preserved  by  providing  light, 
air,  easy  access  and  exit  from  the  build¬ 
ing. 

The  safety  requirements  of  the  code 
cover  both  proper  strength  of  construc¬ 
tion  and  protection  against  fire.  In  the 
(Continued  on  Page  499) 
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Dampproofing  and  Water¬ 
proofing  Old  and  New 
Structures  of  Concrete, 
Stone  and  Brick 
Masonry 

All  work  installed  by  us  under 
the  supervision  of  our  Engineers 

For  further  details,  call  Spruce  2297 

WESTERN  WATERPROOFING 
COMPANY 

Franklin  Trust  Building 
Philadelphia 

OFFICES  IN  PRINCIPAL  CITIES 


Wells  -  Soundings 
Test  Bolings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  A  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


fine  Ming  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  System* 

Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 
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Building,  1624  Arch  street,  Philadelphia. 
Architect,  J.  E.  Fieldstein,  Otis  Building, 
Philadelphia.  Owner,  Frank  H.  Schrenk,  1218 
Chestnut  street,  Philadelphia.  Cement  block, 
5  stories,  22x150  feet,  slag  roof,  electric 
light.  Plans  in  progress.  Architect  will  take 
bids  in  a  few  days. 

Moving  Picture  Theatre,  Fortieth  and  Fil¬ 
bert  streets,  Philadelphia.  Architect,  Charles 
E.  Oelschlager,  1615  Walnut  street,  Philadel¬ 
phia.  Owner,  Joseph  Willard,  326  North  For- 
teith  streeet,  Philadelphia.  Brick,  concrete, 
slag  roof,  tile  and  cement  floors,  steam  heat, 
electric  light,  tile  and  marble  work,  metal 
lath,  roof  ventilators,  lire  doors.  Revised 
plans  in  progress. 

Church,  Thirteenth  and  Ruscomb  streets, 
Philadelphia.  Architects,  Ritchler  &  Eiler, 
147  North  Fifth  street,  Reading,  Pa.  Own¬ 
ers,  Muhlenberg  Evahgelical  Lutheran 
Church,  Rev.  C.  P.  iSwan'k,  4922  Camac  street, 
Philadelphia.  Stone,  1  story  and  basement. 
Too  early  for  details. 

Residences  (200),  Fifth  and  Spencer  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  W.  Fischer  Sons,  4900  North  Eighth 
street,  Philadelphia.  Brick,  2  and  3  stories, 
20x40  feet,  slag  roof,  oak  floors,  hot  water 
heat,  electric  light.  Preliminary  plans  in 
progress. 

Office  Building,  Northeast  Corner  Sixteenth 
and  Walnut  streeets,  Philadelphia.  Architect, 
Leroy  B.  Rothschild,  1225  Sansom  street,  Phil¬ 
adelphia.  Owner,  Samuel  M.  Clements,  Jr., 
West  End  Trust  Building,  Philadelphia.  Brick, 
steel,  concrete,  18  stories,  50x120  feet,  con¬ 
crete  floors,  hollow  tile,  metal  lath,  elevators, 
steam  heat,  electric  light,  tile  and  marble 
work.  Plans  in  progress. 

Apartment  Houses  (2),  Forty-ninth  and 
Pine  and  Fiftieth  and  Pine  streets.  Archi¬ 
tect,  I.  iDemsehick,  1701  Chestnut  street,  Phil¬ 
adelphia.  Owner,  Samuel  Schlosberg,  5446 
Locust  street,  Philadelphia.  Brick,  3  stories, 
74x82  feet  each,  slag  roof,  oak  floors,  vapor 
heat,  electric  light,  tile  work.  Pains  in  pro¬ 
gress.  Owner  will  build  and  is  ready  for 
sub-bids. 

Residences  (20),  Pine  street,  between  For¬ 
ty-ninth  and  Fiftieth  streets.  Architect,  I. 
Demsehiek,  1701  Chestnut  street,  Philadel¬ 
phia.  Owner,  Samuel  iSchlosberg,  5446  Locust 
street,  Philadelphia.  Brick  and  stucco,  2  sto¬ 
ries  and  attic,  16x56  feet,  slag  roof,  oak 


floors,  hot  water  heat,  electric  light.  Owner 
taking  sub-bids. 

Residences  (36),  Rockland  and  Boudinot 
streets,  Philadelphia.  Architect,  private 
plans.  Owner,  John  T.  Clasby,  5300  North 
Fifteenth  street,  Philadelphia.  Brick,  2  sto¬ 
ries  ,15x40  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  completed.  Owner  taking  sub-fbids. 

Factory  (add.)  and  Stores  (5),  Unity,  Paul 
and  Frankford  avenue.  Architect,  not  yet  se¬ 
lected.  Owners,  LaFrance  Textile  Co.,  Ber¬ 
nard  Davis,  president,  4423  Frankford  ave¬ 
nue,  Philadelphia.  Brick,  2  stories  and  base¬ 
ment,  150x100x200  feet.  Bids  will  be  taken 
within  one  month. 

Bank  Building,  Unity  street  and  Frankford 
avenue.  Architects,  iStearns  &  Woodnutt, 
Stephen  Girard  Building,  Philadelphia.  Own¬ 
ers,  Frankford  Trust  Co.,  4344  Frankford  ave¬ 
nue,  Philadelphia.  Stone  and  brick.  Plans 
in  progress.  Too  early  for  details. 

Residences  (121),  Fifth  and  Wyoming  ave¬ 
nue  (Northeast  Corner),  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  Charles  G. 
Erny,  4665  Paul  street,  Philadelphia.  Brick, 
2  stories,  16x40  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light.  Plans 
completed.  Owner  ready  for  sub-bids. 

Apartment,  1514  North  Fifty-fourth  street, 
Philadelphia.  Architect,  Jesse  L.  Stetler,  1484 
North  Fifty-second  street,  Philadelphia.  Own¬ 
er,  Joseph  Danbacker,  1514  North  Fifty- 
fourth  street,  Philadelphia.  Brick,  2  stories, 
33x65  feet,  slag  roof,  oak  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  tak¬ 
ing  sub-bids. 

Factory  (alts,  and  add.),  912  Walnut  street, 
Philadelphia.  Architect,  E.  A.  Wightman, 
Heed  Building,  Philadelphia.  Owners,  Hast¬ 
ings  &  McIntosh  Truss  Co.,  912  Walnut  street, 
Philadelphia.  Brick,  3  stories,  composition 
roof,  hot  water  heat,  electric  light,  metal 
lath.  Plans  completed.  Architect  ready  for 
bids. 

Residences  (3),  Northwest  Corner  Sixth  and 
Chelten  avenue,  Philadelphia.  Architect, 
James  W.  Neff,  1600  Arch  street,  Philadel¬ 
phia.  Owner,  E.  C.  Durell,  1713  North  Twen¬ 
ty-fourth  street,  Philadelphia.  Stone,  2 y2  sto¬ 
ries,  31x43  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work^ 
ornametal  iron  work.  Owner  is  taking  sub- 
bids  due  as  soon  as  possible. 


BARGAIN  AT  $8.50  EACH 

Detail  Drawing  Boards  (<££££.) 

Size  42  x  72.  Regular  Price,  $22.00  each 
Adjustable  Trestles  for  above,  $2.50  pair 
Will  make  excellent  Estimating  or  Reference  Tables 


DRAWING  MATERIALS 
BLUE  PRINTING 


J.  H.  WEIL  &  CO. 


1304  Arch  Street,  (8th  floor) 

Philadelphia 


Office  Building,  Thirteenth  and  Spruce 
streets,  Philadelphia.  Architects,  Ballinger 
&  Co.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owners,  Philadelphia  Real  Estate 
Board,  1126  Walnut  street,  Philadelphia. 
Brick,  cut  stone  and  steel,  3  stories,  mezza¬ 
nine  and  basement,  103x36  feet  (heating, 
plumbing  and  electric  wrok  reserved),  slag 
roof,  concrete  floors,  hollow  tile,  metal  lath, 
safety  treads,  roof  ventilators,  tile,  marfble 
and  terrazzo  work,  rolled  steel  sash  and  sky¬ 
lights,  tin  clad  and  kalamein  doors,  Bond, 
floor  hardener,  iron  stairs,  ornamental  iron 
work.  Architects  taking  bids  due  August 
9th. 

Building  (alts,  and  add.),  1206  Chestnut 
street,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Max  Dann,  1312  Walnut  street,  Phila¬ 
delphia.  Brick,  artificial  stone,  concrete  and 
steel,  4  stories,  92x24  feet,  slag  roof,  cement 
and  North  Carolina  pine  floors  (electric  work, 
heating,  plumbing  and  elevators  reserved), 
metal  lath,  roof  ventilators,  tile  and  marble 
work,  sheet  metal  sash,  rolled  steel  skylights, 
kalamein  doors,  bond,  metal  bulks,  water¬ 
proofing,  dampproofing,  ornamental  iron  work. 
Architect  taking  bids  due  August  5th. 

Building  for  Tubercular  Mental  Patients, 
Byberry,  Philadelphia.  Architect,  Philip  H. 
Johnson,  1713  Sansom  street,  Philadelphia. 
Owners,  Bureau  of  Hospitals,  Department  of 
Public  Health,  C.  L.  Fufbush,  M.  D.,  Director, 
584  City  Hall,  Philadelphia.  Brick,  cut  stone, 
hollow  tile  and  stucco,  iy2  stories,  148x35 
feet,  and  2  wings,  90x43  feet,  slag  and  asbes¬ 
tos  shingle  roof,  granolithic  and  pine  floors, 
roof  ventilators,  waterproofing,  iron  work  and 
stairs,  steel  doors,  rolled  steel  sash  and  sky¬ 
lights,  marble  and  terrazzo  work,  metal  lath 
(steam  heat,  electric  light  and  plumbing  sep¬ 
arate  bids).  Owners  at'king  revised  bids  due 
August  8th  at  noon. 

Gate  House,  Second  and  Luzerne  streets, 
Philadelphia.  Architect,  Philip  H.  Johnson, 
1713  Sansom  street,  Philadelphia.  Owners, 
Department  of  Public  Health,  Bureau  of  Hos¬ 
pitals,  C.  L.  Furbush,  M.  D.,  Director  ,584 
City  Hall,  Philadelphia.  Brick,  steel,  cut 
stone,  1  story  and  basemept,  31x24  feet,  slate 
roof,  cement  floors,  hollow  tile,  metal  weather 
strips,  waterproofing,  iron  work,  metal  lath. 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone- Walnut  4165  p||ll  ARFI  PHI  A 

Keystone  Phone- Race  3760  flllLHWELrmH 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2352 


BELL  PHONE; 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 


1511  Sansom  Street 
Philadelphia 

Design-Shop  Detsils-Fabrication-Erection 


Owners  taking  revised  bids  due  August  8th 
at  noon. 

Dairy  Building,  Stable  and  Wagon  Shed, 

3325  Old  York  road.  Architect,  private  plans. 
Owners,  Breyer-Sharpless  Milk  Association, 
Ninth  and  Cumberland  streets.  Brick,  steel 
and  cut  stone,  2  stories,  2  stories  and  1  story, 
120x70  feet  and  92x106  feet,  slag  roof,  maple 
and  concrete  floors,  metal  lath,  elevators,  roof 
ventilators  (electric  work  and  water  tank 
reserved),  tile  and  marble  work,  rolled  steel 
sash,  fire  doors,  ornamental  iron  work,  cork 
insulation.  Owners  taking  bids  due  August 
10th. 

Auditorium  Building,  Holmesburg,  Philadel¬ 
phia.  Architects,  IStearns  &  Woodnutt,  Ste¬ 
phen  Girard  Building,  Philadelphia.  Owners, 
Emmanuel  Protestant  Episcopal  Church, 
Holmesburg,  Philadelphia.  iStone,  steel,  1% 
stories,  42x84  feet,  slate  roof,  North  Carolina 
pine  floors  (heating,  plumbing  and  electric 
work  reserved),  tile  work,  metal  lath.  Archi¬ 
tects  taking  bids  due  August  3rd. 

Building  (Stores  and  Apartments),  Broad, 
Rockland  and  Old  York1  road,  Philadelphia. 
Architect,  Leroy  B.  Rothschild,  1225  Sansom 
street,  Philadelphia.  Owners,  George  A.  Wei- 
kel,  Morris  Building,  and  Benjamin  Barron, 
Commonwealth  Building,  Philadelphia.  Brick, 
2  stories,  126x73  feet,  slag  roof,  maple  floors, 
hollow  tile,  metal  lath,  steam  heat,  electric 
light,  tile  work,  ornamental  iron  work,-  damp¬ 
proofing.  Architect  taking  bids  due  August 
3rd. 

Church,  Twenty-sixth  and  Tasker  streets, 
Philadelphia.  Architect,  Charles  Schaef,  2203 
South  Twenty-fourth  street,  Philadelphia. 
Owners,  St.  Aloysious’  Roman  Catholic 
Church,  Rev.  Henry  J.  'Steinhagen,  on  prem¬ 
ises.  Steel,  brick,  cut  stone  and  steel,  116x63 
feet,  shingle-slag  roof,  yellow  pine  floors 
(heating,  plumbing  and  electric  work  re¬ 
served),  metal  lath,  bond,  terra  cotta,  orna¬ 
mental  iron  work.  Architect  taking  bids  due ' 
August  9th. 

Residences  (alts,  and  add.),  Philadelphia. 
Architect,  Spencer  Roberts,  10  South  Eight¬ 
eenth  street,  Philadelphia.  Owners:  1924-26 
Panama  street  (as  one  house),  Mr.  Norman 
Grey,  and  1928  Panama  street,  Mrs.  George 
J.  Bergen,  care  of  architect.  Brick,  cut  stone, 
stucco,  3  stories,  16x12  feet,  12x10  feet,  tin 
roof,  oak  and  yellow  pine  floors,  painting, 
glazing,  carpentry,  mill  work,’  plumbing,  bond, 
ornamental  iron  work,  metal  lath,  tile  work, 
ornamental  iron  work  (heating,  electric  light¬ 
ing  and  finished  hardware  reserved).  Archi¬ 
tect  taking  bids  due  August  4th. 

Garages  (73),  rear  of  6122  Germantown 
avenue,  Philadelphia.  Architect,  Ezekial  B. 
JMedoff,  1116  Lincoln  Building,  Philadelphia. 
Owner,  Harry  Ackerman,  care  of  architects. 
Brick,  1  story,  306x78  feet,  slag  roof,  cement 
floors,  hot  water  heat,  electric  light,  orna¬ 
mental  iron  work.  Architects  taking  bids 
due  as  soon  as  possible. 

Residences  (18),  Fourth,  Cayuga  and  Law¬ 
rence  streets,  $74,000.  (Also  one,  $4,200).  Ar¬ 
chitect,  private  plans.  Owner,  B.  L.  Shapiro, 
6405  North  Broad  street,  Philadelphia.  Brick, 
2  stories,  15x43  feet  and  15x29  feet,  12x8  feet, 
slag  roof,  electric  lighting.  Owner  will  build. 

Factory,  Northwest  Corner  Twenty-eighth 
and  Ritner  streets,  Philadelphia.  Architects, 
private  plans.  Owners,  Philadelphia  Parti¬ 
tions  &  Building  Block  Corporation,  care  of 
William  Chapman,  president,  Medical  Arts 


Building,  Philadelphia.  Brick,  concrete  block, 
2  stories,  100x200  feet,  slag  roof,  electric 
light.  M.  J.  O  ’Mer-a,  6421  Overbrook  ave¬ 
nue,  will  build. 

Residences  (15),  Wayne  avenue,  Tulpehock- 
en  streete  and  Washington  lane,  Philadelphia, 
$275,000.  Architect,  private  plans.  Owner, 
James  W.  Kissick,  1405  Real  Estate  Trust 
Building,  Philadelphia;  Brick,  2  stories,  (1) 
49x33  feet,  (4)  32x39  feet,  22x12  feet,  and 
(10)  17x48  feet,  slag  roof,  oak  and  pine  floors, 
hot  water  heat,  electric  light,  metal  lath,  tile 
work.  Owner  will  build. 

Residences  and  Garages  (30),  Cobb’s  Creek 
Boulevard  and  Walton  avenue,  $129,000.  Ar¬ 
chitect,  Sol.  Kaplan,  929  Chestnut  street, 
Philadelphia.  Owner,  Joseph  Bobb,  6250  Lo¬ 
cust  street,  Philadelphia.  Brick,  2  stories, 
15x32  feet,  12x24  feet,  16x54  feet,  15x41  feet, 
15x28  feet,  12x10  feet,  hot  water  heat,  elec¬ 
tric  light,  slag  roof.  Owner  will  build. 

Residences  (2),  south  side  Roosevelt  Boule¬ 
vard,  east  of  Mascher  street,  $7,000  each.  Ar¬ 
chitect,  private  plans.  Owner,  IS.  iS.  Wilmer, 
3241  Oomly  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x38  feet,  slag  roof,  hot  water  heating, 
electric  lighting.  Owner  will  build. 

Residences  and  Garages  (26),  Ridgewood 
avenue,  East  of  Fifty-seventh,  $133,000.  Ar¬ 
chitect,  private  plans.  Owners,  Shapiro  & 
Reed,  5300  Chestnut  street,  Philadelphia. 
Brick,  2  stories,  16x32  feet,  slag  roof,  hot  wa¬ 
ter  heating,  electric  lighting.  Owners  will 
build. 

Residences  (8),  4657-71  Adams  avenue,  Phil¬ 
adelphia,  $4,500  each.  Architect,  private 
plans.  Owner,  J.  D.  Fotheringham,  1000  Ar- 
rott  street,  Philadelphia.  Brick,  2  stories, 
16x30  feet,  11x10  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (2),  Lyons  avenue,  West  of  Sev¬ 
enty-seventh  street,  $3,000  each.  Architect, 
private  plans.  Owner,  George  S.  Roe,  6949 
Saybrook  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x40  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Engine  Room  (add.),  South  side  Passyunk 
avenue,  East  of  Schuylkill  avenue,  $20,000. 
Architect,  private  plans.  Owner,  United  Gas 
Improvement  Go.,  Broad  and  Arch  streets, 
Philadelphia.  Brick,  1  story,  31x68  feet  10 
inches,  slag  roof,  cement  floors.  Owners  will 
build. 

Garages  (8),  6104-07-09-11-13-15-1?  Nassau 
street,  $4,800.  Architect,  private  plans.  Own¬ 
ers,  Beckershoff  -&  Wilson,  on  premises,  or 
5156  Haverford  avenue.  Brick,  1  story,  10x17 
feet,  slag  roof.  Owners  will  build. 

Residences  (2),  West  side  Camac  street, 
North  of  Sixty-fifth  avenue,  $7,000.  Archi¬ 
tect,  private  plans.  Owner,  Alfred  H.  King, 
2851  North  Marshall  street,  Philadelphia. 
Brick,  2  stories,  17  feet  8  inches  x  43  feet, 
slag  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (6),  5029-139  iSaul  street,  Phila¬ 
delphia,  $6,000  each.  Architect,  private  plans. 
Owners,  George  R.  Osborne  &  Son,  5014  Saul 
street,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  hot  water  heat,  electric  light, 
tile  work.  Owner  will  -build. 

Residences  (26),  Sixth  and  Fairhill  streets, 
$133,000.  Owner,  Walter  S.  Bauer,  5802  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
16x42  feet,  16x34  feet,  16x31  feet,  11x11  feet, 
slag  roof,  hot  water  heat,  electric  light.  Own¬ 
er  will  build. 
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Residence,  South,  side  Gallowhill  street, 
West  of  Sixty-third  street,  $3,500.  Architect, 
private  plans.  Owner,  W.  E.  Douglass,  334 
North  Sixty-third  street,  Philadelphia.  Brick, 
3  stories,  19x78  feet,  slag  roof,  -hot  water 
heat,  electric  light.  Owner  will  build. 

Shed  (add.),  East  side  Tabor  road,  North 
of  Wakeling  street,  $2,000.  Architect,  pri¬ 
vate  plans.  Owners,  Keystone  Brick  Works, 
Tabor  and  Wakeling  streets.  Frame,  1  story, 
34x107  feet.  Owners  will  build. 

Residences  (2),  East  side  Glenloch,  South 
of  Knorr  street,  $5,500.  Architect,  private 
plans.  Owner,  Daniel  J.  Gercke,  6938  Tulip 
street,  Philadelphia.  Brick,  2  stories,  16x39 
feet,  slag  roof,  hot  water  heat.  Owner  will 
build. 

Apartment  (alts.),  1414  West  Allegheny 
avenue,  $3,000.  Architect,  private  plans.  Own¬ 
er,  Y.  D.  Sisler,  on  premises.  General  inte¬ 
rior  alterations.  Owner  will  build. 

Store  (alts,  and  add.),  Sixth  and  South 
streets,  Philadelphia.  Architect,  H.  Rex 
Stackhouse,  129  South  Fifth  street,  Philadel¬ 
phia.  Owners,  M.  Silverman  &  Son,  on  prem¬ 
ises.  Brick,  1  story,  20x25  feet,  slag  roof, 
maple  floors,  steam  heat,  electric  light,  rolled 
steel  sash,  metal  lath.  Architect  taking  bids 
due  August  4th. 

Miscellaneous  Work,  Philadelphia.  Owners, 
Bureau  of  Water,  City  Hall,  Philadelphia. 
Low  bidders:  Laying  6-,  8-,  12-in.  water  pipe, 
A.  De  Sandro  &  Sons,  3906  North  Fiftieth 
street,  $31,174.  Construction  of  pipe  storage 
yard  at  Twenty-seventh  and  Indiana  avenue, 
M.  &  J.  B.  McHugh,  892  North  Markoe  street, 
$6,873.  Furnishing  and  delivering  cast  iron 
pipe,  R.  D.  Wood  &  Co.,  400  Chestnut  street, 
$64,800.  Furnishing  and  delivering  fire  hy¬ 
drants,  A.  P.  Smith  Mfg.  Co.,  Philadelphia, 
$19,900.  Laying  48-in.  and  36-in.  steel  pipe, 
J.  J.  McHugh,  1430  South  Penn  Square,  Phil¬ 
adelphia,  11,105.  Furnishing  and  laying  30- 
in.  pipe  line  at  Walnut  Lane  ,A.  J.  Ellis,  5724 
North  Marshall  street,  $21,151.50. 

Apartment  House,  Northeast  Corner  Forty- 
seventh  and  Pine  streeets,  $1,500,000.  Archi¬ 
tect,  private  plans.  Owner,  Clarence  Siegel, 
Forty-seventh  and  Larchwood  avenue,  Phila¬ 
delphia.  Brick,  steel,  concrete  and  stone,  lime¬ 
stone,  alternate  castone,  6  stories,  385x160 
feet  (90  apartments),  concrete  roof,  concrete 
and  oak  floors,  hollow  tile,  safety  treads, 
roof  ventilators,  metal  weather  strips,  (8) 
elevators,  waterproofing  and  dampproofing, 
iron  stairs  and  work,  hollow  metal  skylights, 
tile  and  marble  work,  metal  lath,  vapor  heat, 
electric  light,  boiler  house  and  laundry  equip¬ 
ment.  Owner  ready  for  sub-bids. 

Miscellaneous  Work,  Philadelphia.  Owners, 
Bureau  of  Highways,  City  Hall,  Philadelphia. 
The  following  were  low  bidders: 

Grading:  Chew  avenue,  Thirteenth  to 

Twelfth  street;  Frank  Mark  Cont.  Co.,  Com¬ 
mercial  Trust  Building,  $2,619.  Cornwall 
street,  Jasper  to  Emerald,  and  Fairhill  street, 
Wingohocking  to  Annsbury,  $1,106.36;  Thomas 
L.  Flannigan,  1204  East  Montgomery  avenue. 

Asphalt  Paving:  Second  street,  Mentor  to 
Roosevelt  Boulevard,  $5,847.50;  Water  street, 
Tabor  road  to  Clarkson  avenue,  $4,178.25; 


Magee  streeet,  Torresdale  avenue  to  Rulip 
street,  $10,555.90;  “C”  streeet,  Ruscomb 

street  to  Eleanor  street,  $35,021.60;  Eastern 
Paving  Co.,  Colonial  Trust  Building,  Philadel¬ 
phia.  Allegheny  avenue,  Chatham  to  Miller 
street,  $21,265.88;  Wakeling  street,  Horrocks 
to .  Large  street,  $6,214.75;  Mascher  street, 
Tioga  to  Venango  street,  $4,139.66;  Fillmore 
street,  Oakland  to  Leiper  streeet,  $6,557.42; 
Barber  Asphalt  Paving  Co.,  Land  Title  Build¬ 
ing,  Philadelphia. 

Granite  Block  Paving:  Watts  street,  Gir¬ 
ard  avenue  to  Thompson  street,  $4,405;  Maz- 
zola  &  Leole  Paving  Co.,  Philadelphia.  Sec¬ 
ond  street,  Wyoming  avenue  to  Mentor  street, 
$5,917;  Fish-Rutherf  ord  Co.,  Real  Estate 
Trust  Building.  Green  street,  Nineteenth  to 
Twentieth,  $7,934.37;  United  Paving  Co.,  Co¬ 
lonial  Trust  Building. 

Bituminous  Macadam  Paving:  Robbins 
street,  Rising  Sun  avenue  to  graded  portion 
east.  Curtiss  Brothers,  Tacony,  Philadelphia. 

Residence  (alts.),  1819  Pine  street,  Phila¬ 
delphia.  Architects,  De  Armond,  Ashmead  & 
Bickley,  Franklin:  Trust  Building.  Owner, 
Mrs.  Elizabeth  Brister,  1226  Spruce  street, 
Philadelphia.  Brick  work,  iron  work,  tile 
work,  carpentry,  mill  work,  oak  floors,  plas¬ 
tering,  painting,  glazing,  electric  work,  plumb¬ 
ing,  hot  water  heat,  repairing  roof.  Owner 
taking  bids. 

Residences  (5),  Broad  and  Blavis  streets, 
Philadelphia,  $58,000.  Owners,  Rothman  & 
Abramovitz,  4252  Parkside  avenue,  Philadel¬ 
phia.  Brick,  3  stories,  20x60  feet,  16x60  feet 
and  18x21  feet,  15x38%  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heating,  electric 
lighting.  Owners  will  build. 

Factory  (add.),  850  North  Third  street, 
Philadelphia,  $6,000.  Owners,  Colonial  Ice 
Cream  Co.,  Fourth  and  Poplar  streets,  Phila¬ 
delphia.  Brick,  1  story  add.,  58x100  feet,  ce¬ 
ment  floors,  slag  roof.  Owners  will  build. 

Residences  (26),  5832-82  North  Marshall 
street,  $4,000  each.  Architect,  private  plans. 
Owner,  Walter  S.  Bauer,  5802  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  15x26 
feet,  10x10  feet,  slag  roof,  tile  work.  Owner 
will  build. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  July 
27,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  August  28,  1922,  for 
remodeling  in  the  United  States  Post  Office, 
Raleigh,  N.  C.  Drawing  and.  specifications 
may  be  obtained  from  the  Custodian  of  the 
building  or  at  this  office,  in  the  discretion 
of  the  Supervising  Architect.  Jus.  A.  Wet- 
more,  Acting  Supervising' Architect. 


Business  is  founded  on  reciprocity  and 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 
nowadays  has  a  heart  and  a  soul. 


Kling  Koat  Ceipent  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Glofs  or  Flat,  White  or  Colors 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 


CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 
PHILADELPHIA 


Park  3969 


W  oodoleum 
Flooring 


You  are  safe  when  you  buy  a 
Woadoleum  Floor 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
nccept  no  imitation. 

Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


SAND 

SAND 

SAND 

WHITE  SILICA  SAND 


ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/4"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . .  2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
We  know  of  no  better  Sand  than 
MAGNA  WHITE  for  following  uses :  With 
Atlas  White  Portland  Cement  for  Stucco, 
Plaster,  Pointing,  Hydraulic  Finish,  Swim¬ 
ming  Pools,  Dairies,  Terrazzo  and  Trowled 
Flooring.  Pre-cast  Units.  Cement  and 
Fire  Brick. 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office :  Flanders  Building 
Spruce  6280  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 

Samples  and  Book  sent  on  request. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone,  Rece  6062 


PAGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 

all  vou  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 


WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


IP  A  O  THE  ONLY  FAN  MADE  WHERE  MOTOR  IS  PROTECTED 

JP  JlN  O  FROM  DIRT  AND  FUMES— FOUR  LEAF  CLOVER  DESIGN 

and  blowers 

EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

CALL  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


For  a  Beautiful,  Cc 
Home.  The  firm: 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  flaws 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


Phone  Lombard  7438 

Fencing ,  Wire  or  Iron ,  Built  for  Any  "Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Teg  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


lfortabie.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
:lt  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
H.  O  O  F  I  3ST  G 
VENTILATION 

WALTER  H.TINNEY  at 

63rd  &  Woodland  Ave.,  Philadelphia 


Excavating  Building  Stone 

ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Bell-  Columbia  1  200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


A  ‘Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 

“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  64 LO  Keystone:  Race  5129 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON,  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


TVnc  Waterproofing 

JL  JL  UIJuJ  \a/UI  JL  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  Construction  The  Truscon  Laboratories 

Wilmington  Public  Library,  Wilmington,  Del.  George  J.  MacLaughHn,  Mgr. 

GLssboroStaieNwma^chooiG'assboro.Nl.J.  Phila.  Office,  1432  South  Penn  Sq. 

Y.  M.  C.  A..  Williamsport,  Pa.  _ 

Evening  News  Building,  Easton,  Pa.  ’Phoues-Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Service  Building,  Northeast  Corner  Thirty- 
first  and  'Thompson  streets,  $200,000.  Archi¬ 
tect,  Clarence  E.  Wunder,  1415  Locust  street, 
Philadelphia.  Owners,  Hurley  Motors  Co.,  219 
North  Broad  street,  Philadelphia.  Brick, 
steel,  2  stories,  204x110  feet,  slag  roof,  ce¬ 
ment  and  wood  block  flors,  hollow  tile,  roof 
ventilators,  waterproofing  and  dampproofing, 
ornamental  iron  work,  bond,  rolled  steel  and 
kalamein  doors,  rolled  steel-  sash,  metal  lath 
(heating,  lighting,  plumbing  reserved).  Con¬ 
tract  awarded  to  Cramp  &  Co.,  Denckla 
Building,  Philadelphia. 

Sales  and  Loft  Building,  207-09  North  Broad 
street,  Philadelphia.  Architect,  private  plans. 
Owners,  Chas.  S.  Reyburn  and  W.  C.  Bailey, 
Thirty-second  and  Allegheny  avenue,  Phila¬ 
delphia.  Concrete,  steel  and  limestone,  6  sto¬ 
ries,  basement  and  mezzanine,  40x100  feet, 
slag  roof,  concrete  floors,  hollow  tile,  eleva¬ 
tors,  steam  heat,  electric  light,  marble  and 
terrazzo  work,  sheet  metal  sash,  alternate  for 
rolled  steel  sash,  rolled  steel  skylights,  floor 
hardener  (alternate  artificial  stone).  Con¬ 
tract  awarded  to  William  Steel  &  Sons  Co., 
1600  Arch  street,  Philadelphia. 

Building  (alts,  and  add.),  1513  Walnut 
street,  Philadelphia.  Architects,  The  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  Denny  &  Denny,  on 
premises.  Brick  and  steel,  1  story,  39x65 
feet,  slag  roof,  maple  floors,  rolled  steel  sash, 
hollow  metal  skylights,  bond,  iron  work  (heat¬ 
ing,  lighting  and  plumbing  reserved),  metal 
lath.  Contract  awarded  to  Potts  Brothers  & 
Cooperson,  129  North  Eleventh  street. 

Store  and  Offices  (add.),  1521  Walnut 

street,  $10,000.  Architect,  Edwin  L.  Roths¬ 
child,  1420  Chestnut  street,  Philadelphia. 
Owner,  Mrs.  C.  P.  Clyde,  care  of  architect. 
Brick,  1  story,  20x60  feet,  cut  stone  and  steel, 
steam  heat,  electric  light,  metal  lath,  tile  and 
marble  work,  slag  roof,  composition  and  oak 
floors,  plastering,  painting,  glazing,  plumb¬ 
ing,  bond.  Contract  awarded  to  Thomas 
Strachan,  5108  Hadfield  street. 

Apartment  Houses  (6),  Frankford  avenue 
and  Leiper  streets,  Philadelphia.  Architect, 
private  plans.  Owner,  name  withheld.  Brick 
and  steel,  3  stories,  25x90  feet  each,  slag 
roof,  oak  and  yellow  pine  floors,  tile  and 
marble  work.  Contract  awarded  to  John  N. 
Gill  Const.  Co.,  Otis  Building,  Philadelphia, 
who  are  taking  sub-lbids.  Plans  may  be  seen 
at  office  of  F.  W.  Mark  Cont.  Co.,  2820  North 


Twenty-first  street,  Philadelphia. 

Garage,  Twenty-fifth  and  Delaney  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Evening  Bulletin,  Juniper  and  Filbert 
streets,  Philadelphia.  Reinforced  concrete,  2 
stories  (future  4  stories),  285x91  feet,  slag 
roof,  cement  floors,  steam  heat,  electric  light, 
elevators,  rolled  steel  sash  and  skylights,  floor 
hardener.  Contract  awarded  to  William 
Steele  &  Sons  Co.,  1600  Arch  street. 

General  Construction  and  Improvements  to 
Observation  Building,  Second  and  Luzerne 
streets,  Philadelphia,  $31,257.  Architect,  John 
P.  B.  Sinkler,  1211  Chestnut  street,  Philadel¬ 
phia.  Owners,  Philadelphia  General  Hospital, 
Department  of  Public  Health,  care  of  C.  L. 
Furbush,  M.  D.,  Director,  584  City  Hall,  Phil¬ 
adelphia.  Concrete  floors,  metal  lath,  tile 
and  marble,  steel  partitions,  waterproofing, 
bond,  terra  cotta  (plumbing  and  electric  sep¬ 
arate  bids).  Contract  awarded  to  Mitehell- 
Houseworth,  Inc.,  2512  North  Twenty-sev¬ 
enth  street. 

Factory,  Southwest  Corner  Tenth  and  Bain- 
bridge  streets,  Philadelphia,  $90,000.  Archi¬ 
tect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owners,  Bayuk  Brothers,  Inc., 
Third  and  Spruce  streets,  Philadelphia.  Brick, 
slow-burning,  4  stories,  84x109  feet,  slag  roof, 
pine,  compositioin  and  concrete  floors,  (1) 
elevator,  rolling  steel  doors,  rolled  steel  sash, 
electric  light,  steam  heat,  reinforced  concrete 
work.  Contract  awarded  to  J.  S.  Rogers  Co., 
Drexel  Building,  Philadelphia. 

Hospital  (alts,  and  add.),  1307-09  South 
Broad  street,  $30,000.  Architect  ,Paul  Mona¬ 
ghan,  1218  Chestnut  street,  Philadelphia. 
Owners,  Italian  Hospital,  on  premises.  Brick, 
steel,  2  stories,  16x32  feet,  slag  roof,  concrete 
floors,  dumb  waiter,  painting,  glazing,  elec¬ 
tric  work,  -tile  and  marble  work,  terrazzo 
work  (heating  and  plumbing  reserved),  iron 
work.  Contract  awarded  to  William  Coch¬ 
ran  ,602  North  Nineteenth  street,  Philadel¬ 
phia. 

Post  Office  (alts.),  Ninth  and  Market 
streets,  Philadelphia,  $5,295.  Architect,  James 
A.  Wetmore,  Supervising  Architect,  Washing¬ 
ton,  D.  C.  Owners,  United  States  Govern¬ 
ment,  care  of  Custodian  of  Site,  Philadelphia. 
Changes  and  repairs  to  partitions.  Contract 
awarded  to  E.  C.  Durell,  1713  North  Twenty- 
fourth  street,  Philadelphia. 

Residence  (alts,  and  add.),  3119  Penn 
street,  Germantown,  $15,000.  'Architect,  J. 


Rex  Stackhouse,  129  South  Fifth  street,  Phil¬ 
adelphia.  Owner,  Henry  G.  Reifsnyder,  Man- 
heim  Apartments,  Philadelphia.  Brick,  hard¬ 
wood  floors,  hot  water  heat  (heating,  plumb¬ 
ing,  tile  work,  electric  work,  painting,  dec¬ 
orating  and  hardwood  floors  reserved).  Con¬ 
tract  awarded  to  H.  E.  Grau  Co.,  1707  San- 
som  street,  Philadelphia. 

Building,  15  North  Thirteenth  street,  Phila¬ 
delphia,  $10,000.  Architect,  Edwin  L.  Roths¬ 
child,  1420  Chestnut  street,  Philadelphia. 
Owners,  M.  Simon  &  Co.,  39  North  Thirteenth 
street,  Philadelphia.  Carpentry,  mill  work, 
plastering,  plumibing,  electric  light,  tile  work, 
iron  work,  sheet  metal.  Contract  awarded  to 
George  W.  Thayer,  109  North  Camac  street, 
Philadelphia. 

Office  (add.),  1664  Foulkrod  street,  Phila¬ 
delphia,  $6,500.  Architect,  private  plans. 
Owner,  Harry  T.  Adams,  1660  Foulkrod  street, 
Philadelphia.  Brick,  1  story,  32  feet  9  inches 
x  34  feet,  slag  roof,  oak  and  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  Thomas 
Summerfield,  1673  Foulkrod  street. 

Business  Building,  1913  Walnut  street,  Phil¬ 
adelphia,  $8,000.  Architect,  Charles  W.  Gil¬ 
more  ,803  Godfrey  avenue,  Philadelphia. 
Owner,  M.  Demay,  1940  North  Thirteenth 
street,  Philadelphia.  New  front  and  general 
alterations.  Contract  awarded  to  A.  R.  Raff 
Cont.  Co.,  1635  Thompson  street. 

Garage,  4941-43  Lancaster  avenue,  Phila¬ 
delphia.  Architect,  private  plans.  Owners, 
Tate  Brothers,  4854  Lancaster  avenue,  Phila¬ 
delphia.  Brick,  1  story,  141x30  feet,  slag 
roof,  cement  floors,  roof  ventilators,  steam 
heat,  electric  light,  tile  work,  hollow  metal 
skylights,  ornamental  iron  work.  Contract 
awarded  to  0.  C.  Eddleman,  1627  iSansom 
street,  Philadelphia. 

Stores  and  Garage,  South  side  Girard  ave¬ 
nue,  West  of  Twenty-seventh  street,  $30,000. 
Architect,  private  plans.  Owner,  Benjamin 
Weckerly,  4600  North  Ninth  street,  Philadel¬ 
phia.  Brick,  terra  cotta,  cut  stone  and  steel, 
1  story,  80x40  feet,  80x60  feet,  slag  roof,  ce¬ 
ment  and  tile  floors,  hot  water  heat,  steel 
sash,  electric  light,  iron  work.  Contract 
awarded  to  George  Kessler  Cont.  Co.,  1733 
North  Marvine  street. 

Residences  (2),  South  side  Clearview  street, 
East  of  Mt.  Pleasant,  $13,000  each.  Archi¬ 
tect,  private  plans.  Owners,  H.  Fleming  and 
J.  CEL  Roberts,  Chestnut  Hill,  Pa.  Hollow 
tile  and  stucco,  3  stories,  26x50  feet,  slate 
roof,  oak  and  yellow  pine  floors,  hot  water 
heat,  electric  light,  tile  work,  iron  work.  Con¬ 
tract  awarded  to  Marshall  &  Pennell,  en¬ 
gineers,  1524  Chestnut  street. 

Building  (alts,  and  add.),  2524  West  Gir¬ 
ard  avenue,  $10,000.  Architect,  Karl  F. 
Otto,  5802  North  Fifth  street,  Philadelphia. 
Owner,  G.  Percy  Fox,  on  premises.  Brick,  3 
stories,  18x21  feet  and  17x23  feet,  slag  roof, 
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tile  work,  electric  lighting,  hot  water  heating. 
Contract  awarded  to  P.  Haibach  Cont.  Co., 
1261  North  Twenty-sixth  street. 

Garage,  Southeast  Corner  Front  and  Court- 
land  streets,  Philadelphia,  $7-, 500.  (Architect, 
private  plans.  Owner,  Mrs.  Bessie  Bauman, 
2407  North  Broad  street,  Philadelphia.  Brick, 
2  stories,  38x90  feet,  slag  roof,  cement  floors, 
electric  lighting.  Contract  awarded  to  Harry 
Pilling,  2270  Jtuffner  street,  Philadelphia. 

Building  (add.  and  alts.),  3644  Chestnut 
street,  Philadelphia,  $6,000.  Architect,  John 
Irwin  Bright,  Otis  Building,  Philadelphia. 
Owner,  Joseph  Rosoff,  1020  Pine  street,  Phila¬ 
delphia.  Brick,.  1  story  add.,  12x12  feet,  slag 
roof,  tile  work,  oak  floors.  Contract  awarded 
to  Jacob  Bender,  1817  South  Fourth  street, 
Philadelphia. 

Store,  5526-28  North  Fifth  street,  Philadel¬ 
phia,  $19,500.  Architect,  private  plans.  Own¬ 
er,  Allen  F.  Myers,  5524  North  Fifth  street, 
Philadelphia.  Brick,  1  story,  30x98  feet,  slag 
roof,  yellow  pine  floors,  steam  heat,  electric 
light,  metal  ceilings,  metal  lath.  Contract 
awarded  to  Stewart  Brothers,  2526  North  Ork¬ 
ney  street,  Philadelphia. 

Laundry  (add.),  Fifty-eighth  and  Thomas 
avenue,  Philadelphia,  $7,500.  Architect,  pri¬ 
vate  plans.  Owners,  Baptist  Orphanage,  on 
premises.  Brick,  steel,  1  story,  40x50  feet, 
slag  roof,  cement  floors.  Contract  awarded 
to  George  Kessler  Cont.  Co.,  1733  North  Mar- 
vine  street. 

Residence  and  Store  (alts,  and  add.),  South¬ 
west  Corner  Chew  and  Chelten  avenue,  $12,- 
800.  Architect,  private  plans.  Owner,  A.  J. 
Maier,  on  premises.  Brick,  3  stories,  10x36 
feet,  and  1  story,  28x36  feet,  sla  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  John  F.  Car- 
berry,  5729  McMahon  street. 

Residences  (4),  'South  side  Decatur  street, 
West  of  Cottage,  $24,000.  Architect,  private 
plans.  Owner,  George  C.  Potts,  Holmesburg, 
Philadelphia.  Brick,  2  stories,  18x15  feet, 
19x17  feet,  slag  roof,  oak  and  pine  floors, 
electric  light,  tile  work.  Contract  awarded  to 
Chancellor  Day,  3503  Decatur  street. 

Residence  and  Store  (add.),  804  South 

Fourth  street,  $7,800.  Architect,  private 
plans.  Owner,  Nathan  Colton,  on  premises. 
Brick,  3  stories,  15x48  feet,  slag  roof,  elec¬ 
tric  lighting.  Contract  awarded  to  M.  Krav- 
itz,  823  North  Marshall  street,  Philadelphia. 

Blacksmith  Shop  and  Shed,  1526-28-30 
North  Twenty-sixth  street,  $7,000.  Owners, 
Supplee-Wills-Jones  Co.,  1521  North  Twenty- 
sixth  street,  Philadelphia.  Brick,  1  story, 
54x86  feet,  slag  roof,  cement  floors,  iron  work. 
Contract  awarded  to  George  Kessler  Cont. 
Co.,  1733  North  Marvine  street. 

Residence  (add.),  4226  Spruce  street,  Phil¬ 
adelphia,  $4,000.  Architect,  private  plans. 
Owner,  Levi  L.  Rue,  on  premises.  Brick,  2 
stories,  14x17  feet,  slag  roof,  oak  and  pine 
floors.  Contract  awarded  to  William  Steele 
&  iSons  Co.,  1600  Arch  street. 

Residence,  West  side  Van  Dyke  street, 
North  Avendell  street,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  William  W.  Nedball, 
2016  North  Eleventh  street,  Philadelphia. 
Brick,  2  stories,  20x40  feet,  slag  roof,  oak  and 
pine  floors.  Contract  awarded  to  Chancellor 
Day,  3503  Decatur  street. 

Garage  (add.),  Southwest  Corner  Wissa- 
hickon  avenue  and  Upsal  street,  $3,000.  Ar¬ 
chitect,  Frank  Seeburger,  1524  Chestnut 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plaint 

Boll  Phone — Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Can 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  779  l  JAMES  A.  CLANCY.  Phila.  Mgr. 
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Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell — Diamond  06r  8  27th  and  Diamond  Sts.,  Phila.  Keystone-  Park  49*1 


“PAID  FOR  ITSELF  ON  ONE  JOB.” 

That’s  what  we’re  being:  told  over  and  over  again  about  our 
new  Model  No.  40. 

“STERLING”  CONVERTIBLE  LEVEL. 

What  it  is  doing:  for  others  it  will  do  for  you. 

DON’T  PUT  OFF  until  a  costly  mistake  in  lines  or  levels  eats 
up  mors  than  enougdi  of  your  profits  to  pay  for  it,  hut  insure  the 
accuracy  of  your  work  and  safeguard  your  profits  by  adding:  a 
“Sterling”  Level  to  your  equipment  rig;ht  now,  TODAY. 

Changed  in  TEN  SECONDS  for  Transit  work;  no  detachable 
parts  to  g:et  misplaced  or  lost;  unobstructed  view  of  Level  Vial. 

A  Phila.-made  Level  outclassing;  all  others.  Illustrated  Folder  G 
sent  free  upon  request. 


WARREN-KNIGHT  CO. 

FACTORY  AND  SALESROOM 

136  N.  12th  Street  PHILADELPHIA 
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Transits 
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Shovels,  Picks 
Barrows,  Hods 
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MOORE  &  WEISBROD 

Incorporated 

TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 


Immediate 
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street,  Philadelphia.  Owner,  J»  H.  Earley,  on 
premises.  Stone,  1  story,  8x15  feet,  slate 
roof,  cement  floors.  Contract  awarded  to 
William  J.  'Gruhler  Co.,  ‘219  High  street. 

Garage  (add.),  5808  Arch  street,  Philadel¬ 
phia,  $5,000.  Architect,  private  plans.  Own¬ 
er,  E.  D.  Mellville,  22  North  Fifth  street, 
Philadelphia.  Brick,  2  stories,  47x97  feet, 
slag  roof,  cement  floors.  '  Contract  awarded 
to  Felix  Claro,  5313  Malcolm  street,  Phila¬ 
delphia. 

Residence,  lElast  side  Blue  Grass  road,  North 
of  Grant  avenue,  $5,000.  Architect,  private 
plans.  Owner,  Howard  Dudley,  Holmesburg, 
Pa.  Frame,  2  stories,  32x24  feet,  shingle 
roof,  oak  and  pine  floors.  Contract  awarded 
to  R.  W.  Matthews,  8032  Montague  street, 
Philadelphia. 

Residence  and  Store,  East  side  Fifth  street, 
South  of  Ruscomb  street,  $5,200.  Architect, 
private  plans.  Owner,  James  S.  Butler,  4923 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  20x45  feet,  slag  roof,  hot  water  heat, 
electric  light.  Contract  awarded  to  G.  V. 
Simon,  4908  North  Fourth  street,  Philadel¬ 
phia. 

Residence  (alts,  and  add.),  Northwest  Cor¬ 
ner  Germantown  avenue  and  Bell  Mill  road, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  Charles  iS.  Hebard,  on  premises.  Brick, 
2  stories,  17  feet  8  inches  x  19  feet  10  inches, 
slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  A.  E.  Martin,  1207  Race  street, 
Philadelphia. 

Building  (add.),  Southeast  Corner  Forty- 
fifth  and  Market  streets,  Philadelphia,  $4,000. 
Architect,  T.  W.  Thompson,  703  South  Six¬ 
tieth  street,  Philadelphia.  Owner,  A.  M.  Gun- 
nis,  3600  Chestnut  street,  Philadelphia.  Brick, 
1  story,  48%x50  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  lighting.  Contract 
awarded  to  Gunnis  Paving  &  Const.  Co.,  4420 
Market  street. 

Residence,  4945  Mulberry  street,  Philadel¬ 
phia,  $4,500.  Architect,  private  plans.  Own¬ 
er,  Allen  (Lock,  4949  Frankford  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  16x48  feet,  slag  roof, 
oak  and  pine  floors.  Contract  awarded  to 
George  Krewson,  Cheltenham,  Pa. 

Residences  (2),  1108-10  Wakeling  street, 
$5,000  each.  Architect,  private  plans.  Own¬ 
er,  Robert  E.  Erwin,  4510  Frankford  avenue, 
Philadelphia.  Brick,  2  stories,  16x54  feet, 
slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  Edward  W.  Taylor,  Oxford  pike 
and  Wakeling. 

Garage,  West  side  Ditman  street,  South  of 
Comly  street,  $4,500.  Architect,  private 
plans.  Owner,  Jacob  Aulel,  on  premises. 
Brick,  1  story,  18x18  feet,  16x82%  feet,  slag 
roof,  cement  floors.  Contract  awarded  to 
George  W.  Crossley,  2264  Bridge  street,  Phil¬ 
adelphia. 

Residence  and  Store  (alts,  and  add.),  2146 
East  Arazono  street,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  J.  Carroll,  2118 
East  Dauphin  street.  Brick,  3  stories,  16x82 
feet,  slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  Walter  G.  Hunt,  2827  North  Sixth 
street,  Philadelphia. 

Stores  (5),  5253-55-57-59-61  Germantown 
avenue,  $13,468.15.  Architect,  private  plans. 
Owner,  Thomas  Parris,  728  Church  lane,  Phil¬ 
adelphia.  Brick,  1  story,  13%x37  feet,  slag 
roof,  plate  glass,  hot  water  heat,  electric 
light,  yellow  pine  and  oak  floors.  Contract 
awarded  to  S.  D.  Billingsley,  1230  East  Chel- 
ten  avenue. 

Residence  and  Store  (add.),  4824  Frankford 
avenue,  $8,500.  Architect,  private  plans.  Own¬ 
er,  Harry  D.  Wilde,  on  premises.  Brick,  3 
stories  ,18x7%  feet,  slag  roof,  electric  work. 
Contract  awarded  to  Wintz  Brothers,  1618 
Sellers  street,  Philadelphia. 

Garage,  Northwest  Corner  Chew  street  and 
Washington  lane,  $16,000.  Architect,  private 
plans.  Owner,  J.  F.  Gorman,'  Sixty-first  and 


iLarchwood  avenue,  Philadelphia".  Brick,  1 
story,  100x115  feet,  slag  roof,  cement  floors, 
steel  sash.  Contract  awarded  to  C.  F.  Hart¬ 
man,  1204  Chelten '  avenue,  Philadelphia. 

Library  (alts.),  West  side  Thirty-fourth 
street,  South  of  Walnut  street,  $14,000.  Ar¬ 
chitects,  Furness,  Evans  Co.,  315  South  Fif¬ 
teenth  street,  Philadelphia.  Owners,  Univer¬ 
sity  of  Pennsylvania,  Thirty-fourth  and 
Spruce  streets.  New  concrete  floor,  brick 
work.  Contract  awarded  to  William  R.  Chap¬ 
man  &  Sons,  1506  Washington  avenue. 

Grand  Stands  (2),  Northwest  Corner  Man- 
heim  and,  Morris  streets,  $10,000.  Architect, 
private  plans.  Owners,  Germantown  Cricket 
Club,  on  premises.  Frame,  64x207  feet,  car¬ 
pentry  work.  Contract  awarded  to  Royd- 
house-Arey  Co.,  112  North  Broad  street,  Phila¬ 
delphia. 

Building  (alts.),  235  Chestnut  street,  Phila¬ 
delphia,  $3,000.  Owners,  John  Farnum  Co., 
on  premises.  General  interior  alterations.  Con¬ 
tract  awarded  :to  William  Steele  &  Sons  .Co., 
1600  Arch  street. 

Residence  and  Store  (alts.),  5537  West  Gir¬ 
ard  avenue,  $2,000.  Architect,  private  plans. 
Owners,  American  Stores  Co.,  Nineteenth  and 
Hamilton  streets,  Philadelphia.  General  in¬ 
terior  alterations.  Contract  awarded  to 
Charles  Egrich,  667  North  Fifteenth  street, 
Philadelphia. 

Apartment  (alts.),  5614  Girard  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Mrs.  C.  0.  Small,  Fifty-third  and  Gir¬ 
ard  avenue.  General  interior  alterations.  Con¬ 
tract  awarded  to  N.  Statneko,  5331  Girard 
avenue,  Philadelphia. 

Shed  and  Alts.,  2907  West  Girard  avenue, 
Philadelphia,  $2,200.  Architect,  private  plans. 
Owner,  Harry  Sellber,  2545  North  Natrona 
street,  Philadelphia.  General  alterations. 
Contract  awarded  to  Joseph  Sweet,  2547 
North  Douglass  street. 

Residences  (3)  (add.),  1221-23-25  Panama 
street,  $3,200.  Architect,  private  plans.  Own¬ 
er,  J.  T.  Junker,  314  Camac  street,  Philadel¬ 
phia.  Brick,  1  story,  9x7  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  J.  Jones  Davies, 
652  North  Seventeenth  street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  North¬ 
east  Corner  Tenth  and  Fitzwater,  $6,000.  Ar¬ 
chitect,  private  plans.  Owner,  Antonio  Matti, 
on  premises.  Brick,  3  stories,  22%x22  feeit, 
slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  D.  Iero,  519  Christian  street, 
Philadelphia. 

Apartment  House  (alts.),  1617  Oxford 
street,  Philadelphia,  $5,600.  Architect,  pri¬ 
vate  plans.  Owners,  Memorial  Church  of  Our 
Redeemer,  Sixteenth  and  Oxford  streets.  Gen¬ 
eral  alterations.  Contract  awarded  to  A. 
Raymond  Raff  Cont.  Co.,  1635  Thompson 
street. 

Garage  (add.),  5301  Catharine  street,  Phil¬ 
adelphia,  $4,000.  Architect,  private  plans. 
Owner,  F.  H.  Mahikian,  on  premises.  Brick,  1 
story,  28%x29%  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  W.  K.  Henkies,  9501 
Germantown  avenue. 

Garages  (3),  5202-04  Morris  street,  German¬ 
town,  $2,080  each.  Architect,  private  plans. 
Owners,  J.  J.  Crowley  and  W.  I.  Roy,  on 
premises.  Brick,  1  story,  50x125  feet,  slag 
roof,  cement  floors.  Contract  awarded  to 
Joseph  Varsallon,  4931  Wayne  avenue,  Phila¬ 
delphia. 

Residence  (add.),  Northwest  Corner  Cre- 
feldt  and  Moreland  streets,  $3,000.  Archi¬ 
tect,  private  plans.  Owner,  F.  Eugene  New- 
bold,  on  premises.  Brick,  2  stories,  18x16 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  T.  S.  Fetter,  1829  Filbert  street, 
Philadelphia. 

Residence  (add.),  5705  Chester  avenue, 
Philadelphia,  $2,600.  Architect,  private  plans. 
Owner,  George  E.  Geyer,  on  premises.  Brick, 
1  story,  16x16  feet,  slag  roof,  yellow  pine 


floors.  Contract  awarded  to  George  Adams, 
5905  Chester  avenue,  Philadelphia. 

Office  (alts.),  1823-25-27  Walnut  street, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owners,  Philadelphia  Art  Alliance,  1823  Wal¬ 
nut  street,  Philadelphia.  General  interior 
alterations.  Contract  awarded  to  Owen  Fo¬ 
garty,  3936  Mt.  Vernon  street,  Philadelphia. 

Residence  and  Store  (add.),  2610  Orthodox 
street,  $2,425.  Architect,  private  plans.  Own¬ 
er,  W.  Stonylwski,  on  premises.  Brick,  2  sto¬ 
ries,  16x26  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  D.  Pezzillo  &  Son,  3347 
Almond  street,  Philadelphia. 

Residence  and  Store  (add.),  2608  Orthodox 
street,  $2,425.  Architect,  private  plans.  Own¬ 
er,  J.  Baron,  on  premises.  Brick,  2  stories, 
16x26  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  D.  Pezzillo  &  Son,  3347  Al¬ 
mond  street. 

Residence  and  Store  (alts.),  262  South 
Twentieth  street,  $2,500.  Owner,  Joseph  A. 
McGlase,  262  South  Twentieth  street.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  John  J.  Gaffney,  1812  Master  street,  Phila¬ 
delphia. 

Factory,  300-02-04  South  Third  street,  Phil¬ 
adelphia.  Architect,  private  plans.  Owners, 
Congress  Cigar  Co.,  Third  and  Spruce  streets, 
Philadelphia.  Reinforced  concrete,  8  stories 
and  basement,  70x140  feet,  slag  roof,  concrete 
floors,  steam  heat,  electric  light,  elevators, 
marble  work,  rolled  steel  sash,  fire  doors.  Con- 
tractawarded  to  John  N.  Gill  Const.  Co.,  Otis 
Building,  Philadelphia. 

Residences  for  Internes,  Thirty-fourth  and 
Pine  streets,  Philadelphia.  Architect,  Philip 
H.  Johnson,  1713  Sansom  street,  Philadelphia. 
Owners,  Department  of  Public  Health,  Bureau 
of  Hospitals,  C.  L.  Furbush,  M.  D.,  Director, 
584  City  Hall,  Philadelphia.  Brick,  steel  and 
cut  stone,  3  stories,  83x146  feet,  slag  roof, 
oak  and  pine  floors,  elevators,  dumb  waiters, 
metal  lath,  tile,  marble  and  terrazzo  work, 
kalamein  doors,  iron  work  and  stairs,  terra 
cotta.  Contract  awarded  to  F.  L.  Hoover  & 
Son,  1023  Cherry  street,  $293,599.  Plumbing 
to  N.  Connolly,  1404  North  Eighteenth  street, 
$19,635.  Heating  to  Charles  Monday  &  Son, 
1318  Oiive  street,  $25,905.  Electrical  to  Elec¬ 
tric  Const.  Co.,  Wilmington,  Del.,  $11,765. 

Residences  (2),  North  side  Levick,  West 
of  Hasbrook  avenue,  $13,500.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  N.  T.  Patton,  227 
South  Forty-ninth  street,  Philadelphia. 
Frame,  3  stories,  16x17%  feet,  19x23  feet, 
electric  lighting.  Contract  awarded  to  H.  (S. 
&  S.  E.  Slack,  6311  Woodlawn  avenue,  Fox 
Chase,  Philadelphia. 

Garages,  West  side  Hutchinson,  South  of 
Rising  Sun  avenue,  $4,500.  .Architect,  pri¬ 
vate  plans.  Owner,  Frank  F.  Herrman,  3638 
North  Ninth  street,  Philadelphia.  Brick,  1 
story,  18x100  feet,  slag  roof,  cement  floors. 
Contract  awarded  :to  Edward  B.  Miller,  615 
Pike  street,  Philadelphia. 

Residence,  Southeast  Corner  Thompson  and 
Lefevre  streets,  $6,000.  Architect,  private 
plans.  Owner,  Martin  Novak,  2622  Lefevre 
street,  Philadelphia.  Brick,  2  stories,  20x58 
feet,  20x28  feet,  slag  roof,  hot  water  heat. 
Contract  awarded  to  Frank  Sikoski,  4478 
Edgemont  street. 

Tenement  (alts,  and  add.),  1227  Lindley 
avenue,  $4,500.  Architect,  private  plans. 
Owner,  E.  L.  Beling,  1227  Lindley  avenue, 
Philadelphia.  Brick,  1  story,  21x17  feet,  16x7 
feet,  slag  roof,  pine  floors.  Contract  awarded 
to  Beling  &  Bush  Co.,  Drexel  Building,  Phila¬ 
delphia. 

Rooming  House  (add.),  5501  Lansdowne 
a/Venue,  $7,300.  Architect,  private  plans. 
Owner,  R.  J.  Ball,  on  premises.  Brick,  1 
story,  13x25  feet,  slag  roof,  pine  floors,  elec¬ 
tric  light.  C  ontract  awarded  to  J.  D.  Fisher, 
6426  Thompson  street,  Philadelphia. 

Residence  (add.),  2008  Pine  street,  Phila- 
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delphia,  ,  $2,000.  Architect,  private  plans. 
Owner,  N.  For-tescue,  on  premises.  Brick,  1 
story  ,10x8  feet,  slag  roof.  Contract  awarded 
to  'George  W.  Wagoner,  2042  Rittenhouse 
street. 


Pennsylvania 
Construction  News 

High  School,  Jenkintown,  Pa.  Architects, 
Heacock  ,&  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owners,  School  Board,  Borough  of 
Jenkintown,  Pa.  Brick,  cut  stone,  2  sto¬ 
ries,  188x60  feet,  wing  64x35  feet,  slate  roof, 
cement,  composition  and  yellow  pine  floors, 
hollow  tile,  metal  lath  (heating,  ventilating 
and  electric  work  reserved),  rolled  steel  sky¬ 
lights,  tin  clad  doors,  ornamental  iron  work. 
Revised  plans  in  progress.  Will  take  new 
bids  in  fall. 

Double  Residence,  Bethlehem,  Pa.  Archi¬ 
tect,  E.  H.  Bitting,  Odd  Fellows’  Building, 
Bethlehem,  Pa.  Owner,  Mrs.  Lavine  Fogel, 
Bethlehem,  Pa.  Brick,  2 y2  stories,  54x40 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

Church  (alts,  and  add.),  Sunbury,  Pa.  Ar¬ 
chitect,  William  H.  'Lee,  34  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  First 
Reformed  Church  of  Sunbury,  Rev.  0.  E. 
Roth,  129  Chestnut  street,  Sunbury,  Pa.  Brick. 
Preliminary  sketches  in  progress. 

Residence,  Bala,  Pa.  Architect,  Ralph  E. 
White,  Pennsylvania  Building,  Philadelphia. 
Owner,  name  withheld.  Hollow  tile  or  stone, 
2 y2  stories,  25x50  feet,  slate  roof,  oak  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress.  Architect  will  take  bids 
in  ten  days.  « 

Residence,  Merion,  Pa.  Architect,  Ralph 
E.  White,  Pennsylvania  Building,  Philadel¬ 
phia.  Owner,  name  withheld.  Stone,  2(4  sto¬ 
ries,  35x125  feet,  slate  roof,  oak  floors,  hot 
water  heat,  electric  light,  tile  work.  Plans 
in  progress.  Architect  will  take  bids  in  ten 
days. 

Residence,  Central  avenue  and  Cottman 
street,  Cheltenham,  Pa.  Architect,  piivate 
plans.  Owner,  Frank  Krewsen,  Cheltenham, 
Pa.  Stone,  2 y2  stories,  30x42  feet,  asbestos 
shsingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  ready  for 
bids. 

Factory,  East  Lancaster,  Pa.,  $70,000.  Ar¬ 
chitect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owners,  Bayuk  Brothers,  Third 
and  Spruce  streets,  Philadelphia.  Brick, 
joist  construction,  3  stories  and  basement, 
80x176  feet,  metal  roof,  pine  and  maple  floors, 
elevators,  roof  ventilators,  steam  heat,  elec¬ 
tric  light,  rolled  steel  sash,  hollow  metal  sky¬ 
lights,  fire  doors,  iron  work.  Ready  for  bids. 

High  School,  Ambler,  Pa.,  $120,000.  Archi¬ 
tects,  S.  iS.  Conver  and  R.  C.  Winter,  11  South 
Sixteenth  street,  Philadelphia.  Owners, 
School  Board  of  Ambler,  E.  H.  Fruist,  treas¬ 
urer,  Ambler.  Brick  and  steel,  2  stories  and 
basement,  67x105  feet  (heating,  plumbing  and 
electric  work  reserved).  Revised  plans  in 
progress.  Owners  will  take  bids  in  three 
weeks. 

Nurses’  Home,  Allentown,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown.  Owners,  iSacred  Heart  Hospital, 
care  of  Monsignor  Masson,  Allentown.  Brick, 
4  stories,  37x105  feet,  slag  roof,  hardwood 
floors,  electric  light,  metal  lath,  tile  work.  Ar¬ 
chitects  ready  for  bids. 

Church  (alts,  and  add.),  Bethlehem,  Pa.  Ar¬ 
chitect,  E.  H.  Bitting,  Odd  Fellows’  Build¬ 
ing,  Bethlehem,  Pa.  Owners,  First  Moravian 
Church,  care  of  H.  Thatcher,  Bethlehem,  Pa. 
Brick,  stone,  1  story,  15x15  feet,  interior 


decorations,  leaded  glass,  ornamental  plaster. 
Owners  ready  for  bids. 

Garage,  Allentown,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owners,  I.  X.  L.  Fire  &  Supply  Co., 
North  Sixth  street,  Allentown,  Pa.  Brick, 
steel,  mill  work,  3  stories,  62x40  feet,  slag 
roof,  concrete  and  wood  floors,  steam  heat, 
electric  light,  roof  ventilators,  floor  hardener. 
Owner  will  take  bids  in  one  week. 

Residences  (10),  Narberth,  Pa.  Architects, 
Mcllvaine  &  Roberts,  Otis  Building,  Phila¬ 
delphia.  Owners,  W.  D.  &  H.  T.  Smedley, 
Narberth”'  Pa.  Stone  and  frame,  2%  stories, 
24x80  feet,  shingle  roof,  oak  floors,  hot  water 
heat,  electric  light.  Owners  taking  sub-bids. 

Church  (alts.)  and  Sunday  School,  Mechan- 
icsburg,  Pa.  Architects,  Ritcher  &  Eiler,  147 
North  Fifth  street,  Reading,  Pa.  Owners, 
Trinity  Lutheran  Church,  Rev.  E.  M.  Grove, 
Mechaniesburg.  Brick,  2  stories  and  base¬ 
ment,  58x68  feet,  slate  and  composition  roof, 
hardwood  floors,  hollow  tile;  vapor  heat,  elec- 
trie  light,  general  alterations.  Owner  will 
take  bids  next  week. 

Apartments  (3)  (add.),  120  South  Eighth 
street,  Reading,  Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Owner, 
George  K.  Kessler,  118  iSouth  Eighth  street; 
Reading,  Pa.  Brick,  3  stories,  20x90  feet, 
tin  roof,  pine  floors,  hot  water  heat,  electric 
light,  tile  work.  Architect  ready  for  bids 
due  August  12th. 

Warehouse,  Hazleton,  Pa.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  Hazleton  Wholesale  Grocery 
Co.,  on  premises.  Mill  construction,  2  sto¬ 
ries,  40x76  feet,  slag  roof,  concrete  floors, 
electric  light,  rolled  steel  sash.  Architect 
ready  for  bids  due  August  12th. 

Residence  and  Garage,  Penfield,  Pa.  Ar¬ 
chitect,  J.  Linnard  Connarroe,  225  South 
Sydenham  street,  Philadelphia.  Owner,  M. 
H.  Clark,  420  West  Hortter  street,  Philadel¬ 
phia.  Hollow  tile  and  stucco,  2%  stories, 
46x28  feet,  garage,  1%  stories,  16x20  feet, 
shsingle  roof,  composition,  cement  and  yellow 
pine  floors,  hollow  tile,  metal  lath,  hot  water 
heat,  electric  light,  tile,  work.  Architect  tak¬ 
ing  bids  due  August  9th. 

Church,  Ardmore,  Pa.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  Otis  Building,  Phila¬ 
delphia.  Owners,  First  Presbyterian  Church, 
Ardmore,  Pa.  Stone,  cut  stone  and  steel,  \y2 
stories  and  basement,  103x43  feet,  slate  roof, 
oak  floors,  steam  heat,  electric  light,  metal 
lath,  tile  work,  bond,  ornamental  iron  work. 
Architects  taking  bids  due  August  4th. 

Sunday  School  Chapel,  Swedeland,  Pa.  Ar¬ 
chitect,  G.  Edwin  Brumbaugh,  Real  Estate 
Trust  Building,  Philadelphia.  Owners,  Alan 
Wood  Iron  &  Steel  Go.,  Widener  Building, 
Philadelphia.  Brick,  cut  stone,  stucco  and 
steel,  1%  stories,  69x43  feet,  slate  roof,  com¬ 
position  and  mineral  floors,  metal  lath,  tile 
work,  metal  ceilings,  dampproofing,  bond,  iron 
work.  Architect  taking  bids  due  August  6th. 

Residence,  Chel-ten  Hills,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  Esther  Heacock,  care  of  ar¬ 
chitects.  Frame,  2%  .stories,  25x38  feet, 
shingle  roof,  pine  floors,  hot  air  heat,  elec¬ 
tric  light,  tile  work.  Architects  taking  bids 
due  August  4th. 

Residence,  Lewistown,  Pa.  Architects, 
Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  L.  W.  Culbertson,  on  premises. 
Brick,  2 y2  stories,  50x30  feet,  composition 
roof,  hardwood  floors,  vapor  heat,  electric 
light.  Owner  taking  bids. 

School,  West  York,  Pa.  Architects,  Hamme 
&  Witman  ,City  Bank  Building,  York,  Pa. 
Owners,  West  York  School  Board,  H.  W. 
Lauer,  secretary,  York,  Pa.  Brick,  2.  stories, 
4  rooms,  slate  roof,  hardwood  floors,  electric 
light  (heating,  plumbing  and  electric  work 


reserved).  Owners  taking  bids  due  August 
4th. 

Orphanage,  Cheney,  Pa.  Architects,  Morris 
&  Erskine,  1716  Cherry  street,  Philadelphia. 
Owners,  Home  for  Destitute  Colored  Chil¬ 
dren,  care  of  architects.  Stone,  2 y2  stories, 
50x100  feet,  slate  roof,  electric  lighting.  Ar¬ 
chitects  taking  bids  due  August  5th. 

School  (add.),  Cheltenham,  Pa.  Architect, 
Herbert  C.  Wise,  1416  Chestnut  street,  Phila¬ 
delphia.  Owners,  iSchool  District  of  Chelten¬ 
ham  Township,  E.  B.  Scarborough,  secretary, 
Elkins  Park,  Pa.  Brick,  fireproof,  1  story  and 
basement,  85x75  feet,  slag  roof,  bond  (heat¬ 
ing,  ventilating  separate  bids),  electric  light. 
Deposit  of  $25.00  required.  Refunded.  Own¬ 
ers  taking  bids  due  August  4th  at  noon. 

Residence,  Bethlehem,  Pa.  Architect,  E.  R'. 
Bitting,  Odd  Fellows’  Building,  Bethlehem, 
Pa.  Owner,  Benjamin  IHutfilter,  Kurtz  Res¬ 
taurant,  40  West  Broad  street,  Bethlehem,  Pa. 
Brick,  2y2  stories,  26x24  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  taking  bids  due  as  soon  as  pos¬ 
sible. 

Theatre,  718  North  Seventh  street,  Allen¬ 
town,  Pa.  Architects,  Ruhe  &  Lange,  10 
North  Sixth  street,  Allentown,  Pa.  Owners, 
People’s  Theatre  Co.,  Inc.,  1767  Broadway, 
New  York.  Brick,  steel,  fireproof,  1  story, 
60x120  feet,  slag  roof,  hardwood  Moors,  elec¬ 
tric  light,  tile  and  marble  work,  roof  ventila¬ 
tors-,  skylights.  Architect  taking  bids  due 
as  soon  as  possible. 

Theatre,  New  street,  Bethlehem,  Pa.  Ar¬ 
chitects,  Ru-he  &  Lange,  10  North  Sixth 
street,  Allentown,  Pa.  Owners,  People’s 
Theatre  Co.,  1767  Broadway,  New  York. 
Brick,  steel,  fireproof,  1  story,  40x200  feet, 
slag  roof,  hardwood  floors,  electric  light,  tile 
and  marble  work.  Architects  taking  bids  due 
as  soon  as  possible. 

School,  North  White  Hall  Township,  Le¬ 
high  County,  Pa.  Architects,  Jacoby  &  Ever¬ 
ett,  Commonwealth  Building,  Allentown. 
Owners,  North  White  Hall  Township  School 
Board,  Paul  Meckley,  secretary.  Brick,  2 
stories,  12  rooms,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  metal  lath, 
tile  work,  safety  treads,  roof  ventilators,  wa¬ 
terproofing  and  dampproofing.  Architects 
ready  for  bids  due  August  16th. 

Bungalow,  Jenkintown,  Pa.  Architect,  Con¬ 
rad  F.  Neff,  Twelfth'  and  Locust  streets, 
Philadelphia.  Owner,  Joseph  Beatty,  Lawn¬ 
dale,  Philadelphia.  Hollow  tile  and  stucco, 
iy2  stories,  34x46  feet,  asbestos  shingle  roof, 
oak  floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  taking  bids  due  August  7th. 

Bank,  Stores  and  Office  Building,  Tyrone, 
Pa.  Architect,  George  S.  Idell,  1705  Chest¬ 
nut  street,  Philadelphia.  Owners,  Farmers’ 
&  Merchants’  Bank,  Tyrone,  Pa.  Stone,  brick, 
steel,  5  stories,  100x60  feet,  slag  roof,  hard¬ 
wood,  pine  and  cement  floors,  hollow  tile, 
roof  ventilators,  metal  window  guards,  bronze 
work,  tile  and  marble  work  (plumbing,  heat¬ 
ing,  lighting,  elevators  and  vaults  separate 
bids).  Architect  taking  bids  due  at  Tyrone 
Bank,  August  4th,  at  9  A.  M. 

Bungalow  and  Garage,  Broomall,  Pa.  Ar¬ 
chitect,  Clarence  Brazer,  Crozer  Building, 
Chester,  Pa.  Owner,  Dr.  J.  G.  Thomas,  New¬ 
town  Square,  Pa.  HoIIqw  tile  and  stucco,  1  y2 
stories,  28x33  feet,  garage,  1  story,  18x20 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  taking 
sub-bids. 

Factory,  Hazleton,  Pa.  Architects,  Tilgh- 
man  H.  Moyer  Co.,  824  Hamilton  street,  Al¬ 
lentown.  Owner,  J.  H.  Janowitch,  54  White 
street,  New  York.  Steel  and  frame,  brick,  3 
stories,  65x125  feet,  slag  roof,  electric  light, 
roof  ventilators,  rolled  steel  sash,  fire  doors. 
Plans  in  progress.  Architects  will  build. 


TliJE  BULLDEKS’  GUIDE 


Residences  (9),  East  Lansdowne,  Pa.  Ar¬ 
chitect,  Jesse  L.  Stetler,  1484  North  Fifty- 
second  street,  Philadelphia.  Owners,  Mench 
&  Manley,  Fifty-ninth  and  Cedar  avenue, 
Philadelphia.  Stone,  frame  and  stucco,  2y2 
stories,  17x33  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  taking  sub-bids. 

Residence  and  Garage,  Merion,  Pa.  Archi¬ 
tects,  De  Armond,  Ashmead  &  Bickley,  Frank¬ 
lin  Trust  Building.  Owner,  Frank  H.  Maurer, 
Wayne  and  Bristol  streets,  Philadelphia. 
Stone,  2 y2  stories,  46x32  feet,  garage,  26x22 
feet,  slate  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  and  marble  work.  Archi¬ 
tects  taking  sub-bids. 

Residence  and  Garage,  Overbrook,  Mont¬ 
gomery  County,  Pa.,  $90,000.  Architects,  De 
Armond,  Ashmead  &  Bickley,  Franklin  Trust 
Building.  Owner,  William  T.  Galey,  (Tr.^ 
6446  Sherwood  road,  Philadelphia.  Hollow 
tile,  stone  and  stucco,  2 y2  stories,  125x60 
feet,  garage,  46x26  feet,  slate  roof,  oak  and 
tile  floors,  'metal  lath,  steam  heat,  electric 
light,  tile  and  marble  work.  Architects  ready 
for  sub-bids. 

Bank,  Sellersville,  Pa.  Architects,  Tilgh- 
man  H.  Moyer,  824  Hamilton  street,  Allen¬ 
town,  Pa.  Owners,  Sellersville  National  Bank, 
Dr.  C.  D.  Fietz,  on  premises.  Brick,  steel, 
1  story,  71x31  feet,  built-up  asbestos  roof, 
terrazzo  floors,  steam  heat,  electric  light,  hol¬ 
low  tile,  metal  lath,  tile,  marble  and  terrazzo 
work,  steel  grill,  architectural  terra  cotta, 
vault,  ornamental  iron  wrok.  Architects  tak¬ 
ing  sulb-bids. 

Residences  (6),  Seventy-third  street  and 
West  Chester  pike,  Upper  Darby,  Delaware 
County,  Pa.  Architect,  Jesse  'L.  Stetler,  1484 
North  Fifty-second  street,  Philadelphia.  Own¬ 
ers,  Home  Builders’  Co.,  1482  North  Fifty- 
second  street,  Philadelphia.  Stone,  frame  and 
stucco,  2y2  stories,  24x30  feet  each,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  taking  sub-bids. 

Stores  (2)  and  Apartments  (2),  Brookline, 
Delaware  County,  Pa.  Architect,  Jesse  L. 
Stetler,  1484  North  Fifty-second  street,  Phila¬ 
delphia.  Owner,  George  Graeney,  5524  Media 
street,  Philadelphia.  Brick,  2  stories,  33x60 
feet,  slag  roof,  oak  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  taking  sub¬ 
bids. 

Residence,  Bethlehem,  Pa.  Architect,  E. 
R.  Bitting,  Odd  Fellows’  Building,  Bethle¬ 
hem,  Pa.  Owner,  A.  B.  Turner,  633  Prospect 
avenue,  Bethlehem,  Pa.  Brick,  2 y2  stories, 
32x22  feet,  tile  roof,  hardwood  floors,  hot  air 
heat,  electric  light,  tile  work.  Owner  tak¬ 
ing  sub-bid's. 

Residence  (alts,  and  add.),  Radnor,  Pa.  Ar¬ 
chitect,  Louis  H.  Rush,  34  South  Seventeenth 
street,  Philadelphia.  Owner,  H.  C.  Higgins, 
Radnor,  Pa.  (Heating,  plumbing,  oak  floors 
reserved),  brick,  concrete  work,  steel,  tile 
and  marble  work,  plastering,  iron  work,  paint¬ 
ing,  glazing.  Architect  taking  revised  bids 
due  August  4th. 


Pennsylvania 
Contracts  Awarded 

Junior  Hih  School,  Ardmore,  Pa.  Archi¬ 
tects,  Savery  &  Scheetz,  Stephen  Girard 
Building,  Philadelphia.  Owners,  Lower  Mer¬ 
ion  School  Board,  care  of  Mr.  Hamilton,  Mer¬ 
ion  Title  &  Trust  'Co.,  Ardmore,  Pa.  Brick, 
cut  stone,  steel,  2  stories  and  basement, 
232x100  feet,  slag  roof,  cork,  tile,  mastic,  ce¬ 
ment  and  maple  floors,  hand  elevator,  metal 
lath,  tile  and  marble  work,  rolled  steel  sky¬ 
lights,  bond,  iron  work,  terra  cotta.  Con¬ 
tracts  awarded  to  following  low  bidders: 
(General)  Franklin  M.  Harris  &  Co.,  1520 
Parrish  street,  Philadelphia,  $446,482.  Heat¬ 
ing,  S.  Faith  &  Co.,  2427  Pennsylvania  ave¬ 


nue,  Philadelphia,  $59,500.  Plumbing,  Thomp¬ 
son  Brothers,  520  Buttonwood  street,  $23,273. 
Ventilating,  S.  Faith  &  Co.,  2427  Pennsylvania 
avenue,  $4,980.  Electrical,  Bryn  Mawr  Elec¬ 
trical  Co.,  Bryn  Mawr,  $8,995. 

Central  High  School  (add.),  Scranton,  Pa. 
Architect,  Edward  Langley,  Scranton  Life 
Building,  Scranton,  Pa.  Associate  architects, 
Sprague  &  Siocum,  167  West  Thirteenth 
street,  New  York.  Brick,  terra  cotta,  lime¬ 
stone  and  steel,  (2)  wings,  26x82  feet,  12x50 
feet,  composition  and  Spanish  tile  roof,  con¬ 
crete  _and  maple  floors,  hollow  tile,  metal 
weather  strips,  waterproofing,  floor  hardener, 
bond,  fire  doors,  kalamein  doors,  marble  and 
terrazzo,  metal  lath.  Contract  awarded  to 
Peter  Stipp,  Colfax  and  Pine  streets,  Scran¬ 
ton,  Pa. 

Residence,  Cynwyd,  Pa.,  $20,000.  Archi¬ 
tects,  Mcllvain  &  Roberts,  Otis  Building, 
Philadelphia.  Owner,  Clarence  H.  Vander- 
beck,  Cynwyd,  Pa.  Stone,  2 y2  stories,  64x24 
feet,  iy2  stories,  21x24'  feet,  shingle  roof, 
oak,  pine,  and  cement  floors,  iron  work,  bond, 
tile  work,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  John  E.  Kearney,  34  South 
Seventeenth  street,  Philadelphia. 

Town  Hall,  Bridgeport,  Pa.,  $26,700.  Ar¬ 
chitect,  Clyde  S.  Adams,  2038  Spruce  street, 
Philadelphia.  Owners,  Borough  of  Bridge¬ 
port,  William  Kinsley,  chairman  of  Building 
Committee,  Bridgeport,  Pa.  Brick,  steel,  3 
stories,  45x100  feet,  slate  roof,  maple  floors, 
metal  lath,  iron  work.  Contract  awarded  to 
Kelly  &  Kinsella,  Bridgeport,  Pa. 

Manufacturing  Building,  Bridgeport,  Pa. 
Architects,  The  Ballinger  Co.,  Twelfth  and 
Chestnut  streets,  Philadelphia.  Owners, 
James  Lees  &  Son,  Bridgeport,  Pa.  Rein¬ 
forced  concrete,  steel  and  brick,  5  stories, 
132x103  feet,  slag  roof,  maple  and  cement 
floors,  hollow  tile,  heating,  lighting,  safety 
treads,  rolled  steel  and  kalamein  doors,  bond, 
floor  hardener,  ornamental  iron  work,  terra 
cotta.  Contract  awarded  to  J.  S.  Rogers  Co., 
Drexel  Building,  Philadelphia. 

Church  and  Sunday  School,  Trexlertown, 
Pa.  Architects,  Ritcher  &  Eiler,  147  North 
Fifth  street,  Reading,  Pa.  Owners,  Union 
Lutheran  Reformed  Church,  care  of  archi¬ 
tects.  Stone,  1  story  and  basement,  57%xl30 
feet  , slate  and  composition  roof,  hardwood 
floors,  vapor  heat,  electric  light,  hollow  tile. 
Contract  awarded  to  E.  F.  Peters  &  Son, 
Allentown,  Pa. 

Residence  and  Garage,  Noble,  Pa.,  $20,000. 
Architect,  John  T.  Brugger,  505  Chestnut 
street,  Philadelphia.  Owner,  John  T.  Brug¬ 
ger,  505  Chestnut  street,  Philadelphia.  Brick, 
3  stories,  40x30  feet,  slate  roof,  hardwood 
floors,  metal  lath,  hot  water  heat,  electric 
light,  tile  work.  Contract  awarded  to  Friel- 
McLeister,  I'nc.,  2146  East  Norris  street. 

Residence  and  Garage,  Merion,  Pa.  Ar¬ 
chitects,  Thomas,  Martin  &  Kirkpatrick,  Otis 
Building,  Philadelphia.  Owner,  Odin  Dorr, 
The  Clinton  Apartments,  Tenth  and  Clinton 
streets,  Philadelphia.  Hollow  tile  and  stucco, 
2 y2  stories  and  iy2  stories,  shingle  roof,  oak, 
pine  and  cement  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to 
George  W.  Bottoms,  Narberth,  Pa. 

Residence,  Madison  street,  York,  Pa.  Ar¬ 
chitects,  Hamme  &  Witman,  City  Bank  Build¬ 
ing,  York,  Pa.  Owner,  David  Zwaifler,  West 
Market  street,  York,  Pa.  Frame,  2 y2  sto¬ 
ries,  30x45  feet,  shingle  roof,  hardwood  floors, 
stone  foundations,  vapor  heat,  electric  light, 
tile  work.  Contract  awarded  to  I.  Reindol- 
lar  &  Son,  936  Linden  street,  York. 

Residence  and  Garage,  West  Market  street, 
York,  Pa.  Architects,  Hamme  &  Witman, 
City  Bank  Building,  York,  Pa.  Owner,  S.  G. 
Got  wait,  15  South  West  street,  York,  Pa. 
Brick,  2  stories,  32x38  feet,  garage,  1  story, 
20x24  feet,  tile  roof,  hardwood  and  concrete 
floors,  vapor  heat,  electric  light,  tile  and 
marble  work.  Contract  awarded  to  J.  Crist, 
York,  Pa. 


Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Mon¬ 
tour  and  Northumberland  Counties,  Route  2, 
Point  Township,  Northumberland  County,  and 
Mahoning  Township  and  Danville  Borough, 
Montour  County,  $151,328.20.  Contract  award¬ 
ed  to  D.  L.  Risser,.  Lebanon,  Pa. 

Westmoreland  County,  Appli.  281,  Lower 
Burrell  Township,  $43, 504.50.  -  'Contract 
awarded  to  State  Const.  Co.,  New  Kensington, 
Pa. 


New  Jersey 
Construction  News 

High  School  and  Gymnasium,  Collingswood, 
N.  J.  Architect,  Paul  A.  Davis,  3rd,  1713 
Sansom  street,  Philadelphia.  Owners,  School 
Board  of  Collingswood,  N.  J.  Brick  and 
limestone  and  steel,  3  stories  and  basement, 
135x150  feet,  gymnasium,  1  story  and  base¬ 
ment,  86x46  feet,  slag  roof,  pine  floors,  steam 
heat,  electric  light,  hollow  tile,  roof  ventila-- 
tors.  Architect  ready  for  bids. 

Elks’  Club,  Fowler  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  iN.  J.  Owners,  B.  P.  O.  E.,  Lodge  No. 
114,  Mr.  F.  Kinney,  Trenton,  N.  J.  Brick, 
steel,  2  stories,  60x80  feet,  slag  roof,  maple 
floors  hollow  tile,  metal  lath,  tile  and  mar¬ 
ble  work,  steam  heat,  electric  light,  orna¬ 
mental  iron  work.  Architect  ready  for  bids 
due  August  4th. 

Store  (alts.),  18  North  Broad  street,  Tren¬ 
ton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Carlton  Clothes 
Store,  care  of  architect.  Structural  steel, 
copper  front,  electric  light,  plate  glass.  Ar¬ 
chitect  ready  for  bids  due  August  4th. 

Main  Buiiding  (add.),  Camden,  N.  J.  Ar¬ 
chitects,  Morris  &  Erskine,  1716  Cherry  street, 
Philadelphia.  Owners,  Cooper  Hospital,  Cam¬ 
den,  iN.  J.  Cut  stone,  brick,  reinforced  con¬ 
crete  and  steel,  1  story,  39x56  feet,  asbestos 
asphalt  roof,  cement  floors  (finished  floors 
reserved),  ornamental  iron  work.  Architects 
taking  bids  dxie  August  5th. 

Warehouse,  Baltic  and  Delaware  avenues, 
Atlantic  City,  ,N.  J.  Architect,  Samuel  T. 
Wagner,  Reading  Terminal,  Philadelphia. 
Owners,  Atlantic  City  R.  R.,  U.  G.,  Robinson, 
lessee,  Atlantic  City,  ^T.  J.  Brick,  terra  cotta, 
1  story,  100x157  feet,  slag  roof,  yellow  pine 
floors,  hollow  tile,  steam  heat,  electric  light, 
ornamental  iron  work.  Architect  taking  bids 
due  August  8th. 

Moving  Picture  Theatre  (alts,  and  add.), 

Pitman,  N.  J.  Architects,  Andrew  J.  Sauer 
&  Co.,  Denekla  Building,  Philadelphia.  Own¬ 
ers,  Hunt’s  Theatres,  Inc.,  1220  Vine  street, 
Philadelphia.  Brick,  stucco,  steel,  1  story  and 
balcony,  42x96  feet,  slag  roof,  cement  and 
yellow  pine  floors  (heating  reserved),  electric 
light,  tile,  marble  and  terrazzo  work,  metal 
lath,  roof  ventilators,  kalamein  doors,  water¬ 
proofing,  bond,  ornamental  iron  work.  Archi¬ 
tects  taking  bids  due  August  7t'h. 


New  Jersey 
Contracts  Awarded 

Store  and  Apartments,  Broadway  and  Ben¬ 
son  street,  Camden,  N.  J.  Architects,  Lackey 
&  Hettle,  5  Hudson  avenue,  Camden,  N.  J. 
Owner,  Dr.  J.  Lynn  Mahaffey,  408  Cooper 
street,  Camden,  N.  J.  Brick,  cut  stone,  steel, 
3  stories,  57x38  feet,  slag  roof,  composition, 
pine,  oak  and  cement  floors,  roof  ventilators, 
steam  heat,  electric  light,  metal  lath,  tin  cov¬ 
ered  doors,  bond,  iron  work.  Contract  award¬ 
ed  to  John  M.  Yardley,  1716  Sansom  street, 
Philadelphia. 

Dairy  Building  (alts,  and  add.),  1415  Baltic 
avenue,  Atlantic  City.  Architect,  William  H. 
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Timm,  Perry  Building,  Philadelphia.  Owners, 
Abbott ’s  Alderney  [Dairies,'  Atlantic  City, 
N,  J.  Carpentry,  mill  work,  painting,  plumb¬ 
ing  (heating  and  lighting  extensions),  bond, 
iron  fence.  Contract  awarded  to  M.  B.  Mark- 
land,  Guarantee  Trust  Building,  Atlantic  City, 
1ST.  J. 

Store  and  Warehouse  (add.),  Trenton,  N.  J. 
Architect,  William  Kleman,  First  National 
Bank  Building,  'Trenton,  N.  J.  Owners,  Hur- 
ley-Tobin  Co.,  118  North  Broad  street,  Tren¬ 
ton,  N.  J.  Brick,  4  stories,  40x100  feet,  slag 
roof,  hardwood  floors,  hollow  tile,  freight  ele¬ 
vators,  electric  light,  metal  lath,  rolled  steel 
sash.  Contract  awarded  to  J.  H.  Morris, 
South  Broad  and  Hudson  streets,  Trenton, 
N.  J. 

Store  Building,  1142  Broadway,  Camden, 
N.  J.  Architect,  private  plans.  Owner,  Mg- 
mund  Jacobson,  1140  Broadway,  Camden, 
N.  J.  Brick,  limestone,  1  story,  12x80  feet, 
slag  roof,  maple  floors,  tile  and  marble  work, 
plate  glass,  ornamental  iron  work.  Contract 
awarded  to  Potts  Brothers  &  Cooperson,  129 
North  Eleventh  street,  Philadelphia. 

Chancel  and  Boiler  House,  Pacific  and  Ken¬ 
tucky  avenues,  Atlantic  City.  Architect, 
Frank  B.  Watson,  1211  Walnut  street,  Phila¬ 
delphia.  Owners,  Church  of  the  Ascension, 
Atlantic  City,  N.  J.  Brick,  pre-castone  and 
steel,  1  story  and  basement,  65x50  feet,  slag 
and  tile  roof,  pine  floors,  electric  work,  metal 
lath,  bond,  iron  work.  Contract  awarded  to 
Charles  D.  Thompson,  Pleasantville,  N.  J. 


Miscellaneous 
Construction  News 

Church  and  Sunday  School,  Dover,  Del.  Ar¬ 
chitects,  Charles  W.  Bolton  &  Sons,  Wither¬ 
spoon  Building,  Philadelphia.  Owners,  Dover 
Presbyterian  Church,  care  of  Bev.  J.  Bur- 
sten,  Dover,  Del.  Brick,  1  story.  Sketches 
in  progress. 


(Continued  from  Page  488) 
determination  of  what  is  safe,  there  is 
considerable  difference  of  opinion ;  and  a 
building  code  should  not  be  the  opinion  of 
any  one  person  as  to  what  is  safe,  but 
should  represent  the  best  opinion  and 
knowledge  of  those  engaged  in  the  build¬ 
ing  profession.  If  our  codes  are  pre¬ 
pared  on  this  basis,  they  cannot  be  un¬ 
duly  burdensome,  because  the  best  judg¬ 
ment  of  the  building  profession  is  a  guide 
that  can  be  considered  both  practical  and 
reasonable. 

In  the  past,  the  building  business  and 
building  codes  have  been  too  much  af¬ 
fected  by  men  who  have  no  exact  knowl¬ 
edge  of  building  construction,  but  who 
have  had  a  great  deal  of  experience  and 
know  that  certain  kind  of  construction  is 
safe  and  who  apply  to  their  operations 
some  rule  of  thumb  regulations.  Men  oi 
this  type  have  left  a  very  decided  ifnpress 
on  the  various  codes  in  the  country.  This 
has  happened  in  some  cities  because  such 
persons  were  prominent  in  the  building 
industry  and  in  other  cases  because  some 
cities  wanting  a  building  code  have  taken 
the  work  of  some  other  city  and  copied 
it  blindly,  copying  both  good  and  bad 
regulations. 


Scientific  Knowledge  Lacking  in  Past 

The  great  difficulty  with  building  codes 
has  been  the  lack  of  exact  or  scien¬ 
tific  knowledge  regarding  limitations  of 
strength  and  fire  resistance  of  materials 
and  construction  and  also  a  lack  of 
breadth  of  vision  as  to  what  codes  should 
really  do.  Very  happily,  at  the  present 
time  conditions  are  changing  and  a  very 
valuable  and  important  movement  is  un¬ 
der  way  to  prepare  a  building  code  broad 
enough  to  cover  the  entire  country. 

As  in  the  past  the  regulations  of.  build¬ 
ing  codes  have  been  based  on  the  practical 
knowledge  of  rule  of  thumb  builders  and 
architects  and  not  on  exact  scientific 
knowledge,  it  can  be  readily  understood 
why  it  is  that  some  of  the  regulations 
seem  too  severe,  in  that  they  require  the 
use  of  too  large  an  amount  of  material. 
I  f  a  practical  builder  under  isomewhat  un¬ 
favorable  conditions  has  had  trouble  with 
a  wall  eight  inches  in  thickness,  he  will 
probably  conclude  that  a  12-inch  wall 
should  be  used  and  will  advocate  its  use 
under  all  conditions.  If  this  same  prac¬ 
tical  builder  was  a  person  of  greater  edu¬ 
cation,  he  might  be  able  to  distinguish 
between  the  cases  where  the  8-inch  wall 
and  the  12-inch  wall  should  be  used.  This 
example  could  be  multiplied  many  times 
to  (illustrate  the  principle  and  show  how 
some  standards  of  construction  have  been 
formed. 

Useless  Requirements  Hamper  Building 

At  the  time  when  these  regulations 
were  put  into  the  code,  because  of  the  fact 
that  the  framers  of  codes  were  not  broad 
visioned  and  far-seeing,  the  regulations 
were  applicable  to  only  a  narrow  field,  al¬ 
though  a  broad  field  of  operations  were 
affeected  by  such  regulations.  The  people 
who  are  responsible  for  the  codes  have 
undoubtedly  done  the  best  they  could,  but 
it  is  time  that  we  stop  for  a  minute  to  sur¬ 
vey  the  conditions  and  find  where  are  are. 
It  is  peculiarly  necessary  for  us  to  do  this 
at  the  present  time,  when  there  is  a  hous¬ 
ing  shortage,  when  building  materials  and 
labor  are  high  in  cost.  If  the  building 
codes  require  more  material  to  be  used  in 
the  construction  of  buildings  than  is  really 
desirable  and  necessary,  this  excess  ma¬ 
terial  and  labor  constitutes  an  economic 
loss  or  waste,  which  is  very  serious.  It 
means  that  in  some  cases  that  some  build¬ 
ing  operations,  which  under  proper  con¬ 
ditions  would  go  ahead,  will  not  be 
started ;  it  means  that  the  return  from  the 
investment  in  buildings  will  be  decreased ; 
it  means  that  during  a  time  when  building 
costs  are  high  and  investors  are  timid, 
there  will  be  more  or  less  stagnation  in 
building  operations;  it  means  that  it  will 
take  a  longer  time  to  relieve  housing 
shortage;  and  it  means  that  the  city  in 
which  there  is  the  greatest  amount  of  un¬ 
necessary  material  used  will  be  handi¬ 


capped  as  compared  to  a  city  where  there 
is  less  economic  loss.  It  is  certainly  true 
to  say  that  business  goes  in  the  easiest 
channels ;  or  putting  it  in  other  words, 
business  goes  to’  those  cities  where  busi¬ 
ness  can  be  conducted  most  economically. 
In  a  city  where  there  is  an  excessive 
amount  of  money  invested  in  buildings, 
the  cost  of  doing  business  will  be  higher 
than  in  a  city  where  buildings  are  cheaper, 
other  things  of  couse  being  equal. 

One  of  the  great  questions  now  before 
the  world  is  reducing  the  large  amount  of 
economic  loss  or  waste.  In  the  matter  of 
eliminating  "the  unnecessary  material  that 
goes  into  the  buildings,  it  can  be  readily 
seen  that  progress  can  only  be  made  by 
men  who  have  had  proper  scientific  or 
engineering  training.  If  all  of  the  regu¬ 
lations  of  our  codes  are  to  be  more  or  less 
arbitrarily  cut  down  for  the  purpose  of 
eliminating  excess  material,  the  result 
would  be  unfortunate  because  undoubt¬ 
edly  some  structures  erected  under  such 
revised  codes  would  be  dangerous  and 
would  collapse,  causing  a  loss  of  life  and 
property.  If  such  revision  is  properly 
done  by  competent  men  who  have  the 
facilities  for  making  proper  tests  before 
deciding  to  revise  present-day  standards, 
no  such  aforementioned  bad  results  will 
follow.  Unless  this  matter  is  taken  up  sci¬ 
entifically,  any  great  change  in  the  codes 
either  would  come  about  as  a  matter  of 
evolution,  which  would  occupy  a  consid¬ 
erable  amount  of  time,  or  would  involve 
a  very  considerable  danger.  No  com¬ 
munity  could  afford  to  have  it  known  that 
its  regulations  were  so  loosely  drawn  that 
dangerous  structures  are  permitted. 

Government  Should  Prepare  Code 

The  United  States  ..Government  is  par¬ 
ticularly  well  fitted  for  scientifically  ex¬ 
amining  the  regulations  of  the  building 
codes  for  the  purpose  of  eliminating  all 
unnecessary  or  useless  material.  The  Gov¬ 
ernment  not  only  has  in  its  service  men 
qualified  for  scientific  investigations,  but 
also  has  testing  laboratories.  Besides  this, 
any  statement  from  the  Government  that 
a  certain  regulation  (even  though  depart¬ 
ing  from  present-day  standards)  was 
safe,  would  have  the  authority  of  the 
Government  behind  it  and  no  reasonable 
person  would  dispute  such  findings. 

It  can  readily  be  seen  therefore,  that 
the  preparation  of  a  national  building 
code,  as  h?^  been  proposed  by  the  De¬ 
partment  of  Commerce,  will  bring  about 
a  change  in  existing  codes  in  the  best  and 
quickest  manner  possible.  Another  thing 
that  will  be  accomplished  by  a  national 
code  will  be  the  elimination  of  the  large 
number  of  conflicting  requirements  in  the 
codes  of  the  different  cities.  In  most 
codes  there  are  some  provisions  that  are 
general  in  character  and  are  vey  much  the 
same  in  different  cities.  There  are  other 
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provisions  that,  although  they  should  be 
the  same  in  different  cities  and  are  really 
general  regulations,  are  yet  local  in  their 
character;  that  is  to  say,  they  have  been 
introduced  as  the  result  of  some  local 
opinion  or  influence  and  do  not  reflect  the 
general  opinion  of  the  building  public  of 
the  country.  I  do  not  mean  by  the  term 
“local  regulation”  that  this  term  should 
apply  to  any  regulations  which  are  writ¬ 
ten  in  a  code  because  of  the  peculiar  to¬ 
pography  of  the  ground  surrounding  such 
city  or  any  similar  reason. 

The  reason  these  local  regulations  or 
variations  are  bad  is  because  there  are 
many  articles  and  materials  used  in  build¬ 
ing  construction  that  are  manufactured 
for  use  all  oyer  the  country.  Where  a  man¬ 
ufacturer,  because  of  the  differing  require¬ 
ments  of  different  cities,  must  manufac¬ 
ture  ten  products  where  one  should  be 
enough,  there  is  necessarily  an  increase  in 
the  cost  of  manufacturing  and  in  the  cost 
of  the  article  to  the  public,  which  will  re¬ 
quire  a  greater  amount  of  money  to  do 
business  because  the  amount  of  materials 
carried  in  stock  must  be  greater.  This 
statement  will  apply  not  only  to  the  manu¬ 
facturer  but  to  the  jobber  supplying  sev¬ 
eral  cities.  It  is  certainly  true  that  any 
considerable  variation  in  the  character  or 
quality  of  manufactured  articles,  simply 
to  comply  with  some  building  regulations, 
is  not  a  good  thing.  There  should  be  es¬ 
tablished  some  reasonable  standards  of 
quality  and  manufacture;  and,  when  a 
manufacturer  makes  an  article  that  com¬ 
plies  with  these  standards,  his  material  or 
articles  should  be  acceptable  anywhere  in 
the  Country. 

In  the  matter  of  establishing  standards 
for  the  Country  as  a  whole,  it  must  be  ad¬ 
mitted  that  where  parts  of  a  building  are 
affected  by  climate,  owing  to  the  great 
variation  in  climatic  conditions  in  different 
parts  of  the  Country,  it  will  be  necessary 
to  establish  somewhat  different  standards. 
This  can  be  done  by  dividing  the  Country 
into  various  climatic  zones  and  by  apply 
ing  proper  standards  to  each  zone.  There 
are  many  parts  of  a  building,  however, 
that  are  not  affected  by  climate,  and  a 
standard  good  in  one  part  of  the  Country 
should  be  good  in  all  other  parts. 

Wiring  and  Steel  Now  Standardised 

There  are  already  certain  regulations 
affecting  building  construction  that  have 
been  thoroughly  standardized.  For  in¬ 
stance,  in  the  regulation  of  the  electrical 
wiring  installation  in  buildings,  the  set  of 
rules  prepared  by  the  National  Board  of 
Fire  Underwriters  under  the  leading  of 
the  “National  Electrical  Code”  has  been 
generally  adopted  all  over  the  Country  as 
a  basis  for  regulations.  This  has  been 
done  because  of  the  excellence  of  the 
rules  and  not  because  of  any  merit  of  ar¬ 
rangement  or  wording;  in  fact,  the  ar¬ 
rangement  of  the  rules  is  not  good,  and 
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the  wording  is  not  well  adapted  for  adop¬ 
tion  into  a  municipal  code. 

The  regulations  governing  the  use  of 
structural  steel  are  very  much  the  same 
throughout  the  Country,  as  the  use  of 
structural  steel  has  been  very  generally 
standardized  because  the  handbooks  that 
have  been  printed  and  widely  distributed 
by  the  structural  steel  manufacturers 
have  been  in  general  use  for  years. 

If  the' cities  of  the  Country  have  been 
so  ready  to  accept  and  use  well  prepared 
standards  in  the  case  of  electrical  wiring 
and  structural  steel,  it  appears  to  me  that 
there  will  undoubtedly  be  a  similar  will¬ 
ingness  to  adopt  and  use  the  regulations 
in  a  well  prepared  building  code.  The 
general  rules  set  forth  in  such  a  code- will 
have  to  be  supplemented  in  the  different 
cities  by  some  local  rules.  Foir  example, 
such  as  setting  forth  the  boundaries  of  the 
fire  limit  district;  those  giving  the  water¬ 
front  regulations  for  cities  situated  on 
rivers  and  other  bodies  of  water,  etc. 

Technical  Bureau  and  Laboratory 

I  believe  that  a  National  code  of  this 
kind  should  be  of  the  greatest  benefit  and 
of  aid  materially  in  eliminating  unneces¬ 
sary  cost  in  building  construction.''  In 
connection  with  such  a  code,  undoubtedly 
there  should  be  provided  under  Govern¬ 
ment  jurisdiction  a  technical  staff  and 
testing  laboratories  for  the  investigation 
of  new  materials,  new  manufactured 
products  and  new  methods  of  construc¬ 
tion  for  the  purpose  of  determining  what 
consideration  should  be  given  to  such  ma¬ 
terials,  products  and  construction.  In 
this  way  only  can  the  building  regulations 
of  the  cities  be  kept  up  to  date.  The  Gov¬ 
ernment  has  facilities  for  doing  this  kind 
of  work  and  can  do  it  better  than  can  any 
municipality,  and  certainly  the  work 
should  be  considered  as  a  very  important 
part  of  the  work  of  providing  a  national 
building  code.  If  this  is  not  done  and 
this  national  building  code  is  not  revised 
from  time  to  time,  it  will  mean  that  a 
great  many  comunities,  although  they1 
may  adopt  the  national  building  code,  in 
a  very  few  years  will  have  out  of  date 
codes,  through  blind  adherence  to  the 
regulations  of  such  national  code  and 
such  a  condition  will  lead  to  bad  results. 

The  value  of  a  national  technical  bu¬ 
reau  with  a  testing  laboratory  will  be  par¬ 
ticularly  great  also,  because,  in  the  testing 
of  materials  and  building  products  which 
may  be  under  consideration  in  any  part 
of  the  country,  the  approval  or  disap¬ 
proval  of  such  material  or  produuts  will 
be  out  of  the  range  of  local  influence  and 
will  be  performed  by  an  independent  Gov¬ 
ernmental  department,  which  department 
will  be  impartial  in  its  findings.  This  is 
as  it  should  be.  Too  many  times  in  the 
past  have  materials  or  products  been  ap¬ 
proved  or  disapproved  because  of  some 
local  political  influence.  The  building 


business  is  too  large  and  important  a  busi¬ 
ness  to  be  subject  to  the  whims  of  politi¬ 
cal  expediency.  The  value  of  a  national 
building  code  will  have  another  good  fea¬ 
ture  in  that  any  person  building  in  one 
city,  if  familiar  with  building  regulations, 
can  go  to  another  city  with  a  very  fair 
idea  of  what  the  regulations  will  be.  At 
the  present  time  owners  and  builders  in 
going  from  one  city  to  another  find  many 
conflicting  regulations,  and  the  knowledge 
obtained  of  building  regulations  in  one 
city  is  of  little  value  when  applied  to 
another  city. 

Code  Needed  at  Once 
In  conclusion  I  will  state  that  there  is 
no  doubt  but  that  a  national  building  code 
will  be  of  the  greatest  service  to  officials 
of  building  departments,  to  architects,  to 
contractors,  manufacturers  and  the  build¬ 
ing  public.  It  will  go  a  long  way  towards 
silencing  many  of  the  complaints  made 
against  the  unreasonableness  of  building 
regulations.  It  will  make  the  work  of  the 
city  officials  easier.  It  will  reduce  cost 
of  building  to  the  public.  It  will  tend 
to  simplify  and  make  easier  the  opera¬ 
tions  of  architects  and  contractors.  Tak¬ 
ing  it  all  in  all,  I  can  see  no  harm  that 
will  follow  from  such  legislation  and  I 
can  see  great  benefits;  so  I  hope  for  the 
fullest  success  for  those  that  are  engaged 
in  the  work  of  preparing  a  national 
building  code  and  for  an  early  completion 
of  their  work. 


Advertising  is  telling  who  you  are,  where 
you  are,  and  what  you  have  to  offer  the 
world  in  the  way  of  service  or  commodity. 

If  nobody  knows  who  you  are,  or  what 
you  have  to  offer,  you  do  no  business,  and 
the  world  is  the  loser  through  giving  you 
absent  treatment. 

Life  is  too  short  for  the  consumer  to 
employ  detectives  to  ferret  out  merchants 
who  have  the  necessities  of  life  to  sell. 


The  other  day  a  prominent  local  archi¬ 
tect  called  up  to  inquire  regarding  a  con¬ 
cern  that  has  not  ad/ertised  with  us  for 
two  years.  “I  saw  their  ad.  some  years  ago 
in  the  Guide,”  said  the  architect,  "and  am 
unable  to  recall  just  where  they  are  lo¬ 
cated.”  We  gave  him  the  address  and 
learned  subsequently  that  as  a  result  the 
firm  bagged  a  big  order.  How  many  simi¬ 
lar  orders,  from  architects  who  wouldn’t 
take  the  trouble  to  look  them  up,  that  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  us  to 
know. 


To  be  poor  in  a  wealthy  country,  to  be 
sick  in  a  good  climate,  to  be  inefficient 
among  a  progressive  people,  is  a  sign  of 
unwise  educational  methods.  Such  people 
were  not  taught  to  battle  with  the  world  or 
meet  life’s  emergencies. — Thoreau. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  At«.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FiP  crt  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co.  ......910  Filbert  St.,  Phila. 

Robbins,  Chas.  H.  . . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (  Face,  Common,  Paving). 

Baird.  A.  S.  .  24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUM  TIERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Kairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPROOl  1NG. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

t  oiicrete  Waterproof  Paint  Co.  <'29  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  .  .  Harrison  Bldg.,  Pliiia. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co. Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS'. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 13C  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Work* 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co  1345  Arch  St..  Phila 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood.  Alan.  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . . . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phila. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stote  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  n.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

r,.  ,  N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE; 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

T  LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  A  Co., 

tt  °id  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Lrwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

„.  T  W5  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co.  . . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila 

Pearce  Fireproof  Co . ..1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Pettit,  Frank,  Ornamental  Iron  Works, 

,Tr  T  ^  1505  N.  Mascher  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila! 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

_  ,  T  ,  ^  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  ..- . Otis  Bldg..  Phila 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . ...24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Bai/d.  A.  S  . . 24  S.  7th  St..  Phila 

Ketcham  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETV  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

^aUd’sA  cS-  yy, . . 24  S.  7th  St.,  Phila 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

lairlamb,  P.  H.  Co . . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

„  „  J  24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  ,  ^  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 


S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 


70th  and  Klngsessing  Ave.,  Phila. 
w  ,  STEEL  SASH. 

McFarland -Meade  Co.,  70th  and  Kingseaalng  Ave 
STONE. 

Quarry  Co . 24  S.  7th  St..  Phila 

John  D  Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila 

_  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural;. 
Conkling-Armstrong  Terra  Cotta  Co., 

„  .  .  _  _  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond*  Sta.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila! 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Robbins,  Chas.  H . 1209  Arch  »u.  Phila 

Warren-Knight  Co . 136  N.  12th  St..  Phila 

Weber,  F  Co.  . 1125  Chestnut  St.,  Phila! 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts..  Phila. 

WATER  HEATERS. 

Borden  Stove  Co  . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perrv  Bldg.,  Phila 

Arvon  Co . 1814  Ludlow  St.,  Phila 

< 'on^rete  Waterproof  Paint  Co.  .829  N.  3rd  nt..  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila! 

Western  Waterproofing  Co.Franklin  Tr.  Bldg..  Phila 
WHITEWASHING 
Southern,  Wm.  B., 

N.  W.  Cor  12th  and  Spruce  Sta.,  Phila 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila 

Cyclone  Pence  Co . 18  S.  7th  St.,  Phila! 

Wayne  Iron  Work*.  .Commercial  Truet  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


Sold  bv  Jobbers  Everywhere 

JOSEPH  A.VOfiELCO. 

WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfield  jRoofe 

and  Flagging 


Made  with  Heavy  ?8  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray- 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHND.EMACKCO. 

Philadelphia  iu-s-i6th-5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


Jjvi&ertJjGiuae. 
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Less  than  One  Year 
15  Cents  per  Copy 


RuildingMel 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1715  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsessing  Avenue 
Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


Both  Phones 


Italian 
i0lmbU  Jtlosatc  (Str. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  ail  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505^15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  S14S 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

r  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Res!  Estate  Trust  Bldg..  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone: 

Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works, Cram  Lynne,Pa. 


WHITEWASHING 

COLD  Wi PER  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

,  AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


1,181,700  ft.  Pine 
6,000  ft.  Poplar 
62,000  ft.  Redwood 
427,100  ft.  Spruce 
3,000  ft.  Walnut 
runs  in  various  thickness, 


BUY  IT  FROM  THE  NAVY 

ON  SEPTEMBER  7,  1922 
6,917,410  BOARD  FEET  OF  UNUSED  LUMBER 
CONSISTING  OF  APPROXIMATELY: 

36,200  ft.  Ash,  white  129,000  ft.  Cypress 

1,964  ft.  Bass  1,419,300  ft.  Douglas  Fir 

545,500  ft.  Beech,  Birch  and  Maple  23,000  ft.  Hickory 

76,700  ft.  Butternut  2,846  ft.  Mahogany 

1,740,000  ft.  Cedar  1,253,800  ft.  Oak 

Note — The  above  dimensions  are  given  in  board  measure.  The  lumber 
widths  and  lengths. 

40,000  lbs.  Guyacan  8,500  Spruce  Laths  75  Hickory  Butts 

12"  diam.  and  up  Size,  %  x  iy2  x  4"  6-8"  diam.,  6-10  ft.  long 

75,548  lbs.  Lignum  Vitae  2,850  Juniper  Poles  1,286  Hackmatack  Knees 

in  logs  and  shapes  5-12"  butts,  25-50  ft.  long  various  sizes  and  degrees 

Full  descriptions  and  locations  of  this  lumber,  also  the  terms  of  sale,  are  given  in  Cat.  124-B,  which  may 
be  obtained  on  request,  and  inspection  arranged  for,  by  communicating  with  any  of  the  following : 

Supply  Officers  at  Navy  Yards  or  Naval  Stations  indicated  by  *. 

(1)  Portsmouth,  N.  H.  (8)  Puget  Bound,  Wash. 

(2)  Philadelphia,  Pa.  *(9)  Newport,  R.  I. 

Naval  Air  Station,  Pensacola, 

Fla. 


(3) 

(4) 

05) 

(6) 

(7) 


Charleston,  S.  C. 
Boston,  Maas.' 
Norfolk,  Va. 

Key  West,  Fla. 
Mare  Island,  Calif. 


*(10) 


*(12) 


*(13) 


Submarine  Base,  New  London, 
Conn. 


*(11) 


Board  of  Survey,  Appraisal  and 
Sale,  Navy  Supply  Depot,  So. 
Brooklyn,  N.  Y. 


Naval  Training  Station,  Oreat 
Lakes,  Ill. 

U.  S.  Navy  Sales  Representatives 

(14)  215  Westminster  Bldg.,  Chicago,  Ill.  (15)  822  Shipping  Board  Bldg.,  New  York,  N.  Y. 

Bids  must  be  in  the  form  given  in  the  above  Cat.  124-B,  and  should  be  plainly  marked  and  addressed  to 
the  office  designated  below,  where  they  will  be  publicly  opened  at 

11.00  A.  M.  (Standard  Time),  7  September,  1922 

UNITED  STATES  NAVY  CENTRAL  SALES  OFFICE 

NAVY  YARD.  WASHINGTON.  D.  C. 
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GOLD  MEDAL  GLENWOOD  COM- 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHIIA.,  PA. 


n/\|  TM  r\  Service  in  deliveries  and  quality  of 
F  V/  U 1 1 1/  material  that  cannot  be  excelled 

TIeckjBros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms : 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  164-1  N.  American  St..  Phila. 

Camden,  N.  J.,  Lanadowne,  Pa. 

Ball  Phone.  Market  1655  Keystone.  Main  8801 


A,'//, 


t*  /  l  '! 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 


RIEFLER’S 

ROUND  SYSTEM 

There  is  no  wonder  that  the  engineer 
who  possesses  Riefler  instruments  looks 
upon  them  with  pride.  The  Round 
System  has  beauty  and  neatness, 
combined  with  the  highest  degree  of 
accuracy. 

Riefler  instruments  are  easier  to 
work  with  and  more  durable  than 
any  other  instrument  made. 

.  1 

i|~  ■ 

F.WEBER  CO. 

1125  Chestnut  Street 
Philadelphia 

“CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


The  SUVIUS  Automatic  Water  Heater 


4  Gallon  Size 

5  Gallon  Size 


$125.00 

150.00 


HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80 

3  Gallon  Size  .  95 

Installed  Complete 

C.  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  yeai 
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DETERMINING  THE  PROPER  RE 
LATIONS  BETWEEN  THE  SEVER 
AL  ELEMENTS  IN  THE  CON¬ 
STRUCTION  INDUSTRY 

BY  WALTER  GORDON  MERRITT,  ATTORNEY, 

new  york  city 

Address  Delivered  Before  the  American 
Construction  Council,  Washington,  D. 
C.,  June  20,  1922 

One  of  your  prominent  members  has 
already  complimented  me  by  stating  that 
he  expects  to  disagree  with  everything 
I  have  to  say.  Undoubtedly  he  was  re¬ 
ferring  to  some  of  my  known  conflicts 
with  the  organized  labor  movement.  Per¬ 
haps  we  should  all  remember  that  the  or¬ 
ganized  labor  movement  is  big  enough  to 
meet  with  and  discuss  with  its  critics 
and  I  hope  I  for  one  am  big  enough,  in 
spite  of  the  fact  that  I  am  one  of  its 
critics,  to  appreciate  a  great  many  of 
the  values  which  lie  in  the  activities  and 
philosophy  of  the  labor  union  move¬ 
ments. 

I  think  your  movement  will  be  a  suc¬ 
cess  in  spite  of  the  fact  that  it  was  opened 
by  a  lawyer  on  the  previous  day  and  in 
spite  of  the  fact  that  it  was  opened  today 
by  a  lawyer.  It  does  recognize  after  all 
that  everybody  has  a  great  function  to 
perform  in  connection  with  our  Society. 

Haywood  Broome  once  remarked  that 
when  the  silk  worm  told  the  sow  that 


you  couldn’t  make  a  silk  thread  out  of 
a  sow’s  ear,  neither  could  you  make  a 
pork  chop  out  of  a  silk  worm. 

Graham  Wallace,  the  great  social  philo¬ 
sopher,  has  summarized  one  of  our  great 
problems  by  stating  that  a  nation  which 
does  not  learn  co-operation  must  perish. 
Co-operation  must  take  various  forms. 
The  lowest  unit  or  rather  the  smallest 
unit  is  the  family  and  the  largest  and 
most  comprehensive  unit  is  the  state.  But 
between  those  two  units  there  must  grow 
out  of  our  complicated  society  with  prob¬ 
lems  too  numerous  to  be  stopped  by  an 
interfering  government,  many  other  units 
of  co-operation.  We  find  them  in  the 
factories ;  we  found  them  in  the  building 
trades  industry  and  now  we  are  learning 
that  the  methods  of  co-operation  in  the 
building  trades  industry  have  not  yet  been 
broad  enough  to  handle  the  great  problems 
which  it  has  before  it  and  that  in  spite 
of  the  existing  units  of  co-operation  it 
has  fallen  into  many  abysses  which  have 
brought  it  a  very  large  amount  of  public 
discredit. 

Men  must  unite  to  achieve  that  which 
they  cannot  achieve  individually.  This 
organization  is  a  manifestation  of  the 
consciousness  on  the  part  of  all  interests 
contained  in  the  building  trades  that  co¬ 
operation  must  not  only  take  place  be¬ 
tween  each  individual  interest  in  the  in¬ 
dustry  but  that  these  different  groups 
of  different  interests  must  learn  to  co-op¬ 
erate  together  in  order  that  their  inter¬ 


relations  may  be  properly  solved  upon  a 
broad  basis  for  the  good  of  the  public 
at  large. 

The  relations  between  the  architect  and 
the  contractor,  the  relations  between  the 
employer  and  the  contractor,  the  relations 
between  the  engineers  and  the  building 
industry,  the  relations  to  the  Government, 
to  railroads,  and  other  relations  which 
arise  in  the  ordinary  conduct  of  your 
problems  must  receive  group  attention, 
group  consideration,  if  they  are  to  be 
solved  on  a  basis  which  will  make  your 
industry  serve  the  public  as  it  should 
serve  the  public. 

Your  task,  in  my  judgment,  is  a  very 
serious  one,  because  between  it  and  the 
complete  attainment  of  its  ideals  there 
are  many  controversial  questions  of  very 
serious  moment  which  may  be  deferred 
for  the  time  being  but  which  in  the  end 
must  be  met  and  dealt  with  if  we  are 
ultimately  to  attain  what  we  are  seeking. 

The  character  of  the  discussions  which 
took  place  here  yesterday,  the  character 
of  the  subjects  which  were  assigned  to 
the  various  speakers,  show  a  vagueness 
and  indefiniteness  which  is  entirely  de¬ 
sirable.  If  we  were  to  specify  too  much 
in  detail  what  we  hope  to  attain  we  might 
find  ourselves  unduly  circumscribing  bur 
woik.  We  might  find  ourselves  assum¬ 
ing  the  position  of  doctrinnaries,  or  we 
might,  as  the  Irishman  put  it,  disunite 
ourselves  before  we  unite  by  the  intro¬ 
duction  of  controversial  subjects  of  a 


DRAWING 

MATERIALS 


Charles  H.  Robbins,  Jr. 

1209  Arch  Street,  Philadelphia 

BELL  PHONE,  SPRUCE  1256  KEYSTONE  PHONE,  RACE  3519 
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PRINTS 
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very  fundamental  nature.  We  all  have 
to  recognize  that  there  are  some  of  these 
problems  so  serious  that  we  must  ap¬ 
proach'  them  as  a  good  housewife  ap¬ 
proaches  a  bad  egg. 

My  own  thought  is  that  this  movement 
aims  to  secure  everything  which  can  be 
attained  by  co-operation  without  trans¬ 
cending  the  law  and  that  nothing  but  ex¬ 
perience  will  pick  out  for  us  the  proper 
line  and  boundaries  of  each  individual 
activity.  We  must  go  forward  with  a 
faith  which  I  call  the  Democratic  faith, 
the  faith  in  people’s  capacity  for  self 
government;  a  faith  in  that  human  na¬ 
ture  which  leads  us  to  believe  that  if  we 
met  ’together  and  reason  together  we 
will  learn  to  think,  feel,  and  act  together. 
That  in  the  larger  outline  represents  the 
hope  and  purpose  of  this  great  move¬ 
ment.  But  I  do  think  the  time  has  ar¬ 
rived  for  us  to  be  a  little  more  concrete. 
Perhaps  I  have  been  placed  here  because, 
being  unconnected  with  this  movement 
and  being  but  an  observer  and  an  out¬ 
sider,  if  I  make  a  misstep  or  say  some¬ 
thing  which  shouldn’t  be  said  I  could  be 
speedily  disowned  and  the  movement 
could  go  on  harmoniously  in  spite  of 
me.  At  least  my  endeavor  is  going  to  be 
to  outline  somewhat  more  definitely  some 
of  the  concrete  purposes  of  this  organ¬ 
ization  and  to  make  it  possible  to  put  in 
various  pigeon  holes,  not  for  the  pur¬ 
pose  of  forgetting  or  discarding,  but  for 
the  purpose  of  proper  consideration  when 
the  time  arises,  these  various  problems 
which  this  organization  has  got  to  meet. 

So  far  as  certain  business  aspects  of 
this  work  are  concerned  we  are  sailing  in 
smooth  waters  and  have  little  to  hear 
from  controversy  or  dissension.  Various 
matters  which  were  enumerated  by  the 
Secretary  of  Commerce  are  matters  we 
all  recognize  as  within  the  field  of  the 
proper  functions  of  this  great  organiza¬ 
tion. 

The  collection  of  statistics,  which  gives 
the  people  connected  with  its  industries 
the  information  upon  which  they  can 
formulate  intelligent  acts,  is  a  function 
with  which  no  one  will  quarrel.  It  is 
necessary  that  there  should  be  statistics 
relative  to  pending  building  operations, 
relative  to  the  production  and  consump¬ 
tion  of  commodities  which  are  to  be 
utilized  in  connection  with  the  industry, 
and  also  with  the  supply  of  labor  which 
is  necessary  for  your  operations.  It  is 
perfeotly  obvious  that  standardization 
may  play  a  great  part  in  connection  with 
your  work  and  as  the  Secretary  of  Com¬ 
merce  stated,  may  lead  to  the  development 
of  a  nomenclature  which  will  reduce 
frauds  and  confusions  in  the  public  mind 
in  connection  with  contracts  and  the  char¬ 
acter  of  materials  in  use. 

In  connection  with  that  work  you  have 
in  back  of  ypu- -the  Federal  Trade  Com- 
missmq.  In  &  dase  in  which  I  was  in¬ 


terested  before  the  Supreme!  Court  it 
has  been  held  that  one  of  the  functions 
of  the  Federal  Trade  Commission  is  to 
put  a  stop  to  misbranding,  to  misleading 
words,  in  connection  with  the  sale  of 
merchandise.  In  connection  with  the  silk 
association  we  have  gone  a  long  ways  to 
prevent  the  use  of  the  word  “silk”  in 
connection  vdith  merchandise  which  is 
not  silk.  This  organization  if  it  is  met 
with  similar  problems  to  the  use  of  words 
describing  merchandise  which  words  are 
not  accurate  words,  will  have  the  Federal 
Trade  Commission  behind  it  in  the  pro¬ 
motion  of  higher  ethical  standards  in  con¬ 
nection  with  the  sale  of  merchandise. 

So  there  you  have  two  obvious  func¬ 
tions  at  the  outset  relative  to  statistics, 
relative  to  standardization,  may  be  worked 
out  by  this  Association  in  a  way  which 
will  be  helpful  to  the  industry  and  in  a 
way  which  will  meet  with  public  con¬ 
demnation. 

No  one  has  said  anything  about  credit 
protection.  I  myself  am  not  sufficiently 
familiar  with  the  present  machinery  in 
your  industry  to  know  what  can  be  done 
in  that  regard  but  I  do  feel  that  this  or¬ 
ganization  should  be  ready  to  encourage, 
if  not  assist,  the  prosecution  of  credit 
frauds  in  connection  with  the  industry 
and  if  there  does  not  already  exist  such 
an  agency  to  look  after  credit  systems 
for  the  benefit  of  the  industry  as  a  whole. 

Your  relations  to  transportation  have 
already  been  mentioned  and  of  course 
a  great  institution  like  this,  if  it  were  to 
bring  any  case  before  the  Interstate  Com¬ 
merce  Commission,  could  exercise  very 
much  greater  influence  in  promoting  bet¬ 
ter  relations  with  the  railroads  relative 
to  rates  and  to  securing  fair  treatment 
in  connection  with  your  transportation 
problems,  all  at  a  very  much  less  expense 
than  if  one  group  in  one  part  of  the  coun¬ 
try  were  attempting  to  do  that  work. 

There  is  also  the  co-operation  with 
Government,  whether  the  national,  state 
or  municipal,  and  you  will  know  the  m'any 
serious  problems  growing  out  of  politics 
and  growing  out  of  governmental  rela¬ 
tions  as  a  whole  which  meet  in  industry 
in  connection  with  public  contracts.  The 
subject  of  legislation  has  not  been  men¬ 
tioned  specifically  in  this  brochure  which 
has  been  prepared  but  you  undoubtedly 
will  work  out  through  your  own  vision 
and  through  your  own  experience  many 
laws  which  will  work  for  the  better  pro¬ 
tection  of  the  industry  and  for  fair  play 
between  it  and  the  public.  Building 
codes  must  be  amended  in  certain  parts 
of  the  country.  Bad  practices  of  vari¬ 
ous  kinds  can  be  dealt  with  by  legisla¬ 
tion  better  than  by  the  exercise  of  your 
own  activities. 

And  last  I  might  say  there  is  that 
broader  co-operation  between  yourself 
and  the  public.  Much  can  be  done,  of 
Continued  on  page  515) 


SEMI!  SOLVAY  COMPANY’S 

KONAX 

SAVES 

Money  -  Labor  -  Time 

when  used  with 

Portland  Cement 

For  Accelerating,  Hardening  and 
Waterproofing  Concrete 
and  Mortars 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

For  further  detail*— Telephone  Spruce  2297 

THOMAS  F.  GIBSON 

Sales  Engineer 

Franklin  Truat  Building,  Philadelphia 
Immediate  Deliveries 

Philadelphia  Stock 


Wells  -  Soundings 


Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensington  1218 

Aramingo  &.  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Visit  Oar 
Show  Rooms 

fine  Ming  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


THE  BUILDERS’  GUIDE 

i 

|  505 

Ad^rm me©  C®mtracta®ini  KJew 


Contemplated  Construction;  Architects  and  Owners;  Cost  Limit-.  Last  Days  for  Filing  Bids;  Firms  Figuring-, 
Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Bank  and  Office  Building,  Southeast  Corner 
Fifteenth  and  Chestnut  streets,  $2,500,000. 
Architects,  Bitter  &  Shay,  ‘North  American 
Building,  Philadelphia.  Owners,  Fifteenth 
and  Chestnut  Streets  Realty  Co.,  Maurice  B. 
Saul,  president,  Band  Title  Building,  Phila¬ 
delphia.  Brick,  steel,  concrete,  24  stories, 
72x230  feet,  steam  heat,  electric  light,  tile 
and  marble  work,  metal  lath,  elevators.  Plans 
in  progress. 

Sales  and  Service  Building,  1305  North 
Broad  street,  Philadelphia.  Architect,  Frank 
E.  Hahn,  1112  Chestnut  street,  Ph'ladelphia. 
Owner,  Albert  N.  'Greenfield,  Northeast  Cor¬ 
ner  Fifteenth  and  Chestnut  streets.  Stone,  3 
stories,  26x100  feet,  cement  floors,  steam  heat, 
electric  light.  Architet  taking  bids  due 
August  11th. 

Recreation  Building,  Funfield  Recreation 
Centre,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Bureau  of  Recreation,  City  Hall, 
Philadelphia.  Brick,  cut  stone,  granite,  steel 
and  concrete,  2  and  1  stories,  slag  roof,  275x48 
feet,  cement,  tile  and  yellow  •  pine  floors 
(plumbing,  heating  and  lighting  separate 
bids),  metal  lath,  rolled  steel  doors,  H.  M. 
doors,  ornamental  iron  work,  steel  work. 
Ready  for  bids  in  ten  days. 

New  Building,  Thirty-second'  and  Turner 
streeets,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owner,  J.  C.  Kahn,  Morris  Building,  Phila¬ 
delphia.  Reinforced  concrete,  brick,  2  sto¬ 
ries,  214x165x137  feet,  slag  roof,  cement 
floors,  demolition,  metal  lath,  elevators,  rolled 
steel  sash,  galvanized  iron  skylights,  fire 
doors,  dampproofing,  ornamental  iron  work. 
Architect  taking  bids  due  August  14th. 

Apartment  House,  2115  West  Venango 
street,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owner,  Jacob  Largman,  3226  North  Broad 
street,  Philadelphia.  Brick,  3  stories,  steam 
heating.  Plans  in  progress. 

Building,  Cherry  and  Lambert  streets,  Phil¬ 
adelphia.  Architects,  Magaziner,  Eberhard  & 
Harris,  603  Chestnut  street.  Owners,  Y.  W. 
C.  A.,  Eighteenth  and  Arch  streets,  Philadel¬ 
phia.  Brick,  reinforced  concrete  and  steel,  5 
stories  and  basement,  72x81  feet,  slag  roof, 
cement  and  yellow  pine  floors  (heating,  plumb¬ 


ing  and  electric  work  reserved),  elevators, 
metal  lath,  tile  and  marble  work,  kalamein 
doors,  terra  cotta.  Architects  taking  bids 
due  August  12th. 

Store  (alts.),  1846  Ridge  avenue,  Philadel¬ 
phia,  $8,000.  Architect,  H.  G.  Hammer,  1716 
Spring  Garden  street,  Philadelphia.  Owner, 
Robert  C.  Adams,  1915  Girard  avenue,  Phila¬ 
delphia.  General  alterations,  plumbing,  paint¬ 
ing,  hardwood  floors,  steam  heat,  electric 
light,  tile  and  marble  work,  hollow  metal  sky¬ 
lights,  flush  bulks.  Owner  ready  for  bids 
August  11th. 

Manufacturing  Building,  Northwest  Corner 
Eyre  and  Memphis  streets.  Engineers,  P.  M. 
Sax  and  W.  W.  Hibbert,  Penfleld  Building, 
Philadelphia.  Owners,  A.  J.  Reach  Co.,  Tulip 
and  Palmer  streets,  Philadelphia.  Brick,  cut 
stone,  4  stories,  143x100  feet,  Barrett  Speci¬ 
fication  roof,  cement  floors  (plumbing,  heat¬ 
ing  and  electric  wiring  and  elevators  re¬ 
served),  metal  lath,  tile  and  marble  work, 
rolled  steel  sash,  kalamein  doors,  floor  hard-, 
ener,  waterproofing,  ornamental  iron  work, 
demolitioin.  Engineers  taking  bid®  due 
August  10th. 

Theatre  &  Stores  (5),  Front  and  Hunting¬ 
don  streets,  Philadelphia.  Architect,  private 
plans.  Owner,  Richard  J.  Hill,  340  East  Som¬ 
erset  street,  Philadelphia.  Brick,  steel,  1  and 
2  stories,  109x114  feet,  slag  roof,  cement 
floors,  steam  'heat,  electric  light,  metal  lath, 
roof  ventilator®,  fire  doors.  Owner  taking 
bids  due  as  soon  as  possible. 

Remodeling  and  Improvements  of  Build¬ 
ing  “N,”  Northeast  Corner  Twelfth  and 
Reed  streets.  Architect,  John  P.  B.  Sinkler, 
1211  Chestnut  street,  Philadelphia.  Owners, 
Department  of  Public  Works,  Bureau  of  City 
Property,  216  City  Hall,  Philadelphia.  Bond, 
demolition,  cement  floors,  structural  steel, 
brick  work,  slate  work,  iron  work,  tin  roof, 
slag  roof,  carpentry,  mill  work,  metal  lath, 
plastering,  painting,  glazing,  hardware 
(plumbing,  heating  and  electric  work  separate 
bids).  Owners  taking  bids  due  August  15th. 

Bridge,  Front  street,  over  Richmond  Branch, 
Philadelphia  &  Reading  R.  R.  Architect, 
private  plans.  Owners,  City  of  Philadelphia, 
Department  of  Public  Works,  Frank  H.  Cav- 
en,  Director,  216  City  Hall,  Philadelphia. 
Steel  and  concrete.  Owners  taking  bids  due 
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August  16th  at  noon.  Inquire  Room  416,  City 
Hall. 

Building  (alts,  and  add.),  112  iSouth  Twen¬ 
tieth  street,  Philadelphia.  Architect,  private 
plans.  Owner,  Harold  H.  Happold,  Widener 
Building,  Philadelphia.  Brick,  cut  stone, 
steel,  3  stories,  10x15  feet,  tin  roof,  mineral 
and  yellow  pine  floors,  steam  heat,  electric 
light,  marble  work,  dumb  waiters,  , ornamental 
iron  work.  Owner  taking  bids  due  August 
10th. 

Odd  Fellows’  Hall  (alts,  and  add.),  Ly¬ 
ceum  and  Ridge  avenues.  Architects,  Platt 
&  Talley,  1627  Sansom  street,  Philadelphia. 
Owners,  Roxboro  Lodge,  No.  661,  I.  O.  O.  F., 
Roxboro,  Philadelphia.  Brick,  cut  stone, 
steel,  3  stories,  slag  and  slate  roof,  concrete 
and  pine  floors,  hollow  tile,  waterproofing 
and  daifipproofing,  ornamental  iron  work, 
bond,  metal  lath,  tile  work.  Revised  plans 
in  progress.  Architects  will  'be  ready  for 
bids  in  a  few  days. 

Store  Building,  1229  North  Broad  street, 
Philadelphia.  Architects,  Hoffman-'Henon, 
Inc.,  Finance  Building,  Philadelphia.  Owner, 
name  withheld.  Brick,  steel,  cut  stone,  4  sto¬ 
ries,  160x50  feet,  slag  roof,  maple  and  con¬ 
crete  floors,  steam  heat,  electric  light,  hollow 
tile,  metal  lath,  tile  work,  rolled  steel  sash, 
galvanized  iron  skylights,  fire  and  kalamein 
doors,  metal  ceilings,  bond,  floor  hardener, 
terra  cotta,  ornamental  iron  work.  Archi¬ 
tects  taking  bids  due  August  10th. 

Residence  (alts,  and  add.),  617  Westview 
avenue,  Philadelphia.  Architect,  Edwin  L. 
Rothschild,  1420  Chestnut  street,  Philadel¬ 
phia.  Owner,  Abram  Asher,  on  premises. 
Stone,  1  story,  30x15  feet,  slag  roof,  oak  and 
yellow  pine  floors,  hot  water  heat,  electric 
light,  tile  and  marble  work,  ornamental  iron 
work.  Architect  taking  bids  due  as  soon  as 
possible. 

Factory  Building,  1745-51  North  Bodine 
street,  Philadelphia.  Architects,  Stuckert  & 
Co.,  Crozer  Building,  Philadelphia.  Owner, 
Hugh  F.  Monro,  on  premises.  Brick,  rein¬ 
forced  concrete,  joists,  two  stories  and  base¬ 
ment,  60x50  feet,  slag  roof,  wood  floors,  steam 
heat,  electric  light,  rolling  steel  doors,  steel 
windows,  electric  elevators.  Architets  tak¬ 
ing  sub-bids. 

Armory  (alts.),  4111  Mantua  avenue,  Phila- 
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delphia.  Architect,  Philip  H.  Johnston,  1713 
Sansom  street,  Philadelphia.  Owners,  State 
Armory  Board  of  Pennsylvania,  care  of  B. 
J.  Denning,  Harrisburg,  Pa.  Brick,  concrete, 
general  alterations.  Plans  about  completed. 
Owners  will  take  bids. 

Residence  (alts,  and  add.),  3940  Spruce 
street,  Philadelphia.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Sylvan  Josephs,  on  premises.  Brick, 
stucco,  cut  stone,  limestone,  cement  and  ma¬ 
ple  floors,  metal  lath,  tile  and .  marble  work, 
bond,  ornamental  iron  work  (heating,  plumb¬ 
ing  and  electric  work  reserved),  plastering, 
carpentry,  mill  work,  .skylights,  carpentry, 
painting,  cold  water  painting.  Architect  tak¬ 
ing  bids  due  August  10th. 

Residences  (7),  Mt.  Airy  street  and  Lincoln 
Drive,  $72,000.  Architect,  private  plans. 
Owner,  John  H.  McClatchey,  Land  Title 
Building,  Philadelphiai.  Stone,  3  stories, 
21x37  feet  and  18%x3.6  feet,  slag  roof,  hot 
water  heat,  electric  light,  tile  work.  Owner 
will  build. 

Residences  (22),  Louden  and  C  streets, 
$4,000  each.  Architect,  Karl  F.  Otto,  5802 
■  North  Fifth  street,  Philadelphia.  Owner, 
William  B.  Davenport,  1315  Colwyn  street, 
Philadelphia.  Brick,  2  stories,  15x27  feet, 
12x10  feet,  slag  roof,  hot  water  heat,' electric 
light.  Owner  will  build. 

Building  (alts,  and  add.),  1401  North  Fif¬ 
ty-second  street,  $2,500.  Architect,  private 
plans.  Owners,  Levitt  &  Schochtler,  620 
Wolf  street,  Philadelphia.  Brick,  2  stories, 
15x8  feet,  and  1  story,  12x12  fegt,  slag  roof, 
yellow  pine  floors.  Owners  will  build. 

Garages,  Forty-third  and  Market  streets, 
Philadelphia.  Architect,  John  J.  Carroll, 
Middle,  City  Building,  Philadelphia.  Owner, 
Louis  E.  Faulkner,  14  North  Paxon  street, 
Philadelphia.  Brick,  steel  and  stone,  1  and 
2  stories,  140x215  feet,  slag  roof,  cement 
floor,  steam  heat,  electric  light.  Architect 
ready  for  sub-bids. 

Residences  (52),  North  and  South  sides 
Beaumont  street,  Fifty-sixth  to  Fifty-seventh 
streets.  Architect,  Karl  F.  Otto,  5802  North 
Fifth  street,  Philadelphia.  Owners,  Kenin  & 
Shapiro,  5850  Market  street,  Philadelphia. 
Brick,  2.. stories,  16x37  feet,  slag  and  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owners  taking  sub-bids. 

Residences  (14),  Rockland,  Eleanor  and  C 
streets,  $68,000.  Architect,  private  plan®. 
Owner,  F.  G.  Haufner,  144  West  Olney  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  15%x38 
feet  4  inches,  hot  water  heat,  electric  light, 
slag  roof.  Owner  will  build. 

Warehouse,  Ninth  street,  North  of  Tioga 
street,  $5,000.  Owner,  Frank  C.  Snedaker, 
Ninth  and  Tioga  streets,  Philadelphia.  Brick, 
2  stories,  20x113  feet,  slag  roof,  yellow  pine 
floors,  steam  heat,  electric  work.  Owner  will 
build. 

Residences  (34),  Sixty-fifth  and  Haverford 
avenue,  $193,300.  Owner,  Pompey  Anseil, 
6503  Race  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x37  feet,  15x26  feet,  11x12  feet  and 
16x36  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (156),  Rising  Sun  avenue,  Ray¬ 
mond  street,  Sparks  street,  Thelma  street, 
and  Saber  street,  $640,600.  Owner,  Burton 
C.  Simon,  Twentieth  and  Passyunk  avenue, 
Philadelphia.  Brick,  2  stories,  15x37  feet, 
1010  feet,  15x42  feet,  14x31  feet,  6x10  feet, 


16x31  feet,  8x10  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (2),  Midvale  avenue,  East  of 
Stokley  street,  $12,000  each.  Owner,  Robert 
Killough,  Wayne  avenue  and  Duval  street, 
Philadelphia.  Stone,  3  stories,  28x40  feet, 
slate  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Shop  and  Office,  1110  North  Front  street, 
Philadelphia,  $6,000.  Architect,  private 
plans.  Owner,  Charles  D.  Heavey,  1110  North 
Front  street,  Philadelphia.  Brick,  2  stories, 
20x66  feet,  slag  roof,  yellow  pine  floors.  Own¬ 
er  will  build. 

Warehouse  (add.),  West  side  Nixon  street, 
North  of  Fountain  street,  $25,000.  Architect, 
private  plans.  Owners,  Philadelphia  Paper 
Mfg.  Co.,  on  premises.  Brick,  1  story,  40x100 
feet,  cement  floors,  slag  roof,  electric  light. 
Owner  will  build. 

Garage  (add.),  North  side  ‘’Cambria  street, 
West  of  Twenty-first  street,  $5,000.  Architect, 
private  plans.  Owner,  Joseph  Manfredi,  2153 
West  Cambria  street,  Philadelphia.  Brick,  1 
story,  40x100  feet,  slag  roof,  cement  floors. 
Owner  will  build. 

Drying  House,  Northeast  Corner  Montgom¬ 
ery  and  Mascher  streets,  $2,800.  Architect, 
Peter  Kuhn,  3058  North  Eighth  street,  Phila¬ 
delphia.  Owners,  Montgomery  &  Snow,  on 
premises.  Brick,  1  story,  16x22  feet,  slag 
roof.  Owner  will  build. 

Residences  (2),  Botanic  avenue,  West  of 
Eighty-third  street,  $2,000  each.  Architect, 
private  plans.  Owner,  William  Greenman, 
8320  Brewster  avenue,  Philadelphia.  Brick,  2 
stories,  15x3>6  feet,  slag  roof,  hot  air  heat, 
yellow  pine  floors.  Owner  will  build. 

Residences,  South  side  Walter  street,  West 
of  Rising  Sun  avenue,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  Michael  Stevens,  916 
Vincent  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x42  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Apartment  Houses  (5),  Southeast  Corner 
Forty-seventh  and  Chestnut  streets.  Archi¬ 
tect,  private  plans.  Owners,  T.  J.  &  J.  R. 
Whelen,  iSeventeenth  and  Summer  streets, 
Philadelphia.  Brick,  limestone  and  steel,  4 
stories,  19x75  feet,  slag  roof,  oak  and  yellow 
pine  floors,  steam  heat,  electric  light,  metal 
lath,  ibof  ventilators,  tile  and  marble  work, 
rolled  steel  sash  and^  skylights,  fire  doors,  or¬ 
namental  iron  work.  Owners  taking  sub- 
bids. 

Residences  (6),  South  side  Howarth,  East 
of  Horrocks,  $6,000  each.  Architect,  private 
plans.  Owner,  Harry  Drake,  3139  Frankford 
avenue,  Philadelphia.  Brick,  2  stories,  20x37% 
feet,  slag  roof,  tile  work,  hot  water  heat, 
electric  light.  Owner  will  build. 

Y.  M.  C.  A.  Building  (add.),  Germantown 
avenue  and  Haines  street.  Architect,  Benja¬ 
min  F.  Betts,  Land  Title  Building,  Philadel¬ 
phia.  Owners,  Y.  M.  C.  A.,  Germantown 
Branch,  on  premises.  Brick,  stucco,  2  sto¬ 
ries,  50x98  feet,  slag  roof,  maple  floors,  hol¬ 
low  tile,  metal  lath,  steam  heat,  electric  light, 
tile  and  marble  work,  ornamental  iron  work. 
Architect  taking  bids  due  Augus  14th. 

Toilet  Doors  and  Marble  Work,  8  Stations, 
Frankford  Elevated.  Owners,  Department  of 
City  Transit,  1211  Chestnut  street,  Philadel¬ 
phia.  Lowest  bidder  (Cont.  598),  J.  B.  Mc¬ 
Hugh,  Jr.,  892  North  Markoe  street,  Phila¬ 
delphia,  $6,170. 

Apartment  House,  Parkside  avenue,  West 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone -Spruce  5293  1520  Sansom  Street,  Philadelphia  Ie7Stene  rhone-Race  S555 
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of  Fifty-second  street,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owner,  Joseph  Rosen, 
5216  Parkside  avenue,  Philadelphia.  Brick, 
3  stories  and  basement,  40x120  feet,  com¬ 
position  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work. 
Plans  in  progress.  Owner  will  build. 

Factory  (add.)  and  Stores  (5),  Unity,  Paul 
and  Frankford  avenue.  Architect,  Edward 
Schoeppe,  315  South  Fifteenth  street,  Phila¬ 
delphia.  Owner,  La  France  Textile  Co.,  Ber¬ 
nard  Davis,  president,  4423  Paul  street,  Phila¬ 
delphia.  Brick,  2  stories,  50x80  feet,  slag 
roof,  steam  heat,  electric  light.  Plans  in  pro¬ 
gress.  Architect  will  take  bids  in  one  week. 

Residences  (33),  West  side  Seventh  street, 
North  of  Chew,  $4,000  each.  Owners,  Otto 
&  Albert  Steinacker,  39558  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  16x40 


feet  and  15x29  feet,  11x11  feet,  slag  roof,  hot 
water  heat,  electric  light.  Owner  will  build. 

Garage,  1433-37  Parrish  street,  Philadel¬ 
phia.  Architect,  H.  B.  Weldon,  10  South 
Eighteenth  street,  Philadelphia.  Owner, 
Louis  J.  Kolb,  Tenth  and  Reed  streets,  Phila¬ 
delphia.  Brick  and  steel,  1  story,  175x200 
feet,  slag  roof,  cement  floors,  steam  heat, 
electric  light,  rolled  steel  sash.  Harry  T. 
Saunders,  agent,  31  South  Eighteenth  street, 
taking^ revised  bids. 

Residences  (200),  Duffield  and  Bridge 
streets,  Philadelphia.  Architect,  private 
plans.  Owner,  George  Schwinn,  Lindley  ave¬ 
nue  and  Camac  street,  Philadelphia.  Brick, 
2  stories,  16x40  feet,  slag  roof,  hot  water 
heat,  electric  light.  Plans  completed.  Own¬ 
er  ready  for  sub-bids. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Rectory,  'Midvale  avenue,  near  Ridge  ave¬ 
nue,  Falls  cf  Schuylkill.  Architect,  George 
I.  Lovatt,  416  Walnut  street,  Philadelphia. 
Owners,  St.  Bridget  ’s  Roman  Catholic  Church, 
Right  Rev.  W.  J.  Walsh,  on  premises.  Stone, 
3  stories,  35x80  feet,  slate  and  lead  roof,  wa¬ 
terproofing,  ornamental  iron  work,  metal  lath 
(marble  and  terrazzo  work  reserved).  Con¬ 
tract  awarded  to  M.  Melody  &  Son,  1322 
Race  street,  Philadelphia.  Church  at  same 
address  being  revised. 

Susquehanna  Sub-Station,  Susquehanna 
avenue  and  American  street.  Architect,  John 
T.  Windrim,  Commonwealth  Building,  Phila¬ 
delphia.  Owners,  Philadelphia  Electric  Co., 
1000  Chestnut  street,  Philadelphia.  Brick, 
cut  stone,  steel,  1  story,  121x59  feet,  slag 
roof,  cement  floors,  waterproofing,  marble 
work,  rolled  steel  sash  and  skylights.  Con¬ 
tract  awarded  to  F.  L.  Hoover  &  Son,  1023 
Cherry  street,  Philadelphia. 

Building,  Southeast  Corner  Thirteenth  and 
Spruce  streets,  Philadelphia.  Architects,  Har¬ 
ris  &  Richards,  Drexel  Building,  Philadelphia. 
Owners,  United  Lutheran  Publication  House, 
Ninth  and  Sansom  streets.  Brick,  concrete 
and  steel,  8  stories  and  basement,  74x117 
feet,  slag  roof,  concrete  and  linoleum  floors, 
hollow  tile,  elevators,  metal  window  guards, 
dampproofing,  terra  cotta,  iron  work,  bond. 
Contract  awarded  to  Wark  &  Co.,  231  South 
Broad  street,  Philadelphia. 

Frankford  Central  Office  Building  (alts, 
and  add.),  1640  Church  street,  Frankford, 
Philadelphia.  Architect,  J.  T.  Windrim,  Com¬ 
monwealth  Building,  Philadelphia.  Owners, 
Bell  Telephone  Co.,  Seventeenth  and  Park¬ 
way,  Philadelphia.  Cut  stone,  brick,  steel, 
second  floor  add.,  47x26  feet,  slag  roof,  pine 
and  composition  floors,  metal  lath,  demolition, 
kitchen  equipment,  sheet  metal  sash,  steam 
heat,  electric  light,  stone  foundations,  fire 
tower.  Contract  awarded  to  F.  L.  Hoover  & 


Son,  1023  Cherry  street,  Philadelphia. 

Factory  Building,  Southwest  Corner  Thirty- 
third  and  Arch  streets,  Philadelphia,  $100,000. 
Architect,  Clarence  E.  Wunder,  1415  Locust 
street,  Philadelphia.  Owners,  Thirty-third 
and  Arch  Streets  Realty  Co.,  care  of  archi¬ 
tect.  Brick,  concrete,  cut  stone  and  steel,  1 
and  2  stories  and  basement,  133x70  feet,  slag 
roof,  cement  floors,  hollow  tile,  metal  lath 
(elevators,  heating,  plumbing  and  electric 
work  reserved),  rolled  steel  sash,  galvanized 
iron  skylights,  fire  and  kalamein  doors,  bond, 
floor  hardener,  terra  cotta.  Contract  awarded 
to  J.  S.  Rogers  Co.,  Drexel  Building,  Phila¬ 
delphia. 

Cafeteria  (alts.),  3441-43  Walnut  street.  Ar¬ 
chitect,  William  H.  Timm,  Perry  Building, 
Philadelphia.  Owner,  Miss  Nora  E.  Yost,  care 
of  architect.  Brick,  structural  steel,  iron 
work,  plastering,  carpentry,  mill  work,  hard¬ 
ware,  glaz'ng,  painting,  cement  floors,  lino- 
tile  and  mineral  floors  ,slag  roof.  Contract 
awarded  to  W.  O.  Springer,  2004  Naudain 
street,  Philadelphia. 

Bank  Building  (alts,  and  add.),  415  Chest¬ 
nut  street,  $84,000.  Architect,  private  plans. 
Owners,  Philadelphia  Trust  Co.,  415  Chestnut 
street.  Brick,  4  stories,  50x51  feet,  slag 
roof,  cement  floors,  steam  heat,  electric  light. 
Contract  awarded  to  Doyle  &  Co.,  1519  San¬ 
som  street,  Philadelphia. 

Church  and  Rectory,  Fifth  and  Lindley  ave¬ 
nue,  Philadelphia.  Architect,  F.  Ferdinand 
Durang,  1220  Locust  street,  Philadelphia. 
Owners,  Church  of  the  Incarnation,  \ftev. 
Michael  J.  Brady,  rector,  on  premises.  Stone, 
steel,  3  stories,  church,  159x79  feet,  rectory, 
59x47  feet,  slate  and  slag  roof,  yellow  pine 
and  oak  floors,  metal  lath,  bond.  Contract 
awarded  to  D.  W.  0;Dea,  5227  North  Fifth 
street,  Philadelphia. 

Stable  (add.),  1510-12-14  South  Sixteenth 
street,  Philadelphia.  Architects,  Stuckert  & 


Kling  Koat  Cement  Coating 

A  Waterproof  and  Dampproof  Coating  for 
Exterior  or  Interior  Masonry  Walls 

Made  Glott  or  Flat,  White  or  Coloru 

Manufacturers  of 

Waterproofing  and  Dampproofing  Compound  Technical  Paints 

CONCRETE  WATERPROOF  PAINT  CO. 

829-835  North  3rd  St. 

Market  4525  PHILADE’  PHIA  Park  3969 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
roncern  which  is  the  pioneer 
tu  this  liue  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


SAND 

SAND 

SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1  /20"  to  1  /100" . .  .$3.65  .1/6"  . $3.50 

1/4"  .  3.65  1/4"  4.50 

1/10"  .  3.50  1/2"  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 

We  know  of  no  better  Sand  than 
MAGNA  WHITE  for  following  uses :  With 
Atlas  White  Portland  Cement  for  Stucco, 
Plaster,  Pointing,  Hydraulic  Finish,  Swim¬ 
ming  Pools,  Dairies,  Terrazzo  and  Trowled 
Flooring.  Pre-cast  Units.  Cement  and 
Fire  Brick. 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  6280  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 
Samples  and  Book  sent  on  request. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone,  Race  6062 


PXGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Establiehed  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 


JOHN  D’LAURO,  Prop. 


Office:  55  E.  Mermaid  Lane 


NATIONAL  SERVICE  HEATERS 
For  Supplying  HOT  AATATER 

To  Hotels,  Boilers,  Dye  Houses,  Dormitories,  Mills,  Schools,  Office 
Buildings,  Laundries,  Swimming  Pools,  Hospitals,  Factories,  Armories 

NATIONAL  PIPE  BENDING  CO. 

Catalog;  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

;|lre  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your: 
Write  for  Literature. 


Daily  Building  iN«ws 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


CE  for  the  Home 

PHONE  LOMBARD  7438 

Wire  or  Iron,  Built  for  Any  Purpose 

ctical  fence  for  city  homes  and  industrial  community 
s  lasting  satisfactory  service.  Other  Cyclone  Products 
Dourt  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Look  for  the  Red  Gag  Marie  of  Quality 

if  CLONE  FENCE  COMPANY 

Display  Rooms:  18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TIMEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


thetholt 


fortable.  Convenient 

here  represented  sell 
l  Specified  Materials  or 
t  of  their  co-operation. 


I  THE:  HANEY-WHITE  CO. 

i  LUMBER  and  MILLWORK 

17  th  Street  and  Glen  wood  Avenue 
Philadelphia 

J  Bell- Columbia  1200  Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


Electrical 

Installations 

to  be  satisfactory  must  be  made  by  a 
reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 


Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


Co.,  CrozSr  Building,  Philadelphia.  Owner, 
Henry  Dolfinger,  Sixteenth  and  Tasker 
streets,  Philadelphia.  Brick  and  steel,  2  sto¬ 
ries,  50x61  feet,  composition  roof,  cement  and 
yellow  pine  floors,  ornamental  iron  work.  Con¬ 
tract  awarded  to  William  R.  Dougherty,  1610 
Sansom  street,  Philadelphia. 

Synagogue,  Northwest  Corner  Forty-first 
and  Viola  streets,  Philadelphia,  $50,000.  Ar¬ 
chitect,  Herman  H.  Kline,  1414  South  Penn 
Square,  Philadelphia.  Owners,  Tikvas  Israel 
Congregation,  care  of  architect.  Brick,  3  sto¬ 
ries,  58x89x22  feet,  slag  roof,  tile  work, 
steam  heat,  electric  light.  Contract  awarded 
to  Max  Larson,  4250  Parkside  avenue,  Phila- 
delphiai.  i 

Nurses’  Home  (add.),  Northeast  Corner  Fif¬ 
teenth  and  Blavis  streets,  $25,000.  Architect, 
private  plans.  Owners,  >St.  Luke’s  Hospital, 
Broad  and  Wingohocking  streets.  Brick, 
steel,  second  story  add.,  33x35  feet  and 
39x37%  'feet,  and  second  story,  33x40%  feet, 
tile,  marble  work,  skylights,  iron  work,  slag 
roof,  oak  and  yellow  pine  floors.  Contract 
awarded  to  Henry  P.  Schneider,  3713  Old 
York  road. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2S69  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cal| 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  779 1  JAMES  A.  CLANCY,  Phila.  Mgr. 


Garage,  4116  Ogden  street,  Philadelphia. 
Architect,  J.  Wilmer  Thompson,  703  South 
Sixtieth  street,  Philadelphia.  Owner,  King’s 
Garage,  care  of  architect.  Brick,  1  story, 
40x67  feet,  slag  roof,  electric  lighting,  rolled 
steel  sash  and  skylights  (cement  flooring  and 
heating  reserved).  Contract  awarded  to  W. 
A.  Evitts,  5022  Chancellor  street,  Philadel¬ 
phia. 

Apartment  Building  (add.  and  alts.),  3414 
Spring  Garden  street.  Architect,  J.  Wilmer 
Thompson,  703  South  Sixtieth  street,  Phila¬ 
delphia.  Owner,  Albert  Brown,  310  Lincoln 
Building,  Philadelphia.  Brick,  3  stories,  21x70 
feet,  slate  roof,  electric  light,  plumbing,  tile, 
marble  and  cement  work,  refinishing  floors 
(heating  reserved,  iron  stairs.  Contract 
awarded  to  W.  A.  Evitts,  5022  Chancellor 
street,  Philadelphia. 

Residence,  Moumfort  road,  Chestnut  Hill, 
Philadelphia.  Architect,  Lawrence  Visscher 
Boyd,  Harrison  Building,  Philadelphia.  Own¬ 
er,  Hilson  H.  Whyte,  7415  Boyer  street,  Phil¬ 
adelphia.  Stone,  2%  stories,  43x26  feet, 
wings  23x13  feet  and  26x12  feet,  slate  roof, 
oak  and  pine  floors,  electric  light,  tile  work 
(heating  reserved).  Contract  awarded  to 
Tourison  &  Tourison,  1310  Arch  street. 

Garage,  New  and  Prospect  streets,  German¬ 
town,  Philadelphia,  $3,775.  Architect,  Horace 
Wells  Sellers,  Stephen  Girard  Building,  Phila¬ 
delphia.  Owners,  Misses  Earl,  Chestnut  Hill, 
Philadelphia.  Stone,  1  story,  21x28  feet, 
slate  roof,  cement  floors  (heating  and  plumb¬ 
ing  reserved),  electric  lighting.  Contract 
awarded  to  Tourison  &  Tourison,  1310  Arch 
street. 

Residence,  1808  Spruce  street,  Philadelphia, 
$16,000.  Architect,  private  plans.  Owner, 
Walter  S.  Mclnnis,  on  premises.  Carpentry, 
mill  work,  plastering,  steam  heating,  electric 
lighting,  painting,  glazing. .  Contract  awarded 
to  Frank  G.  Stewart,  1619  Sansom  street, 
Philadelphia. 

Shelter  and,  Wading  Pool,  Nineteenth  and 
Wiley  streets,  Philadelphia.  Architect,  John 
P.  B.  Sinkler,  1211  Chestnut  street,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Recreation,  City  Hall,  Phila.  Con¬ 
crete,  69x33  feet,  .shelter  surrounding  pool, 
shsingle  asbestos  roof,  concrete  floors,  bond, 
waterproofing,  iron  work.  Contract  awarded 
to  Mitehell-Houseworth  Co.,  2512  North  Twen¬ 
ty-seventh  street. 

Store  Building,  3621  Woodland  avenue, 
Philadelphia,  $14,00(4.  Architect,  private 
plans.  Owners,  Edward  P.  Dolbey  Co.,  3613 
Woodland  avenue,  Philadelphia.  Brick,  cut 
stone,  3  stories,  48x14  feet,  .slag  roof,  pine 
and  maple  floors,  dumb  waiter,  electric  light¬ 
ing.  Contract  awarded  to  George  Kessler 
Cont.  Co.,  1733  North  Marvine  street. 

Residence  (alts.),  1927  Spruce  street,  Phila¬ 
delphia.  Architects,  Folsom  &  Stanton,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  Dr.  F.  B.  Baer,  Jr.,  2039  Chestnut  street, 
Philadelphia.  Heating  repairs,  electric  work, 
tile  and  marble  wmrk,  oak  and  composition 
floors,  canvas  roof,  painting,  glazing,  carpen¬ 
try.  Contract  awarded  to  R.  J.  McKenna, 
2043  North  Hutchinson  street. 

Residence  (alts.),  433  East  Mt.  Airy  ave¬ 
nue,  Philadelphia,  $3,000.  Architect,  Harris 
A.  Richards,  Drexel  Building,  Philadelphia. 
Owner,  Edwin  A.  Zeller,  on  premises.  Car¬ 
pentry,  mill  work,  plastering,  hardware,  paint¬ 
ing,  glazing,  hot  air  heat,  electric  light,  tile 
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Trus  Con 


SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Waterproofing 
Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

under  construction  The  Truscon  Laboratories 
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work.  Contract  awarded  to  Thomas  C.  Traf- 
ford,  1613  Sansom  street. 

Express  Building,  Eighth  and  Master 
streets,  Philadelphia.  Architect,  Samuel  T. 
Wagner,  Reading  Terminal,  Philadelphia. 
Owners,  Philadelphia  &  Reading  Railway  Co. 
(American  Railway  Express  Co.),  Reading 
Terminal,  Philadelphia.  Corrugated  steel,  as¬ 
bestos  metal,  1  story,  86x337  feet,  built-up 
asbestos  roof,  asphalt  and  maple  floors,  elec¬ 
tric  light,  rolled  steel  sash,  bond,  iron  work. 
Contract  awarded  to  E.  W.  Van  Loon,  Perry 
Building,  Philadelphia. 

Store,  1229  Walnut  street,  Philadelphia.  Ar¬ 
chitects,  Magaziner  &  Eberhard  &  Harris,  603 
Chestnut  street.  Owner,  Morris  Wenger,  1227 
Wialnut  street,  Philadelphia.  Brick,  cut  stone, 
steel,  4  stories,  slag  roof,  oak  and  pine  floors, 
elevators,  terra  cotta,  iron  work,  metal  bulks, 
rolled  steel  sash.  Contract  awarded  to  Wil¬ 
liam  Linker  Co.,  735  Cherry  street,  Philadel¬ 
phia. 

Residence  (alts.),  112  East  Chestnut  ave¬ 
nue,  and  Garage..  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Edward  B.  Robinette,  on  premises.  General 
alterations  >to  residence,  garage,  stone,  1  story, 
24x37  feet,  slate  roof,  cement  floors,  hot  water 
heat,  electric  light.  Contract  awarded  to  'T. 
S.  Fetter,  1829  Filbert  street,  Philadelphia. 

Garage,  East  side  Fifty-second  street,  South 
of  Greenway  avenue,  $30,000.  Architect, 
Mahlon  H.  Dickinson,  6151  Market  street, 
Philadelphia.  Owner,  Mary  Herkowitz,  253 
South  (Sixtieth  street,  Philadelphia.  Brick,  1 
story,  90x98  feet,  slag  roof,  cement  floors, 
electric  lighting.  Contract  awarded  to  H. 
Platt  &  Co.,  1701  Chestnut  street. 

Garage,  Southeast  Corner  Cambridge  and 
Watts  street,  $16,000.  Architect,  H.  B.  Wel¬ 
don,  10  South  Eighteenth  street,  Philadelphia. 
Owner,  Louis  J.  Kolb,  Southeast  Corner 
Tenth  and  Reed  streets,  Philadelphia.  Brick, 
steel,  1  story,  48x112  feet  and  32x32  feet, 
slag  roof,  cement  floors,  steel  sash,  electric 
work,  steam  heat.  Contract  awarded  to 
Schaeffer  &  Go.,  Otis  Building,  Philadelphia. 

Residences  (2)  (add.),  528-30  South  Fourth, 
street,  Philadelphia,  $11,800.  Architect,  pri¬ 
vate  plans.  Owner,  S.  Uvam,  441  South 
street,  Philadelphia.  Brick,  3  stories,  11x21% 
feet,  slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  I.  Negro,  2442  South  Marshall 
street,  Philadelphia. 

Residence,  3303  Queen  street,  Philadelphia, 
$10,000.  Architect,  McKee  Walton,  139  South 
Fourth  street,  Philadelphia.  Owner,  A.  Blum, 
1518  Chestnut  street,  Philadelphia.  Brick,  2 
stories,  21x29%  feet,  24x14  feet,  slag  roof, 
oak  and  pine  floors,  tile  work,  steam  heat, 
electric  light.  Contract  awarded  to  C.  W. 
Butler.  1929  Girard  avenue,  Philadelphia. 

Residence,  222  East  Cliveden  street,  Phila¬ 
delphia,  $7,200.  Architect,  private  plans. 


Owner,  A.  R.  Eddoes,  444  Queen  Lane,  Phila¬ 
delphia.  Brick,  2  storiese,  20x32  feet,  slag 
roof,  hot  water  heat,  electric  light.  Contract 
awarded  to  John  Roman,  414  East  Bringhurst 
street. 

Storage  Building,  1526  Washington  avenue, 
.>5,500.  Owners,  Thomas  Brothers,  on  prem¬ 
ises.  Iron,  1  story,  20x80  feet  and  21x73  feet, 
corrugated  iron  roofing.  Contract  awarded  to 
A.  T.  Dean,  6016  Summer  street,  Philadelphia. 

Store,  1705  Ridge  avenue,  Philadelphia, 
$181,0155.  Architect,  private  plans.  Owner, 
Charles  W.  iSpencer,  1650  Ridge  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  18  feet  4  inches  x 
50  feet,  hot  water  heat,  electric  light,  slag 
roof,  pine  floors.  Contract  awarded  to  A. 
Raymond  Raff  Cont.  Co.,  1635  Thompson 
street. 

Workshop,  Southeast  Corner  Taney  and 
Parrish  streets,  $17,000.  Architect,  .private 
plans.  Owner,  James  T.  Finnessey,  on  prem¬ 
ises.  Brick,  1  story,  80x25  feet,  49x65  feet, 
slag  roof,  steel  sash,  cement  floors,  steam 
heat  electric  light.  Contract  awarded  to 
Henry  C.  Dahl,  231  South  Eighth  street, 
Philadelphia. 

Building  (alts,  and  add.),  446  South  Fifty- 
second  street,  Philadelphia,  $8,625.  Archi¬ 
tect,  private  plans.  Owner,  D.  G.  Temoyan, 
3309  Chestnut  street,  Philadelphia.  Brick,  2 
stories,  14x15  feet,  16x10  feete,  slag  roof, 
electric  lighting.  Contract  awarded  to  Frank 
R.  Bilotta,  Southeast  Corner  Seventh  and 
Christian. 

Building  (add.),  430  Lombard  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  S.  Bocoslovsky,  505  South  Fifth  street, 
Philadelphia.  Brick,  2  stories,  20x40  feet, 
slag  roof,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  N.  Leitman,  1597  North  Fif¬ 
ty-second  street,  Philadelphia. 

Stable,  1215  Annin  street,  Philadelphia, 
$3,800.  Architect,  private  plans.  Owner,  J. 
V.  Foreman,  Northeast  Corner  Fifteenth  and 
Carpenter  streets.  Brick,  2  stories,  20x49% 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  George  W.  Thayer,  109  North  Oa- 
mac  street. 

School  (alts.),  Southeast  Corner  Nineteenth 
and  Spring  Garden  streets,  $3,000.  Architect, 


private  plans.  Owners,  College  of  Osteopa¬ 
thy,  on  premises.  Carpentry,  mill  work,  paint¬ 
ing,  glazing,  plastering.  Contract  awarded  to 
D.  A.  McClelland  Co.,  Drexel  Building,  Phila¬ 
delphia. 

Building  (alts.),  Northeast  Corner  Girard 
avenue  and  Watts  street,  $2,600.  Architect, 
private  plans.  Owner,  John  Laviny,  1335  Gir¬ 
ard  avenue,  Philadelphia.  General  interior 
alterations.  Contract  awarded  to  John.  J. 
Gaffney,  1812  Master  street. 

Residence  (alts,  and  add.),  1611  Diamond 
street,  $4,000.  Owner,  Mrs.  Frances  R.  Ab¬ 
bott,  on  premises.  Brick,  3  stories,  7x12% 
feet,  slag  roof,  oak  and  pine  floors.  Contract 
awarded  to  A.  Dunlap,  7223  Oak  Lane  avenue. 

Residence  and  Store,  2034  West  Columbia 
avenue,  $2,000.  Architect,  Edward  Hoffman, 
Jr.,  315  South  Fifteenth  street,  Philadelphia. 
Owner,  John  C.  Gracy,  on  premises.  Carpen¬ 
try,  mill  work,  painting,  glazing,  plastering. 
Contract  awarded  to  E.  E.  Hollenback,  Inc., 
1804  Brandywine  street. 

Shop,  5524  North  Third  street,  Philadelphia, 
$3,500.  Architect,  private  plans.  Owner,  H. 
A.  Haag,  on  premises.  Brick,  2  stories,  24x24 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  C.  Salvator  &  Co.,  2910  North 
Van  Pelt  street. 

Store,  Northwest  Corner  Fountain  and  Ogle 
streets,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  Taunton,  on  prem¬ 
ises.  Stone,  1  story,  16x40  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  Wil¬ 
liam  H.  Eddleman  &  Son,  453  Green  Lane. 

Residence  and  Store  (alts.),  108  South 
Eighteenth  street,  $2,400.  Architect,  private 
plans.  Owner,  Miss  Frances  Klinges,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  William  R.  Dougherty,  1610 
Sansom  street. 

Residence  and  Store  (add.),  1733  South 
Fifth  street,  Philadelphia,  $2,000.  Owner,  S. 
Kessler,  on  premises.  Brick,  2  stories,  12x19 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  M.  Singer,  430  Snyder  avenue, 
Philadelphia. 

Residence  (alts.),  2016  Pine  street,  $2,300. 
Architect,  private  plans.  Owner,  Dr.  John  W. 
Robb,  1336  Widener  Building,  Philadelphia. 


. . . . . . . . On  the  Ground  When  W anted"— 

Make  CLAUSEN  your 
“Buy”  word  for  Terra  Cotta 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  06C8  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  49S1 


512 

THE  BUILDERS’  GUIDE 

General  interior  alterations.  Contract  award¬ 
ed  to  W.  N.  Thompson,  1629  Filbert  street, 
Philadelphia. 

Building  (alts.),  731  South  street,  $2,000. 
Owner,  G.  Brooks,  431  South’  street,  Philadel¬ 
phia.  General  interior  alterations.  Contract 
awarded  to  George  Weisis  Co.,  1216  North 
Mascher  street. 

Residence  and  Store  (add.),  6137-39  Chest¬ 
nut  street,  $8,000.  Owner,  Annie  H.  Baess- 
ler,  102  Landfair  avenue,  Cynwyd,  Pa.  Brick, 
2  stories,  16x8  feet,  18x11  feet,  slag  roof,  hot 
water  heat,  electric  light,  oak  and  pine  floors. 
Contract  awarded  to  S.  H.  Bailey  Mercer, 
4901  North  Seventeenth  street,  Philadelphia. 

Storage  Building,  131  South  Thirtieth 
street,  Philadelphia.  Architect,  private  plans. 
Owner,  Edward  O'Malley,  on  premiseis.  Brick, 
1  story,  25%x78xl7  feet,  slag  roof.  Contract 
awarded  to  J.  B.  Kelly,  2333  Walnut  street, 
Philadelphia. 

Factory  (add.),  West  side  Main  street, 
North  of  Walnut  Lane,  $20,000.  Architect, 
private  plans.  Owner,  Robert  Krook,  on  prem¬ 
ises.  Brick  and  steel,  1  story,  80x72  feet, 
slag  roof,  steel  sash,  skylights,  steam  heat, 
electric  work,  cement  floors.  Contract  award¬ 
ed  to  Elmer  Cuthbertson,  334  Roxboro  ave¬ 
nue. 

Garage  (1)  and  Garage  and  Store,  North 
side  Woodland  avenue,  West  of  Fifty-third 
street,  Philadelphia,  $12,500.  Architect,  pri¬ 
vate  plans.  Owner,  Mary  Dunton,  920  South 
Fiftieth  street,  Philadelphia.  Brick,  1  story, 
(1)  36x24  feet  and  10x120  feet,  and  (1) 
18x150  feet,  slag  roof,  cement  floors,  steam 
heat,  electric  lighting.  Contract  awarded  to 
Edward  Holland,  5005  Sansom  street,  Phila¬ 
delphia. 

Apartment  (alts,  and  add.),  509-11  South 
Broad  street,  $17,000.  Owner,  B.  Cohen, 
135-37  South  Ninth  street,  Philadelphia. 
Brick,  1  story,  12x92  feet,  12x12  feet,  slag 
roof,  tile  work,  electric  work,  hot  water  heat. 
Contract  awarded  to  S.  H.  Levin,  1631  South 
Fifth  street,  Philadelphia. 

Sales  and  Service  Building  (add.),  3723-25 
Walnut  street,  $8,000.  Architect,  private 
plans.  Owners,  C.  C.  Colbough  and  F.  R.  Mul- 
lin,  3723  Walnut  street,  Philadelphia.  Brick, 
1  story,  80x90  feet,  44x8  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heat,  electric  light.  Con¬ 
tract  awarded  to  William  Williford,  Camden, 
N.  J. 

Building,  3512  Longshore  street,  Philadel¬ 
phia,  $2,500.  Architect,  private  plans.  Own¬ 
er,  Gotlob  Layer,  Southwest  Corner  Long¬ 
shore  and  Van  Dyke-  streets.  Brick,  1  story, 
62x34  feet,  slag  roof.  Contract  awarded  to 
H.  C.  Zingraf,  2527  North  Seventh  street, 
Philadelphia. 

Residence  (alts,  and  add.),  2813  Wharton 
street,  $2,000.  Owner,  N.  Abramson,.  2832 
Wharton  street,  Philadelphia.  Brick,  1  story, 
17x10  feet,  general  alterations.  Contract 
awarded  to  Levitt  &  Sehlechter,  620  Wolf 
street. 

Sunday  School  (alts,  and  add.),  Wyoming 
avenue,  East  of  Front,  $15,000.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owners,  Wyoming  Avenue  Baptist 
Church,  on  premises.  Stone,  1  story,  68x76 
feet,  slate  roof,  composition  and  pine  floors, 
electric  light,  tile  work  (heating  and  electric 
lighting  reserved).  Contract  awarded  to 
Thomas  Dajley,  329  East  Wyoming  avenue, 
Philadelphia. 
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Church,  Pittston,  Pa.  Architect,  T.  H. 
Atherton,  Coal  Exchange  Building,  Wilkes- 
Barre.  Owners,  Lackawanna  Presbyterian 
Church,  care  of  architect.  Brick,  stucco,  1 


story  and  basement,  30x70  feet.  Preliminary 
plans  in  progress. 

Warehouse,  Wilkes-Barre,  Pa.  Architect,  T. 

H.  Atherton,  Coal  Exchange  Building,  Wilkes- 
Barre.  Owners,  Lawrence  Meyer's  Estate, 
care  of  architect.  Steel  and  brick,  4  stories, 
60x120  feet  ,slag  roof,  pine  floors,  electric 
lighting,  freight  elevators,  waterproofing  and 
dampproofing,  fire  doors,  iron  stairs.  Plans 
in  progress. 

Pavilion  (add.),  Harvey  Lake,  Pa.  Ar¬ 
chitects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owners,  (Oneonea 
Amusement  Co.,  care  of  architects.  Frame 
and  steel,  1  story,  30x100  feet,  built-up  roof, 
pine  floors,  electric  lighting.  Plans  in  pro¬ 
gress. 

Warehouse  (add.),  Wilkes-Barre,  Pa.  Ar¬ 
chitects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre,  Pa.  Owners,  Rob¬ 
bins  Lumber  Co.,  care  of  architects.  Brick 
and  steel,  3  stories,  45x62  feet,  built-up  roof, 
maple  floors,  electric  lighting.  Plans  in  pro¬ 
gress. 

Loading  Shed,  Wilkes-Barre,  Pa,  Archi¬ 
tects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owners,  Robbins 
Lumber  Co.,  care  of  architects.  Fireproof,  1 
story,  18x42  feet,  copper  work,  iron  work. 
Plans  in  progress. 

School,  Minersville,  Pa.  Architect,  Austin 
Reilly,  Bennett  Building,  Wilkes-Barre,  Pa. 
Owners,  Minersville  School  Board,  J.  Blaejsw- 
ski,  secretary,  Minersville.  Frame,  2  stories, 
8  rooms,  slag  roof,  hardwood  floors,  steam 
heat',  electric  light.  Plans  in  progress. 

Cathedral,  Altoona,  Pa.  Architect,  George 

I.  Lovatt,  416  Walnut  street,  Philadelphia. 
Owners,  Diocese  of  Altoona,  care  of  Right 
Rev.  John  J.  Me  Oort,  Altoona,  Pa.  Stone,  1 
story,  steam  heat,  electric  light,  marble  work! 
Preliminary  plans  in  progress. 

School  (add.),  West  Conshohocken,  Pa.  Ar¬ 
chitect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owners,  WeWst  Conshohocken  School  Board, 
T.  E.  Ambler,  president,  West  Conshohocken, 
Pa.  Brick  and  stucco,  2  stories  and  basement, 
59x63  feet,  slate  roof,  pine  floors,  hot  air 
heat,  electric  light.  Preliminary  plans  in  pro¬ 
gress. 

Church  and  Sunday  School,  Telford,  Pa. 
Architect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owners,  United  Evangelical  Association,  W. 
H.  Fenstermacher,  Telford,  Pa.  Stone  or 
brick,  1  and  2  stories,  36x60  feet  and  36x40 
feet,  slate  roof,  vapor  heat,  electric  light. 
Preliminary  plans  in  progress. 

Parsonage  (add.),  Scranton,  Pa.  Archi¬ 
tects,  Morris  &  McHale,  Mears  Building, 
Scranton,  Pa.  Owners,  Petersburg  German 
Presbyterian  Church,  Rev.  Dietrich,  Prescott 
avenue,  Scranton,  Pa.  Brick,  2  stories,  12x13 
feet,  slate  roof,  hardwood  floors,  steam  heat, 
electric  light.  Plans  in  progress. 

High  School,  Plains,  Pa.  Architect,  Aus¬ 
tin  Reilly,  Bennett  Building,  Wilkes-Barre, 
Pa.  Owners,  Plains  School  Board,  William 
Robertson,  Plains,  Pa.  Brick,  2  stories, 
150x170  feet,  slag  roof,  hardwood  floors,  hol¬ 
low  tile,  steam  heat,  electric  light,  metal  lath, 
tile'  and  marble  work,  roof  ventilators,  rolled 
steel  'Skylights,  vaults,  waterproofing  and 
dampproofing,  ornamental  iron  work.  Plans 
in.  progress. 

School  and  Gymnasium,  Herrick  Center, 
Pa.  Architect,  Vincent  Russoniello,  Scranton 
Life  Building,  Scranton.  Owners,  Herrick 
Center  Township  School  Board,  George  E. 
Giles,  secretary,  Herrick  Center,  Pa.  Brick, 
2  stories,  64x80  feet,  stag  roof,  hardwood 
floors,  steam  heat,  electric  light,  hollow  tile. 
Revised  plans  in  progress. 

School,  Sunbury,  Pa.  Architect,  Ralph  M. 
Herr,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Sunbury  School  Board,  Robert 
Worrell,  secretary,  Sunbury,  Pa.  Brick,  2 
stories,  80x106  feet,  composition  roof,  hard¬ 


wood  floors,  hollow  tile,  electric  light,  roof 
ventilators.  Plans  in  progress. 

Church  and  Sunday  School,  Wilkes-Barre, 
Pa.  Architects,  Sturdevant  &  Foster,  Coal 
Exchange  Building,  Wilkes-Barre,  Pa.  Own¬ 
ers,  Westminster  Presbyterian  Church,  Rev. 
Davies,  Wilkes-Barre,  Pa.  Stone,  1  story  and 
basement,  49x105  feet,  slate  roof,  hardwood 
floors,  steam  heat,  electric  light.  Revised 
plans  in  progress. 

Apartment  (alts,  and  add.),  Fifth  street, 
Harrisburg,  Pa.  Architect,  G.  H.  Grove,  213 
Walnut  street,  Harrisburg,  Pa.  Owner,  S. 
Mentzer,  513  Walnut  street,  Harrisburg,  Pa. 
Brick,  3  stories,  26x95  feet,  tin  roof,  pine 
floors,  electric  light.  Plans  in  progress. 

Residence  (alts,  and  add.)  to  Apartment, 
Lancaster,  Pa.  Architect,  H.  Y.  Shaub,  Im¬ 
perial  Building,  Lancaster,  Pa.  Owner,  name 
withheld.  Brick,  1  story,  30x42  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  electric 
light.  Plans  in  progress. 

Public  Comfort  Station,  Central  Square, 
Lancaster,  Pa.  Architect,  M.  R.  Evans,  10% 
East  Orange'  street,  Lancaster.  Owners,  City 
of  Lancaster,  J.  W.  Hetrick,  chairman,  Wool- 
worth  Building,  Lancaster,  Pa.  Concrete, 
60x60  feet,  terrazzo  and  tile  floors,  electric 
light,  tile  and  marble  work,  safety  treads, 
plumbing,  waterproofing,  concrete  floors. 
Plans  in  progress. 

Church,  Harrisburg,  Pa.  Architects,  Law- 
rie,  Green  &  Co.,  Commonwealth  Building, 
Harrisburg.  Owners,  Emmanuel  Presbyterian 
Church,  Rev.  G.  W.  King,  Harrisburg.  Stone, 

1  story  and  basement,  90x112  feet,  slag  roof, 
hardwood  floors,  vapor  heat,  electric  light, 
metal  lath,  tile  work,  gymnasium  equipment. 
Plans  in  progress. 

Residence,  Danville,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  Joseph  D  outer,  Jr., 
Danville,  Pa.  Brick,  hollow  tile  and  stucco, 
2%  stories,  42x30  feet,  shingle  roof,  oak 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  will  sub-let. 

Stores  and  Apartments  (4),  Drexel  Hill, 
Pa.  Architects,  Folsom  &  Stanton,  10  South 
Eighteenth  street,  Philadelphia.  Owners, 
Rittenhouse  Brothers,  4219  Lancaster  avenue, 
Philadelphia.  Brick,  2  stories,  83x44  feet, 
slag  and  slate  roof,  pine  floors,  metal  lath, 
hot  water  heat,  electric  light,  tile- work.  Ar¬ 
chitects  ready  for  bids. 

Residence  (alts,  and  add.),  Shamokin,  Pa. 
Architect,  William  H.  Lee,  32  South  Seven¬ 
teenth  street,  Philadelphia.  Owner,  J  .H. 
Glass,  Shamokin,  Pa.  Brick,  2%  stories, 
30x42  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Plans 
in  progress.  Architect  ready  for  bids. 

Apartment  House,  Carlisle,  Pa.  Architect, 
William  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  George  W.  Brady,  Car¬ 
lisle,  Pa.  Brick  and  limestone,  2  stories, 
26x53  feet,  asbestos  shingle  roof  and  built-up 
roof,  oak  floors,  hot  water  heat,  tile  work, 
electric  lighting.  Owner  ready  for  bids. 

School,  Stonehurst,  Pa.  Architect,  Horace 
W.  Castor,  Stephen  iGrard  Building,  Phila¬ 
delphia.  Owners,  School  District,  Upper 
Darby,  Pa.  Limestone,  ibrick,  cut  stone,  steel, 

2  stories,  147x57  feet,  Barrett  roof,  maple 
and  cement  floors,  roof  ventilators,  damp- 
proofing,  metal  lath,  rolled  steel  sash,  cop¬ 
per  skylights.  Low  bidders:  Bowden  Const. 
Co.,  1935  Chestnut  street,  Philadelphia, 
$99,893.  Penn  Const.  &  Eng.  Co.,  3840  Spring 
Garden  street,  Philadelphia,  $100,000. 

Temple  and  Stores,  Philips-burg,  Pa.  Ar¬ 
chitect,  George  S.  Idell,  1705  Chestnut  street, 
Philadelphia.  Owners,  Masonic  Lodge  of  Phil- 
ipsburg,  care  of  William  Maxwell,  Philipsburg. 
Brick,  concrete,  3  stories  and  basement,  60x88 
feet,  Johns  Manville  roof,  concrete  floors,  va¬ 
por  heat,  electric  light,  tile  work,  hollow  tile, 
tile  work,  roof  ventilators.  Architect  will  be 
ready  for  bids  in  ten  days. 
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Moving  Picture  Theatre,  Lansdale,  Pa.  Ar¬ 
chitect,  .  Jerome  S.  Landes,  Souderton,  Pa. 
Owners,  Lansdale  Theatre  Go.,  H.  F.  Bourse, 
president,  Lansdale,  Pa.  Brick  and  steel,  1 
story,  60x120  feet,  slag  roof,  concrete  floors, 
metal  lath,  vapor  heat,  electric  light,  tile  and 
terrazzo  work,  roof  ventilators.  Architect 
will  be  ready  for  bids  in  one  week. 

Residence,  Milton,  Pa.  Architect,  William 
H.  Lee,  32  South  Seventeenth  street,  Phila¬ 
delphia.  Owner,  Carl  E.  Hecht,  Milton,  Pa. 
Frame  and  stucco,  2y2  stories,  40x30  feet, 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 
Architect  will  take  bids  in  one  week. 

Residence  and  Store  (alts,  and  add.),  Scran¬ 
ton,  Pa.  Architect,  J.  H.  Davey,  Coal  Ex¬ 
change  Building,  Scranton,  Pa.  Owner,  Joe 
Milockowsky,  618  Forest  Court,  Scranton,  Pa. 
Frame  and  stucco,  2  stories,  58x24  feet,  slate 
roof,  pine  floors,  steam  heat,  electric  light. 
Owner  ready  for  bids. 

Residence,  Littlestown,  Pa.  Architects, 
Johnston  &  Starr,  Harrisburg,  Pa.  Owner, 
Dr.  H.  S.  Crouse,  Littlestown,  Pa.  Stucco, 
2%  stories,  30x40  feet,  'Composition  roof, 
hardwood  floors,  steam  heat,  electric  light,  tile 
work.  Architect  ready  for  bids. 

Store  and  Residence,  Nanticoke,  Pa.  Ar¬ 
chitect,  Austin'  Reilly,  Bennett  Building, 
Wilkes-Barre,  Pa.  Owner,  Felix  Bonbrowek, 
Nanticoke,  Pa.  Brick,  3  stories,  25x35  feet, 
slag  roof,  hardwood  floors,  steam  heat,  electric 
light.  Owner  ready  for  bids. 

Garage,  Seneca  and  Logan  streets,  Harris¬ 
burg,  Pa.  Architect,  G.  H.  Grove,  213  Wal¬ 
nut  street,  Harrisburg,  Pa.  Owner,  J.  H. 
Tripner,  312  Verbeck  street,  Harrisburg. 
Brick,  1  story,  119x80  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light.  Own¬ 
er  ready  for  bids. 

Residence,  College  street,  Carlisle,  Pa.  Ar¬ 
chitect,  F.  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owner,  Dr.  H.  H.  Mentzer, 
Carlisle/ Pa.  Brick,  tile,  2 y2  stories,  -36x38 
feet,  slate  roof,  hardwood  floors,  electric  light, 
tile  work.  Architect  ready  for  bids. 

High  School,  Wyoming,  Pa.  Architects, 
Sturdevant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre,  Pa.  Owners,  Wyoming  School 
Board,  W.  Reynolds,  secretary,  Wyoming,  Pa. 
Brick,  2  stories,  60x70  feet,  slag  roof,  hard¬ 
wood  floors,  tile  work  (heating,  plumbing  and 
electric  work  reserved).  Architects  taking 
bids  due  August  15th. 

Orphanage  (add.),  Abbottstown,  Pa.  Ar¬ 
chitect,  Paul  A.  Monaghan,  1218  Chestnut 
street,  Philadelphia.  Owners,  Paradise  Pro¬ 
tectorate,  Right  Rev.  Philip  J.  McDevitt,  Har¬ 
risburg,  Pa.  Brick  and  stone,  2  stories  and 
basement,  55x110  feet,  slate  roof,  pine  floors, 
steam  heat,  electric  light,  tile  and  marble 
work.  Architect  taking  bids  due  August 
11th. 

High  School,  Ambler,  Pa.  Architect,  S.  S. 
Conver,  11  South  Sixteenth  street,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Philip 
Maa-s,  secretary,  Ambler,  Pa.  Brick,  steel,  2 
stories,  161x73  feet,  slag  roof,  maple  floors, 
metal  lath,  roof  ventilators,  rolled  steel  sky¬ 
lights,  bond,  dampproofing,  ornamental  iron 
work  (heating,  plumbing  and  electric  work 
separate  bids).  Owners  taking  bids  aue 
August  11th  at  8  P.  M. 

Residence,  Sedgwick,  Pa.  Architect,  Charles 
J.  Mitchell,  23  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  F.  E.  Hippie,  1529  North 
Broad  street,  Philadelphia.  Stone,  2 y2  sto¬ 
ries,  39x28  feet,  slate  roof,  oak  and  yellow 
pine  floors,  hot  water  heat,  electric  light,  tile 
work,  waterproofing,  bond.  Architect  taking 
bids  due  August  11th. 

Office,  South  Springfield,  Pa.  Architects, 
Folsom  &  Stanton,  10  South  Eighteenth 
street,  Philadelphia..  Owner,  John  J.  Dough¬ 
erty,  Sixty-ninth  Street  Terminal  Building, 
Philadelphia.  Brick,  steel,  1  story,  14x23 
feet,  slag  roof,  cement  floors,  steam  heat, 


electric  light,  metal  lath,  ornamental  iron 
work.  Architects  taking  bids  due  August 
.10  th. 

School,  North  Whitehall  Township,  Lehigh 
County,  Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown.  Own¬ 
ers,  North  Whitehall  Townshsip  School  Board, 
Paul  Meckley,  secretary,  care  of  architects. 
Brick,  2  stories,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  metal  lath,  tile 
work,  safety  treads,  roof  ventilators,  water¬ 
proofing  and  dampproofing.  Architects  tak¬ 
ing  bids  due  August  16th. 

Nurses’  Home,  Allentown,  Pa.  Architects, 
Jacoby  Everett,  'Commonwealth  Building, 
Allentown,  Pa.  Owners,  Sacred  Heart  Hos¬ 
pital,  care  of  Monsignor  Masson,  Allentown. 
Brick,  4  stories,  37x105  feet,  slag  roof,  hard¬ 
wood  floors,  electric  light,  metal  lath,  tile 
work.  Architects  taking  bids. 

School,  Penllyn,  Pa.  Architect,  G.  Edwin 
Brumbaugh,  Real  Estate  Trust  Building, 
Philadelphia.  Owners,  School  District, 
Pennllyn,  Pa.  Brick,  steel,  1  story,  58x76 
feet  , slate  roof,  maple  floors,  tile  and  mar¬ 
ble  work,  iron  work.  Owners  taking  revised 
bids  due  August  10th. 

Residence,  Paoli,  Pa.  Architect,  Earl  N. 
Edwards,  1012  Walnut  street,  Philadelphia. 
Owner,  V.  B.  Wiimer,  efire  of  architect.  Con¬ 
crete  block  , stucco,  2 y2  stories,  49x22  feet  10 
inches,  shingle  roof,  tile,  cement  and  oak 
floors  (plumbing,  heating,  electrical  and  tile 
work  reserved),  rolled  steel  sash.  Architect 
taking  bids. 

Rectory,  Strafford,  Pa.,  $25,000.  Architect, 
H.  G.  Hammer,  1716  Spring  Garden  street, 
Philadelphia.  Owners,  Roman  Catholic 
Church  of  Our  Lady  of  Assumption,  Strafford, 
Pa.  iStone,  3  stories,  44x64  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress.  Architect  will 
take  bids  in  one  week. 

Residence,  College  street,  Carlisle,  Pa.  Ar¬ 
chitect,  F.  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owner,  Dr.  H.  H.  Mentzer, 
Carlisle,  Pa.  Brick,  tile,  2 y2  stories,  36x88 
feet,  slate  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work.  Architect  taking 
bids  due  August  16th. 

Store  and  Office  Building,  Broad  and  Wyom¬ 
ing  streets,  Hazleton,  Pa.  Architect,  private 
plans.  Owners,  Markle  Banking  &  Trust  Co., 
Alvan  Markle,  president,  Hazleton,  Pa.  Brick, 
stone,  12  stories,  47*4x100  feet.  Will  be 
ready  for  bids  in  three  weeks. 


Pennsylvania 
Contracts  Awarded 

Hospital  (add.),  Scranton,  Pa.  Architect, 
J.  J.  Howley,  Traders’  Bank  Building,  Scran¬ 
ton,  Pa.  Owners,  Sisters  of  Mercy,  care  of 
Mother  Superior,  Wilkes-Barre.  Brick,  fire¬ 
proof,  steel,  5  stories  and  basement,  40x140 
feet  and  140x116  feet,  concrete  foundations, 
tile  and  maple  floors,  high  pressure  boiler, 
electric  light,  tile  and  marble  work,  eleva¬ 
tors.  Contract  awarded  to  Beilman  &  Son, 
220  Ash  street,  Scranton,  Pa. 

Church,  Eighteenth  and  State  streets,  Har¬ 
risburg,  Pa.  Architect,  C.  H.  Lloyd,  Tele¬ 
graph  Building,  Harrisburg,  Pa.  Owners, 
State  Street  U.  B.  Church,  Rev.  Rhoad,  North 
Eighteenth  street,  Harrisburg,  Pa.  Stone,  1 
story  and  basement,  70x90  feet,  tile  or  slate 
roof,  maple  floors,  steam  heat,  electric  light, 
metal  lath,  roof  ventilators,  rolled  steel  sky¬ 
lights,  waterproofing.  Contract  awarded  to 
C.  W.  Strayer,  Green  and  Forster  streets, 
Harrisburg,  Pa. 

Residences  (2),  Lancaster,  Pa.  Architect, 
M.  R.  Evans,  10y2  East  Orange  street,  Lan¬ 
caster,  Pa.  Owner,  M.  T.  Garvin,  31  East 
King  street,  Lancaster.  Brick,  2 y2  stones, 


20x28  feet,  slate  roof,  hardwood  floors,  hot 
air  heat,  electric  light.  Contract  awarded  to 
Ray  Clark,  248  South  Ann  streeet,  Lancaster. 

Odd  Fellows’  Hospital,  Chestnut  street, 
Lancaster.  Architect,  W.  Guy  Linville,  509 
South  Lime  street,  'Lancaster,  Pa.  Owners, 
I.  O.  O.  F.  Hall  Association,  care  of  archi¬ 
tect.  Brick,  structural  steel,  3  stories, 
144x60  feet,  slag  roof,  compositioin  floors, 
steam  heat,  electric,  waterproofing.  Contract 
awarded  to  D.  S.  Warfel,  39  East  Grant 
street,  Lancaster. 

Nurses’  Home,  Windber,  Pa.  Architect, 
Henry  L.  Reinhold,  Jr.,  1513  Walnut  street, 
Philadelphia.  Owners,  Windber  Hospital, 
Windber,  Pa.  Brick,  hollow  tile  and  stone, 
3  stories,  80x90  feet,  slate  roof,  maple  and 
oak  floors,  dumb  waiter,  vapor  heat,  electric 
light.  Contract  awarded  to  Berkelbile  Broth¬ 
ers,  Johnstown,  Pa. 

Residence,  Lancaster  Pike,  Overbrook,  Pa. 
Architects,  Seeburger  &  Rabenold,  1524 
Chestnut  street,  Philadelphia.  Owner,  John 
McGlinn,  145  South  .Second  street,  Philadel¬ 
phia.  Stone,  2 y2  stories  and  1  y2  stories, 
51x44  feet,  wing  77x22  feet,  garage,  25x49 
feet,  slate  roof,  oak  and  pine  floors,  electric 
light  (heating  and  plumbing  reserved),  tile 
and  marble  work,  bond.  Contract  awarded  to 
Milton  W.  Young,  Overbrook,  Pa. 

Residence,  Bryn  Mawr,  Pa.,  $22,000.  Ar¬ 
chitect,  Edwin  A.  Yeo,  225  South.  Sydenham 
street,  Philadelphia.  Owner,  Wilbur  F. 
Smith,  3318  Park  avenue,  Philadelphia.  Stone, 
2 y2  stories,  28x38  feet  and  15x19  feet,  slate 
roof,  hardwood  floors  (heating,  plumbing  and 
electric  work  reserved),  tile  work.  Contract 
awarded  to  Herbert  G.  Campion,  Otis  Build¬ 
ing,  Philadelphia. 

Residence  and  Garage,  Cynwyd,  Pa.  Archi¬ 
tects,  Rehfuss  &  North,  10  South  Eighteenth 
street,  Philadelphia.  Owner,  R.  G.  Kennedy, 
115  South  Thirty-seventh  'street,  Philadel¬ 
phia.  Stone  and  stucco,  2 y2  stories,  32x30 
feet,  slate  roof,  oak,  pine  and  composition 
floors,  electriic  lighting,  bond.  Contract 
awarded  to  George  R.  Markle,  Narbenth,  Pa. 

High  School,  Freeland,  Pa.  Architect,  R. 
M.  Herr,  ISimon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Freeland  School  Board,  O.  W. 
Fairchilds,  .secretary,  Freeland.  Brick,  2  sto- 
rifes  and  basement,  150x100  feet,  slag  roof, 
hardwood  floors.  Contract  awarded  to  James 
Boyle,  Freeland,  Pa. 

School  (add.),  William  Penn,  Pa.  Archi¬ 
tect,  J.  J.  Howley,  Traders  ’  Bank  Building, 
Scranton,  Pa.  Owners,  West  Mahonoy  Town¬ 
ship  School  Board,  Lost  Creek,  Pa.  Frame, 
2  stories,  4  rooms,  general  alterations.  Con¬ 
tract  awarded  to  George  C.  Grow,  Shenan¬ 
doah,  Pa. 

Warehouse,  Wilkes-Barre,  Pa.  Architects, 
Schroeder  &  Schmidt,  Weitzenkorn  Building, 
Wilkes-Barre.  Owners,  Louis  Cohen  &  Son, 
Wilkes-Barre,  Pa.  Brick,  steel,  2  stories, 
40x150  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  'Schmitt  Const.  Co.,  Wilkes-Barre, 
Pa. 

Rectory  and  and  School,  Luzerne,  Pa.  Ar¬ 
chitects,  Morris  &  McHale,  Mears  Building, 
Scranton,  Pa.  Owners,  Solvak  Roman  Catho¬ 
lic  Congregation,  Rev.  G.  A.  Beduick,  Larks- 
ville,  Pa.  Frame,  2  stories  and  basement, 
62x100  feet,  rectory,  2 y2  stories,  34x50  feet, 
slate  and  slag  roof,  pine  and  composition 
floors,  concrete  foundations,  steam  heat  (heat¬ 
ing  and  plumbing  reserved),  electric  light, 
tile  work,  metal  lath,  Contract  awarded  to 
Thomas  Hiland,  Scranton,  Pa. 

Freight  House  (add.),  Lancaster,  Pa.  Ar¬ 
chitect,  Samuel  T.  Wagner,  Reading  Terminal, 
Philadelphia.  -Owners,  Reading  &  Columbia 
R.  R.  Co.,  Reading  Terminal.  Brick  and 
steel,  1  story,  30x192  feet,  J-M  roof,  maple 
and  concrete  floors,  electric  light,  rolled  steel 
sash,  bond,  iron  work.  Contract  awarded  to 
David  S.  Warfel,  Lancaster,  Pa. 
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Double  Residence,  Second  and  Geiger 
streets,  Harrisburg,  Pa.  Architect,  0.  J. 
Lappley,  Cotterel-Ebner  Building,  Harrisburg, 
Pa.  Owners,  J.  H.  Kreamer  and  Dr.  J.  A. 
Sherger,  1809  North  Sixth  street,  Harrisburg. 
Stone,  2  stories,  40x50  feet,  slate  roof,  hard¬ 
wood  floors,  vapor  heat,  electric  light,  tile 
work.  Contract  awarded  to  Delson  &  'Ste¬ 
phenson,  Harrisburg,  Pa. 

Mercy  Home  (add.),  Second  and  Liberty 
streets,  Harrisburg,  Pa.  Owners,  Sisters  of 
Mercy,  care  of  architects.  Architects,  John¬ 
ston  &  Starr,  Harrisburg,  Pa.  Brick,  3  sto¬ 
ries,  20x60  feet,  slag  roof,  hardwood  floors, 
heating  extension,  electric  light,  metal  lath. 
Contract  awarded  to  John  Staff,  Harrisburg, 
Pa.  ,  ;tfj 

Hotel  (remodeling  and  add.),  Fourth  and 
Market  streets,  Harrisburg.  Architect,  C.  J. 
Lappley,  Cotterel-Ebner  Building,  Harrisburg. 
Owner,  Peter  Magaro,  on  premises.  Brick,  5 
stories,  slag  roof,  hardwood  floors,  new  front 
(plumbing  reserved).  Contract  awarded  to 
C.  J.  Bushsong,  1713  Boas  street,  Harrisburg, 
Pa. 

Residence,  Dallas,  Pa.  Architect,  T.  H. 
Atherton,  Coal  Exchange  Building,  Wilkes- 
Barre,  Pa.  Owner,  Dr.  A.  McClintie,  Dallas, 
Pa.  Frame,  1%  stories,  60x20  feet,  metal 
roof,  pine  floors,  vapor  heat,  electric  light, 
tile  work.  Contract  awarded  to  H.  Ide,  Ide- 
town,  Pa. 

Theatre  (alts.)  to  Store  and  Apartment, 

Hazleton,  Pa.  Architects,  Schroeder  & 
Schmidt,  Weitzenkorn  Building,  Wilkes- 
Barre.  Owner,  H.  L.  Campbell,  on  premises. 
Stone  front,  steam  heat,  electric  light,  pine 
floors,  metal  lath,  tile  and  marble  work.  Con¬ 
tract  awarded  to  Campbell  Const.  Co.,  Hazle¬ 
ton,  Pa. 

Double  Residences  (4),  South  Ardmore,  Pa. 
Architect,  Emile  G.  Perrot,  1211  Arch  street, 
Philadelphia.  Owner,  Mrs.  Agnes  Perrot, 
1405  North  Sixteenth  street,  Philadelphia. 
Concrete,  stucco,  2 y2  stories,  30x50  feet,  slate 
roof,  oak  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  W.  J.  Ford, 
South  Ardmore,  Pa. 

School  (add.),  Cheltenham,  Pa.  Architect, 
Herbert  C.  Wise,  1416  Chestnut  street,  Phila¬ 
delphia.  Owners,  School  District  of  Chelten¬ 
ham  Township,  P.  R.  Scarborough,  secretary, 
Elkins  Park,  Pa.  Brick,  fireproof,  1  story 
and  basement,  35x75  feet,  slag  roof  (heating 
and  ventilating  separate  bids),  steam  heat, 
bond.  Contract  awarded  to  Lawrence  R. 
Hurley,  Bulletin  Building,  Philadelphia. 
Plumbing,  $425,  and  electrical  work,  $390,  in¬ 
cluded  in  general  contract.  Heating  to  Harry 
F.  Murphy  &  Co.,  1615  Sansom  street,  $4,725. 


New  Jersey 
Construction  News 

Grammar  School,  Woodbury,  N.  J.  Archi¬ 
tects,  The  Ballinger  Co.,  Twelfth  and  Chest¬ 
nut  streets,  Philadelphia.  Owners,  Board  of 
Education  of  Woodbury,  Walter  B.  Wooley, 
secretary,  Woodbury,  N.  J.  Preliminary 
plans  in  progress. 

School,  Gloucester  Heights,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Haddon  Town- 
shsip  School  Board,  Gloucester  Heights,  N.  J. 
Brick,  2  stories,  88x25  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light.  Plans  in 
progress. 

Residence,  Trenton,  N.  J.  Architect,  Wil¬ 
liam  Klemann,  First  National  Bank  Building, 
Trenton.  Owner,  Bruce  Bedford,  Luzerne 
Rubber  Co.,  Muirheid  avenue,  Trenton.  Brick, 
2V2  stories,  58x33  feet,  slate  roof,  hardwood 
floors,  vacuum  steam  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Office,  Trenton,  N.  J.  Architect,  William 
Klemann,  First  National  Bank  Building, 
Trenton.  Owners,  Standard  Fire  Insurance 


Co.,  15  West  State  street,  Trenton.  Fireproof, 
2  stories  and  basement,  60x100  feet,  slag  roof, 
hardwood  floors,  electric  light,  metal  lath, 
rolled  steel  sash.  Architect  will  be  ready  for 
bids  in  ten  days. 

Residences  (9),  Pleasantville,  N.  J.  Ar¬ 
chitect,  Samuel  Abramson,  2313  Walnut 
street,  Philadelphia.  Owners,  C.  Jellinck, 
Pleasantville,  N.  J.,  and  J.  K.  Mails,  109 
North  Fourth  street,  Philadelphia.  Frame,  2 
stories,  20x40  feet,  composition  shingle  roof, 
pine  floors,  hot  water  heat,  electric  light. 
Owner  taking  sub-bids. 

Residence  and  Garage,  Plaza  avenue  and 
Beach,  Ventnor,  N.  J.  Aoehitects,  Drucken¬ 
miller  &  William's,  1537  Chestnut  street, 
Philadelphia.  Owner,  M.  W.  Newton,  care  of 
Newton’s  Hotel,  Eighth  and  Chestnut  streets, 
Philadelphia.  Brick,  2 y2  stories,  96x40  feet, 
garage,  1%  stories,  20x30  feet,  slate  roof, 
oak  and  N.  C.  pine  floors  (heating  reserved), 
electric  lighting,  metal  lath,  tile  and  marble 
work,  metal  weather  strips,  bond,  dampproof¬ 
ing,  ornamental  iron  work.  Architects  tak¬ 
ing  bids  due  August  14th. 

Residence,  Ventnor  avenue  and  Somerset 
street,  Ventnor,  N.  J.  Architects,  Hewitt  & 
Ash,  1827  Arch  street,  Philadelphia.  Owner, 
Mrs.  R.  W.  Richards,  Cheltenham-Revere,  At¬ 
lantic  City.  Hollow  terra  cotta,  stucco  and 
brick,  2 y2  stories,  53x35  feet,  slate  roof,  oak 
and  yellow  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work,  dampproofing,  orna¬ 
mental  iron  work.  Architects  taking  bids 
due  August  14th. 

Comfort  Station,  Trenton,  N.  J.  Architect, 
R.  G.  Consolley,  Commonwealth  Building, 
Trenton,  N.  J.  Owners,  City  of  Trenton,  Mr. 
Page,  chairman,  City  Hall,  Trenton.  Brick, 
1  story,  45x16  feet,  tile  roos  and  floors,  elec¬ 
tric  light.  Owners  taking  bids  due  August 
11th. 

Lodge  Building  (alts,  and  add.),  Stores  and 
Apartments,  Moorestown,  N.  J.  Architect, 
Byron  H.  Edwards,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  Senior  Order  off 
United  American  Mechanics,  William  H. 
Leuallen,  262  South  Third  street,  Moores- 
town,  N.  J.  Bricy  and  stucco,  3  and  1  sto¬ 
ries,  24x40  feet,  tin  roof,  pine  floors,  hot  wa¬ 
ter  tank,  metal  bulks,  iron  stairs.  Owners 
taking  bids  due  as  soon  as  possible. 

Apartment  House,  Ventnor,  N.  J.,  $60,000. 
Architect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  Howard  G. 
Harris,  agent,  Atlantic  City,  N.  J.  Brick,  3 
stories,  56x60  feet,  slag  and  tile  roof,  hard¬ 
wood  and  tile  floors,  hot  water  heat,  electric 
light,  tile  work.  Architect  taking  bids  due 
August  14th. 

Residence,  Greenwood  avenue,  Trenton, 
N.  J.  Architect,  R.  G.  Consolloy,  Common¬ 
wealth  Building,  Trenton,  N.  J.  Owner,  Louis 
Kuehner,  517  Tyler  street,  Trenton,  N.  J. 
Brick,  21/2  stories,  35x28  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  August 
10th. 

Residence  and  Store,  301-03  Garfield  ave¬ 
nue,  Trenton,  $6,000.  Architect,  private  plans. 
Owner,  P.  F.  Ferguson,  194  Rosemont  avenue, 
Trenton.  Brick,  shingle,  2 y2  stories,  30x40 
feet,  slate  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light.  Owner  will  build. 

Store  (alts.),  18  North  Broad  street,  Tren¬ 
ton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Carlton  Clothes 
Store,  care  of  architect.  Steel  (structural), 
copper  front,  electric  light,  plate  glass.  Own¬ 
er  will  build. 


New  Jersey 
Contracts  Awarded 

School,  Pitman,  N.  J.,  $155,917.  Architects, 
Ritter  &  Shay,  North  American  Building, 
Philadelphia.  Owners,  Board  of  Education, 


Pitman,  N.  J.  Brick,  steel,  hollow  tile  and 
stucco,  2  stories  and  basement,  161x112  feet, 
composition  roof,  mastic  and  pine  floors,  roof 
ventilators,  fireproofing,-  waterproofing,  iron 
stairs,  bond,  metal  lath.  Contract  awarded 
to  Chester  Const.  Co.,  Chester,  Pa. 

Club  House,  Atlantic  City,  N.  J.,  $100,000. 
Architect,  Frank  Berry,  Real  Estate  Trust 
Building,  Philadelphia.  Owners,  Stella  Maris 
Court,  No.  288,  Catholic  Daughters  of  Amer¬ 
ica,  care  of  Rev.  John  T.  Sheehan,  Atlantic 
City.  Brick,  3 y2  stories,  60x105  feet,  slag 
and  slate  roof,  pine  floors,  hollow  tile,  tile 
and  marble  work  ‘  (plumbing,  heating  and  me¬ 
chanical  equipment  separate  bids),  electric 
lighting,  waterproofing  and  dampproofing. 
Contract  awarded  to  Philip  G.  Hannum, 
Georgia  avenue  and  Thorofare,  Atlantic  City, 
N.  J. 

Residences  (2),  915  Olive  street,  Trenton, 
N.  J.,  $7,600.  Architect,  private  plans.  Own¬ 
er,  E.  E.  Treptow,  care  of  builder.  Brick, 
2 y2  stories,  18x30  feet,  slate  and  slag  roof, 
pine  floors,  electric  light.  Contract  awarded 
to  Joseph  Sujansky,  818  Spruce  street,  Tren¬ 
ton. 

Hotels  (alts.),  near  Trenton,  N.  J.  Archi¬ 
tect,  R.  G.  Consolloy,  Commonwealth  Build¬ 
ing,  Trenton.  Owners,  West  End  Hotel,  care 
of  architect.  General  interior  and  exterior 
alterations,  plumbing.  Contract  awarded  to 
Wes'tley  Gibbs,  Trenton,  N.  J. 


Miscellaneous 
Construction  News 

Hospital  for  Communicable  Diseases,  Balti¬ 
more,  Md.  Architect,  Edward  H.  Glidden, 
Baltimore,  Md.  Owners,  City  of  Baltimore, 
Dr.  C.  Hampton  Jones,  Commissioner  of 
Health,  Baltimore,  Md.  Brick,  steel,  granite, 
concrete,  laundry  building,  2  stories,  138x48 
feet,  garage,  1  story,  89x28  feet,  kitchen,  3 
stories,  68x61  feet,  pavilion  C,  2  stories, 
130x35  feet,  nurses’  home,  3  stories,  120x43 
feet,  administration  building,  3  stories,  89x40 
feet,  power  plant,  1  story,  84x47  feet,  Pavil¬ 
ion  B,  4  stories,  188x44  feet,  Pavilion  A,  4 
stories,  190x36  feet,  steam  heat,  electric  light, 
metal  lath,  tile  and  marble  work.  Owners 
taking  bids  due  August  16th  at  City  Regis¬ 
ter’s  Office. 

Mausoleum,  Zanesville,  Ohio,  $100,000.  Ar¬ 
chitect,  William  H.  Lee,  32  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Capitol 
City  Mausoleum  Co.,  Zanesville,  Ohio.  Gran¬ 
ite  and  marble,  1  story,  97x35  feet,  bronze 
work.  Owners  will  build. 

Residence,  Belmont  and  Massachusetts  ave¬ 
nues,  Washington,  D.  C.  '  Architect,  Charles 
Barton  Keen,  Bailey  Building,  Philadelphia. 
Owner,  name  withheld.  Brick,  cut  stone,  steel, 
8  stories,  46x35  feet,  wing  20x20  feet,  garage, 
iy2  stories,  20x25  feet,  composition  roof,  va¬ 
por  heating,  electric  lighting,  terra  cotta  (oak 
floors  reserved).  Contract  awarded  to  Wil¬ 
liam  P.  Lipscomb,  District  National  Bank 
Building,  Washington,  D.  C. 


Proposals 


TREASURY  DEPARTMENTN,  Office  of 
the  Supervising  Architect,  Washington,  D.  C., 
August  4,  1922.  Sealed  Proposals  will  be 
opened  in  this  office  at  3  P.  M.,  August  31, 
1922,  for  remodeling  and  extension  of  kitchen 
and  mess  building,  etc.,  and  for  construction 
of  new  ward  units  Nos.  1  and  2,  and  isola¬ 
tion  ward  and  quarters  for  nurses  and  for 
attendants  (except  mechanical  equipment) 
for  the  United  States  Marine  Hospital  at 
Baltimore,  Md.  Drawings  and  specifications 
may  be  obtained  at  this  office  in  the  discre¬ 
tion  of  the  Supervising  Architect.  Proposals 
will  be  considered  only  from  individuals, 
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firms,  or  corporations  possessing  satisfactory 
financial  and  technical  ability,  equipment, 
and  organization  to  insure  speedy  completion 
of  the  contract,  and  who  have  established 
a  record  for  expedition  on  contracts  of  simi¬ 
lar  character  and  magnitude.  The  fact  that 
any  concern  obtains  a  set  of  the  plans  and 
specifications  from  any  source  whatever  and 
submits  a  bid  shall  not  constitute  a  waiver 
of  the  foregoing  stipulations.  Jas.  A.  Wet- 
more,  Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
July  28,  1922.  Sealed  Proposals  will  vbe 
opened  in  this  office  at  3  P.  M.,  August  17, 
1922,  for  the  construction  of  approximately 
three  and  six-tenths  miles  of  concrete  road, 
including  clearing  and  grading,  culverts,  etc., 
for  thfe  United  States  Veterans’  Hospital,  at 
Tuskegee,  Ala.  Drawings  and  specifications 
may  be  obtained  from  the  Superintendent  of 
Roads  at  Tuskegee,  Ala.,  or  at  this  office  in 
the  discretion  of  the  Supervising  Architect. 
Proposals  will  be  considered  only  from  indi¬ 
viduals,  firms,  or  corporations  possessing  sat¬ 
isfactory  financial  and  technical  ability, 
equipment  ,and  organization  to  insure  speedy 
completion  of  the  contract,  and  who  have  es¬ 
tablished  a  record  for  expedition  on  contracts 
of  similar  character  and  magnitude.  The 
fact  that  any  concern  obtains  a  set  of  the 
plans  and  specifications  from  any  source 
whatever  and  submits  a  bid  shall  not  consti¬ 
tute  a  waiver  of  the  foregoing  stipulations. 
Jas.  A.  Wetmore,  Acting  Supervising  Archi¬ 
tect. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  office,  Washington,  D.  C.,  Aug.  5, 
1922. — Sealed  proposals  will  be  opened  in  this 
office  at  3  P.  M.,  Aug.  31,  1922,  for  the  Mech¬ 
anical  Equipment  of  two  new  Ward  Buildings, 
Isolation  Unit,  Nurses’  Quarters,  Attendants’ 
Quarters,  Kitchen  and  Mess  Hall,  Boiler 
House,  Outside  services,  Plumbing,  etc.,  in 
three  present  ward  buildings  and  Administra¬ 
tion  building,  etc.,  for  the  U.  S.  Marine 
Hospital,  at  Baltimore,,  Md.  Drawings  and 
specifications  may  be  obtained  at  this  office 
in  the  discretion  of  the  Supervising  Archi¬ 
tect.  Proposals  will  be  considered  only  from 
individual  firms,  or  corporations,  possessing 
satisfactory  financial  and  technical  ability, 
equipment,  and  organization  to  insure  speedy 
completion  of  the  contract,  and  who  have 
established  ta.  record  for  expedition  on  con¬ 
tracts  of  similar  character  and  magnitude. 
The  fact  that  any  concern  obtains  a  set  of 
the  plans  and  specifications  from  any  source 
whatever  and  submits  ia  bid  shall  not  con¬ 
stitute  a  waiver  of  the  foregoing  stipulations. 
Jas.  A.  Wetmore,  Acting  Supervising  Archi¬ 
tect. 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  August 
7,  1922. — Sealed  Proposals  will  be  opened  in 
this  office  at  2  P.  M.,  Aug.  28,  1922,  for  fur¬ 
nishing  and  installing  fly  screens  in  the  build¬ 
ings  of  the  U.  S.  Public  Health  Service  Hos- 
rital,  at  Augusta,  Ga.,  in  accordance  with 
the  specification  and  drawings  listed  in  same, 
ropiesi  of  which  may  be  obtained  from  J. 
M.  Geary,  Superintendent  of  Construction  at 
the  hospital  site,  Augusta,  Ga.,  or  from  this 
office,  in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 


Continued  from  page  504) 
course,  to  develop  the  sentiment  of  pub¬ 
lic’s  opinion  relative  to  the  building  in¬ 
dustry,  its  abuses  and  its  problems  and  its 
embarrassments,  or  with  a  view  perhaps 


of  securing  the  co-operation  of  the  pub¬ 
lic  in  meeting  some  of  the  various  prob¬ 
lems  which  you  have. 

Possibly  in  dealing  with  seasonal  activ¬ 
ity  and  reducing  that  to  a  minimum  but 
at  any  rate  no  institution  smaller  than 
this,  no  one  of  the  integral  parts  of  this 
institution  would  be  capable  of  carrying 
on  any  campaign  of  public  education  such 
as  may  be  needed  from  time  to  time  in 
connection-  with  the  construction  prob¬ 
lem.  Perhaps  we  will  develop  a  new 
word  now  and  call  you  all  construction¬ 
ists  just  as  we  refer  to  other  branches 
of  the  industry  as  industrialists. 

Then  there  is  the  labor  problem,  which 
is  far  from  being  the  least  of  your  prob¬ 
lems.  There  has  been  very  little  con¬ 
structive  effort  in  dealing  with  the  la¬ 
bor  problem  in  construction  industries. 
Vocational  training,  proper  regulation  of 
apprentices,  the  control  of  the  labor  sup¬ 
ply,  these  are  all  matters  which  cannot 
be  worked  out  in  an  industry  like  this 
without  co-operation  between  the  em¬ 
ployers  and  the  unions  organized  in  that 
industry  and  it  does  seem  to  me  that 
there  is  great  hope  for  constructive  work 
along  very  broad  lines  which  require  the 
co-operation  of  all  units  to  secure  better 
results  in  this  direction. 

The  same  may  be  said  of  the  question 
of  unemployment.  Also  in  respect  to 
efficiency,  a  most  abused  word.  I  do  not 
think  there  is  any  industry  in  the  United 
States  which  has  fallen  lower  on  the  sub¬ 
ject  of  labor  efficiency  than  the  building 
industry,  and  I  do  not  believe  that  when 
this  organization  with  representatives  of 
the  unions  dealing  with  it  meet  such 
problems  face  to  face,  that  it  will  in  the 
end  find  any  great  difficulty  in  meeting 
some  of  these  problems  of  labor  effici¬ 
ency. 

We  all  know  that  there  are  many  jobs 
for  which  are  paid  handsomely  to  do 
little  or  no  work  and  which,  must  be 
revised  if  we  are  to  save  a  large  amount 
of  economic  waste  for  the  benefit  of  the 
public. 

The  difficulty  arises  today  because  of 
the  distrust  and  suspicion  existing  be¬ 
tween  the  different  units.  If  once  you 
met  constantly,  not  merely  for  the  pur¬ 
pose  of  adjusting  disputes  but  with  a  view 
to  discussing  these  problems  on  a  broader 
constructive  line,  there  is  little  question, 
in  my  mind,  but  what  this  whole  question 
of  efficiency  can  be  dealt  with.  If  a  plan 
can  be  worked  out  whereby  the  employees 
will  feel  assured  that  they  will  receive 
some  of  the  extra  pay  which  flows  from 
extra  efficiency  and  that  such  extra  effort 
and  extra  efficiency  means  not  merely 
putting  money  into  the  pockets  of  the 
employer  but  also  means  putting  some  of 
the  money  into  the  pockets  of  the  em¬ 
ployes,  there  should  be  no  difficulty  in 
securing  some  advancement  in  this  direc¬ 
tion. 


Industry  has  accomplished  great 
achievements  in  many  directions,  but  it 
has  not  yet  won  its  spurs  in  moral  human 
relations.  In  the  factories  there  are  de¬ 
veloping  movements  of  a  very  promising 
nature  looking  for  the  joint  co-operation 
and  common  council  in  connection  with 
matters  of  mutual  interests.  The  intra¬ 
factories  council  plan  which  now  rep¬ 
resents  nearly  a  million  employes  has 
produced  an  amazing  result  in  this  direc¬ 
tion.  This  industry  has  not  the  same 
opportunity  because  they  are  not  brought 
together  daily  in  the  same  building  and 
under  the  same  roof  with  the  management 
the  same  group  of  employees  whereby 
they  can  be  dealt  with  and  discussed  with 
day  after  day  relative  to  the  duties  and 
opportunities  which  are  involved  in  the 
industry,  but  this  movement  must  work 
out  some  method  of  common  council  and 
joint  action  relative  to  many  of  the  crying 
needs  of  labor.  It  must  have  machinery 
for  contact  through  representation  on 
both  sides,  not  only  for  the  purpose  of 
adjusting  the  disputes  but  for'  the  pur¬ 
pose  of  working  out  broader  construc¬ 
tive  problems.  The  more  intimate  you 
can  make  the  contact  the  less  necessary 
will  it  be  to  lay  down  regulations  inelas¬ 
tic,  inflexible  rules  which  are  to  apply 
under  all  circumstances. 

For  the  two  parties  working  side  bv 
side  in  the  laying  down  of  proper  condi¬ 
tions  of  employment  will  be  able  to  watch 
the  abuses  and  thereby  avoid  the  necessity 
of  all  regulative  and  restrictive  standards. 
As  I  see  the  building  trades  industry  at 
the  present  time  the  relations  between 
employers  and  employees  are  simply 
ffiat  of  period  armistices  and  not  rela¬ 
tions  of  real  co-operation  and  construc¬ 
tive  effort.  To  meet  that  situation  and 
place  those  relations  upon  a  more  dur¬ 
able  basis  this  Council  in  the  end  must 
work  out  some  more  constructive  plan  for 
more  continuous  contact  for  a  greater  de¬ 
gree  of  common  council  and  joint  action  in 
reaching  the  problems  which  are  of  mu¬ 
tual  interest  to  employer  and  employee. 
As  a  lawyer  it  is  very  easy  for  me  to 
throw  that  at  you  without  any  idea  as 
to  how  it  shall  be  done  but  nevertheless 
it  must  be  done  and  you  will  not  meet 
one  of  your  greatest  problems  unless  the 
broader  vision  which  this  movement  ex¬ 
hibits  does  compensate  itself  upon  the 
solution  of  that  problem. 

It  also  seems  to  me  that  this  institu¬ 
tion  should  attempt  to  erect  some  ma¬ 
chinery  for  arbitration.  I  believe  you 
should  have  a  committee  on  arbitration, 
an  official  list  of  arbitrators,  arbitration 
forms,  and  that  men  should  be  encouraged, 
whether  they  be  employers  or  employees, 
buyers  or  sellers  or  contractors  of  any 
kind,  to  submit  their  difficulty  to  arbitra¬ 
tion  in  order  to  avoid  the  cause  and  delay 
of  litigation. 

Should  not  we  work  towards  a  plan 
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whereby  all  contracts  are  made  subject 
to  the  requirement  that  disputes  should 
be  arbitrated  in  accordance  with  the  ar¬ 
bitration  machinery  of  the  American 
Construction  Council? 

I  believe  there  is  a  great  duty  in  that 
direction.  In  the  Silk  Association,  of 
which  I  am  counsel,  practically  every  con¬ 
tract  is  taken  with  a  clause  of  that  char¬ 
acter  requiring  arbitration  in  accordance 
with  the  rules  of  the  Silk  Association  of 
America.  The  great  sweep  of  the  time 
is  toward  arbitration.  You  know  the 
tribunal  that  has  been  set  up  in  New  York 
by  some  public  spirited  men  to  deal  with 
arbitration.  We  know  the  new  New 
York  State  statute  places  no  limit  what¬ 
soever  upon  arbitration  contracts  and 
their  enforceability. 

This  movement  to  be  line  with  that 
tendency  which  is  altogether  good  should 
undertake  to  establish  a  committee  to 
work  out  that  problem  and  encourage  the 
settlement  of  disputes  among  yourselves 
by  men  who  are  familiar  with  the  tech¬ 
nical  problems  and  the  practical  business 
standards  as  distinguished  from  the 
theoretical  standards  which  control  in 
your  own  particular  industry. 

The  construction  industry  is  a  well  or¬ 
ganized  industry.  You  do  not  need  a 
new  organization.  You  need  co-operation 
between  the  organizations.  The  evils  of 
the  construction  industry  are  the  evils 
of  organization  and  not  the  evils  of  the 
individual.  The  public’s  condemnation  of 
the  construction  industry  is  the  condem¬ 
nation  of  certain  practices  which  are  in¬ 
cident  and  outgrowth  of  organization. 
Now  we  all  believe  in  organizations.  They 
are  to  play  big  parts  in  the  reconstruc¬ 
tion  of  America.  We  know  from  what 
I  have  said  at  the  outset  that  methods 
of  co-operation  in  this  direction  through 
voluntary  associations  which  try  to  solve 
problems  without  the  interference  of 
government  is  *11  important,  but  in  this 
industry  we  are  confronted  with  the  fact 
that  you  have  organizations,  in  some  re¬ 
spects  being  the  most  highly  organized 
of  all  commercial  activities,  and  that  your 
difficulties  are  the  outgrowth  of  those  or¬ 
ganizations.  The  reason  for  that,  in  my 
judgment,  is  that  each  organization  has 
been  pursuing  its  own  narrow  selfish  pol¬ 
icy  without  any  regard  to  the  policy  of 
the  industry  as  a  whole.  The  reason  for 
that  is  because  the  different  organizations 
have  not  come  together  to  mutually  dis¬ 
cuss  their  problems  so  as  to  dispose  of 
them  with  a  mutual  regard  to  the  prob¬ 
lems  of  everybody  else. 

Now  your  institution  is  the  kind  to 
meet  that  particular  issue,  the  issue  of 
co-operation  between  these  various  or¬ 
ganizations,  each  of  which  need  much 
correction  and  reformation.  (Applause). 

As  conditions  have  grown  more  com¬ 
plicated,  as  you  have  been  threatened  with 
legislative  interference,  as  you  have  been 


frightened  by  a  wave  of  public  condem¬ 
nation,  you  have  come  to  appreciate  that 
point  of  view  and  have  gathered  together 
all  of  these  larger  elements  in  the  hope 
that  the  whole  may  be  able  to  soften  and 
restrain  the  abuses  of  each  individual 
group. 

It  will  be  necessary  for  each  group  to 
lay  down  its  code  of  practice,  but  that 
code  of  practice  must  pass  muster  with 
(the  American  Construction  Council, 
and"*  each  group  if  it  is  acting  in 
good  faith  in  furtherance  of  this  great 
co-operative  enterprise  must  be  prepared 
to  accept  the  judgment  of  the  American 
Construction  Council.  .  The  /employers 
will  to  a  large  extent  be  influenced 
in  their  code!;  by  what  the  ar¬ 
chitect  and  the  engineers  and  -the  em¬ 
ployees  say.  The  labor  organizations 
must  be  influenced  in  the  laying  down  of 
their  code  as  to  what  the  organization 
and  the  engineers  and  the  contractors  say. 
So  that  this  great  industrial  opinion,  this 
matter  of  developing  a  code,  is  going  to 
be  determined  very  largely  by  people 
who  have  hot  retained  narrow  selfish 
interests  but  people  who  have  the  larger 
vision  for  the  good  of  the  interests  as  a 
whole  and  of  the  public  as  a  whole. 

In  that  way  we  are  going  to  get  out 
of  this  slough  of  despond  which  is  due 
entirely  to  the  fact  that  each  particular 
organization  in  the  past  has  been  pur¬ 
suing  is  own  narrow  selfish  policy  with¬ 
out  regard  to  the  interests  of  all  of  the 
other  organizations. 

So  I  wish  to  say  to  you  now  by  re¬ 
petition:  Do  not  fofiget,  if  you  believe 
my  diagnosis  is  correct,  that  your  great 
function  is  that  of  a  federation  which 
must  correct  and  reform  the  affiliated 
group  in  connection  with  many  of  their 
views  and 

This  must  be  done  largely  by  co-oper¬ 
ation  rather  than  by  discipline.  /  You 
cannot  strike  at  the  recalcitrant.  There 
is  a  limit  to  what  the  law  will  permit  you 
to  do  in  the  day  of  discipline.  In  this 
country  individualism  has  the  right  of 
way.  Collectionism  has  a  great  function 
to  perform.  As  Mr.  Gompers  well  said, 
“The  function  of  collectionism;  is  to 
furnish  a  larger  opportunity  for  indivi¬ 
dualism”  and  that  must  be  the  test.  I 
am  using  my  own  words  now.  That  must 
be  the  test  of  sound  collectionism. 

If  men  persist  in  striking  below  the 
belt,  if  organizations  persist  in  striking 
below  the  belt,  there  is  a  limit  to  what 
you  can  do  to  correct  them.  You  can¬ 
not  assume  foreign  power;  you  can¬ 
not  interfere  with  the  fundamental  rights 
of  anybody  to  assist  and  pursue  his 
trade  or  conduct  Shis  business  in  this 
country.  Your  arsenal  must  contain  in 
it  only  the  weapons  of  education,  com¬ 
mon  counsel  and  co-operation,  with  a 
discipline  which  must  be  exceedingly 
well  thought  out  and  must  not  conflict 


with  legal  restraints.  You  cannot  dictate 
to  men  how  they  shall  conduct  their  busi¬ 
nesses.  Men  may  Unite  to  further  liberty 
because  that  is  one  of  the  forms  of 
government.  -Men  may  not  unite  to  re¬ 
strict  liberty,  because  that  is  against  the 
functions  of  government. 

This  great  construction  industry  must 
be  an  open  industry  of  open  associations 
and  of  open  activities.  No  group  can 
regard  its  business  as  a  private  frater¬ 
nity.  Now  this  all  bears  on  one  of  the 
greatest  problems  which  you  have  be¬ 
fore  you  and  which  is  one  of  the  most 
concrete  problems  to  which  I  wish  to  re¬ 
fer  and  that  is  the  problem  of  the  juris¬ 
dictional  dispute.  I  believe  that  juris¬ 
dictional  dispute  is  wrong  in  principle 
and  that  many  of  the  present  labor 
leaders  believe  that,  because  it  is  a  dog 
eat  dog  policy  as  between  orthodox  legi¬ 
timate  unions.  A  rate  should  be  fixed 
for  an  operation  and  the  employers  : 
should  be  free  to  employ  on  a  union  job 
any  member  of  any  union  who  is  compet¬ 
ent  to  do  that  work,  provided  the  em¬ 
ployer  pays  that  rate.  By  bringing  to¬ 
gether  all  these  interests  that  ideal  may 
be  attained.  At  least,  it  is  one  for  which 
we  should  strive.  It  seems  to  me  it  is 
for  the  advantage  of  every  single  interest 
that  that  ideal  should  be  attained  and 
particularly  for  the  advantage  of  the 
workers  themselves. 

If  the  journeyman  on  the  job  can,  af¬ 
ter  he  finishes  one  line  of  work,  go  on  to 
another  related  line  of  work  it  is  far 
better  for  him  than  to  waste  the  time 
by  going  around  to  get  a  job  on  another 
building.  If  the  journeyman  on  the  job 
is  permitted  by  the  development  of  a 
broader  craftsmanship  which  makes  him 
skillful  in  more  than  one  line  of  work, 
to  be  rewarded  in  those  various  lines  of 
work  he  has  developed  into  a  bigger  and 
a  finer  citizen  and  this  element  which  we 
constantly  refer  to  where  a  worker  is 
regarded  as  but  a  cog  in  a  wheel  is  re¬ 
duced  to  a  minimum.  In  other  words, 
in  the  building  industry  I  think  we  have 
a  broader  opportunity  than  we  do  in  the 
ordinary  factory  industry  of  permitting 
a  broader  craftsmanship  and  of  avoid¬ 
ing  the  monotony  of  detail  where  one 
man  screws  bolt  No.  2"  on  a  Ford  auto¬ 
mobile. 

In  my  judgment  this  tendency,  this 
opportunity,  if  exploited  to  its  uttermost 
will  make  a  happier  and  a  better  industry 
with  less  economic  waste  than  the  industry 
which  we  have  at  the  present  time. 

(Continued  Next  Week) 


To  be  poor  in  a  wealthy  country,  to  be 
sick  in  a  good  climate,  to  be  inefficient 
among  a  progressive  people,  is  a  sign  of 
unwise  educational  methods.  Such  people 
were  not  taught  to  battle  with  the  world  or 
meet  life’s  emergencies. — Thoreau. 


Reference  Directory  for  and  Owners 


AKTE8IAN  WELLS. 

Artesian  Well  Drilling  Co.,  . 

Aramingo  and  Girard  At«.,  Phlla. 

Ridpath  &  Potter  Co.,  , 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . .910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Areh  St.,  Ph  a. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber.  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . 5940  Arch  St.,  Phila. 

Siostrom  John^^Co  ^^^.TtI^n!  10th  St.,  Phila. 
Weiss,  George,  Co. . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Keystone1  Shoe*  Paper*  Co.'  V.V.’AsiO FUbert  tfc,  Phila: 

28£?*?S:  i  S 

Weil,  J.  H.,  Co . 1304  Arch  St.,  pnna. 

BLUE  PRINT  PAPER. 

RIiip  Print  Shon . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . ^oft^Arch  St"  Phila’ 

:::::ui5  c?estnS  feSK: 

will?  J  H.,  &  Co.  . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common, 

Ketcham,  O.  W.  ’ .’  i .’ .’ .’ .’ .’ •'  .121  N.  18th  St.,  Phila. 
builders. 

Atherholt,  Samuel  T . •••••  n^rbsetrtphu!‘ 

Mitchell  Bros . 212o  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co.  . f/ff  Lh  Sr"  SS  S' 

fc'nlrlnnih  P  H  Co  . 115  S.  oOtll  ot.,  rDlia. 

Knickerbocker  Lime  Co.,  24th  and  CallowhiU  Sta.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Siostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Falrlamb  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  CallowhiU,  Phila. 
CEMENT  WORK. 

Croyle  Guy  . Merion  Station,  pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co.  . . 1345  Arch  St.,  Phlla. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

D  AMPPROOFIN  G. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co  . . . .  .1814  Ludlow  St.,  Phila. 

concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . .  .1209  Arch  St.,  Ph  a. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber  F  ,  Co . 1125  Chestnut  St.,  Phila. 

Weil?  j.  H.,  &  Co . 1304  Arch  St.,  Phila. 

engineers 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . -316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  CO.  . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phila. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . .  .1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 1..44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  Sc  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  Sc  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . . . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . . . .Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phlla 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co., 

24th  and  Callowhlll  Sts.,  Phlla. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Einack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phlla 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  Sc  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St,,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Sc  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  . 829  N.  3rd  Ht.,  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WTRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us. 


We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  JRoofe 

and  Flagging 


M® 


Made  with  Heavy  ^  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia  !l2-s-l6Ui-5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black,  Green,  Variegated 
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Less  than  One  Y ear 
15  Cent*  per  Copy 


Richardson  Products 

Standard  of  the  Country 


Richardson  &  Boynton  Co. 

1332  Arch  Street 
Philadelphia,  Pa. 


RuildingMate] 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1715  N.  lOth  Street  Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia 


Italian 
fMwcbU  iHosatc  €0. 


Manufacturer*  and  Dealer*  in 


Both  Phones 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Beil  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

r  WATER  METERS  * 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone:  Keystone  Phone: 

Poplar  0329  Perk  3047 


JANNETT1  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA.  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 

Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-12S  N.  18ih  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore- American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

PA1NT1NG- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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Jk/tAKE  Your  Spare  Money  Earn  Money. 

We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

ContinentahEquitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 

OFFICERS 

JOHN  F.  SKELIY,  President 
JEREMIAH  J.  SUI/LIVAN,  Vice-President 
JOHN  R.  UMSTEJD,  Vice-President 
WII.EIAM  J.  McGLINN,  Vice-President 
JOHN  V.  EOUGHNEY,  Sec’y  and  Treas. 

WILLIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McMENAMIN,  Asst.  Sec’y  and  Treas. 

HENRY  F.  STITZELL,  Trust  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WILLIAMS,  Counsel 


DIRECTORS 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 


Market  5450 


EXPANDED  METAL  LATH 

^in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

41  AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 


PEARCE  FIREPROOF  CO. 

Fireproofing  'Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS-  RADIATORS 
STEAM  SPECIALTIES 

Office — 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 


Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHIIA.,  PA. 


PAI  TMf\  Service  in  deliveries  and  quality  of 
rUUMJ  material  that  cannot  be  excelled 

IFleckjBros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 

Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N  J  ,  Lansdowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


WEBER  Waterproof 
Drawing  Ink 


for  Good  Blue  Printing 

This  ink  being  opaque  is  particularly 
adapted  to  blue  printing  and  other 
kinds  of  reproduction.  It  makes  the 
lines  sharper  and  clearer. 

At  all  dealers 

F. WEBER  CO. 

Drawing  Materials 
1125  Chestnut  Street 
Philadelphia 


a  'I V  / / L  /,  ( 


kC.i'h'C'iX 


wmimu 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


¥  \  IV  T  (  Fences,  Railings, 

IRON  ,  ^leEscap«.r  DO°r8’ 

\  H  F¥  1’"**  (  Screens,  Partitions, 

WW  I  1%  1  '  Elevator  Enclosures, 

¥  w  [  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  CTOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 

The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  went  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C.  F.  Tinner mann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 

HEATING 

BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 

‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 

No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 
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As  The  Editor  Sees  It 


DETERMINING  THE  PROPER . 
RELATIONS  BETWEEN  THE 
SEVERAL  ELEMENTS  IN 
THE  CONSTRUCTION 
INDUSTRY 

(lOontinued  from  last  week) 

But  let  me  also  emphasize  another 
phase  of.  this  same  problem.  In  my 
judgment,  as  a  lawyer,  you  cannot  leg¬ 
ally  lay  down  a  rule  that  a  sheet  metal 
door  shall  be  erected  throughout  the 
United  States  by  a  member  of  the  Sheet 
Metal  Workers’  Union  and  in  so  doing 
you  are  committing  an  illegal  act.  You 
cannot  lay  down  the  rule  that  throughout 
this  vast  land  of  ours  the  million  men 
who  will  compose  this  organization  can 
lay  down  the  rule  that  no  doors  shall  be 
purchased  and  no  doors  shall  be  erected 
except  they  are  under  terms  and  stipula¬ 
tions  providing  for  that  erection  by  a 
member  of  the  Sheet  Metal  Workers’  Un¬ 
ion  and  as  soon  as  you  try  that,  you  will 
be  subjecting  yourself  to  legal  challenge. 

So  the  line  of  constructive  effort  lies 
with  the  line  of  truly  lawful  effort.  You 
can  lay  down  the  rule  that  there  shall  be 
no  organized  interference  with  any  em¬ 
ployer  or  union  man  in  performing  any 
work  which  the  two  agree  that  worker  is 
competent  to  perform.  In  other  words, 
the  jurisdictional  dispute  should  not  be 
a  legitimate  subject  of  industrial  warfare, 
and  there  is  no  interest  in  any  of  the 
elements  if  once  they  thoroughly  canvass 


this  thing  with  the  larger  outlook  for 
laying  down  such  a  rule. 

I  hope  that  all  interests  connected  with 
this  American  Construction  Council  will 
in  the  end  be  able  to  lay  the  ax  at  the 
root  of  this  abuse  by  common  consent  of 
everybody  that  it  redounds  to  the  disad¬ 
vantage  of  everybody. 

One  of  the  foremost  complaints  against 
the  building  trades  industry  concerns  the 
restrictive,  exclusive  and  monopolistic 
agreement  on  the  part  of  contractors 
and  workers,  which  restricts  competition 
in  men  and  materials  and  lays  the  founda¬ 
tion  on  which  such  evils  as  extortionate 
prices,  blackmail,  graft  and  other  evils 
which  have  been  heralded  to  the  public, 
thrive.  If  you  can  change  that  founda¬ 
tion,  those  evils  will  disappear.  If 
you  do  not  change  that  founda¬ 
tion  it  is  difficult  for  me  to  see  when  I 
understand  the  weaknesses  of  human  na¬ 
ture,  how  those  evils  are  going  to  dis¬ 
appear.  Until  you  admit  those  evils, 
until  you  discuss  them,  and  seek  to 
remedy  them,  you  cannot  win  and  you  do 
not  deserve  to  win  the  confidence  of  the 
public,  because  that  is  the  great  out¬ 
standing  price  of  the  industry  at  the 
present  time.  You  cannot  cope  with  them 
through  your  institutions  and  you  will 
have  to  cope  with  them  through  the  law. 

One  of  the  greatest  evils  in  your  in¬ 
dustry  today,  as  I  understand  it,  and  hope 
you  will  all  agree  with  me,  is  bargaining 
with  corruptionists,  for  fear  that  any  at¬ 


tempt  to  uncover  corruptionists  will  lead 
to  embarrassment  in  the  future  conduct 
of  that  particular  system. 

And  nobody  here  has  said  a  word  about 
it  since  we  have  gathered.  Nobody 
here  has  suggested  how  we  are  going  to 
meet  it,  but  we  have  got  to  meet  it.  We 
have  got  to  devise  machinery  and  aim  to 
purge  our  own  minds  and  prosecute  and 
exterminate  corruptionist,  whether  he  be 
the  supervisor  on  the  job,  the  labor 
agitator  or  the  combination  which  fixes 
prices,  and  until  this  organization  her¬ 
alds  to  the  public  that  that  is  one  of  the 
primary  purposes  of  this  organization, 
that  it  proposes  to  clean  house  as  to  these 
abuses  which  aroused  public  condemna¬ 
tion,  it  cannot  forward  with-  the  amount 
of  public  enthusiasm  and  sanction  it  so 
sincerely  desires. 

We  have  talked  about  disciplining  the 
nonconformists.  I  have  heard  that  from 
various  people  hut  the  first  person  to 
discipline  is  the  violator  of  law,  the  vio¬ 
lator  of  the  principles  of  common  honesty 
and  until  we  develop  a  respect  for  law 
and  respect  for  common  honesty  it  can 
best  be  developed  by  prosecuting  people 
who  indulge  in  these  practices  and  there¬ 
by  bringing  up  an  industrial  opinion  and 
general  public  opinion  which  will  elevate 
the  whole  standard  of  the  industry  we 
cannot  expect  to  attain  what  should  be 
one  of  the  foremost  objects  of  this  or¬ 
ganization. 

This  institution  as  a  projected  move- 
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ment  has  my  most  hearty  approval.  It 
is  a  step  in  the  right  direction.  Whether 
it  will  take  the  right  course  or  the  wrong 
course,  nobody  can  say,  but  if  it  makes 
clear  to  the  public  that  it  seeks  to  eradi¬ 
cate  the  abuses  and  evils  of  this  industry, 
not  only  for  the  purpose  of  improving 
the  opportunities  of  each  and  every  one 
of  us  within  the  industry,  it  cannot  hope 
to  revive  that  prosperity  which  we  all 
seek  to  have  revived  and  cannot  hope 
to  re-establish  itself  in  public  approval. 


BUILDING  COSTS  refuse  to  “stay 
put.”  An  extensive  eastern  trip 
by  one  of  the  editors  showed  that 
nearly  everywhere  building  now  costs 
more  than  it  did  last  fall,  or  in  the  early 
spring.  Well-posted  builders  in  Cleve¬ 
land,  Ohio,  said  costs  had  increased  there 
in  the  past  few  months  25  to  30  per  cent. 
They  said  each  new  material  bill  shows 
some  advances,  while  union  wage  scales 
have  come  to  mean  little  in  most  of  the 
skilled  trades.  Good  workmen  are  hard 
to  get  and  the  wages  they  obtain  from 
sorely  pressed  contractors  and  builders 
correspond.  In  ithe  outlying  parts  and 
suburbs  of  New  York  City  it  was  said  a 
plasterer  easily  made  $20  per  day.  In 
Newark,  N.  J.,  a  negro  was  recently  ar¬ 
rested  in  morning  hours  for  speeding 
his  automobile.  Brought  to  a  police  sta¬ 
tion  he  produced  a  huge  roll  of  green¬ 
backs  and  deposited  $25'  cash  bail, 
jumped  into  his  car  and  speeded  away, 
want  to  be  late  for  work. 

He  said  he  was  a  hod  carrier  and  didn't 
This  increase  in  costs  is  apparently  the 
result  of  several  factors,  the  most  im¬ 
portant  of  which  is  the  great  demand 
for  houses  and  small  buildings  of  all 
kinds.  Operations  of  this  kind  are  gen¬ 
erally  not  as  expeditiously  nor  as  effici¬ 
ently  handled  as  larger  jobs,  and  require 
more  laborers  in  the  aggregate  than  the 
same  amount  of  larger  construction.  Al¬ 
so  there  is  not  the  same  control  of  costs 
as  in  business  buildings.  The  continu¬ 
ance  of  the  strikes  of  the  coal  miners 
and  the  railway  employees  is  having  a 
very  appreciable  effect  on  prices  of  build¬ 
ing  materials  and  will  have  more  effect 
as  the  season  advances.  It  is  freely  pre¬ 
dicted  that  a  car  shortage  of  the  same 
character  as  existed  in  the  fall  of  1920 
is  now  a  certainty.  The  Associated  Gen¬ 
eral  Contractors  of  America,  and  many 
other  organizations  and  agencies  inter¬ 
ested  in  promoting  building,  are  urging 
that  all  possible  shipments  of  materials 
be  made  immediately,  and  that  cars  be 
promptly  unloaded. 

Contractors  and  builders  should  plan 
their  work  ahead  for  the  next  few  months 
so  as  to  avoid  so  far  as  possible ;  expen¬ 
sive  delays  for  want  of  necessary  mater¬ 
ials  later  on  Co-operation  with  local 
dealers  and  with  building  material  pro¬ 


ducers  is  very  essential,  if  the  building 
needs  of  various  local  communities  are 
going  .to  be  adequately  taken  care  of. 
Every  indication  points  to  a  year  of  rec¬ 
ord  construction,  provided  building  ma¬ 
terial  needs  can  be  taken  care  of  before 
the  expected  transportation  pinch  occurs. 
June  construction  contracts  for  the  coun¬ 
try  as>  a  whole  were  appreciably  less  than 
in  the  record-breaking  early  spring 
months,  but  in  this  respect.  1922  does  not 
differ  from  other  years.  It  merely  means 
that  work  on  contracts  let  in  March  and 
April  is  now  in  full  swing  and  it  is  diffi¬ 
cult  for  contractors  and  builders  to  take 
on  any  more.  On  the  other  hand,  build¬ 
ing  permits  increased. 

Chicago  Situation 

Building  permits  issued  in  the  city  of 
Chicago  for  the  six  months  from  Janu¬ 
ary  1  to  July  1  totaled  nearly  $112,000,- 
000,  which  is  a  larger  figure  than  any 
previous  total  for  a  whole  year,  by  over 
$1,500,000!  “The  figures  are  a  striking 
proof  of  what  can  be  accomplished  when 
building  is  unhampered  by  strikes,  ex¬ 
tortion,  and  restrictions  upon  the  use  of 
building  materials,”  said  F.  W.  Arm¬ 
strong,  general  manager  of  the  citizens 
committee  to  enforce  the  Landis  award. 

An  analysis  of  contracts  reported  let 
between  May  10  and  July  7  showed  the 
committee  contractors  to  be  winning  82 
per  cent,  of  all  work  costing  $25,000  or 
over.  The  figures  were,  Landis  award 
contractors  $25,328,000;  non-Landis 
contractors  $5,485,000. 

“A  peculiar  feature  of  the  statistics,” 
said  Mr.  Armstrong,  “is  the  steady  drop 
in  the  activities  of  the  so-called  specula¬ 
tive  builders  who  have  been  operating 
heavily  in  the  apartment  building  field 
wdth  the  idea  of  making  quick  and  pro¬ 
fitable  sales  as  soon  as  a  building  is  com¬ 
pleted.” 

The  Citizens  committee  celebrated  the 
Fourth  of  July  by  passing  the  15,000 
mark  in  the  mechanics  placed  in  the 
Landis  award  army.  The  exact  number 
of  mechanics  placed  to  July  5  in  the 
thirteen  “outlaw”  trades  was  15,073,  of 
which  5,881  wer  carpenters,  2,308,  labor¬ 
ers,  and  2,027  painters. 

Recently  the  terrazzo  mechanics,  in¬ 
spired  by  the  amount  of  work  in  sight, 
struck  for  an  increase  of  10  cents  an  hour 
and  the  substitution  of  a  new  contract 
for  the  one  given  them  by  Judge  Landis. 
The  contractors  appealed  to  the  commit¬ 
tee.  After  several  conferences,  a  num¬ 
ber  of  terrazzo  mechanics  were  brought 
in  from  outside  cities  and  crews  were 
organized.  The  union  heard  of  it  and 
underwent  a  change  of  heart  regarding 
the  extra  ten  cents.  The  organization, 
meanwhile,  had  been  placed  on  the  open- 
shop  list  because  of  the  strike,  so  the 
men  went  back  to  work  in  an  individual 
(Continued  on  page  531) 
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Factory,  926-28  Locust  street,  Philadelphia. 
Architects,  Penwood  Co.,  131  North  Fifteenth 
street,  Philadelphia.  Owners  ,Finke.lstein 
Brothers,  303  South  .street,  Philadelphia.  Con¬ 
crete  and  steel,  5  stories  and  basement, 
33x105  feet,  slag  roof,  concrete,  slag,  wood 
and  concrete  floors,  (2)  elevators,  rolled  steel 
sash,  vapor  heat,  electric  light.  Plans  in 
progress.  Architects  will  take  bids  in  one 
week. 

Residence,  Fifty-second  and  Woodbine  ave¬ 
nue,  Philadelphia.  Architects,  Tunis  & 
G-enther,  1423  Locust  .street,  Philadelphia. 
Owner,  J.  A.  Richman,  Thirteenth  and  Chest¬ 
nut  streets.  iStone,  2 y2  stories,  68x32  feet, 
slate  roof,  oak  and  pine  floors,  electric  light, 
tile  work  (heat  reserved).  Revised  plans  in 
progress. 

Office  Building,  Thirteenth  and  Locust 
streets,  Philadelphia.  Architects,  Ballinger 
&  Co.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owners,  Philadelphia  Real  Estate 
Board,  1126  Walnut  street,  Philadelphia.  Ar¬ 
chitects  taking  revised  bids  due  .as  soon  as 
possible. 

Recreation  Centre,  Mitchell  and  Pennsdale 
streets,  Roxborough.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street.  Owners,  Bu¬ 
reau  of  Recreation,  Department  of  Public 
Welfare,  C.  H.  Warburton,  Director,  595  City 
Hall,  Philadelphia.  Concrete  work,  terra 
cotta  pipe,  cast  iron  frames  and  gratings,  ce¬ 
ment  curbs  and  .sidewalks,  iron  gates  and 
fences,  hardware,  painting,  wire  screens, 
drinking  fountains.  Owners  taking  bids  due 
August  22nd. 

Armory  (alts,  and  add.),  4111  Mantua  ave¬ 
nue,  Philadelphia.  Architect,  Philip  H.  John¬ 
son,  1713  Sansom  street,  Philadelphia.  Own¬ 
ers,  Armory  Board,  State  of  Pennsylvania, 
Benjamin  W.  Demming,  secretary,  Harrisburg, 
Pa.  Brick  and  .steel,  2  stories  and  basement, 
tin  and  composition  roof,  granolithic  and  com¬ 
position  floors,  bond,  wire  work  (heating, 
lighting  and  plumbing  separate  bids).  Own¬ 
ers  taking  bids  due  August  22nd  .at  noon. 

Packing  House,  Franklin,  Callowhill  and 
Willow  streets,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owners,  Standard  Provision  Go., 
care  of  Mr.  Rabinowitz,  212  North  Front 
street.  Brick  and  reinforced  concrete,  3  sto¬ 
ries,  160x70  feet  and  60x90  feet,  concrete 
floors,  cement  floors,  elevators,  waterproofing, 
iron  work,  floor  hardener,  rolled  steel  and  fire 


doors,  hollow  metal  window  frames,  hollow 
metal  skylights,  rolled  steel  sash,  tile  work, 
electric  light,  steam  heat.  Owners  taking 
bids  due  September  1st. 

Apartment  House,  Forty-sixth  and  Osage 
avenue,  Philadelphia.  Architect,  Henry  L. 
Duhring,  1309  Locust  street,  Philadelphia. 
Owner,  Samuel  Cohen,  411  South  Sixty-sec¬ 
ond  street,  Philadelphia.  Brick,  limestone, 
castone,  steel  and  stone,  3  stories,  84x94 
feet  ,slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work,  fire 
doors.  Owner  is  ready  for  sub-bids. 

Commercial  Building,  1537-39-41  Vine  street, 
Philadelphia.  Architect,  Max  Bernhardt,  721 
Walnut  street,  Philadelphia.  Owner,  Dr.  B. 
R.  Simon,  Tenth  and  Market  streets,  Philadel¬ 
phia.  Preliminary  plans  in  progress.  Too 
early  for  details. 

Residence,  Oak  road,  Germantown,  Phila¬ 
delphia,  $20,000.  Architect,  Harry  Blum, 
3117  Euclid  avenue,  Philadelphia.  Owner, 
Henry  Goldthorp,  Orleans  and  Jasper  streets, 
Philadelphia.  Stone,  brick  and  stucco,  2% 
stories,  size  of  lot  100x221  feet,  slate  roof, 
electric  lighting,  hardwood  floors,  tile  and 
marble  work.  Plans  in  progress. 

Store  Building,  Southwest  Corner  Thir¬ 
teenth  and  Sansom  streets,  Philadelphia.  Ar¬ 
chitect,  Frank  E.  Hahn,  111  Chestnut  street, 
Philadelphia.  Owner,  Albert  M.  Greenfield, 
Fifteenth  and  Chestnut  streeets,  Philadelphia. 
Brick,  reinforced  concrete  and  steel,  3  sto¬ 
ries  and  basement,  20^4x60  feet,  slag  roof, 
pine  floors,  roof  ventilators,  dampproofing,  or¬ 
namental  iron  work,  bond,  kalamein  doors, 
tile,  marble  and  slate  work,  metal  lath,  steam 
heat,  electric  lighth  (lighting  fixtures  re¬ 
served).  Architect  taking  bids  due  August 
17th. 

Southwest  Sewage  Pumping  Station,  For¬ 
tieth  Ward,  Lowland  Drainage,  Island  road 
section,  Philadelphia.  Owners,  Bureau  of 
Surveys,  Department  of  Public  Works,  Frank 
H.  Caven,  Director,  16  Oity  Hall,  Philadel¬ 
phia.  Conts.  No.  1,  sub-structure  and  super¬ 
structure;  No.  2,  mechanical  equipment;  No. 
3,  electrical  equipment;  No.  4,  plumbing  sys¬ 
tem;  No.  5,  heating  and  ventilating  systems. 
Owners  taking  bids  due  eSptember  7th  at 
noon.  Inquire  Room  416. 

Residences  (24),  $115,200,  601  to  635  and 
624  to  634  West  Bristol  street,  Philadelphia. 
Architect,  private  plans.  Owner,  Francis  B. 


J.  Branagan,  932  West  Wyoming  avenue, 
Philadelphia.  Brick,  2  stories,  16x43  feet, 
11x10  feet,  slag  roof,  oak  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  will 
build. 

Residence  (alts.)  to  Apartments,  1902  Erie 
avenue,  Philadelphia.  Architect,  E.  A. 
Wightman,  Heed  Building,  Philadelphia.  Own¬ 
er,  R.  'Schiff,  on  premises.  Architect  taking 
bids. 

Residences  (2),  170-72  West  Fisher’s  Lane, 
Philadelphia,  $8,000.  Architect,'  private 
plans.  Owner,  J.  Charles  Yundt,  301  Tabor 
Road.  Brick,  2  stories,  14x40  feet,  slag  roof, 
oak  floors,  hot  water  heat,  electric  light,  tile 
work.  Owuier  will  build. 

Garage,  3425  North  Second  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owner,  Joseph  F.  Queenney,  3425  North  Sec¬ 
ond  street,  Philadelphia.  Brick,  1  story, 
20x100  feet,  slag  roof,  cement  floors.  Owner 
will  build. 

Residences  and  Garages  (5),  Tacony  and 
Wakeling  streets,  $11,500.  Architect,  private 
plans.  Owner,  John  Kazmervezuk,  2358  Or¬ 
thodox  street.  Brick,  2  stories,  14x37  feet 
and  7x10  feet,  slag  roof,  hot  water  heat, 
electric  lighting,  hardwood  and  cement  floors. 
Owner  is  building. 

Residence  (2),  Northeast  Corner  Mt.  Airy 
avenue,  East  of  Anderson  street,  $5,000.  Ar¬ 
chitect,  private  plans.  Oner,  John  S.  Miller, 
Glenside,  Pa.  Brick,  2  stories,  15x4s  feet, 
slag  roof,  pine  floors,  hot  water  heat.  Owner 
will  build. 

Residences  (20),  Fifty-fifth  and  Ridgewood 
streets,  Philadelphia.  Architect,  private  plans. 
Owner,  R.  H.  Pugh,  Ridge  avenue  and  Gir¬ 
ard  avenue,  Philadelphia.  Brick,  2  stories, 
18x30  feet,  slag  roof,  oak  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  will 
build. 

Residences  (50),  Smedley  and  Moyamen- 
sing  avenue,  Philadelphia,  $114,300.  Archi¬ 
tect,  private  plans.  Owner,  Charles  M. 
Weild,  2737  South  Sixteenth  street,  Philadel¬ 
phia.  Brick,  14  feet  3  inches  x  25  feet,  9x6 
feet,  16x22  feet,  15x38  feet,  16x38  feet,  slag 
roof,  hot  water  heat.  Owner  will  build. 

Residences  (25),  Northwest  Corner  Fif¬ 
teenth  and  Bigler  streets,  Philadelphia,  $75,- 
000.  Architect,  private  plans.  Owner,  Fred 
S.  Park,  Seventeenth  and  Moyamensing  ave- 
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nue,  Philadelphia.  Brick,  2  stories,  17  feet 
3  inches  x  32  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light.  Owner  will  build. 

Residences  (25),  Akron  and  Pratt  streets, 
Philadelphia,  $125,000.  Architect,  private 
plans.  Owners,  Smith  &  Schmunk,  800  West 
Erie  avenue,  Philadelphia.  Brick,  2  stories, 
16x32  feet,  slag  roof,  oak  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  will 
build. 

Residences  (4),  Stores  (3),  C  and  Louden 
streets,  and  C  and  Mentor  streets,  Philadel¬ 
phia,  $16,000.  Architect,  private  plans.  Own¬ 
er,  William  B.  Davenport,  1315  Colwyn  street, 
Philadelphia.  Brick,  2  stories,  (3)  16x38 
feet,  (1)  16x50  feet,  slag  roof,  pine  floors, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Automobile  Accessories  Office  and  Ware¬ 
house,  Sixteenth  and  Fairmount  avenue,  Phil¬ 
adelphia.  Architects,  Durham  Brothers,  1609 
Sansom  street,  Philadelphia.  Owners,  Gaul, 
Derr  &  Shearer,  212  North  Broad  street, 
Philadelphia.  Brick  and  steel,  2  stories  and 
basement,  107x56  feet,  slag  roof,  cement  and 
plank  floors,  freight  elevator,  flush  bulks, 
plate,  glass,  steam  heat,  electric  light.  Own¬ 
ers  taking  bids. 

Bungalow,  Phil-Ellena  and  Greene  streets, 
Germantown,  Philadelphia.  Architects,  Neu- 
bauer  &  Supowitz,  929  Chestnut  street,  Phil¬ 
adelphia.  Owner,  Emannuel  Weil,  918  North 
Broad  street,  Philadelphia.  Plans  completed. 
Architects  ready  for  general  bids. 

Stores  (6)  and  Garage,  Fifty-third  and  Bal¬ 
timore  avenue,  Philadelphia.  Architects,  Neu- 
bauer  &  Supowitz,  929  Chestnut  street,  Phila¬ 
delphia.  Owner,  H.  P.  Sharp,  on  premises. 
Reinforced  concrete,  2  stories,  50x150  feet, 
slag  roof,  cement  and  pine  floors,  electric 
lighting.  Plans  in  progress. 

Stores  (24)  and  Garage,  Broad  and  Moya- 
mensing  avenue.  Architects,  Neubauer  & 
Supowutz,  929  Chestnut  street,  Philadelphia. 
Owner,  H.  P.  Sharp,  Fifty-third  and  Balti¬ 
more  avenue,  Philadelphia.  Steel  and  con¬ 
crete,  1  story,  84x275  feet,  slag  roof,  ce¬ 
ment,  pine  and  composition  floors,  terra  cotta, 
flush  bulks,  plate  glass,  tile  work,  electric 
lighting,  oil  burning  heaters.  Owner  is  ready 
for  sub-bids. 

Residences  (16),  Southeast  Corner  Rosehill 
and  Ruseomb  streets,  Philadelphia,  $3,600 
each.  Architect,  private  plans.  Owner,  Her¬ 
man  Britsch,  5521  North  Seventh  street,  Phil¬ 
adelphia.  Brick,  2  stories,  16  feet  8  inches  x 
32  feet,  slag  roof,  oak  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Stores  (alts.)  (3),  Southeast  Corner  Nine¬ 
teenth  and  Norris  streets.  Architect,  Ruben 
Beard,  2120  North  Lambert  street,  Philadel¬ 
phia.  Owner,  Louis  Jaffie,  Nineteenth  and 
Norris  streets.  Steel  work,  lowering  floors, 
cement  work,  plastering,  composition  floors, 
brick  work,  mineral  stucco,  carpentry,  heat¬ 
ing,  electric  work,  metal  lath,  tile  and  mar¬ 
ble,  flush  bulks,  metal  ceilings,  plastering, 
glazing,  painting.  Owner  taking  bids. 

Store  and  Residence  (alts,  and  add.),  5408 
Baltimore  avenue.  Architect,  private  plans. 
Owner,  Richard  A.  Boyd,  on  premises.  Brick, 
steel  and  cut  stone,  1  story,  15x26  feet,  slag 
roof,  pine  and  cement  floors,  metal  ceilings, 
glazing,  cement  work,  masonry,  brick  work, 
flush  bulks,  hollow  metal  skylights,  electric 
lighting,  metal  lath,  tile  and  marble  work, 
plumbing  and  painting.  Owner  taking  bids. 


Store  (alts.),  1846  Ridge  avenue,  Philadel¬ 
phia.  Architect,  H.  G.  Hammer,  1716  Spring 
Garden  street,  Philadelphia.  Owner,  R.  C. 
Adams,  1915  Girard  avenue,  Philadelphia. 
Stone  and  steel  work,  carpentry,  mill  work, 
plastering,  pine  and  hardwood  floors,  paint¬ 
ing,  glazing,  metal  ceilings,  flush  bulks,  heat¬ 
ing,  electric  lighting,  metal  lath.  Owner  tak¬ 
ing  bids. 

Store  (alts.),  1416  North  Twentieth  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  R.  Levin,  1427  'North  Twentieth  street, 
Philadelphia.  Interior  alterations,  demoli¬ 
tion,  painting,  flush  bulks,  glazing,  carpentry, 
mill  work,  plastering,  new  floors.  Owner  is 
taking  hids. 

Residence,  location  withheld.  Architect, 
Clyde  S.  Adams,  2038  Spruce  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Stone,  frame 
and  stucco,  2^4  stories,  29x42  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing.  E.  J.  Kreitzburg,  1345  Arch  street,  is 
only  bidder. 

Rectory,  Fifty-fourth  and  Wynnefield  ave¬ 
nue,  Philadelphia.  Architect,  Peter  F.  Getz, 
1634  North  Sixth  street,  Philadelphia.  Own¬ 
ers,  St.  Barbara’s  Roman  Catholic  Church, 
on  premises.  Brick  and  stone,'  3  stories  and 
basement,  32%x39  feet,  slag  and  slate  roof, 
hardwood  floors,  aterproofing,  ornamental  iron 
work,  tile  and  marble  work,  metal  lath,  hot 
water  heat,  electric  light.  Architect  taking 
bids. 

School  Building,  Sixth  and  Mountain 
streets,  Philadelphia.  Architect,  Edwin  L. 
Rothschild,  1701  Chestnut  street,  Philadel¬ 
phia.  Owners,  Association  Talmud**  Toraks 
of  Philadelphia,  care  of  architect.  Brick, 
stone  and  steel,  3  stories  and  basement,  25x75 
feet,  slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  lighting.  Plans  in  progress. 

Garage  (add.),  143-45  Fairmount  avenue, 
Philadelphia,  $10,000.  Architect,  I.  W.  Le¬ 
vin,  Victory  Building,  Philadelphia.  Own¬ 
ers,  Brown  &  iSon,  720  Newmarket  street, 
Philadelphia.  Brick,  second  story  add., 
50x115  feet,  slag  roof,  cement  work,  electric 
freight  elevator,  hollow  metal  skylights,  roll¬ 
ed  steel  sash,  electric  light,  steam  heat.  Own¬ 
er  is  sub-letting. 

Building  for  Tubercular  Mental  Patients, 

Byberry,  Philadelphia.  Architect,  P.  H. 
Johnson,  1713  Sansbm  street.  Owners,  Bu¬ 
reau  of  Hospitals,  Department  of  Public 
Health,  C.  L.  Furbush,  M.  D,,  Director,  584 
City  Hall,  Philadelphia.  Brick,  cut  stone, 
hollow  tile  and  stucco,  1%  'stories,  148x35 
feet,  and  2  wings,  90x43  feet,  slag  and  as¬ 
bestos  shingle  roof,  granolithic  and  pine 
floors,  roof  ventilators,  waterproofing,  iron 
work  and  stairs,  steel  doors,  rolled  steel  sash 
and  skylights,  marble  and  terrazzo  work, 
metal  lath.  Owners  taking  revised  bids  on 
general  contract  only  due  August  2lst. 

School  Building,  Palmetto  and  Bleigh 
streets,  Philadelphia.  Architect,  private  plans. 
Owners,  Board  of  Education,  care  of  J.  D. 
Cassell,  Superintendent  of  Buildings,  Nine¬ 
teenth  above  Chestnut  street,  Philadelphia. 
Brick,  stone  and  steel.  Plans  completed. 
Owners  will  be  ready  for  bids  August  19th. 

Residence  (alts,  and  add.),  Logan  and  Mor¬ 
ris  streets,  Germantown.  Architects,  Addi¬ 
son  H.  Savery,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  John  M.  Graham,  Jr.,  on  prem¬ 
ises.  •  Hot  water  heat,  electric  light,  plumb¬ 
ing,  metal  lath,  tile  work,  slate  and  slag  roof, 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone -Spruce  5293  1520  Sansom  Street,  Philadelphia.  Keystene  Phone-Race  5555 
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oak  floors,  new  porches  and  bay  windows, 
painting,  plastering.  Architect  taking  bids 
due  August  17th. 

Bank,  2836  West  Girard  avenue,  Philadel¬ 
phia.  Architect,  Charles  Sehweiber,  33  North 
Felton  street,  Philadelphia.  Owners,  Jeffer¬ 
son  Title  &  Trust  Co.,  care  of  architect. 
Brick,  stone,  steel  and  reinforced  concrete, 
1*4  stories,  32x79  feet,  slag  roof,  cement  and 
oak  floors,  hollow  tile,  demolition,  ash  hoist, 
hollow  metal  and  revolving  doors,-  marble  and 
terrazzo,  metal  lath,  steam  heat,  electric  light, 
terra  ctta.  Architect  taking  bids. 

Sales  and  Service  Station,  641  North  Broad 
street,  Philadelphia.  Architect,  Harry  B. 
Weldon,  10  South  Eighteenth  street,  Phila¬ 
delphia.  Owner,  Harry  T.  Saunders,  31  South 
Eighteenth  street,  Philadelphia.  Brick,  stone 
and  steel,  1  story,  24x80  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light,  hol¬ 
low  metal  skylights.  Architect  taking  bids 
due  August .  17th. 

Residence  and  Garage,  MeCallum  street, 
Chestnut  Hill,  Philadelphia.  Architects,  Boyd, 
Abel  &  Gugert,  Estey  Building,  Philadelphia. 
Owner,  Louis  Wiederhold,  316  Walnut  street, 
Philadelphia.  Stone  and  brick,  2 y2  stories, 
42%x41  feet,  and  21x29  feet,  slate  roof,  cork- 
tile,  cement,  oak  and  pine  floors,  tile  work, 
ornamental  iron  work  (lighting  reserved) 
(heating  and  plumbing  separate  bids).  Ar¬ 
chitects  taking  bids  due  August  16th. 

Church,  Eighth  and  Luzerne  streets,  Phila¬ 
delphia.  Architect,  Frank  ft.  Watson,  1211 
Chestnut  street,  Philadelphia.  Owners,  St. 
Simeon’s  Lutheran  Church,  on  premises. 
Stone*  and  brick,  1  story,  70x56  feet,  slate 
roof,  pine  floors,  rolling  steel  partitions,  bond, 
metal  lath,  steam  heating,  electric  lighting 
(furniture,  leaded  glass  and  hardware  re¬ 
served).  Architect  taking  bids  due  August 
18th  at  noon. 

Residence  (alts.),  1908  Rittenhouse  street, 
Philadelphia.  Architects,  Mcllvaine  &  Rob¬ 
erts,  Otis  Building,  Philadelphia.  Owner, 
George  W.  Edwards,  on  premises.  Miscel¬ 
laneous  alterations  and  repairs  to  four-story 
residence,  roof  repairs,  hardwood  floors,  tile 
work,  painting,  mill  work,  plumbing.  Archi¬ 
tect  taking  bids. 

Stores  (3)  and  Apartments  (alts,  and  add.), 

506-08  Frankford  avenue,  Philadelphia.  Ar¬ 
chitects,  Tunis  &  Genther,  1423  Locust  street, 
Philadelphia.  Owners,  Chabrow  Brothers,  24 
South  Front  street,  Philadelphia.  Brick,  3 
stories,  general  alterations  to  building,  40x60 
feet,  and  1  story  add.,  20x40  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light, 
plumbing,  metal  lath,  tile  and  marble  work, 
interior  partitions,  plate  glass,  metal  ceilings, 
plastering,  carpentry,  mill  work,  painting. 
Owners  taking  bids. 

Church  and  Sunday  School,  Roxborough, 
Philadelphia.  Architects,  Thomas,  Martin  & 
Kirkpatrick,  Otis  Building,  Philadelphia. 
Owners,  Roxborough  Presbyterian  Church, 
care  of  Rev.  F.  G.  Bessler,  8232  Ridge  ave¬ 
nue,  Philadelphia.  Stone,  1  story.  Prelim¬ 
inary  plans  in  progress. 

Apartment  House,  Northeast  Corner  Eight¬ 
eenth  and  Vine  streets,  Philadelphia.  Archi¬ 
tect,  J.  Frank  Clark,  23  South  Sixteenth 


street,  Philadelphia.  Owner,  name  withheld. 
Brick  and  limestone,  4  stories,  40x125  feet. 
Preliminary  plans  in  progress. 

Auditorium,  Ridge  avenue,  Manayunk  and 
Wissahickon  avenues,  Philadelphia.  Archi¬ 
tect,  Herman  Miller,  Crozer  Building,  Phila¬ 
delphia.  Owners,  Wissahickon  Presbyterian 
Church,  care  of  Rev.  E.  C.  Hibshman,  130 
Rochelle  avenue,  Wissahickon.  Stone,  1  story, 
40x72  feet,  slate  roof,  maple  and  cement 
floors,  steam  heat,  electric  lighting.  Archi¬ 
tect  is"- taking  sub-bids. 

Residence,  Phil-Ellena  and  Greene  streets, 
Germantown.  Architects,  Neubauer  &  Supo- 
witz,  929  Chestnut  street,  Philadelphia.  Own¬ 
er,  Emmanuel  Weil,  918  North  Broad  street, 
Philadelphia.  Brick,  2 y2  stories,  34x55  feet, 
wing  20x20  feet,  J.  M.  asbestos  shingle  roof, 
hardwood  and  pine  floors,  tile  and  marble 
(heating  and  electric  fixtures  reserved). 

Parochial  School,  Twenty-fourth  and  Wal¬ 
lace  streets,  Philadelphia.  Architect,  Charles 
J.  Cummiskey,  118  West  Sharpnack  street, 
Germantown.  Owners,  St.  Francis  Xavier  Ro¬ 
man  Catholic  Church,  care  of  Rev.  C.  J. 
O’Keefe,  Twenty-fourth  and  Green  streets, 
Philadelphia.  Stone,  brick,  granite,  concrete 
and  steel,  3  stories  and  basement,  184x100 
feet,  slag  roof,  cement  and  maple  floors,  hol¬ 
low  tile,  slate  work,  terra  cotta,  iron  stairs, 
ornamental  iron  work,  metal  lockers,  kala- 
mein  doors,  hollow  metal  sash,  metal  lath, 
electric  light  (heating  reserved).  Architect 
taking  bids  due  August  24th  at  noon. 

Residences  (20),  Fifty-eighth  and  Osage 
avenue,  Philadelphia.  Architects,  Neubauer 
&  Supowitz,  929  Chestnut  street,  Philadelphia. 
Owners,  Rose  Const.  Co.,  North  American 
Building,  Philadelphia.  Brick  and  stone,  2 
stories,  30x35  feet.  Plans  in  progress.  Too 
early  for  details. 

Ice  Mfg.  Plant,  Tenth  and  Windrim  avenue, 
Philadelphia.  Architect,  Jesse  T.  Hoekstra, 
1713  Sansom  street,  Philadelphia.  Owners, 
Logan  Ice  Co.,  care  of  C.  W.  Roberts,  Tenth 
and  Windrim  avenue.  Brick,  1  story,  (4) 
buildings,  96x182  feet,  slag  roof,  cement 
floors,  electric  light,  refrigerating  machinery, 
mill  work,  plastering,  plumbing,  painting. 
Plans  in  progress.  Will  be  ready  for  bids 
in  two  weeks. 

Garage,  Woodland  avenue,  West  of  Fifty- 
seventh  street,  $25,000.  Architect,  H.  H. 
Kline,  1422  South  Penn  Square,  Philadelphia. 
Owner,  A.  Liebowitz,  4045  Baltimore  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  48x100 
feet  and  148x100  feet,  slag  roof,  cement 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Store  and  Residence,  740  North  Third 
street,  $9,500.  Architect,  private  plans.  Own¬ 
er,  I.  Bankoff,  642  Jackson  street,  Philadel¬ 
phia.  Brick,  3  stories,  15x65  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (2),  Bingham  and  Cottman 
streets,  $9,000.  Architect,  private  plans.  Own¬ 
er,  Jacob  Gaertner,  7235  Oxford  avenue,  Phil¬ 
adelphia.  Frame  and  brick,  2  stories,  16x48 
feet,  hot  water  heat,  electric  lighting,  hard¬ 
wood  and  pine  floors.  Owner  will  build. 


INTEGRAL  WATERPROOFING 

That  has  stood  the  test  of  time 


PENETRITE  PASTE  or  POWDER 

Easily  dissolved— permanent.  Increase  tensil  strength.  No  way  detrimental  to  concrete 


CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproof  and  Dampproof  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3969 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleutn  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


SAND 

SAND 

SAND 

WHITE  SILICA  SAND 


ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  .. . $3.50 

1/4"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1  /4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
We  know  of  no  better  Sand  than 
MAGNA  WHITE  for  following  uses:  With 
Atlas  White  Portland  Cement  for  Stucco, 
Plaster,  Pointing,  Hydraulic  Finish,  Swim¬ 
ming  Pools,  Dairies,  Terrazzo  and  Trowled 
Flooring.  Pre-cast  Units.  Cement  and 
Fire  Brick. 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  6280  Philadelphia,  Pa. 

Works :  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 

Samples  and  Book  sent  on  request. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Establiahed  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 


all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partition 

WIRE  W 

Pliom 

Partitions,  constructed  of  diamc 
sections  4  ft.  wide  by  8  ft.  hig 
Window  and  Skylight  Guards 
frames,  using  fabrit 
Let  us  know  your 

CYCLONE 

Office  and  Display  Rooms  :  1  £ 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gate •  Mailed  on  Request 


WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  l  ane 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DttEXfcL  BUILDING  District  Managers 


For  a  Beautiful,  Coi 
Home.  The  firms 
recognized  Standard  ai 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving:  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTIS0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


j  Daily  Building  flews 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


and  Window  Guards 

IK  OF  ALL  KIND  mim 

Gomhard  743 8 

mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable, 
lilt  with  channel — or  round — iron 
i  size  of  wire  and  mesh  desired. 

gg 

irements. 

i  :  1 

■ENCE  COMPANY 

auth  7th  Street,  Philadelphia 

Window  Guards 

tortable.  Convenient 

lere  represented  sell 
Specified  Materials  or 
t  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TlNNEYcft 

63rd  &  Woodland  Are.,  Philadelphia 


GUY  CROYLE 

Office 

Heath  Road 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SBWER  CONSTRUCTION 


THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17  th  Street  and  Glen  wood  Avenue 
Philadelphia 


Bell- Columbia  1200 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


"Better  Business 

consists,  to  a  large  extent,  of 
efficient  service,  best  of  mate¬ 
rials,  promptness,  good  work¬ 
manship  and  courtesy. 

In  electrical  installations  we 
strive  to  combine  the  best  of 
business  principles  with: — 

“A  Fair  Price  and  Satisfactory  Service’’ 
If  you  are  interested  in  Bet¬ 
ter  Business — call  upon  us. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer • 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Tfiio  Waterproofing 

JL  JL  UL9  JL  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  Construction  The  Truscon  Laboratories 

Wilmington  Public  Library,  Wilmington,  Del.  George  J.  MscLaughlin,  Mgr. 

Glas.boroStateNormaiSchoolGla^boro.M.J.  Phila.  Office,  1432  South  Penn  Sq. 

Y.  M.  C.  A.,  Williamsport,  Pa.  _  M 

Evening  News  Building,  Easton,  Pa.  ’Phones-Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


Auditorium  Building,  Holmesburg,  Phila¬ 
delphia.  Architects,  Stearns  &  Woodnutt, 
Stephen  Girard  Building,  Philadelphia.  Own¬ 
ers,  Emmanuel  Protestant  Episcopal  Church, 
Holmesburg,  Philadelphia.  Stone  and  steel, 


iy2  stories,  42x84  feet,  slate  roof,  pine  floors 
(heating,  plumbing  and  electric  work  re¬ 
served),  tile  work,  metal  lath.  Architects 
taking  revised  bids  due  August  18th  at  2 
P.  M. 


C©e4mdts  Aw&ffded 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Gate  House,  Second  and  Luzerne  streets, 
Philadelphia.  Architect,  Philip  H.  Johnson, 
1713  Sansom  street,  Philadelphia.  Owners, 
Department  of  Public  Health,  Bureau  of  Hos¬ 
pitals,  584  City  Hall.  Brick,  steel  and  cut 
stone,  1  story  and  basement,  31x24  feet,  slate 
roof,  cement  floors,  hollow  tile,  metal  weather 
strips,  waterproofing,  iron  work,  metal  lath. 
Contracts  awarded  to  Lawrence  R.  Hurley, 
Bulletin  Building,  $14,467.  Heating,  L.  J. 
Sommer  &  Son,  2436  Brown  street,  $1,453. 
Plumbing,  N.  Connolly,  1404  North  Eight¬ 
eenth  street,  $1,851.  Electric,  Charles  E. 
Tull,  117  North  Sixteenth  street,  l$647. 

Office,  Stable  and  Garage,  Twenty-seventh 
and  Bainbridge  streets,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owners,  Henderson  & 
Brothers,  Twenty-fifth  and  Spruce  streets, 
Philadelphia.  Brick,  slow  burning,  2  stories, 
118x40  feet  and  115x30  feet,  slag  roof,  ce¬ 
ment  and  composition  floors,  hot  water  heat, 
electric  lighting.  Contract  awarded  to  J.  H. 
Hinkle  Co.,  Twenty-fifth  and  Delaneey 
streets. 

Parochial  School  (alts,  and  add.),  Eleventh 
and  Jackson  streets,  $21,669.  Architect, 
Frank  R.  Watson,  1211  Walnut  street.  Own¬ 
ers,  Epiphany  Roman  Catholic  Church,  on 
premises.  Carpentry,  mill  work,  plastering, 
repairs  to  heating,  electric  work,  plumbing. 
Contract  awarded  to  M.  Melody  &  Son,  1322 
Race  street,  Philadelphia. 

Residences  (8),  East  Willow  Grove  ave¬ 
nue,  Philadelphia.  Architect,  Robert  Rodes 
McGoodwin,  1422  Walnut  street,  Philadel¬ 
phia.  Owner,  H.  H.  Houston  Estate,  care  of 
architect.  Brick,  2 y2  stories,  slate  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light¬ 
ing,  tile  work.  Contract  awarded  to  Wol- 
verton  Co.,  222  East  Willow  Grove  avenue. 

Residence  and  Garage,  Roxborough,  Phila¬ 
delphia.  Architect,  G.  Edwin  Brumbaugh, 
Real  Estate  Trust  Building,  Philadelphia. 
Owner,  Henry  F.  Miller,  care  of  architect. 
Hollow  tile,  stucco  and  steel,  1  y2  stories, 
85x34  feet,  wing  34x23  feet,  garage,  16x14 
feet,  tile  and  slag  roof,  oak,  pine  and  cement 
floors,  hollow  tile,  dampproofing,  iron  work, 


metal  lath  (heating,  electric  light  and  plumb¬ 
ing  reserved).  Contract  awarded  to  •William 
H.  Eddleman  &  Son,  453  Green  Lane. 

Residence,  Roxborough,  Philadelphia.  Ar¬ 
chitect,  G.  Edwin  Brumbaugh,  Real  Estate 
Trust  Building,  Philadelphia.  Owner,  Mrs. 
Henry  C.  Hays,  care  of  architect.  Hollow 
tile,  stucco  and  steel,  1  y2  stories,  37x66  feet, 
tile  and  slag  roof,  oak,  pine  floors,  damp- 
proofing,  iron  work,  metal  lath,  (heating, 
lighting  and  plumbing  reserved).  Contract 
awarded  to  William  H.  Eddleman  &  Son,  455 
Green  Lane. 

Convent  (alts,  and  add.),  Belgrade  street, 
East  of  Allegheny  avenue.  Architect,  Emile 
G.  Perrott,  1211  Arch  street,  Philadelphia. 
Owners,  Roman  Catholic  Church  of  the  Na¬ 
tivity  of  the  B.  V.  M.,  care  of  Monsignor 
James  P.  Turner,  on  premises.  Brick,  terra 
cotta  and  steel,  3  stories,  32x37  feet,  slate 
roof,  pine  floors,  metal  lath,  electric  light,  tile 
work,,  hollow  metal  sash,  kalamein  doors, 
bond,  ornamental  iron  work.  Contract  award¬ 
ed  to  Monaghan  &  Losee,  Inc.,  3016  Chestnut 
street. 

Store  (alts,  and  add.),  Sixth  and  South, 
streets,  Philadelphia.  Architect,  H.  Rex 
Stackhouse,  129  South  Fifth  street,  Philadel¬ 
phia.  Owners,  H.  Silverman  &  Son,  on  prem¬ 
ises.  Brick,  1  story,  20x25  feet,  slag  roof, 
maple  floors,  steam  heat,  electric  light,  rolled 
steel  sash,  metal  lath.  Contract  awarded  to 
Frank  I.  Wintz,  1618  North  Twenty-fourth 
street. 

Store  and  Office  Building  (alts,  and  add.), 

15  South  Twenty-first  street.  Architect, 
Frank  V.  Nickels,  225  South  Sydenham  street, 
Philadelphia.  Owner,  William  Moenig,  on 
premises.  Brick,  brownstone  and  steel,  4 
stories  and  basement,  21x19  feet,  slag  roof, 
hardwood  and  pine  flora  (plumbing,  heating 
and  lighting  reserved),  tile  and  ma,rble  work, 
metal  ceilings  and  bulks.  Contract  awarded 
to  Turnbull  &  Cornell,  10  South  Eighteenth 
street. 

Building  (alts.),  3501  Kensington  avenue, 
Philadelphia.  Architect,  Paul  A.  Davis,  3rd, 
1713  -Sansom  street,  Philadelphia.  Owner,  J. 


Armstrong,  on  premises.  Brick  and  cut  stone, 
slag  roof,  steam  heat,  electric  light,  •  metal 
lath,  marble  and  terrazzo,  bond,  metal  bulks, 
metal  ceilings,  iron  work,  plastering,  paint- 
ing,  glazing.  Contract  awarded  to  E.  A. 
Barnes  &  Co.,  3104  Frankford  avenue. 

Garage  and  Bachelors’  Quarters,  1924  to  28 
Delaneey  street,  $12,500.  Architect,  William 
Heyl  Thompson,  1220  Locust  street.  Owner, 
Donald  Downs,  1924  Delaneey  street.  Build¬ 
ing  stuccoed,  slag  roof,  painting,  glazing,  car¬ 
pentry,  mill  work,  plastering,  structural  steel, 
iron  work,  bond,  tile  and  marble  (heating, 
lighting  and  plumbing  reserved).  Contract 
awarded  to  Carr  &  Courtnay,  Twenty-third 
and  Green  streets. 

Residence,  Allen  Lane,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  A.  Sydney 
Jenkins,  Seventh  and  Washington  Square, 
Philadelphia.  Brick  and  stone,  2 y2  stories, 
73x34  feet,  slate  and  tin  roof,  quarry  tile, 
oak  and  pine  floors,  steam  heat,  electric  light, 
metal  lath,  tile  and  marble  work.  Contract 
awarded  to  E.  E.  Ludwick,  1619  Chestnut 
street. 

Residence  (alts,  and  add.),  635  Westview 
avenue,  Philadelphia,  $15,000.  Architect,  E. 
L.  Rothschild,  1420  Chestnut  street,  Philadel¬ 
phia.  Owner,  Abram  L.  Asher,  on  premises. 
Stone,  1  story,  30x15  feet,  slag  roof,  oak  and 
pine  floors,  hot  wafer  heat,  electric  light, 
tile  and  marble,  ornamental  iron  work.  Con¬ 
tract  awarded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 

Church,  Tioga  and  F  streets,  Philadelphia, 
$92,000.  Architect,  Horace  W.  Castor,  Ste¬ 
phen  Girard  Building,  Philadelphia.  Owners, 
St.  Philip’s  Methodist  Episcopal  Church,  on 
premises.  Stone  and  steel,  1  story,  103x59 
feet,  slate  roof,  maple  floors,  metal  lath  and 
ceilings  , waterproofing,  iron  work,  bond,  va¬ 
por  heating,  electric  lighting.  Contract 
awarded  to  Penn  Const.  &  Eng.  Co.,  3840 
Spring  Garden. 

Office  and  Sales  Building,  Northwest  Corner 
Thirtieth  and  Walnut  streets.  Architects,  Car- 
son  &  Carson,  22  South  Fifteenth  street,  Phil¬ 
adelphia.  Owners,  Westinghouse  Electric 
Co.,  Widener  Building,  Philadelphia.  Brick, 
steel,  limestone  and  granite,  10  stories,  191x95 
feet,  slate  and  tile  roof,  concrete  floors,  safety 
treads,  roof  ventilators,  waterproofing,  floor 
hardener,  bond,  rolled  steel  and  kalamein 
doors,  rolled  steel  sash,  tile,  marble  and  ter¬ 
razzo.  Contract  awarded  to  Hughes-Foulkrod 
Co.,  Commonwealth  Building,  Philadelphia. 
(Note  change  in  contractor.) 

Theatre  (alts.),  Sixtieth  and  Walnut  streets, 
Philadelphia,  $32,000.  Architect,  private 
plans.  Owners,  Imperial  Theatre,  on  prem¬ 
ises.  General  alterations,  steel  work,  tile  and 
marble  floors,  plastering,  electric  light,  metal 
lath,  tile  work,  painting,  iron  and  steel,  or- 
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namental  iron  work.  Contract  awarded  to 
Ketcham  &  McQuade,  1029  Brown  street. 

Residence,  Queen  Lane,  between  Fox  and 
McMichael  streets,  $19,000.  Architect,  J.  L. 
Conarroe,  225  South  Sydenham  street,  Phila¬ 
delphia.  Owner,  Mrs.  Ellen  L.  Dox,  care  of 
A.  H.  Fox,  Seventh  and  ranvo  streets.  Brick, 
2 %  stories,  30x39  feet,  tile  roof,  hardwood 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  Thomas  C. 
Trafford,  1613  Sansom  street. 

Residence,  Locust  and  Van  Pelt  streets, 
Philadelphia.  Architect,  Samuel  D.  Hawley, 
32  South  Seventeenth  streets,  Philadelphia. 
Owner,  Harrison  K.  Caner,  Fourth  and  Arch 
streets,  Philadelphia.  Brick,  3  stories,  25x60 
feet,  wing  26x23  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  lighting,  metal 
lath,  tile  and  marble  work,  iron  work.  Con¬ 
tract  awarded  to  Leroy  K.  Smith,  Forty-first 
and  Chester  avenue. 

Residence,  350  Allen  Lane,  Philadelphia. 
Architect,  Horace  W.  Castor,  Stephen  Girard 
Building,  Philadelphia.  Owner,  T.  W.  Vare, 
on  premises.  General  interior  alterations. 
Contract  awarded  to  Merion  Const.  Co.,  2313 
Walnut  street. 

Bakery,  Twentieth  and  Siegel  streets,  Phil¬ 
adelphia,  $10,000.  Architects,  MacKenzie  & 
Wiley,  Liberty  Building,  Philadelphia.  Own¬ 
ers,  Boston  Baking  Co.,  on  premises.  Brick, 
1  story,  36x66  feet,  slag  and  Spanish  tile 
pent  roof,  maple  floors,  electric  light,  hollow 
metal  skylights,  plate  glass,  brick  ovens, 
plumbing.  Contract  awarded  to  H.  Hared, 
Point  Breeze  avenue,  near  Twentieth  street. 

Store  (alts.),  1227  Market  street,  Philadel¬ 
phia,  $10,000.  Architect,  G.  B.  Roth,  1629 
Chestnut  street,  Philadelphia.  Owner,  Louis 
.  Mark,  on  premises.  General  alterations,  tile 
work,  plastering,  painting,  carpentry,  mill 
work.  Contract  awarded  to  John  P.  Hallahan, 
612  Chestnut  street. 

Building  (alts.),  24-26  South  Thirty-third 
street,  Philadelphia,  $6,500.  Architect,  Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  William  E. 
Croll,  3303  Chestnut  street,  Philadelphia. 
Brick,  cement  work,  carpentry,  mill  work, 
painting,  glazing,  plastering,  slag  roof,  iron 
work,  hot  water  heat,  electric  lighting.  Con¬ 
tract  awarded  to  Charles  C.  Pace,  Merion, 
Pa. 

Store  and  Dwellings  (alts,  and  add.),  1534 
Columbia  avenue,  $5,700.  Engineers,  Mer¬ 
cantile  Eng.  Service  Co.,  512  North  Fifth 
street.  Owner,  B.  Rappaport,  on  premises. 
Brick  work,  sheet  metal  work,  carpentry,  mill 
work,  painting,  glazing,  oak  floors,  marble, 
rolled  steel  skylights,  bond,  metal  bulks.  Con¬ 
tract  awarded  to  Charles  H.  Schuster,  1950 
North  Watts  street. 

Office  (alts.),  Fifteenth  and  Walnut  streets, 
Philadelphia.  Architect,  C.  A.  Ziegler,  1309 
Locust  street,  Philadelphia.  Owner,  Alice 
W.  Strawbridge,  on  premises.  Brick,  1  story, 
8x18  feet,  tin  roof,  pine  floors,  hot  waetr  heat, 
electric  light,  hollow  metal  skylights.  Con¬ 
tract  awarded  to  H.  E.  Grau  Co.,  1707  San¬ 
som  street,  Philadelphia. 

Residence  (add.)  and  Garage,  8031  Semin¬ 
ole  avenue,  88,000.  Architects,  Savery  & 
Scheetz,  Stephen  Girard  Building,  Philadel¬ 
phia.  Owner,  Lincoln  Furgurson,  on  prem¬ 
ises.  Stone,  brick  and  timber,  2  stories,  16x18 
feet,  garage,  2414x25%  feet,  shingle  roof,  oak 
and  cement  floors,  hot  water  heat,  ■  electric 
lighting.  Contract  awarded  to  Judson  M. 
Zane,  Land  Title  Building,  Philadelphia. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

Uth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone — Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us,  assist  you  with  your 
Waterproofing  problems.  Cau 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


ll■l^lllll)lllTl^l^«l^^^rlll^lIll^ On  the  Ground  When  W anted* . 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27.th  and  Diamond  Sts.,  Phila.  Keystone-  Park  4981 


“PAID  FOR  ITSELF  ON  ONE  JOB.” 

That’s  what  we’re  being  told  over  and  over  again  about  our 
new  Model  No.  40. 

“STERLING”  CONVERTIBLE  LEVEL. 

What  it  is  doing  for  others  it  will  do  for  you. 

DON’T  PUT  OFF  until  a  costly  mistake  in  lines  or  levels  eats 
up  more  than  enough  of  your  profits  to  pay  for  it,  but  insure  the 
accuracy  of  your  work  and  safeguard  your  profits  by  adding  a 
“Sterling”  Level  to  your  equipment  right  now,  TODAY. 

Changed  in  TEN  SECONDS  for  Transit  work;  no  detachable 
parts  to  get  misplaced  or  lost;  unobstructed  view  of  Level  A  iat. 

A  Phila.-made  Level  outclassing  all  others.  Illustrated  Folder  G 
sent  free  upon  request. 


Transits 
Levels 
Tapes,  &c. 


Shovels,  Picks 

MOORE  &  WEISBROD 

Immediate 

Delivery 

Barrows,  Hods 

Incorporated 

TOOLS,  EQUIPMENT,  SUPPLIES 

Quality 

Buggies,  Etc. 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 

Service 
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Building  (alts,  and  add.),  1206  Chestnut 
street,  Philadelphia.  Architect/  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Max  Dann,  1312  Walnut  street,  Phila¬ 
delphia.  Brick,  artificial  stone,-  concrete  and 
steel,  4  stories,  92x24  feet,  slag  roof,  cement 
and  pine  floors  (electric  work,  heating, 
plumbing  and  elevators  reserved),  metal  lath,, 
roof  ventilators,  tile  and  marble  work,  sheet 
metal  sasli,  rolled  steel  skylights,  kalamein 
doors,  bond,  metal  bulks,  waterproofing, 
dampproofing,  ornamental  iron  work.  Con¬ 
tract  awarded  to  Keteham  &  MeQuade,  1029 
Brown  street. 

Dwelling  (alts.),  2017  Pine  street,  Philadel¬ 
phia,  $6,500.  Architect,  private  plans.  Own¬ 
er,  Dr.  Morris  B.  Cooperman,  1811  South 
Broad  street,  Philadelphia.  Changing  into  of¬ 
fices,  hot  water  heating,  electric  lighting.  Con¬ 
tract  awarded  to  Humphrey  &  Knorr,  243 
South  Fifty-third  street,  Philadelphia. 

Residence,  911  North  Marshall  street,  Phil¬ 
adelphia,  $9,000.  Architect,  private  plans. 
Owner,  S.  Dralow,  906  North  Marshall  street, 
Philadelphia.  Brick,  2  stories,  20x85  feet, 
slag  roof,  cement  floors,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Jacob  Roth¬ 
man,  1833  North  Eighth  street,  Philadelphia. 

Storage  Building,  Luray,  East  of  Front 
street,  $40,000.  Architect,  John  E.  Bullock, 
34  South  Seventeenth  street.  Owners,  North¬ 
eastern  Ice  Mfg.  Co.,  on  premises.  Brick  and 
steel,  1  story,  95x65  feet,  slag  roof,  cement 
floors,  electric  lighting.  Contract  awarded  to 
E.  R.  Hall,  34  South  Seventeenth  street,  Phil¬ 
adelphia. 

Buildings,  Orthodox  and  Worth  streets.  Ar¬ 
chitect,  William  H.  Timm,  Perry  Building, 
Philadelphia.  Owners,  Fischer’s  Hi  Grade 
Dairies,  on  premises.  Brick  and  steel,  stable, 

2  stories,  52x54  feet,  dairy,  2  stories,  40x61 
feet,  power  house,  1  story,  31x16  feet,  slag 
roof,  cement  and  pine  floors,  waterproofing, 
wire  work,  iron  work,  floor  hardener,  iron 
work,  bond,  metal  lath.  Contract  awarded 
to  Harry  Gill,  Jr.,  2514  Germantown  avenue. 

Garage,  419  North  Twenty-seventh  street, 
Philadelphia,  $11,500.  Architect,  private 
plans.  Owner,  Godfrey  Sehmidheiser,  Twen¬ 
ty-seventh  and  York  streets,  Philadelphia. 
Brick,  1  story,  13x36  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  L.  H.  Eckard, 
6906  North  Broad  street. 

Residence  and  Store  (add.),  1314-16  South 
Twenty-first  street,  Philadelphia.  Architect, 
private  plans.  Owner,  H.  Goldberg,  on  prem¬ 
ises.  Brick,  1  story,  15x16  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Harry  Rubin,  2323  Brown 
street,  Philadelphia. 

Store  and  Residence  (alts.),  5030-32  Old 
York  road,  $3,000.  Architect,  private  plans. 
Owner,  H.  E.  Pemepriades,  112  N2orth  Six¬ 
tieth  street.  Brick,  2  stories,  20x30  feet  and 
20x16  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
Co-operative  Builders,  112  North  Sixtieth 
street. 

Storage  Building  (alts,  and  add.),  110  South 
Second  street,  $10,900.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  H.  Fliegelman,  on  premises.  Brick,  4 
stories,  20x12  feet,  4x48  feet,  slag  roof,  pine 
floors,  metal  lath,  metal  ceilings,  iron  and 
marble  wrork,  bond,  rolled  steel  sash,  hollow 
metal  skylights.  Contract  awarded  to  Jacob 
Gotzik,  1202  North  Third  street,  Philadel¬ 
phia. 

Store  and  Office  Building  (add.),  20  South 
Fifty-second  street,  Philadelphia,  $5,500.  Ar¬ 
chitect,  private  plans.  Owner,  Thomas  K. 
Lenz,  on  premises.  Brick,  1  story  and  3 
stories,  15x12  feet,  3x16  feet,  15x58  feet,  slag 
roof,  hot  water  heat.  Contract  awarded  to 
W.  A.  Evitts,  Forty-fourth  and  Lancaster 
avenue,  Philadelphia. 


Tenement  (add.),  1523  Green  street,  Phila¬ 
delphia,  $2,837.  Architect,  private  plans. 
Owners,  M.  L.  &  M.  De  Vaulinger,  on  prem¬ 
ises.  Brick,  3  stories,  14%xl8  feet,  slag  roof, 
hot  wTater  heating.  Contract  awarded  to  A. 
W.  Strade  &  Son,  12  North  Nineteenth  street. 

Wagon  Shed,  1339  North  Fifth  street,  Phil¬ 
adelphia,  $4,775.  Architect,  private  plans. 
Owner,  W.  J.  Mitten,  on  premises.  Brick,  1 
story,  40x110  feet,  slag  roof.  Contract  award¬ 
ed  to  Edward  C.  Sherry,  1512  North  Second 
street,  Philadelphia. 

Brewery  (add.),  Southwest  Corner  Fairhill 
and  Clearfield  streets,  $15,000.  Architect, 
private  plans.  Owners,  Philadelphia  Brewing 
Co.,  on  premises.  Brick,  1  story,  55x66  feet, 
slag  roof,  cement  floors,  electric  light.  Con¬ 
tract,  awarded  to  John  A.  Engle,  Eighth  and 
Allegheny  avenue. 

Fire  Repairs,  Northwest  Corner  Glenwood 
avenue  and  Dauphin  street,  $10,000.  Archi¬ 
tect,  private  plans.  Owners,  George  Nass  & 
Son,  premises;  Contract  awarded  to  Stewart 
Brothers  Co.,  2526  North  Orkney  street. 

Store  and  Dwelling,  1018  Shackamaxon 
street,  Philadelphia,  $7,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mary  A.  Thomas,  207 
Richmond  street,  Philadelphia.  Brick,  1 
story,  9x65  feet,  77x29  feet,  slag  roof,  pine 
floors,  electric  light.  Contract  awarded  to  Al¬ 
bert  Dell,  1532  East  Berks  street,  Philadel¬ 
phia. 

Residences  (6),  Mt.  Airy  avenue,  East  of 
McCallum  street,  $10,000.  Architect,  private 
plans.  Owners,  Misses  Meclasky  and  Barba, 
Otis  Building,  Philadelphia.  Stone,  3  sto¬ 
ries,  23x15  feet,  31x15  feet,  hot  water  heat. 
Contract  awarded  to  Carson  Brothers,  5601 
Germantown  avenue. 

Store  and  Residence,  1019  Poplar  street, 
Philadelphia,  $7,000.  Architect,  private 
plans.  Owner,  J.  Silver,  1018  Poplar  street, 
Philadelphia.  Brick,  3  stories,  17x57  feet, 
slag  roof,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  B.  Israel,  947  North  Sixth 
street,  Philadelphia. 

Shop,  3726  Walnut  street,  Philadelphia, 
$3,000.  Architect,  private  plans.  Owner, 
Thomas  J.  Luttrell,  3726  Walnut  street,  Phil¬ 
adelphia.  Brick,  1  story,  38x32  f eeet,  slag 
roof.  Contract  awarded  to  James  J.  Murphy 
&  Son,  3649  Market  street. 

Business  Building,  4819  Frankford  avenue, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owners,  Frankford  Motor  Co.,  on  premises. 
New  brick  front,  2  stories.  Contract  awarded 
to  George  H.  Thirsk,  4305  Horrocks  street. 

Residence,  7003  Ridge  avenue,  Philadelphia, 
$16,000.  Architect,  private  .plans.  Owner, 
Howard  Goodman,  901  Filbert  street,  Phila¬ 
delphia.  Brick,  hollow  tile,  2  stories,  33x33 
feet,  18x20  feet,  asbestos  shingle  roof,  oak 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  E.  J.  Kreitzburg,  1345  Arch 
street. 

GaGrage  (fire  repairs),  1821  Market  street, 
Philadelphia,  $8,000.  Architect,  private  plans. 
Owners,  Albert  Greenfield  &  Co.,  Fifteenth 
and  Chestnut  streets,  Philadelphia.  Contract 
awarded  to  Smith  Hardican  Co.,  1606  Cherry 
street,  Philadelphia. 

Sales  and  Service  Station  (alts,),  4807-11 
North  Broad  street,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  Morris  W.  Gibb,  4807 
North  Broad  street,  Philadelphia.  Composi¬ 
tion  flooring,  steam  heat,  electric  light,  metal 
lath,  metal  ceilings,  flush  bulks.  Contract 
awarded  to  Stewart  Brothers,  2526  North 
Orkney  street. 

Factory  (add.),  1009-11  West  Dauphin 

street,  Philadelphia,  $16,000.  Architect,  pri¬ 
vate  plans.  Owner,  A.  C.  Krumm,  on  prem¬ 
ises.  Brick,  fourth  and  fifth  story  addition, 
32x86  feet,  slag  roof,  steam  heat,  electric 
light,  rolled  steel  sash,  raise  elevators.  Con¬ 
tract  awarded  to  Philip  Haiback  Cont.  Co., 


1201  North  Twenty-sixth  street,  Philadel¬ 
phia. 

School  (add.),  Southwest  Corner  Eight¬ 
eenth  and  Buttonwood  streets,  Philadelphia, 
$2,200.  Architect,  ,  private  plans.  Owners, 
Temple  University,  Broad  and  Berks  streets, 
Philadelphia.  Brick,  1  story,  13x60  feet,  slag 
roof,  hardwood  floors,  slag  roof,  steam  heat, 
electric  light.  Contract  awarded  to  J.  Y. 
Loux,  Fifteenth  and  Hunting  Park  avenue, 
Philadelphia. 

Residence  and  Store  (3)  (alts,  and  add.), 

320-26  South  Fifty-second  street.  Architect, 
private  plans.  Owners,  Seidle  &  Numan,  Fif¬ 
ty-fifth  and  Angora  Terrace,  Philadelphia. 
Brick,  1  story,  16x12  feet,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  Frank  R.  Shriver,  Fifty- 
first  and  Catharine  streets. 

Residences  (2),  East  side  Jackson,  North  of 
Knorr  street,  $4,200/  Architect,  private  plans. 
Owner,  John  Burgmeister,  Tacony  street, 
Frankford,  Philadelphia.  Brick,  2  stories, 
16x39  feet.  Contract  awarded  to  David  J. 
Gercke,  6939  Tulip  street,  Philadelphia. 

Garage  (alts.),  1831  North  Warnock  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owners,  Shoemaker  Estate,  Morris  L.  Kol- 
baugh,  premises.  Contract  awarded  to  Davis 
&  Savini,  6233  Sansom  street,  Philadelphia. 

Residence,  811  South  Tenth  street,  Phila¬ 
delphia,  $3,200.  Architect,  private  plans.  Own¬ 
er,  Frank  Pasquello,  912  Catharine  street, 
Philadelphia.  Brick,  2  stories,  15x22  feet, 
11x16  feet,  slag  roof,  hot  water  heat,  pine 
floors.  Contract  awarded  to  Theodore  D.  Bene¬ 
detto,  820  South  Delhi  street. 

Store,  Northeast  Corner  Hunting  Park  and 
Carlisle  street,  Philadelphia,  $3,500.  Archi¬ 
tect,  private  plans.  Owner,  name  withheld. 
Brick,  2  stories,  18  feet  6  inches  x  21  feet  6 
inches,  slag  roof,  pine  floors,  hot  air  heat, 
electric  light.  Contract  awarded  to  G.  H. 
Steinle,  5535  Spruce  streeet,  Philadelphia. 


Pennsylvania 
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Club  House  (add.),  Bala,  Pa.  Architects, 
Willing,  Sims  &  Talbutt,  1627  Sansom  street. 
Owners,  The  Rabbit,  Bala,  Pa.  Brick,  hol¬ 
low  tile  and  plaster,  2  stories,  18x22  feet, 
slag  roof,  pine  floors,  electric  light.  Archi¬ 
tects  taking  bids  due  August  2 let. 

Residence,  Ardmore,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  G.  Miller  Knox,  Lorraine  and  Beech- 
wood  avenues,  Ardmore.  Brick  and  stone,  2 y% 
stories,  40x29  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  •  electric  light,  tile  work. 
Architect  an  downer  taking  bids  due  August 
22nd. 

School,  Stewartstown,  Pa.  Architect,  H. 
E.  Yessler,  Rupp  Building,  York,  Pa.  Own¬ 
ers,  School  Board  of  Stewartstown,  J.  L. 
Anstine,  secretary,  on  premises.  Brick,  1 
story,  137x60  feet,  slag  roof,  hardwood  floors, 
roof  ventilators,  dampproofing  (heating,  elec¬ 
tric  light  and  plumbing  reserved).  Owners 
taking  bids  on  foundations  due  August  15th. 
Bids  on  super-structure  in  one  week.  • 

Residence,  Cynwyd,  Pa.  Architect,  H. 
Childs  Hodgens,  Inc.,  130  South  Fifteenth, 
street,  Philadelphia.  Owner,  name  withheld. 
Stone  and  steel,  2 y2  stories,  45x46  feet,  shin¬ 
gle  roof,  pine  floors,  tile  and  marble  work, 
lighting,  plumbing,  oak  floors,  plastering,  mill 
work,  painting,  glazing.  Architect  is  taking 
sub-bids. 

Residence,  Elinwood,  York,  Pa.  Architect, 
H.  E.  Yessler,  Rupp  Building,  York,  Pa.  Own¬ 
er,  Harry  Weinstock,  Newberry  and  Market 
streets,  York,  Pa.  Brick,  2 y2  stories,  40x30 
feet,  slate  roof,  hardwood  floors,  vapor  heat, 
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electric  light,  tile  work.  Architect  ready  for 
bide. 

Club  House,  Brookline,  Pa.  Architects, 
Lachman  &  Murphy,  Drexel  Building,  Phila¬ 
delphia.  Owners,  Brookline  Square  Club,  care 
of  J.  Elmer  Watts,  Brookline,  Pa.  Stone. 
Preliminary  plans  drawn.  Too  early  for  de¬ 
tails. 

Bungalow,  Ardmore,  Pa.  Architect,  Walter 
K.  Durham,  B23  Walnut  street,  Philadelphia. 
Owner,  Earl  H.  Jones,  1403  South  Fiftyfirst 
street,  Philadelphia.  Frame  and  stucco,  1% 
stories,  32x32  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Architect  will  be  ready  for  bids  in  a 
few  days. 

Club  House  and  Auditorium,  Lykens,  Pa. 
Architect,  Carl  P.  Berger,  1422  South  Penn 
Square,  Philadelphia.  Owners,  Lykens  Lodge, 
No.  1176,  L.  O.  O.  M.,  Lykens,  Pa.  Brick  and 
steel,  3  stories  and  basement,  48x140  feet, 
slag  roof,  cement,  tile  and  N.  C.  pine  floors, 
hollow  tile,  dumb  waiter,  roof  ventilators, 
iron  work  and  stairs,  fire  doors,  electric  light, 
tile  work,  metal  lath,  steam  heat  (lighting 
fixtures,  papering  and  decorating  reserved). 
Architect  taking  bids  due  August  29th. 

Residence,  Merion,  Pa.  Architect,  Ralph 
E.  White,  Pennsylvania  Building,  Philadel¬ 
phia.  Owner,  Howard  F.  Park,  513  Market 
street,  Philadelphia.  Stone,  2  y2  stories, 
35x125  feet,  slate  roof,  oak  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids  due  August  18th  at  2  P.  M. 

Gymnasium,  Easton,  Pa.  Architect,  Willis 
Bosworth,  527  Fifth  avenue,  New  York  City. 
Owners,  Lafayette  College,  Easton,  Pa.  Hol¬ 
low  tile,  1  story;  basement,  mezzanine, 
106x110  feet,  slag  and  copper  roof,  concrete 
and  maple  floors,  hollow  tile,  waterproofing, 
iron  work,  floor  hardener,  kalamein  doors,  roll¬ 
ed  steel  skylights,  metal  lath,  tile  work.  Ar¬ 
chitects  taking  revised  bids  due  August  18th. 

Residence,  Drexel  Hill,  Pa.  Architect,  P. 
H.  Calon,  Drexel  Hill,  Pa.  Owner,  Harry  M. 
Magirr,  Drexel  Hill,  Pa.  Frame  and  stucco, 
2%  stories,  26x29  feet,  shingle  roof,  white 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Bids  due  as  soon  as  possible. 

School,  Mt.  Penn,  Reading,  Pa;  Architect, 
H.  Mauer,  226  Fifth  street,  Reading,  Pa. 
Owners,  Mt.  Penn  School  Board,  W.  Edgar- 
bates,  secretary,  Mt.  Penn.  Brick,  1  and  2 
stories,  38x160  feet,  Spanish  tile,  maple  floors, 
hollow  tile,  roof  ventilators,  waterproofing 
and  dampproofing  (hot  air  heat,  electric  light 
and  plumbing  reserved).  Owners  will  take 
bids  in  ten  days. 

School  and  Auditorium,  Newmanstown,  Pa. 
Architect,  H.  Mauer,  226  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  Mill  Creek  School  District, 
Lebanon  County,  Pa.,  Regis  Chauvenet,  sec¬ 
retary,  Newmanstown  ,Pa.  Brick,  2  stories, 
70x100  feet,  slag  roof,  maple  floors,  metal 
lath,  rolled  steel  sash  (hot  air  or  steam  heat, 
electric  light,  plumbing  reserved).  Owner  will 
take  bids. 

Store  and  Apartments,  26  Southeastern 
street,  Glenside,  Pa.  Architect,  I.  W.  Levin, 
Victory  Building,  Philadelphia.  •  Owners, 
Glenside  Fruit  &  Produce  Co.,  on  premises. 
Brick,  3  stories,  18x75  feet,  slag  and  slate 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  plumbing,  tile  and  marble  work, 
metal  ceilings,  bulks  (flush).  Owners  will 
be  read  yf or  bids  in  one  week. 

Residence  (alts,  and  add.),  Rosemont,  Pa. 
Architect,  Horace  Trumbauer,  Land  Title 
Building,  Philadelphia.  Owners,  George  H. 
McFadden,  Jr.,  121  Chestnut  street,  Philadel¬ 
phia.  Brick,  cut  stone  and  steel,  3  stories, 
77x60  feet,  slate,  tile  and  slag  roof,  cement 
and  oak  floors,  metal  window  guards,  orna¬ 
mental  iron  work,  bond,  tile  and  marble 
work,  warm  air  heating  (electric  wiring,  fix¬ 
tures  and  hardware  reserved).  Architect  tak¬ 
ing  bids  due  August  22nd. 


Store  and  Apartment  (alts.),  504  North 
Penn  street,  Reading,  Pa.  Architect,  C. 
Young,  226  North  Sixth  street,  Reading,  Pa. 
Owner,  E.  O.  Emerick,  on  premises.  Plate 
glass,  copper  work,  hardwood  floors,  roof  ven¬ 
tilators,  tile,  marble  work,  rolled  steel  sky¬ 
lights,  general  interior  alterations.  Plans  in 
progress. 

Shop  Building,  Muhlenberg  Townshsip, 
Berks  County,  Pa.  Architects,  Muhlenberg 
Brothers,  511  Penn  street,  Reading,  Pa.  Own¬ 
ers,  Bauman  Iron  Works,  Muhlenberg  Town¬ 
shsip,  Berks  County,  Pa.  Brick  and  steel,  1 
story,  56x126  feet,  composition  roof,  electric 
light,  rolled  steel  sash.  Architects  taking 
bids  due  August  17th. 

Bungalow,  Springfield,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  Samuel  Smith,  Spring- 
field,  Pa.  Stone  and  stucco,  1%  stories,  27x24 
feet,  asbestos  roof,  hardwood  floors,  hot  wa¬ 
ter  heat,  electric  light,  .tile  work.  Owners 
taking  bids  due  as  soon- as  possible. 

Residence,  Ardmore,  Pa.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  Furry 
H.  Francis,  Ardmore,  Pa.  Stone  and  plaster, 
2 y2  stories,  20x30  feet,  shingle  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  tight. 
Architect  taking  bids  due  as  soon  as  possible. 

Bank  and  Office  Building,  Chester,  Pa.  Ar¬ 
chitect,  not  yet  selected.  Owners,  Cambridge 
Trust  'Co.,  Chester,  Pa.  Stone,  brick  and 
steel.  Work  contemplated.  (4  stories.) 

Store  and  Auditorium,  Bywood  road  and 
West  Chester  pike,  Upper  Darby,  Pa.  Archi¬ 
tects,  William  Steele  &  Sons  Co.,  1600  Arch 
street,  Philadelphia.  Owner,  Terrence  Smith, 
care  of  architect.  Brick  and  steel,  2  stories 
and  basement,  60x100  feet.  Plans  in  progress. 

Office  Building,  Centre  Square,  Lancaster, 
Pa.  Architect,-  not  yet  selected.  Owners, 
Conestoga  Traction  Co.,  Conestoga  Building, 
Lancaster,  Pa.  Brick,  steel  and  concrete,  14 
stories,  steam  heat,  electric  lighting,  tile  and 
marble  work,  elevators.  Work  contemplated. 

Residence,  Swarthmore,  Pa.  Architect,  John 
J.  Carroll,  34  South  Seventeenth  street,  Phil¬ 
adelphia.  Owner,  name  withheld.  Stone,  2 y2 
stories,  25x43  feet,  wing  10x27  feet,  slate 
roof ,,  oak  floors,  hot  air  heat,  electric  light, 
tile  work.  Plans  in  progress.  Architect  will 
be  ready  for  bids  in  one  week. 

Residence,  Milton,  Pa.  Architect,  William 
H;  Lee,  32  South  Seventeenth  street,  Phila¬ 
delphia.  Owner,  Cary  E.  Hecht,  Milton,  Pa. 
Frame  and  stucco,  2 y2  stories,  40x30  feet, 
shsingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Owner  is  taking  bids. 

Warehouse,  Hazleton,  Pa.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  Hazleton  Wholesale  Grocery 
Co.,  on  premises.  Brick,  mill  construction,  2 
stories,  40x76  feet,  slag  roof,  concrete  floors, 
electric  light,  rolled  steel  sash.  Architect 
has  received  bids. 

Church,  Greensburg,  Pa.  Architects,  Charles 
L.  Bolton  &  Son,  Witherspoon  Building,  Phila¬ 
delphia.  Owners,  Third  Reformed  Church, 
Greensburg,  Pa.  Brick,  1  story,  80x41  feet, 
slate  roof,  tile  and  marble.  Plans  in  pro¬ 
gress. 

eRcreation  Pavilion,  Lansdowne,  Pa.  Ar¬ 
chitect,  Paul  A.  Monaghan,  1218  Chestnut 
street,  Philadelphia.  Owners,  St.  Vincent’s 
Home,  Lansdowne,  Pa,  Brick,  steel  and  con¬ 
crete,  2  stories,  59x135  feet,  slate  roof,  ce¬ 
ment,  pine  and  maple  floors,  electric  light, 
metal  lath.  Architect  has  received  bids. 

Obstetrical  Building,  Williamsport,  Pa.  Ar¬ 
chitects,  Stearns  &  Woodnutt,  Stephen  Gir¬ 
ard  Building,  Philadelphia.  Owners,  Wil¬ 
liamsport  Hospital,  care  of  architects.  Stone, 
brick  and  steel,  will  contain  50  beds,  steam 
heat,  electric  light,  metal  lath,  tile  and  mar- 
-  ble  work,  elevators,  concrete  floors.  Plans  in 
progress.  Address  all  communications  to  ar¬ 
chitects  for  further  information. 
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Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  .  Walnut  street.  Owner, 
George  M.  Webb,  1200  Widener  Building, 
Philadelphia.  Frame  and  clapboard  and 
stucco,  2 y2  stories,  26x33  feet,  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  ’  Contract  awarded  to  Suburban 
Const.  Co.,  Wyneote,  Pa. 

School,  West  York,  Pa.  Architects,  Hamrne 
&  Whitman,  City  Bank  Building,  York,  Pa. 
Owners,  West  York  School  Board,  H.  W. 
Lauer,  secretary,  West  York,  Pa.  Brick,  2 
stories,  4  rooms,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light.  Contract  awarded 
to  C.  A.  Boyer  &  Son,  York,  Pa. 

Residence,  College  avenue,  Haverford,  Pa. 
Architects,  Bunting  &  Shrigley,  603  Chestnut 
street,  Philadelphia.  Owner,  name  withheld. 
Stone,  2 y2  stories,  44x27  feet,  wing  18x13 
feet,  shingle  roof,  oak  and  pine  floors,  metal- 
lath,  tile  work,  bond,  iron  work.  Contract 
awarded  to  H.  P.  Wolfe  Co.,  Bryn  Mawr,  Pa. 

Print  Shop  (alts,  and  add.),  30  North  Sixth 
street,  Reading,  Pa.  Architect,  Earl  Hick¬ 
man,  119  South  Fifth  street,  Reading,  Pa. 
Owner,  Fred  Woerner,  32  North  Sixth  street, 
Reading,  Pa.  Brick,  1  story,  31x41  feet, 
composition  roof,  factory  floors,  steam  heat, 
electric  light,  rolled  steel  skylights.  Con- 
traetawarded  to  H.  J.  Raudenbush,  1324  Perk 
avenue,  Reading. 

Residence  (alts,  and  add.),  Shamokin,  Pa. 
Architect,  William  H.  Lee,  32  South  Seven¬ 
teenth  streeet,  Philadelphia.  Owner,  J.  H. 
Glass,  IShamokin,  Pa.  Brick,  2 y2  stories, 
30x42  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Shamokin  Lumber  &  Const. 
Co.,  Shamokin,  Pa. 

Residence,  Highland  Park,  Pa.  Architect, 
private  plans.  Owner,  Miss  Beatrice  Greaves, 
Highland  Park,  Pa.  Brick,  2%  stories,  shin¬ 
gle  roof,  oak  floors,  hot  water  heat,  electric 
light,  tile  work.  'Contract  awarded  to  Mer¬ 
ion  Const.  Co.,  2313  Walnut  street,  Philadel¬ 
phia. 

Residence,  Bryn  Mawr,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  Charles  De  Mange, 
Bryn  Mawr,  Pa.  Brick  and  frame,  2%  sto- 
.  ries,  32x36  feet,  shingle  roof,  hardwood  floors, 
electric  light,  hot  water  heat,  tile  work.  Com 
tract  awarded  to  Merion  Const.  Co.,  2313  Wal¬ 
nut  street. 

Residence  (alts,  and  add.),  Radnor,  Pa., 
$8,000.  Architect,  Louis  H.  Rush,  34  South 
Seventeenth  street,  Philadelphia.  Owner,  H. 
C.  Higgins,  Radnor,  Pa.  (Heating,  plumbing, 
oak  floors  reserved.)  Brick,  concrete  work, 
steel  work,  tile  and  marble,  plastering,  iron 
work,  painting.  Contract  awarded  to  H.  E. 
Grau  Co.,  1707  Sansom  street,  Philadelphia. 

Building,  Oheyney,  Pa.  Architects,  Morris 
&  Srskine,  1716  Cherry  street,  Philadelphia. 
Owners,  Home  for  Destitute  Colored  Children, 
care  of  architects.  Brick,  stone  and  steel,  2% 
stories,  51x17  feet,  wings  34x23  feet  and 
13x26  feet,  slate  roof,  asphalt  and  pine  floors 
(plumbing,  heating,  electric  work  reserved), 
metal  lath,  rolled  steel  sash,  bond,  iron  work 
and  stairs.  Contract  awarded  to  R.  C.  Bal¬ 
linger  Co.,  918  Walnut  street,  Philadelphia. 

Residence,  Chelten  Hills,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phil¬ 
adelphia.  Owner,  Esther  Heacock,  care  of 
architects.  Frame,  2 y2  stories,  25x38  feet, 
shingle  roof,  pine  floors,  hot  air  heat,  elec¬ 
tric  light,  tile  work.  Contract  awarded  to 
Harry  Murphy,  Willow  Grove,  Pa. 

Rectory  (demolition  and  rebuilding),  322 
South  Fifth  street,  Reading,  Pa.  Architects, 
High  &  Huber,  North  Fifth  street,  Reading, 
Pa.  Owners,  St.  Peter’s  Roman  Catholic 
Church,  Rev.  Kierman,  on  premises.  Brick, 
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3  stories,  51x83  feet,  slag  '  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  work, 
marble  work.  Contract  awarded  to  Charles 
Schlegel,  Mf.  Penn,  Pa. 

Residence,  Reading,  Pa.  Architect,  G-.  C. 
Freeman,  24  North  Sixth  street,  Reading,  Pa. 
Owner,  Warren  Adams,  St.  Lawrence,  Pa. 
Brick,  2 y2  stories,  30x40  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light'. 
Contract  awarded  to  Charles  iSchlegel,  2250 
Perkiomen  avenue,  Reading,  Pa. 

Residence,  Washington  and  Mulberry 
streets,  Reading,  Pa.  Architect,  Earl  Hick¬ 
man,  119  Southt  Fifth  street,  Reading,  Pa. 
Owner,  S.  R.  Smith,  1  South  Ninth  street, 
Reading,  Pa.  Brick,  2 y2  stories,  14x52  feet, 
tile  roof,  hardwood  floors,  hot  water  beat, 
electric  light,  tile  work.  Contract  awarded 
to  A.  E.  Spengler,  917  Mulberry  street,  Read¬ 
ing,  Pa. 

Bank  (alts,  and  add.),  Hamburg,  Pa.  Archi¬ 
tects,  Muhlenberg  Brothers,  511  Penn  street, 
Reading,  Pa.  Owners,  Hamburg  Saving  & 
Trust  Co.,  care  of  architect.  Brick,  struc¬ 
tural  steel,  91  feet  6  inches  x  50  feet,  com¬ 
position  roof,  cement  and  cork  tile  floors, 
steam  heat,  electric  light,  hollow  tile,  bond, 
tile  and  marble  work,  terra  cotta,  iron  work. 
Contract  awarded  to  Sharp  Const.  Co.,  22 
North  Fifth  street,  Reading. 

Church,  Mountainville,  Pa.  Architect, 
Ritcher  &  Eiler,  Sixth  and  Court  streets, 
Reading,  Pa.  Owners,  Trinity  Memorial  Luth¬ 
eran  Church,  care  of  architect.  Brick,  1  story 
and  basement,  39x90  feet,  slag  roof,  hardwood 
floors,  hollow  tile,  vapor  heat,  electric  light, 
structural  metal  work,  dampproofing.  Con¬ 
tract  awarded  to  Allen  Leibensperger,  Fuller¬ 
ton,  Pa. 

Residence,  Reading,  Pa.  Architects,  Muhl¬ 
enberg  Brothers,  511  Penn  street,  Reading, 
Pa.  Owner,  H.  Eckert,  Reading  Boulevard, 
Reading,  Pa.  Brick,  3  stories,  43^x41  feet, 
shingle  roof,  oak  floors,  hot  air  heat,  electric 
light,  tile,  marble  Work.  Contract  awarded 
to  Daniel  Hunter,  820  North  Eleventh  street, 
Reading,  Pa. 

Garage  and  Service  Station,  Shamokin,  Pa. 
Architect,  William  H.  Lee,  32  ISouth  Seven¬ 
teenth  street,  Philadelphia.  Owner,  I.  K. 
Wetzel,  Shamokin,  Pa.  Brick,  hollow  tile, 
concrete  and  steel,  2  stories-,  80x120  feet, 
built-up  asbestos  roof,  cement  and  maple 
floors,  steam  heat,  electric  light,  (1)  freight 
elevator  and  dumb  waiter,  rolled  steel j  sash 
and  skylights.  Contract  awarded  to  Shamo¬ 
kin  Lumber  &  Const.  Co.,  Shamokin,  Pa. 

Men’s  Dormitory  Group,  State  College,  Pa. 
Architects,  Day  &  Elauder,  Franklin  Bank 
Building)  Philadelphia.  .  Owners,  Pennsylva¬ 
nia  State*  College,  State  College,  Pa.  Brick, 
cut  stone  and  steel,  4  stories,  106x42  feet, 
slate  roof,  cement,  oak  and  pine  floors,  metal 
ceilings,  waterproofing,  terra  cotta,  bond,  fire 
and  kalamein  doors,  metal  lath,  tile  and  ter- 
razzo  work.  Contract  awarded  to  F.  B.  Boyer 
Co.,  Tyrone,  Pa. 

Residence  (alts,  and  add.),  Penllyn,  Pa. 
Architects,  Willing,  Sims.  &  Talbutt,  1627 
Sansom  -street,  Philadelphia.  Owner,  Charles 
E.  Ingersoll,  Penllyn,  Pa.  Hollow  tile  and 
plaster,  2 y2  stories,  19x37  feet,  slag  and  shin- 
,gle  roof,  oak  and  pine  floors,  hollow  tile,  bond, 
iron  work.  Contract  awarded  to  Amos  W. 
Walton,  Ambler,  Pa. 

Stores  (4),  Apartments  (8),  Eighth  and 

Edgemont  streets,  Chester,  Pa.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owners,  Lincoln  Republic  Life  Insur¬ 
ance  Co.,  Eighth  and  Edgemont  streets,  Ches¬ 
ter,  Pa.  Brick,  3  stories,  42x134  feet,  slag 
roof,  hardwood  and  pine  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work, 
metal  lath,  flush  bulks.  Contract,  awarded  to 
R.  H.  Scroggins,  Chester,  Pa. 

Bank,  Stores  and  Office  Building,  Tyrone, 
Pa.  Architect,  George  -S.  Idell,  1705  Chestnut 
street,  Philadelphia.  Owners,  Farmers’  &> 


Merchants’  Bank,  Tyrone,  Pa.  Stone,  brick 
and  steel,  5  stories,  100x60  feet,  -slag  roof, 
hardwood  floors,  pine  and  -cement  floors,  hol¬ 
low  tile,  roof  ventilators,  metal  window 
guards,  bronze,  tile  and  marble  work  (plumb¬ 
ing,  heating,  electric  work,  elevators  -and 
vaults  separate  -bids).  General  contract 
awarded  to  H.  A.  Moore  i&  Co.,  Inc.,  Milton, 
Pa. 


New  Jersey 
Construction  News 

New  Hotel  Clarion,  Kentucky  avenue  and 
Beach,  Atlantic  City,  N.  J.  Architect,  Wm. 
M-acy  Stanton,  1524  Chestnut  street,  Philadel¬ 
phia.  Owner,  -S.  K.  Boniface,  Atlantic  City, 
N.  J.  Brick,  stone  and  reinforced  concrete,  6 
sories,  6994x40  feet  10  inches,  shingle,  com¬ 
position  and  tin  roof,  cement,  tile  and  oak 
floors,  elevators,  hollow  tile,  terra  cotta,'  orna¬ 
mental  iron  ,  work,  flush  bulks,  metal  lath,  tile 
work,  steam  heat  (lighting  reserved).  Archi¬ 
tects  taking  bids,  due  August  28th. 

Theatre,  Wildwood,  N.  J.  Architects,  An¬ 
drew  J.  Sauer  Co.,  Denckla  Building,  Phila¬ 
delphia.  Owners,  Hunt’s  Theatres,  Inc.,  1324 
Vine  street,  Philadelphia.  Preliminary  plans 
in  progress.  Too  early  for  details. 

Comfort  Station,  Trenton,  N.  J.  Architect, 
R.  G.  Connolloy,  Commonwealth  Building, 
Trenton,  ,N.  J.  Owners,  City  of  Trenton,  Mr. 
Page,  chairman,  City  Hall,  Trenton,  N.  J. 
Brick,  1  story,  45x16  feet,  tile  roof  and  floors, 
electric  light.  Owners  taking  bids. 

Club  House,  Millville,  N.  J.  Architect, 
Robt.  W.  Pollock,  1802  Chestnut  street,  Phila¬ 
delphia.  Owners,  Millville,  Women’s  Club, 
care  of  Mrs.  Samuel  Sheldon,  Millville,  N.  J. 
Brick,  hollow  tile  and  stucco,  2  stories,  30x90 
feet,  slate  roof,  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  taking 
bids,  due  August  27th. 

Apartment  House,  105  Victoria  avenue,  At¬ 
lantic  City,  N.  J.  Architect,  Bertram  Ireland, 
GGuarantee  Trust  Building,  Atlantic  City,  N. 
J.  Owner,  H.  G.  Harri-son  &  Co.,  Atlantic 
City,  N.  J.  Architects  taking  bids,  due  as 
soon  as  possible. 

Residence,  Atlantic  City,  N.  J.  Architect, 
Howard  A.  Stout,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Owner,  'Nathan  iSchwart, 
Atlantic  City,  N.  J.  Hollow  tile  and  stucco, 
2y2  stories,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Archi¬ 
tect  taking  bids,  due  as  soon  as  possible. 

Sanitary  Sewage  System  and  Disposal 
Plant,  Township  of  Haddon,  Camden  County, 
N.  J.  Engineers,  Remington  &  Vosbury,  Sixth 
and  Market  streets,  Camden,  N.  J.  Owners, 
Township  Committee  of  Haddon,  County  of 
Camden,  Richard  Griffith,  Township  Clerk, 
Fire  Hall,  Westmont,  N.  J.  Electrically 
equipped  sewage  pumping  station  and  dis¬ 
posal  plant  and  250  miles  of  5"  to  10"  terra 
cotta  pipe  sewers.  Owners  taking  bids,  due 
August  22nd  at  8  P.  M.,  D.  S.  Plans  may  be 
seen  at  Fire-  Hall  or  engineers’  offices.  De¬ 
posit  $10.00,  refund  $5.00. 

Apartment  House,  Asbury  Park,  N.  J.  Ar¬ 
chitects,  Durham  Bros.,  1609  Sansom  street, 
Philadelphia.  Owner,  Capt.  W-m.  H.  Johnson, 
1507  Sixth  avenue,  Asbury  Park,  N.  J.  Hol¬ 
low  tile  and  stucco,  3  -stories,  80x41  feet,  slag 
and  tile  roof,  hardwood  floors,  concrete  and 
cement  work,  iron  stairs,  ornamental  iron 
work,  metal  lath,  -tile  work,  hot  water  heat¬ 
ing,  electric  lighting.  Owner  is  taking  sub¬ 
bids. 

Power  Plant,  Blackwood,  N.  J.  Architect, 
private  plans.  Owners,  Board  of  Chosen  Free¬ 
holders,  County  of  Camden,  Fred  W.  George, 
Clerk,  Court  House,  Camden,  N.  J.  Lowest 
bidders:  Item  1,  furnishing  and  installing 
steel  pressure  filter,  American  Water  -Softener 
Co.,  Fourth  and  Lehigh  avenue,  Philadelphia, 


$2,260;  Item  2,  two  boilers,  Naschold  &  Rid¬ 
dell,  Stephen  Girard  Building,  Philadelphia, 
$9,847;  Item  3,  building  and  construction  -of 
power  house,  Fred  Lango,  Audubon,  N.  J., 
$17,251;  Item  4,  furnishing  and  installing  pip¬ 
ing,  Marshall  &  Brown,  Lafayette  Building, 
Philadelphia,  $22,300. 


New  Jersey 
Contracts  Awarded 

School  (alts,),  'Ohio  avenue,  Atlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Atlantic 
City,  N.  J.  Coal  bunker  and  ash  pit.  Con¬ 
tract  awarded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 

School  (alts.),  Indiana  avenue,  tlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Atlantic 
City,  N.  J.  Owners,  Board  of  Education,  At¬ 
lantic  -City,  !N.  J.  Coal  bunker  and  floor  sup¬ 
ports.  Contract  awarded  to  Lam  Building 
Co.,  1001  Wood  street,  Philadelphia. 

Residence,  Wenonah,  N.  J.  Architects-,  Mor¬ 
ris  '&  Erksine,  1716  Cherry  street,  Philadel¬ 
phia.  -Owner,  Oscar  D.  -Ogden,  Wenonah,  N.  J. 
Frame,  2 y2  stories,  24x50  feet,  asbestos  shin¬ 
gle  roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  Neil-son 
&  Carlson,  Wenonah,  N.  J. 


Miscellaneous 
Construction  News 

High  School,  Smyrna,  Del.  Architect,  pri¬ 
vate  plans.  Owners,  Board  of  Education, 
Smyrna  Special  School  District  and  Delaware 
School  Auxiliary  Association,  DuPont  Build¬ 
ing,  Wilmington,  Del.  Brick,  -steel  -and  con¬ 
crete,  1  and  2  storie-s,  150x80  feet,  masonry, 
carpentry,  steel  and  iron,  roofing,  painting 
(plumbing,  gas  fitting,  heating  and  ventilat¬ 
ing  and  electric  ork  separate  bids).  Owners 
taking  bids,  due  September  5th  at  11  A.  M., 
D.  S.  Deposit  $25.00,  refund  $25.00.  Plans 
may  be  obtained  from  Room  8124  Du  PPo-nt 
Building,  Wilmington,  Del.  Addre-s-s  owners, 
as  -above  listed,  care  of  W.  O.  Hoffeeker, 
President  of  Symrna  Board,  or  Dr.  Joseph  H. 
Odell,  PPresident  of  Delaware  Auxiliary. 

Junior  High  School,  Roanoke,  Va.,  $200,000. 
Architect,  H.  Couroy  ^Richards,  618  Chestnut 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Roanoke,  Va.  Brick,  stone  and  rein¬ 
forced  concrete,  2  -stories  -and  basement,  slate 
roof,  steam  heat,  electric  lighting.  Plans  in 
progress.  Architect  will  be  ready  for  bids 
in  six  weeks. 

Rank,  Middleton,  Md.  Architect,  Edw. 
Leber,  Hay  Building,  York,  Pa.  Owners,  Val¬ 
ley  Savings  Bank,  Middleton,  Md.  Brick, 
granite  or  marble  front,  1  story,  40x75  feet, 
tile  roof,  hardwood  floors,  hollow  tile,  electric 
light,  tile,  marble  and  ornamental  iron  work, 
water  and  dampproofing,  bank  fixtuhe-s.  Con¬ 
tract  awarded  -to  L.  C.  Culler,  Frederick,  Md. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  August 
8,  1922.  Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  September  5,  1922,  for 
■the  construction,  including  mechanical  equip¬ 
ment,  of  a  Garage  Building  for  the  U.  -S. 
Public  Health  Service  Hospital,  The  Bronx, 
New  York  City,  N.v  Y.,  in  strict  accordance 
with  the  specification  and  drawings  listed  in 
same,  which  may  be  obtained  at  this  office 
in  the  discretion  of  the  Supervising  Archi¬ 
tect.  Proposals  will  be  considered  only  from 
individuals,  firms  or  corporations  possessing 
satisfactory  financial  and  technical  ability, 
equipment  and  organization  to  insure  speedy 
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completion  of  the  contract,  and  who  have 
established  a  record  for  expedition  on  con¬ 
tracts  of  similar  character  and  magnitude. 
The  fact  that  any  concern  obtains  a  set  of 
the  plans  and  .specifications  from  any  source 
whatever  and  submits  a  bid  shall  not  consti¬ 
tute  a  waiver  of  the  foregoing  stipulations. 
Jas.  A.  Wetmore,  Acting  Supervising  Archi¬ 
tect. 


(Continued  from  page  520) 
capacity  side  by  side  with  the  men 
who  had  come  in  from  out  'of  town. 

On  July  20,  the  national  officers  of  the 
building  trades  unions  outlawed  by  the 
citizens  committee  met  in  Chicago,  to  re¬ 
establish  if  possible  closed-shop  condi¬ 
tions.  The  conference  is  headed  by  John 
Donlin,  president  of  the  building  trades 
department  of  the  American  Federation 
of  Labor. 

This  conference  recommended  two  days 
later  that  the  Chicago  Building  Trades 
Council  be  reorganized  and  the  various 
unions  “outlawed”  by  the  citizens’  com¬ 
mittee  sign  contracts  with  the  employers 
under  the  terms  of  the  Landis  award. 

Unless  'the  eleven  open-shop  ./unions 
abide  by  the  recommendations  they  must 
forfeit  their  charters  from  the  American 
Federation  of  Labor.  These  unions  are 
the  plumbers,  sheet  metal  workers,  hoist¬ 
ing  engineers,  cement  finishers,  composi¬ 
tion  roofers,  slate  and  tile  roofers,  fix¬ 
ture  hangers,  lathers,  glaziers,  laborers 
and  terrazzo  laborers. 

The  painters’  union  is  not  in  the  list 
instructed  to  abide  by  the  Landis  award. 
When  former  Judge  Landis  was  ap¬ 
pointed  arbiter  in  the  building  trades  dis¬ 
pute  on  wages  the  contract  of  the  painters 
hadn’t  expired  and  they  didn’t  participate 
in  the  original  arbitration  proceedings. 

Boston,  Mass.,  contractors  recently  re¬ 
turned  to  closed-shop  conditions,  after 
over  a  year  of  turmoil,  but  not  on  un¬ 
qualified  union  terms. — National  Builder. 


Out  of  the  multiplicity  of  detail  printed 
daily  about  railroad  and  coal  strikes, 
certain  facts  stand  in  illuminated  import¬ 
ance.  One  which  sizes  up  above  all 
others  is  that  when  a  basic  industry  ceases 
to  operate  normally  and  thereby  jeopard¬ 
izes  the  welfare  of  the  major  portion  of 
the  nation,  the  government  has  to  inter¬ 
vene.  Less  government  in  business  is 
possible  only  when  there  is  business. 
Serious  contemplation  of  the  fact  that 
the  government  has  to  project  itself  in¬ 
to  settlement  of  industrial  dusputes  even 
to  the  point  of  taking  over  a  temporary 
basis  the  industry  in  question  cannot  but 
lead  to  the  conclusion  that  eventual  gov¬ 
ernment  ownership  of  certain  basic  in¬ 
dustries  is  more  than  a  mere  possibility. 
This  conclusion  is  highly  discomfort¬ 
ing  to  business  interests  and  business 
minds  in  this  broader  fertile  land  where 
individual  initiative  is  a  paramount  char- 
acterstic.  Discomfort  does  in  nowise 


avert  possibilities.  Consider  these  few 
basic  facts  in  railroad  operation. 

The  Interstate  Commerce  Commission 
fixes  rates.  The  Esch-Cummins  Law  fixes 
returns.  The  Railroad  Labor  Board  has 
very  lately  been  held  by  the  highest  court 
which  has  reviewed  its  powers  to  have 
the  power  to  enforce  its  decisions  and 
one  of  its  powers  is  to  adjust  wages.  Sup¬ 
pose  that  under  these  conditions  the 
point  should  arise  when  it  will  be  neces¬ 
sary  for  the  government  to  draft  men 
or  by  force  to  compel  them  to  accept 
the  mandates  of  the  Raliroad  Labor 
Board.  This  condition  has  not  mani¬ 
fested  itself  to  the  present  moment  in 
the  present  strike  because  when  the  Rail¬ 
road  Labor  Board  handed  down  the  con¬ 
tended  wage  cut  it  was  held  under  the 
decision  of  Judge  Page  to  have  only 
advisory  power  and  no  enforcing  power. 
Sooner  or  later  the  'Supreme  Court  of 
the  United  States  will  be  called  upon  to 
fix  the  status  of  the  board. 

Then  will  come  the  time  when  its 
mandates  will  have  to  be  obeyed.  This 
will  mean  but  a  short  step  toward  more 
complete  government  control  of  the  rail¬ 
roads,  and  a  step  nearer  government 
ownership.  Business  must  not  blind  it¬ 
self  to  the  fact  that  a  very  considerable 
vote  for  government  ownership  of  basic 
industries  can  be  polled  at  any  time. 

Happily  there  is  a  remedy,  otherwise 
why  scatter  such  pessimistic  thought? 
The  remedy  lies  in  a  new  awakening  of 
industry  to  the  solving  of  its  own  prob¬ 
lems. 

That  the  railroad  systems  of  the 
United  States  are  in  the  plight  they  are 
in  is  due  for  the  most  part  if  not  entire¬ 
ly  to  past  mismanagement.  The  plight 
of  the  coal  industry  has  been  definitely 
pointed  out  'time  and  time  again  to  un¬ 
economic  conditions  in  the  industry  re¬ 
sulting  in  too  many  mines  in  operation 
and  too  much  seasonal  employment. 

The  plight  of  the  whole  United  States 
in  regard  to  labor  relations  is  due  to 
faulty  management  and  faulty  considera¬ 
tions  of  conditions  in  the  past  and  the 
present  time. 

If  the  coal  industry  can  solve  its  own 
problems,  the  government  will  be  mighty 
glad  to  keep  hands  off.  The  remedy  is 
action  on  the  part  of  coal  management. 

Take  the  problem  home  to  our  own 
industry,  and  the  remedy  for  most  con¬ 
struction  ills  lies  in  action  for  more 
business  methods  upon  the  part  of  man¬ 
agement. 

The  contractor  belongs  or  has  the  pri¬ 
vilege  of  belonging  to  many  associations, 
all  of  which  have  as  a  basic  purpose 
keeping  him  out  of  deep  water  and  mak¬ 
ing  for  better  business  relations.  Splen¬ 
did.  However,  the  first  step  as  far  as 
any  unit  of  industry  is  concerned  is  in 
the  individual  business  enterprise. 


AN  ACCURATE  AND  INFORM¬ 
ING  SYSTEM  OF  COST  ACCOUNT¬ 
ING  WHICH  WILL  SHOW  RE¬ 
SULTS  IS  THE, FIRST  REQUISITE. 
How  can  any  contractor  know  whether 
or  not  he  is  giving  his  labor  a  fair  wage 
in  proportion  to  building  costs  unless  he 
can  show  a  division  of  his  costs?  Guess¬ 
ing  in  the  dark  is  a  past  method  of  do¬ 
ing  business.  It  isn’t  going  to  be  safe 
to  engage  in  such  business  under  the 
conditions  which  the  world  is  facing  now. 
To  do  so  is  just  as  passe  and  ineffectual 
as  making  national  tariff  schedules  from 
the  standpoint  of  politics  instead  of  by 
tariff  commisjsions  on  non-partisanship 
basis. 

LABOR  I,S  GOING  TO  KEEP  ON 
DEMANDING  MORE  AND  MORE 
WITH  NO  THOUGHT  OF  FAIR¬ 
NESS  OF  DEMANDS  SO  LONG  AS 
INDUSTRY  IN  GENERAL  DOES 
NOT  PUT  ITSELF  ON  SUCH  A 
COST  FINDING  BASIS  AS  WILL 
ENABLE  IT  TO  SHOW  LABOR 
STATISTICIANS  AND  ECONO¬ 
MISTS  THAT  LABOR  GETS  ALL 
THAT  CAN  BE  FAIRLY  GIVEN  TO 
IT  IN  THE  LIGHT  OF  KEEPING 
THE  WHEELS  OF  INDUSTRY 
TURNING. 

The  look  into  the  future  which  shows 
the  vision  of  open  shop  is  largely  illu- 
sional.  Labor  will  be  better  organized 
fifty  years  from  now  than  it  is  now. 
Of  course  this  is  not  saying  much,  be¬ 
cause  there  is  so  much  room  for  improve¬ 
ment.  The  wholesome  effect  of  the  open 
shop  movement  will  be  the  resulting  re¬ 
organization  of  unions — let  us  hope  along 
better  business  lines  than  now. 

The  keynote  of  the  whole  industrial 
situation  is  that  whereas  we  have  guessed 
in  the  past,  we  must  learn  to  use  the 
yardstick.  Instead  of  guessing  a  big 
enough  profit  so  much  can  be  lost  and 
still  some  made,  we  must  learn  by  cost 
accounting  to  know  quite  accurately  just 
what  profit  can  be  made  and  then  make 
it  or  lose. — American  Contractors. 


Had  a  little  talk  with  a  man  who  is 
going  to  put  up  a  considerable  aggregate 
of  housing  in  the  very  near  future. 
Asked  him  what  his  reaction  to  building 
costs  was.  He  said  building  costs  are 
still  too  high.  Asked  him  about  wages 
paid  at  present  time.  He  said  wages 
were  not  bothering  him  but  decreased 
efficiency  of  the  men  was. 

Decreased  efficiency  of  the  man  is  the 
thing  we  must  find  a  remedy  for.  It  is 
not  the  money  wage  per  hour  which  is 
the  real  gauge  which  determines  cost 
price.  The  determining  factor  is  how 
much  effort  per  dollar  of  wages  is  re¬ 
ceived. 

Do  everything  possible  to  get  labor  out 
of  the  notion  of  loafing  on  the  job  and 
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of  actual  sabotage.  Good  advice?  Yes. 
Hard  to  put  in  force?  Yes.  The  hard 
problem  is  the  problem  which  when 
solved  brings  the  greatest  return  in  money 
and  in  satisfaction.  Who  can  solve  the 
problem?  Most  likely  the  individual 
contractor. 

Truth  sometimes  is  lessened  in  effect 
by  too  much  explanation,  but  we  can 
not  forbear  to  add  a  word  or  two  to  the 
truths  set  so  tersely  in  the  above  para¬ 
graphs. 

We  are  at  the  beginning  of  what  may 
be  a  long  period  of  fighting  against  high 
costs.  While  pre-war  levels  will  never 
be  reached,  still  there  will  probably  be 
recessions  along  many  lines,  and  there 
will  be  wage  cuts  from  time  to  time. 
When  a  wage  cut  is  made  the  effect  of 
cost  of  production  is  largely  lost,  if  the 
cut  leads  to  much  sullenness  on  the  part 
of  workers  affected.  Education  to  wage 
cuts  is  as  important  as  is  the  cut  itself. 
The  “show  me”  spirit  is  typically  Ameri¬ 
can. — American  Contractor. 


COAL  STRIKE  SLOWS  “PROS¬ 
PERITY  SPECIAL” 

Will  the  shortage  of  coal,  due  to  the 
protracted  mine  strike,  prevent  the  in¬ 
crease  in  business  activity  which  is 
scheduled  for  the  Fall?  This  question 
is  now  absorbing  the  attention  of  indus¬ 
trial  leaders  and  observers,  according  to 
The  Industrial  Digest,  which  bases  its 
opinion  on  an  examination  of  1,000  trade 
and  technical  magazines  and  newspapers, 
covering  every  important  industry. 

“The  economists  and  statisticians, 
whose  profession  is  to  find  answers  to 
those  ever-present  questions,  says  that 
manufacturing  is  increasing,  prices  are 
rising,  and  normal  conditions;  are  fast 
approaching,”  says  the  magazine.  “Judg¬ 
ing  by  past  experience,  the  experts  say 
that  business  is  on  the  upswing,  and  that 
improvement  may  be  expected  to  con¬ 
tinue. 

“This  hopeful  prospect  has  been  held 
before  business  for  many  months.  One 
overshadowing  cloud — the  coal  strike — 
threatens  to  destroy  the  fairness  of  the 
prospect  and  put  to  shame  the  prophets 
of  early  prosperity.  Since  April  1, 
when  the  strike  began,  industry  has  been 
eating  into  its  reserve  of  fuel,  so  that 
now  the  supply  is  so  low  that  the  Govern¬ 
ment  is  rationing  out  the  new  production 
of  mines.  The  prospect  of  a  coal  short¬ 
age  in  the  fall  and  winter  has  become 
serious ;  and  how  can  prosperity  return 
if  the  factories  cannot  get  enough  fuel 
to  keep  a  full  head  of  steam  in  the  boil¬ 
ers? 

“Every  day  that  the  strike  continues 
the  danger  to  the  industrial  revival  grows 
greater.  Even  if  the  bituminous  coal 
mines  were  reopened  at  full  swing  today 
the  situation  would  be  bad.  It  would  be 


difficult,  and  perhaps  impossible,  to  sup¬ 
ply  enough  coal  to  take  care  of  active 
industry.  The  mines  could  produce 
plenty  of  coal,  but  the  railroads  couldn’t 
carry  it.  A  reliable  statistician  estimated 
at  the  end  of  June  that  if  the  coal  strike 
had  stopped  immediately,  more  than 
900,000  cars  of  coal  would  have  to  be 
loaded  each  month  for  the  rest  of  the 
year  if  the  normal  annual  production  were 
to  be.  attained.  This  is  very  close  to 
the  maximum  capacity  possessed  by  the 
railroads  under  favorable  conditions. 
Since  that  estimate  was  made  the  strike 
has  continued  for  a  month,  and  the  num¬ 
ber  of  coal  cars  available  to  the  railroads 
has  been  reduced  by  the  strike  of  the 
shopmen,  who  keep  the  cars  in  repair. 
Congestion  is  therefore  inevitable,  and  a 
serious  coal  famine  quite  possible,  even 
if  the  strike  ends  immediately. 

“This  black  cloud,  however,  has  not 
yet  affected  busines  as  reflected  in  the 
industrial  statistics.  The  figures  show 
that  business  is  buoyant.  Will  this  buoy¬ 
ancy  be  sufficient  to  overcome  the  handi¬ 
cap  of  the  coal  strike? 

“According  to  the  adjusted  index  of 
the  volume  of  manufacture,  prepared  by 
the  Harvard  Economic  Service,  the  up¬ 
swing  of  industry  so  far  has  resisted  all 
obstacles.  According  to  these  statistics 
and  those  prepared  by  other  economic 
services,  manufacturing  activity  is  stead¬ 
ily  increasing  in  a  manner  characteristic 
of  upswings  of  the  business  cycle.  The 
trend  of  commodity  prices  also  has  been 
upward.  Until  recently  most  experts 
predicted  that  the  improvement  would 
continue,  but  the  fear  is  now  expressed 
that  the  coal  strike  has  spoiled  an  other¬ 
wise  favorable  situation  and,  has  seri¬ 
ously  delayed  the  ‘prosperity  special.’  ” 
— From  the  Industrial  Digest. 


Payments  for  extra  work  should  be 
made  monthly  on  or  before  the  tenth  of 
the  month  following  the  month  in  which 
the  extra  work  is  performed.  Extra  work 
invoices  should  be  paid  in  full,  no  percent¬ 
age  on  same  being  retained  by  owner. 


ASSOCIATION  OF  IRON  AND 
STEEL  ELECTRICIAL  ENGIN¬ 
EERS’  SIXTEENTH  ANNUAL 
CONVENTION,  SEPTEM¬ 
BER  11TH  to  15TH,  1922, 
CLEVELAND,  OHIO 
The  engineers  in  the  iron  and  steel  in¬ 
dustry  will  meet  in  convention  during  the 
week  of  September  11th  to  15th,  1922, 
at  Cleveland  Public  Hall,  Cleveland,  O., 
at  which  time  there  will  be  presented  and 
discussed  subjects  (Dealing  ^particularly 
with  steel  mill  problems. 

The  papers  have  been  written  with  a 
view  of  giving  to  the  engineers  as  much 


practical  data  as  is  possible,  feeling  that 
this  class  of  information  is  far  more 
beneficial  than  the  theoretical  side  when 
dealing  with  steel  mill  problems. 

Some  of  those  who  will  present  and 
discuss  the  subjects  are  Dr.  C.  P.  Stein- 
metz,  Messrs.  B.  G.  Lamme,  W.  Sykes, 
A.  G.  Witting,  F.  C.  Watson,  D.  M.  Petty, 

L.  W.  Heller,  R.  B.  Gerhardt,  D.  B. 
Rushmore,  J.  B.  Crane,  E.  R.  Fish,  R. 

M.  Rush,  R.  E.  Butler,  F.  Hodson,  Prof. 
Edgar  Kidwell,  F.  W.  Cramer,  A.  R. 
Leavitt,  E.  T.  Moore,  R.  H.  Bauer,  F. 
A.  Wiley,  L.  F.  Galbraith,  R.  S.  Shoe¬ 
maker. 

A  tentative  list  of  the  subjects  to  be 
presented  is : 

“Improvement  in  Efficiency  of  Elec¬ 
tric  Power  Supply,”  “A  Review  of  Steel 
Mill  Electrification,”  “Boiler  Practices 
of  1922,”  “Education”  and  “Safety,* 
“The  Gas  Engine  as  a  Prime  Mover  for 
Power  Generation,”  “Steam  Turbines,” 
“Judging  Combustion  from  Gas  Analy¬ 
sis,”  “Electrification  of  the  International 
Nickel  Company’s  Works  for  Monel  Met¬ 
al,”  “Some  Considerations  in  the  Electri¬ 
fication  of  the  Steel  Plant  Railroad  Yard,” 
“Power  in  the  Iron  and  Steel  Industry,” 
“Control — Motor — Lighting  and  Crane 
Standardization,”  Electric  Furnaces,” 
“Electrical  Developments  in  1922,”  “In¬ 
vestigation  of  Insulators  for  Steel  Mill 
Service.” 

In  addition  to  the  technical  sessions, 
there  will  be  an  unusually  attractive  ex¬ 
hibition  of  apparatus  of  particular  inter¬ 
est  to  the  steel  mill  engineers. 

This  exhibit  will  cover  approximately 
30,000  square  feet  of  floor  space  and  will 
be  held  in  the  same  hall  as  is  the  technical 
sessions. 

Representatives  from  practically  every 
steel  mill  in  the  United  States  are  ex¬ 
pected  at  this  convention  for  it  will  inter¬ 
est  practically  every  class  of  engineer, 
such  as  General  Managers,  General  Su¬ 
perintendents,  Department  Superintend¬ 
ents,  Chief  Engineers,  Steam  Engineers, 
Electrical  Engineers,  Electrical  Superin¬ 
tendents,  Mechanical  Engineers,  Master 
Mechanics,  Superintendents  of  Power, 
Engineers  of  Tests,  Safety  Engineers  and 
Department  Foremen. 


The  other  day  a  prominent  local  archi 
tect  called  up  to  inquire  regarding  a  con¬ 
cern  that  has  not  ad/ertised  with  us  for 
two  years.  “I  saw  their  ad.  some  years  ago 
in  the  Guide,”  said  the  architect,  “and  am 
unable  to  recall  just  where  they  are  lo¬ 
cated.”  We  gave  him  the  address  and 
learned  subsequently  that  as  a  result  the 
firm  bagged  a  big  order.  How  many  simi¬ 
lar  orders,  from  architects  who  wouldn’t 
take  the  trouble  to  look  them  up,  that  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  us  to 
know. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  FiPort  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 130  N,  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

WeiT  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird.  A  S  . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUJIRERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPP  ROO  FIN  G. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . ...1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Hafrison  Bldg.,  Pliiia. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H.  . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St..  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . . 1226  N.  9th  St.,  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co .  . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd-  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Service  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Steve  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. ...  Widener  Bldg.,  Phila. 
LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F„  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila, 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . ....24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa, 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Pb‘ 

Cyclone  Fence  Co . 18  S.  7th  St.,  P’ 

Wayne  Iron  Works. .Commercial  Trust  Bldg.,' 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  haye  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water ;  Require  No  Pit ; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


WILMINGTON,  DELAWARE 
ST.  LOUIS,  MO. 


Sold  by  Jobbers  Everywhere 


JOSEPH  A.VOfiELCO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 

Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStoaesfield  J^oofe 

and  Flagging 


Made  with  Heavy  ft  to  14  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
"xpensive  and  Last  Forever 


THE  JOHN  D.EMACRC0. 

Philadelphia  tus-i6th*st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 


13tu&tef&'jGraule~ 
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Less  than  One  Y ear 
15  Cents  per  Copy 


MAIN  OFFICE  - 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Poat  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to~Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1715  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsessing  Avenue 
Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia 


Both  Phones 


Italian 

garble  jHnsatc  do. 

Manufacturer*  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

"  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


ICeyitone  Phone: 

Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
88th  and  Larch  wood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PA1NT1NG- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  769.3 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Maiket  5450 


•On  the  Ground  When  Wanted ■ 

OauseN 

X**/  TERRA.  COTTA  1  1 


Wall  Coping 
Sewer  Pipe 


Flue  Lining 
Hollow  Tile 


Diamond  0608 


YOU  CAN  RELY  ABSOLUTELY  ON  OUR 
QUALITY,  SERVICE  AND  CONSTANTLY  FAIR  PRICES 

WILLIAM  H.  CLAUSEN 

27th  and  Diamond  Streets,  Philadelphia 


Park  4981 
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GOLD  MEDAL  GLEHWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnace*  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PIIIIA.,  PA. 


CAI  TWn  Service  in  deliveries  and  quality  of 
I1  V/  U  Pi  \j  material  that  cannot  be  excelled 


Co. 


r leckjdros. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44.50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores :  1 64 1  N.  American  St.,  Phila. 

Camden,  N.  J.,  Lansdowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


RIEFLER’S 

ROUND  SYSTEM 

There  is  no  wonder  that  the  engineer 
who  possesses  Riefler  instruments  looks 
upon  them  with  pride.  The  Round 
System  has  beauty  and  neatness, 
combined  with  the  highest  degree  of 
accuracy. 

Piefler  instruments  are  easier  to 
work  with  and  more  durable  than 
any  other  instrument  made. 

F. WEBER  CO. 

1125  Chestnut  Street 
Philadelphia 


it  ^  /,  ( 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 
FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


Y  /%  IkT  (  Fences,  Railings, 

1  Im  (  1  ill  Grilles,  Cellar  Doors, 

&  J,  <4  f  p-re  Escapes. 

Y'l  fin  TT9  (  Screens,  Partitions, 

WW  1  rC  |H  Elevator  Enclosures, 

W  w  A  A  % «  [  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 

The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C.  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 

HEATING 

1  BOWERS  BROS.  &  CO. 

1  1629  Ludlow  Street 

Philadelphia,  Pa. 
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PROPOSED  SAFETY  CODE  FOR 
THE  STATE  OF  OHIO 

1.  The  following-  requirements  shall 
apply  to  the  erection,  construction,  alter¬ 
ation,  repairing,  painting,  cleaning,  wreck¬ 
ing,  removing  of  false  work,  pointing, 
moving  of  buildings  or  other  structures, 
in  so  far  as  any  or  all  of  them  are  appli¬ 
cable. 

Definitions 

2.  The  words  “shall”  and  “must”  when 
used  in  this  code  are  to  be  understood 
as  mandatory  and  the  word  “should”  as 
advisory. 

3.  General  Contractor.  The  term  “Gen¬ 
eral  Contractor  shall  refer  to  a  contrac¬ 
tor  who  contracts  for  a  major  portion  or 
portions  of  work. 

4.  Contractor.  The  term  “Contractor”, 
shall  refer  to  a  contractor  who  has  a  con¬ 
tract  from  the  owner  or  lessee. 

5.  Subcontractor.  The  term  “Subcon¬ 
tractor”  shall  refer  to  a  contractor  who 
has  a  subcontract  from  a  General  Con¬ 
tractor  or  Contractor. 

,6.  Direct  Wor.k.  The  term  “Direct 
Work”  shall  refer  to  work  being  done  by 
the  owner,  lessee,  state  or  any  of  its  poli¬ 
tical  subdivisions. 

7.  Employer.  The  term  “Employer” 
shall  refer  to  the  individual,  firm  or  cor- 
portion  that  the  employees  are  working 
for. 

8.  Agent  of  the  Employer.  The  term 
“Agent  of  the  Employer”  shall  refer  to 
the  Superintendent,  when  therejs  one  on 


an  operation,  or  to  the  Foreman  on  a  job 
where  there  is  no  Superintendent. 

9.  Substantial.  The  term  “Substantial” 
wherever  used  in  this  code  shall  be  taken 
to  mean  constructed  of  such  strength,  of 
such  material  and  of  such  workmanship 
that  the  object  referred  to  will  withstand 
all  normal  or  reasonably  expected  wear, 
shock,  usage  and  deterioration. 

10.  Securely  Fastened.  The  term  “Se¬ 
curely  Fastened”  wherever  used  in  this 
code  shall  be  taken  to  mean  that  the 
object  or  thing  referred  to  shall  be  so 
secured  in1  place  that  it  cannot  under 
normal  or  reasonably  foreseen  conditions 
or  circumstances  be  accidently  or  unin¬ 
tentionally  displaced,  and  that  the  object 
or  thing  referred  to  will  be  upheld  and 
withstand  such  weight  or  shock  as  is  rea¬ 
sonably  expected  from  normal  use,  condi¬ 
tions  or  circumstances. 

Factor  of  Safety.  General 

11.  All  staging,  i.  e.,  scaffolds,  pole  and 
suspended1  swinging  staging,  platforms, 
temporary  floors,  landings,  ladders,  run¬ 
ways,  horses,  trestles,  outrigger  scaffolds 
and  inclines  shall  be  of  such  construction 
as  to  furnish  a  factor  of  safety  of  not 
less  than  five  (5)  unless  otherwise  noted. 
Toilet  Conveniences  and  Drinking  Water 

12.  Adequate  and  suitable  toilet  con¬ 
veniences  and  drinking  water  shall  be 
provided  for  the  workmen  on  all  opera¬ 
tions  covered  by  this  code.  Such  toilet 
conveniences  shall  be  as  reasonably  sani¬ 
tary  as  local  conditions  will  permit. 


First  Aid  Equipment 

13.  Suitable  first  aid  equipment  shall 
be  provided  on  all  operations  covered 
by  this  code,  all  such  equipment  shall 
reasonably  conform  to  the  size  of  opera¬ 
tion  and  number  of  workmen  employed. 

Hammocks  and  Stretchers 

14.  Hammocks  and  stretchers  should 
be  provided  on  all  larger  operations  to 
properly  handle  injured  workmen. 

Discipline 

15.  Discipline  means  intelligent  co-op¬ 
eration.  Employees  should  have  proper 
regard  for  the  safety  of  others.  Horse 
plays  and  practical  jokes  should  not  be 
permitted.  It  is  advisable  to  discharge 
careless  or  quarrelsome  persons  and  the 
dare-devil. 

16.  Where  there  is  a  hazard  in  con¬ 
nection  with  his  employment  each  em¬ 
ployee  shall  use  the  safety  devices  fur¬ 
nished  by  the  employer. 

Excavating  and  Ditching 

(Other  than  Railroad,  Highway  or 
Channel  Cuts) 

17.  Sheet  piling  and  shoring  shall  be 
provided  to  protect  workment  where  there 
is  danger  of  falling  dirt,  walls,  etc. 

18.  Particular  attention  should  be  giv¬ 
en  to  shoring  and  sheet  piling.  Be  guided 
by  subsoil  conditions.  Don’t  take  chances. 

19.  Runways  for  teams,  truck  and 
shovels  must  be  built  strong  enough  to 
carry  the  load.  Hard  usage  necessitates 
frequent  inspection. 

20.  Machinery  or  material  should  not 
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be  piled  too  closely  to  the  edge  of  ex¬ 
cavations. 

Explosives  ' 

21.  Sufficient  warning  shall  be  given 
before  a  charge  is  exploded. 

22.  Blasting  caps  or  electric  fuses  must 
not  be  transported  with  high  explosives. 

23.  Danger  signs  shall  be  posted  where- 
ever  •  explosive  substances  are  stored. 

List  of  Explosives 
Acetylene  Gas 
Natural  Gas 

Misc.  Commercial  Gases 
Dynamite,  etc. 

'  Fuel  Oil 
Gasoline 
Naptha 
Benzol 
Alcohol 
Kerosene 
Illuminating  Gas 

Wrecking 

24.  Platforms,  guard  rails  and.  fences 
must  be  erected  to  protect  the  public  and 
workmen  from  hazard. 

25.  Glazed  sash  shall  be  removed  at 
start  of  operations. 

26.  Enclosed  chutes  shall  be  used,  but 
in  no  case  shall  inclined  chutes  have  a 
run  of  more  than  two  floors  without  baf¬ 
fles.  End  of  chutes  shall  be  provided 
with  stop  or  shutter;  such  stops  to  be 
closed  when  not  in  use. 

27.  Danger  signs  should  be  posted  at 
the  discharge  end  of  all  chutes. 

28.  Section  of  walls  shall  not  be  al¬ 
lowed  to  fall  in  mass  on  unsupported 
floors  of  building  being  wrecked. 

29.  When  chimneys  or  large  sections 
of  a  wall  are  pulled  down  in  masses,  the 
necessary  precautions  shall  be  taken  to 
prevent  persons  from  entering  the  field 
of  danger. 

30.  Care  shall  be  taken  not  to  overload 
floors  with  material. 

31.  Wreckage,  rubbish  and  material 
must  not  be  stored  upon  the  floors  of 
the  building,  but  must  be  removed  at  the 
earliest  possible  moment,  unless  the  floors 
are  properly  supported. 

32.  Walls  and  chimneys  should  not  be 
left  in  such  condition  that  they  may  be 
overturned  by  wind,  built-in-bbams  or 
other  force. 

33.  Scaffolds  used  on  walls  should  be 
self-supporting,  especially  on  fire  dam¬ 
aged  buildings. 

34.  Dust  shall  be  kept  at  a  minimum. 

Hoists  and  Derricks 

35.  Towers  shall  be  constructed  of 
sound  material  of  ample  strength  to  carry 
the  load.  Towers  shall  be  properly  guyed 
and  anchored. 

36.  Towers  under  course  of  construc¬ 
tion  should  be  provided  with  adequate 
temporary  guy  lines. 

37.  When  the  hoist  engine  is  placed 
close  to  the  building. . .adequate .overhead- 
protection  ''shnlT-bb  Tnwided  •  for  ‘tile  en7; 
gineer. 


38.  Exposed  gears  shall  be  guarded. 

39.  Enclosed  switches  and  fuses  shall 
be  used. 

40  Cables  running  from  engine  to  hoist 
shall  be  enclosed  or  fenced  off  where 
there  is  danger  of  workmen  coming  in 
contact  with  cable. 

41.  All  horizontal  cables,  less  than  10 
feet  from  the  floor  shall  be  suitably  en¬ 
closed^  where  there  is  danger,  of  workmen 
coming  in  contact  with  the  cable. 

42.  Derricks  shall  be  Strong  enough 
to  carry  the  load  to  be  lifted. 

43.  Derricks  shall  be.  securely  braced 
to  prevent  slipping  and  they  shall  be 
placed  upon  good  foundations. 

44.  Derricks  shall  be  properly  and  sub¬ 
stantially  anchored,  '.especially  the  foot 
of  the  masts. 

45.  Back  legs  of  stiff  leg  derricks  shall 
be  substantially  fastened,  preferably  with 
double  sets  of  bolts,  or  the  back  legs  shall 
be  adequately  weighted. 

46.  Only  experienced  men  should  be 
employed  in  the  erection  of  and  taking 
down  of  towers. 

47.  Hoist  platforms  shall  be  construc¬ 
ted  of  sound  materials  sufficient  to  carry 
the  load  and  to  withstand  the  impact. 

48.  Landing  platforms  for  outside  ma¬ 
terial  elevators  shall  be  constructed  as 
wide  as  or  wider  than  conveyance  or  car 
used  for  material. 

49.  Workmen  shall  not  be  allowed  to 
ride  material  hoists  except  when  neces¬ 
sary  to  make  repairs. 

50.  Workmen  shall  not  be  allowed  to 
work  in  elevator  shaft  or  on  walls  of 
shaft  while  elevator  is  in  operation. 

51.  When  elevator  constructors  or 
others  are  working  in  an  elevator  shaft, 
material,  tools,  or  other  objects  shall  not 
be  hoisted  or  lowered  in  such  shaft. 
Elevator  or  Material  Hoistway  Openings 

52.  Where  elevators  and  material  hoist¬ 
ways  are  used  in  building  under  construc¬ 
tion.  temporary  gates  shall  be  provided 
not  less  than  6  feet  high  with  members 
not  more  than  two  inches  apart  and  six 
inches  toe  board.  Such  gates  to  be  oper¬ 
ated  by  counterweights  or  otherwise  and 
shall  be  kept  closed  when  opening  is  not 
in  use. 

53.  Openings  in  elevator  shafts  where 
elevators  are  not  in  use  when  not  pro¬ 
tected  by  gates  shall  be  boarded  up.  Tem¬ 
porary  elevators  must  properly  covered  to 
protect  operator. 

54.  All  sides  of  elevator  and  hoistway 
openings  in  floors  that  are  not  used  for 
loading  and  unloading  shall  be  enclosed 
to  a  height  of  not  less  than  six  feet. 

Handling  Material 

55.  Material  of  all  kinds  must  be  piled 
or  stored  in  an  orderly  manner  and  made 
safe  so  as  not  to  fall  over  because  of  its 
own  weight. 

r;  :  '56.  Spouting  shall  be  well  guyed  so  it 
•rijif.  not  be  blown  about  by  the  wind  or 
(Continued  on  Page  546) 
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Office  Building,  Richmond  and  Berks  streets, 
Philadelphia.  Architects,  Harris  &  Richards, 
Drexel  Building,  Philadelphia.  Owners,  Rem¬ 
ington  &  'Sherman  Co.,  636  Richmond  street, 
Philadelphia.  Brick,  2  stories,  80x25  feet, 
slag  roof,  cement  and  pine  floors,  dampproof¬ 
ing,  terra  cotta,  fire  doors,  hollow  metal  sky¬ 
lights,  tile  work,  metal  lath,  steam  heat,  elec¬ 
tric  lighting.  Revised  plans  in  progress. 

Church,  Mt.  Airy  avenue  and  Boyer  street, 
Mt.  Airy,  Philadelphia.  Architects,  Henry  D. 
Dagit  &  Sons  •  Co.,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  Holy  Cross  Ro¬ 
man  Catholic  Church,  care  of  Rev.  John  J. 
Mellon,  134  East  Mt.  Airy  avenue,  Philadel¬ 
phia.  Stone,  brick  and  concrete.  Plans  in 
progress.  Too  early  for  details. 

Residences  (2),  7424-26  Lawndale  avenue, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  Walter  Halt,  3016  North  Ninth  street, 
Philadelphia.  Brick,  2  stories,  14  feet  4 
inches  x  53  feet,  slag  roof,  pine  floors.  Owner 
will  build. 

Boiler,  Northeast  Corner  ISixty-fourth  and 
Lebanon  avenue,  i$3,000.  Architect,  private 
plans.  Owner,  Lewis  Jones,  Inc.,  on  prem¬ 
ises.  Brick,  1  story,  35x35  feet.  Owners  will 
build. 

Stores  and  Apartments  (5),  Fifty-third  and 
Baltimore  avenue,  Philadelphia.  Architect, 
Sol  Kaplan,  929  Chestnut  street,  Philadelphia. 
Owner,  Maurice  L.  Silva,  Heed  Building, 
Philadelphia.  Brick,  2  stories  and  basement, 
25x100  feet,  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble, 
flush  bulks,  plate  glass.  Plans  in  progress. 

Store  and  Shop  Building,  Germantown  ave¬ 
nue  and  Oxford  street.  Architect,  Peter  F. 
Getz,  1634  North  Sixth  street,  Philadelphia. 
Owners,  Hahn  Brothers,  1635  Germantown 
avenue,  Philadelphia.  Brick,  3  stories.  Plans 
in  progress.  Architect  will  take  bids  in  ten 
days. 

Church,  Lombard  and  Van  Pelt  streets, 
Philadelphia.  Architects,  Druckenmiller  & 
Williams,  1537  Chestnut  street,  Philadelphia. 
Owners,  Central  Baptist  Colored  Church,  on 
premises.  IStone,  brick  and  cut  stone,  54x36 
feet,  slate  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light,  tile  work,  iron  work.  Revised 
plans  in  progress. 

Parish  House  (alts,  and  add.),  Manheim 


street,  Germantown.  Architects,  Magaziner, 
Eberhard  &  Harris,  603  Chestnut  street.  Own¬ 
ers,  Germantown  Calvary  Church,  care  of 
Rev.  A.  R.  Van  Meter,  38  Manheim  street, 
Germantown.  Stone,  2  stories,  40x60  feet. 
Plans  in  progress. 

Auditorium  and  Sunday  School  (alts,  and 
add.),  Mascher  and  Colona  streets,  Philadel¬ 
phia.  Architect,  Norman  Hulme,  1524  Chest¬ 
nut  street.  Owners,  Norris  Square  Method¬ 
ist  Episcopal  Church,  on  premises.  Brick  and 
steel,  2  stories,  64x92  feet,  slag  roof,  pine 
floors,  dampproofing,  iron  work,  electric  light, 
metal  lath,  tile  work,  rolled  steel  skylights. 
Revised  plans  in.  progress. 

Apartment  House,  Northeast  Corner  Forty- 
seventh  and  Pine  streets,  $1,500,000.  Archi¬ 
tect,  John  L.  Coneys,  Drexel  Building,  Phila¬ 
delphia.  Owner,  Clarence  Siegel,  Forty-sev¬ 
enth  and  Larehwood  avenue,  Philadelphia. 
Brick,  steel,  concrete  and  steel,  limestone, 
alternate  castone,  6  stories,  385x160  feet,  con¬ 
crete  roof,  concrete  and  oak  floors,  hollow  tile, 
safety  treads,  roof  ventilators,  metal  weather 
strips,  (8)  elevators,  waterproofing  and  damp¬ 
proofing,  iron  stairs  and  work,  hollow  metal 
skylights,  tile  and  marble,  metal  lath,  vapor 
heat,  electric  light,  boiler  house  and  laundry 
equipment.  Owner  taking  general  bids  due 
September  1st. 

Apartments  (alts,  and  add.),  2115  Carpenter 
street,  Philadelphia.  Architect,  private  plans. 
Owners,  T.  E.  Walker,  on  premises.  Brick,  3 
stories,  20x30  feet,  slag  roof,  -oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owner  taking  bids  due  August  30th. 

Rooming  House,  1128-30  Lombard  street, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Owner, 
Meyer  Wollow,  1142  Lombard  street,  Phila¬ 
delphia.  General  alterations,  3  stories,  18x38 
feet  each,  slag  roof,  pine  floors,  tile  work. 
Owner  is  taking  bids. 

Store  and  Apartments  and  Garage,  Fifty- 
second  and  Market  streets,  Philadelphia.  Ar¬ 
chitect,  H.  Childs  Hudgens,  130  South  Fif¬ 
teenth  street,  Philadelphia.  Owners,  Greater 
Philadelphia  Realty  Co.,  Belmont  Theatre, 
Philadelphia.  Brick,  terra  cotta,  granite  and 
rubble  stone,  2  stories,  85x39  feet,  and  1 
story,  21x30  feet,  slag  roof,  pine,  cement 
and  oak  floors,  metal  lath,  tile  and  marble, 


electric  light,  hot  water  heating.  Architect 
taking  bids  due  August  24th. 

Store  (alts.),  1421  Ridge  avenue,  Philadel¬ 
phia.  Architect,  Salvator  J.  Gritti,  817  North 
Sixteenth  street,  Philadelphia.  Owner,  IS. 
Seltzer,  on  premises.  Demolition,  plastering, 
excavation,  underpinning,  stairways,  carpen¬ 
try,  mill  work,  plate  glass..  Owner  will  build. 

Theatre,  Stores  and  Apartments,  Front  and 
Huntingdon  streets,  Philadelphia.  Architect, 
private  plans.  Owner,  Richard  Hill,  304  Som¬ 
erset  street,  Philadelphia.  Brick,  2  stories, 
104x58  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light,  metal  lath.  Charles  S.  A. 
Booth  Co.,  4355  Frankford  avenue,  Philadel¬ 
phia,  is  taking  sub -bids. 

Residences  (40),  Fillmore  and  Oakland 
streets,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owners,  Halloway  .&  Zerbey,  4713  North 
Broad  street,  Philadelphia.  Brick,  2  stories, 
16x32  feet,  slag  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  light,  tile 
work,  cement  work.  Owners  are  taking  sub- 
bids. 

Residences  (5),  Stores  and  Residences  (4), 

Gillmore  and  Oakland  streets,  Philadelphia. 
Architect,  Charles  F.  Parker,  5018  Schuyler 
street,  Philadelphia.  Owners,  Zerbey  &  Hal¬ 
loway,  4713  North  Broad  street,  Philadelphia. 
Brick,  2  stories,  20x35  feet  and  20x55  feet, 
slag  and  slate  roof,  hardwood  and  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Al¬ 
fred  C.  Leshler,  3705  Germantown  avenue, 
Philadelphia,  taking  sub-bids. 

Garage,  Fifteenth  and  Wyoming  avenue, 
Philadelphia.  Architect,  Charles  F.  Parker, 
5018  Schuyler  street,  Philadelphia.  Owners, 
Zerbey  &  Halloway,  4713  North  Broad  street, 
Philadelphia.  Brick,  slow  burning,  1  story, 
100x174  feet,  wjng  34x20  feet,  slag  roof,  re¬ 
inforced  concrete  floor,  ^steam  heat,  rolled 
steel  sash  and  hollow  metal  skylights.  Own¬ 
ers  taking  sub-bids. 

Residence  (alts.),  7318  Boyer  street,  Mt. 
Airy,  Philadelphia.  Architect,  Charles  F. 
Parker,  5018  Schuyler  street,  Philadelphia. 
Owner,  name  withheld.  General  alterations, 
composition  floors,  steam  heat,  electric  light, 
mill  work,  plumbing.  Architect  taking  sub¬ 
bids. 

Incinerating  Plant,  G  street  and  Ramona 
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avenue,  Philadelphia.  Architect,  private 
plans.  Owners,  Department  of  Public  Works, 
Bureau  of  Highways,  F.  H.  Caven,  216  City 
Hall,  Philadelphia.  Foundations  and  build¬ 
ings  (to  house  plant  and  chimneys,  capacity 
280  tons  per  24  hours.  Owners  taking  bids 
due  September  8th  at  noon.  Inquire  Room 
232. 

Bridge,  Fortieth  street,  over  Main  Line, 
P.  R.  R.,  Philadelphia.  Architect,  private 
plans.  Owners,  Department  of  Public  Works, 
Bureau  of  Highways,  F.  H.  Caven,  216  City 
Hall,.  Philadelphia.  Removal  of  old  bridge 
and  construction  of  new  bridge,  plate  girder 
bridge  encased  in  concrete,  325  feet  between 
abutments.  Owners  taking  bids  due  August 
3 1st  at  noon.  Inquire  Room  416. 

Building  (alts,  and  add.),  112  South  Twen¬ 
tieth  street,  Philadelphia.  Architect,  private 
plans.  Owner, '  Harold  H.  Happold,  Widener 
Building,  Philadelphia.  Brick,  cut  stone  and 
steel,  3  stories,  10x15  feet,  tin  roof,  mineral 
and  pine  floors,  steam  heat,  electric  light, 
marble  work,  dumb  waiters,  ornamental  iron 
work.  Owner  taking  bids  due  as  soon  as 
possible. 

Remodeling  and  Improvements  of  Building 

“  N,  ”  Northeast  Corner  Twelfth  and  Reed 
streets,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Works,  Bureau 
of  City  Property,  216  City  Hall.  Bond,  demo¬ 
lition,  cement  floors,  structural  steel,  brick 
work,  slate  and  iron  work,  tin  roof,  slag  roof, 
carpentry,  mill  work,  metal  lath,  plastering, 
glazing,  hardware  (plumbing  separate  bid). 
Lowest  bidders:  F.  A.  Havens  Co.,  845  North 
Nineteenth  street,  $46,485;  George  H.  Evans, 
Inc.,  109  North  Thirteenth  street,  $52,626. 
Plumbing,  C.  Jacob  Brugger,  Philadelphia, 
$55,122. 

Bridge,  Front  street  over  Richmond 
Branch  of  Philadelphia  &  Reading  Railway, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  City  of  Philadelphia,  Department  of  Pub¬ 
lic  Works,  F.  H.  Caven,  Director,  216  City 
Hall,  Philadelphia.  Steel  and  concrete.  Low¬ 
est  bidders:  Brown-King  Const.  Co.,  Com¬ 
mercial  Trust  Building,  $83,200;  O.  B.  (S.  Co., 
5517  Wyalusing  avenue,  $88,100. 

Residences  (27),  Sixty -sixth  avenue  and 
Opal  street,  Philadelphia,  $114,000.  Archi¬ 
tect,  private  plans.  Owner,  W.  H.  Liebrich, 
2840  Ridge  avenue,  Philadelphia.  Brick,  2 
stories,  18%x32%  feet,  slag  roof,  hut  water 
heating,  electric  lighting.  Owner  will  build. 

Parochial  School,  Twenty-fourth  and  Wal¬ 
lace  streets,  Philadelphia.  Architect,  Charles 
J.  Cummiskey,  118  West  Sharpnack  street, 
Germantown.  '  Owners,  St.  Francis  Xavier’s 
Roman  Catholic  Church,  care  of  Rev.  C.  J. 
O’Keefe,  Twenty-fourth  and  Green  streets, 
Philadelphia.  Stone,  brick,  granite,  concrete 
and  steel,  3  stories  and  basement,  184x100  feet, 
slag  roof,  cement  and  maple  floors,  hollow 
tile,  slate  work,  terra  eotta,  iron  stairs,  orna¬ 
mental  iron  work,  metal  lockers,  kalamein 
doors,  hollow  metal  sash,  metal  lath,  electric 
light  (heating  reserved).  Architect  taking 
revised  bids  due  August  24th. 

Hall  Building,  Roxborough,  Philadelphia. 
Architects,  Platt  &  Talley,  1627  Sansom 
street,  Philadelphia.  Owners,  Roxborough 
Lodge,  No.  66,  I.  O.  O.  F.,  Roxborough,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  3  sto¬ 
ries,  88x37  feet  and  59x35  feet,  slag  and 
slate  roof,  concrete  and  pine  floors,  hollow 


tile,  waterproofing  and  dampproofing,  orna¬ 
mental  iron  work,  bond,  rolled  steel  skylights 
and  sash,  metal  lath,  tile  work.  Architects 
taking  revised  bids  due  August  30th. 

Residence  and  Garage,  Seminole  avenue  and 
Graver’s  Lane,  Philadelphia.  Architects, 
Mellvaine  &  Roberts,  Otis  Building,  Phila¬ 
delphia.  Owner,  Gilbert  Shearer,  416  Wal¬ 
nut  street,  Philadelphia.  Stone,  2*4  stories, 
75x22  feet,  wing  22x23  feet,  garage,  1%  sto¬ 
ries,  18x20  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  taking  bids  due  August 
25th. 

Building  Development,  Twenty-second  and 
Chancellor  streets,  Philadelphia.  Architect, 
Spencer  Roberts,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  David  Coons,  care  nf 
architect.  Preliminary  sketches  being  drawn. 
Too  early  for  details.. 

Power  House,  North  side  of  Wyoming 
street,  opposite  G  street,  $22,000.  Engineer, 
W.  E.  S.  Dyer,  Land  Title  Building,  Phila¬ 
delphia.  Owners,  Walter  E.  Knipe  &  'Sons, 
Hancock  and  Berks  streets,  Philadelphia. 
Brick,  1  story,  49x119  feet,  slag  roof,  cement 
floors,  steel  sash.  Engineer  will  build. 

Residences  (6),  South  side  Albengrove, 
West  of  Horrocks,  $5,500.  Architect,  private 
plans.  Owner,  J.  D.  Fotheringham,  1000  Ar- 
rott  street,  Philadelphia.  Brick,  2  stories, 
18x35  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (18),  Franklin  and  Ruscomb 
streets,  $4,000,  and  Store  and  Residence, 
$6,000.  Architect,  private  plans.  Owner, 
Thomas  J.  McGarvey,  709  Penfield  Building, 
Philadelphia.  Brick,  2  stories,  15x35  feet, 
slag  roof,  hot  water  heating,  electric  light¬ 
ing.  Owner  will  build. 

Tanks  (2),  Lombard  street.  West  of  Taney 
street,  $10,300.  Architect,  private  plans. 
Owners,  Sun  Company,  Finance  Building, 
Philadelphia.  Steel.  Owners  will  build. 

Residences  (4) ,  Manayunk  avenue,  South  of 
Kingsley,  $6,000  each.  Architect,  private 
plans.  Owners,  Manayunk  Coal  &  Lumber 
Co.,  Main  and  Walnut  Lane.  Brick,  2  sto¬ 
ries,  16x41  feet  9  inches,  slag  roof,  hot  water 
heat,  electric  lighting.  Owners  will  build. 

Residences  (20),  South  side  Upsal  street, 
East  of  Musgmve,  $4,000  each.  Architect, 
private  plans.  Owner,  Elmer  B.  Hampton, 
4713  Oakland  street,  Philadelphia.  Brick,  2 
stories,  16x32  feet,  slag  roof, ‘hot  water  heat¬ 
ing,  electric  lighting.  Owner  will  build  . 

Residences  (2),  17  and  19  West  Durham 
street,  Philadelphia,  $3,700  each.  Architect, 
private  plans.  Owner,  Louis  T.  Barnier,  43 
Nippon  street,  Philadelphia.  Brick,  2  stories, 
15x49  feet,  slag  roof,  hot  air  heating,  electric 
lighting,  pine  floors.  Owner  will  build. 

Residence  (2-family)  and  Store  (add.),  553 7| 
Lansdowne  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Jacob  Chandross,  4121  Poplar 
street,  Philadelphia.  Brick,  1  story,  15%xl5 
feet  and  10x12  feet,  slag  roof,  electric  work, 
yellow  pine  floors.  Owner  will  build. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Bureau  of  Highways, 
care  of  Fred  C.  Dunlap,  Chief,  City  Hall, 
Philadelphia.  Owners  taking  bids  due 
August  24th  at  noon  at  216  City  Hall. 

Grading — Fayette  street,  Washington  Lane 
to  Limekiln  Pike,  and  9  other  streets.  Fern- 
dale  street,  Solly  street  to  Benson  street. 
Henry  avenue,  Kingsley  street  to  Markle 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Bell  Phone -Spruce  5293  1520  Sansom  Street,  PHilttdelpKitt  Keystene  Phone-Race  5855 


* 
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street.  Luzerne  street,  Second  street  to  Penn¬ 
sylvania  Railroad.  Turner  street,  Fifty-ninth, 
to  Sixtieth  street.  Washington  Lane,  Wis- 
sahickon  avenue  to  Walnut  Lane.  Twenty- 
eighth  street,  Clearfield  street  to  Chalmers 
avenue. 

Asphalt  Paving — Buist  avenue,  Seventieth 
to  Seventy-first  street.  Columbia  avenue,  Fif¬ 
ty-ninth  to  Sixtieth  street.  Haines  street, 
Ogontz  avenue  to  Limekiln  Pike.  Louden 
street,  C  street  to  D  street.  Pitts ville  ave¬ 
nue,  Limekiln  Pike  to  Ogontz  avenue.  Twen¬ 
ty-third  street,  Wolf  street  to  195  feet  South. 
Turner  street,  Fifty-fourth  street  to  Colum- 


Manufacturing  Building,  Northwest  Corner 
Eyre  and  Memphis  streets.  Architects  (engi¬ 
neers),  P.  M.  Sax  and  W.  W.  Hibbert,  Pen- 
field  Building,  Philadelphia.  Owners,  A.  J. 
Reach  Co.,  Tulip  and  Palmer  streets,  Philadel¬ 
phia.  Brick  and  cut  stone,  4  stories,  143x100 
feet,  Barrett  roof,  cement  floors,  metal  lath, 
tile  and  marble  work,  rolled  steel  sash,  Rala- 
mein  doors,  floor  hardener,  waterproofing,  or¬ 
namental  iron  work,  demolition  (heating, 
plumbing,  elevators  and  electric  wiring  re¬ 
served).  Contract  awarded  to  F.  W.  Mark 
Gout.  Co.,  Commercial  Trust  Building,  Phila¬ 
delphia. 

Dairy  Building,  Stable  and  Wagon  Shed, 

3325  Old  York  Road,  Philadelphia.  Archi¬ 
tect,  William  F.  B.  Koelle,  Twenty-sixth  and 
Oxford  streets,  Philadelphia.  Owners,  Breyer- 
Sharplees  Milk  Association,  Ninth  and  Cum¬ 
berland  streets.  Brick,  steel  and  cut  stone,  2 
stories  and  1  story,  120x70  feet  and  92x106 
feet,  slag  roof,  maple  and  concrete  floors, 
metal  lath,  elevators,  roof  ventilators,  electric 
work,  water  tank,  tile  and  marble  work,  rolled 
steel  sash,  fire’  doors,  ornamental  iron  work, 
cork  insulation.  Contract  awarded  to  William 
F.  Koelle,  Twenty-sixth  and  Oxford  streets, 
Philadelphia. 

Apartments,  Thirteenth  and  Oak  Lane  ave¬ 
nue,  Philadelphia.  Architect,  Conrad  Neff, 
1200  Locust  street,  Philadelphia.  Owner, 
Mrs.  Mary  E.  La  Dow,  Oak  Lane.  Brick,  cut 
stone  and  steel,  3  stories,  121x40  feet,  slag 
roof,  oak  and  pine  floors,  dumb  waiters,  iron 
work  (weather  strips,  heating  and  lighting  re¬ 
served),  tile  and  marble  work,  plumbing, 
meta  Hath.  Contract  awarded  to  W.  P.  Cam¬ 
eron  Eng.  Co.,  Witherspoon  Building,  Phila¬ 
delphia. 

Office  Building,  Northeast  Corner  Twen¬ 
tieth  and  Chestnut  streets,  Philadelphia.  Ar¬ 
chitects,  Thomas,  Martin  &  Kirkpatrick,  Otis 
Building,  Philadelphia.  Owner,  Miss  Eliza¬ 
beth  Hummel,  care  of  architect.  Brick,  cut 
stone,  steel  and  limestone,  8  stories,  153x22 
feet,  Barrett  roof,  concrete  floors,  hollow  tile, 
metal  lath,  tile  and  marble,  hollow  metal  sash 


bia  avenue.  Price  street,  Ardleigh  street  to 
Crittenden  street. 

Granite  Block  Paving— Lombard  street, 
Twenty-seventh  street  to  Schuylkill  River. 

Sheet  Asphalt  and  Granite  Block  Paving — 
Torresdale  avenue,  Frankford  avenue  to 
Lewis  street.  Twenty-second  street,  Locust 
street  to  Fitzwater  street. 

Sand — Furnishing  and  delivering  5,000  cubic 
yards  of  sand.  Furnishing  and  delivering 
4,000  tons  of  crushed  stone.  Furnishing  and 
delivering  600  tons  of  limestone  dust.  Fur¬ 
nishing.  and  delivering  3,000  tons  of  %-inch 
crushed  pebbles. 


Aw&ffd®d 


and  doors,  bond,  floor  hardener,  iron  stairs, 
ornamental  iron  work,  waterproofing,  terra 
cotta.  Contract  awarded  to  William  R. 
Dougherty,  1610  Sansom  street. 

Stores  (2)  and  Apartments  (4),  1820  Ridge 
avenue,  Philadelphia,  $8,000.  Architect,  A. 
C.  Borzner,  717  Walnut  street,  Philadelphia. 
Owner,  Henry  Frankenfield,  2443  North  Eight¬ 
eenth  street.  •  Brick  and  steel,  3  stories, 
19x96  feet,  slag  roof,  hardwood  floors,  electric 
light,  tile  and  marble  work.  Contract  award¬ 
ed  to  'Lockhart  &  Simon,  1524  Chestnut  street. 

Mill  Building,  Leverington  and  Wilde 
streets,  Manayunk,  Philadelphia.  Architect, 
W.  E.  S.  Dyer,  Land  Title  Building,  Phila¬ 
delphia.  Owner,  Fred  Pearson  Co.,  on  prem¬ 
ises.  Steel,  concrete  and  brick,  5  stories, 
160x62  feet,  cement  floors,  Carey  built-up 
roof,  metal  lath,  skylights,  metal  covered 
doors,  bond,  ornamental  terra  cotta  and  iron 
work.  Contract  awarded  to  H.  H.  Burrell, 
206  South  Quinee  street,  Philadelphia, 

Store  (alts,  and  add.),  1311-13-15  Point 
Breeze  avenue',  Philadelphia.  Architects, 
Tunis  &  Genther,  1423  Locust  street,  Philadel¬ 
phia.  Owner,  A.  Curson,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  Frank 
&  Kaiser  ,1522  South  Sixth  street,  Philadel¬ 
phia. 

Residence  (alts,  and  add.)  and  Store  and 
Apartments,  4924-26  .North  Fifth  street,  Phil¬ 
adelphia.  Architect,  '  Sol  Kaplan,  929  Chest¬ 
nut  street.  Owner,  H.  G.  Pollack,  on  prem¬ 
ises.  Brick,  3  stories,  20x75  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work,  general  alterations  to  present  build¬ 
ing.  Contract  awarded  to  Belinsky  Brothers, 
2630  South  Ninth  street. 

Boiler  House,  Frankford  avenue  and  Ve¬ 
nango  street,  $8,600.  Architect,  H.  Berkley 
Hacket  and  Eugene  Powers,  315  South  Fif¬ 
teenth  street.  Owners,  St.  Joan  of  Arc’s  Ro¬ 
man  Catholic  Church,  care  of  Rev.  Edward 
Hawks,  3552  Frankford  avenue.  Brick,  1 
story,  23x16  feet,  slag  roof,  cement  floors, 
dampproofing,  bond,  iron  work.  Contract 


W  ood  oleum 
Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


SAND 


WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 

(ANALYSIS  98.22) 

For  Facing  Concreta  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  0312  Keystone,  Race  6062 


PSGE  FENCE 

OF 

ARMCO 

INGOT  IRON  WIRE 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  if  desired 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


INTEGRAL  WATERPROOFING 

That  has  stood  the  test  of  time 


PASTE  or  POWDER 

Easily  dissolved— permanent.  Increase  tensil  strength.  No  way  detrimental  to  concrete 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3959 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 

■Ml  — lainmiffl  mil  Ml  PI  iiw  WM—H 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOMBARD  7438 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  Display  Rooms  :  Builders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your: 
Write  for  Literature. 


Progress  Square  W 

85%  Magnesia 

HqiIu  Riiildinn  Npuiq 

Adelphia  Round  |jj 

Steam  and  Water 

Sectional 

Udlljf  DlillUlliy  jlluWo 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

Boilers 

Thatcher  Tubular  and 

Pipe  and  Boiler 

Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

Coverings 

BORDEN  STOVE  CO. 

1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 

Service  that  keeps  them 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  rot  it 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 

fortable.  Convenient 

here  represented  sell 
Specified  Materials  or 
t  of  their  co-operation. 


SHEET  METAL  CORNICES 

doo4 

SKYLIGHTS,  marquises 

wbuildino 

BAY  WINDOWS 

WUIiUlIIW 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 

ventilation 

Atherholt 

MJMlding 

^  actor 

wALTERHIINNEYca 

63rd  &  Woodland  Aye.,  Philadelphia 

^  6  Hampden  Ave, 

Sarberth  U34 

THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 


17th  Street  and  Glenwood  Avenue 


Bell- Columbia  1200 


Philadelphia 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


awarded  to  F.  E.  Wallace,  1220  Chancellor 
street. 

Store  (alts.),  156  North  Broad  street,  Phila¬ 
delphia.  Architect,  William  L.  Charr,  149 
South  Fourth  street,  Philadelphia.  Owners, 
Cornfield  &  Goodman,  156  North  Broad  street. 
New  front  and  bulks,  hardwood  floors,  elec¬ 
tric  light,  metal  lath,  marble  work,  store 
fixtures,  metal  bulks.  Contract  awarded  to 
Girard  Cont.  Co.,  care  of  architect. 

Mill  Building,  High  street,  Manayunk,  Phil¬ 
adelphia.  Architect,  private  plans.  Owners, 
Atlas  (Supply  Co.,  Ring  and  Main  streets, 
Manayunk,  Philadelphia.  Brick  and  steel,  1 
story,  50x50  feet,  slag  xoctf,  maple  and  cement 
floors,  steam  heat,  electric  light,  rolled  steel 
sash.  Contract  awarded  to  William  Steele  & 
Sons  Co.,  1600  Arch  street. 

Office  Building  (alts.),  1623  Spruce  street, 
Philadelphia.  Architect,  Frank  Y.  Nickels, 
225  South  Sydenham  street,  Philadelphia. 
Owner,  Dr.  John  Bailey,  on  premises.  Inte¬ 
rior  partitions,  cabinet  work  and  glazing. 
Contract  awarded  to  William  Ferguson,  405 
South  Twentieth  street,  Philadelphia. 

Residences,  Panama  street,  between  Nine¬ 


teenth  and  Twentieth  streets,  Philadelphia. 
Architect,  William  F.  B.  Koelle,  Otis  Building, 
Philadelphia.  Owners,  care  of  architect.  Com¬ 
plete  remodeling.  Contract  awarded  to  E.  H. 
Keefer  &  Son,  1321  Rodman  street,  Philadel¬ 
phia. 

Residence  and  Garage,  Gottman  street  and 
Tabor  Road,  $13,800.  Architect,  private 
plans.  Owner,  John  Burnk,  1510  North 
Fourth  street,  Philadelphia.  Brick,  2  stories, 
18x63  feet,  slag  roof,  hot  water  heat,  electric 
light,  tile  work,  oak  and  yellow  pine  floors. 
Contract  awarded  to  Otto  Malz,  2002  North 
Fourth  street,  Philadelphia. 

Garage,  2011-13-15  South  Juniper  street, 
Philadelphia,  $10,000.  Owner,  Joseph  Cassidy, 
2016  South  Thirteenth  street,  Philadelphia. 
Brick,  2  stories,  54x100  feet,  slag  roof,  ce¬ 
ment  floors,  steel  sash,  electric  lighting.  Con¬ 
tract  awarded  to  Cichiny  &  Smith,  10  South 
Eighteenth  street,  Philadelphia. 

Garage  and  Laundry,  Southeast  Corner  Ro- 
dine  and  Cayuga  streets,  $10,800.  Architect, 
private  plans.  Owner,  Earl  D.  Sulzberger, 
3227  North  Twenty-sixth  street,  Philadelphia. 
Brick,  1  story,  garage  17x68  feet,  laundry 
27x68  feet,  slag  roof,  electric  lighting,  cement 
work.  Contract  awarded  to  Charles  D.  Land, 
Marston  and  Chailmer  streets. 

Residence,  East  side  Shelmire  street,  South 
of  Princeton  street,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  F.  Flod,  1131  Ker- 
per  street,  Philadelphia.  Brick,  1  story,  26x38 
feet,  slag  roof,  hot  air  heating,  electric  light¬ 
ing.  Contract  awarded  to  Lewis  D.  High, 
1024  Robbins  avenue,  Philadelphia. 

Residence,  Southwest  Corner  Wells  and 
Charles  street®,  Philadelphia,  $3,500.  Archi¬ 
tect,  private  plans.  Owner,  George  C.  Shirt, 
3153  Emerald  street,  Philadelphia.  Brick,  2 
stories,  16x36  feet,  hot  water  heat,  electric 
light.  Contract  awarded  to  Herman  Gleim, 
1937  Briggs  street,  Philadelphia. 

Residence  (alts.)  and  Garage,  172  Queen 
Lane,  $11,000.  Architect,  private  plans.  Own¬ 
er,  T.  Semar,  on  premises.  General  altera¬ 
tions,  garage,  1  story,  17x56  feet.  Contract 
awarded  to  Charles  T.  Clark,  Sedgley  and 
Germantown  avenues. 

Residence  and  Store  (add.),  129  East  Ched- 
ten  avenue,  $3,000.  Architect,  private  plans. 
Owner,  Alfonso  Casella,  on  premises.  Brick, 
second  story  add.,  16x43  feet,  slag  roof,  elec¬ 
tric  work.  Contract  awarded  to  John  D.  Am¬ 
brosia,  233  Collum  street,  Philadelphia. 

Stores  and  Apartment  (alts,  and  add.), 
Northwest  Corner  Sixteenth  and  Columbia, 
$12,000.  Architect,  private  plans.  Owner, 
William  R.  Warreke,  826  Arch  street,  Phila¬ 
delphia.  Brick,  3  stories,  16x30  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded  to 
L.  M.  Shestack,  826  Arch  street,  Philadelphia. 

Stores  (4),  West  side  Sixth  street,  South  of 
Glenwood  avenue,  $8,000.  Architect  , private 
plans.  Owner,  Isabelle  Caskey,  2931  West 
Allegheny  avenue,  Philadelphia.  Brick,  1 
story,  14%x30  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  William  J.  Jones, 
2927  North  Fifth  street,  Philadelphia. 

Residence  and  Store  (alts.),  3501  Kensing¬ 
ton  avenue,  $6,400.  Architect,  private  plans. 
Owner,  John  Armstrong,  on  premises.  Car¬ 
pentry,  mill  work,  plastering,  painting,  glaz¬ 
ing,  electric  work.  Contract  awarded  to  A. 
Earl  Barnes  &  Co.,  2044  East  Clementine 
street. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices — Denckla  Building  Plant 

Bell  Phone-Walnut  2569  ....  Wissahickon  Ave.  &  Juniata  St. 

Ph  i  lad  el  ph  1a 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  btiildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  779 1  *  JAMES  A.  CLANCY,  Phila.  Mgr. 


Shovels,  Picks 

MOORE  &  WEISBROD 

Incorporated 

Immediate 

Delivery 

Barrows,  Hods 

TOOLS,  EQUIPMENT,  SUPPLIES 

Quality 

Buggies,  Etc. 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 

Service 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON,  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Trus  Con  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 


Under  Construction 


Wilmington  Public  Library,  Wilmington,  Del. 
GlasoboroStateNormalSchool.Glassboro.N.J. 
Y.  M.  C.  A.,  Williamsport,  Pa. 

Evening  News  Building,  Easton,  Pa. 


’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 


WAREHOUSE  STOCK  IN  PHILADELPHIA 


Store  and  Rooming  House  (alts,  and  add.), 

2602  Ridge  avenue,  $5,500.  Architect,  pri¬ 
vate  plans.  Owner,  Owen  Kelly,  on  prem¬ 
ises.  Brick,  3  stories,  16x28  feet,  12x10  feet, 
slag  roof,  pine  floors.  Contract  awarded  to 
Walter  J.  RuSsell,  1210  North  Twenty-ninth 
street. 

Tenement  (alts.),  523  South  Forty-eighth 
street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  V.  A.  Risley,  4932  Osage 
avenue,  Philadelphia.  General  interior  altera¬ 
tions.  Contract  awarded  to  David  D.  Scott, 
1115  South  Forty-seventh  street,  Philadelphia. 

Residence  and  Store  (add.),  6018  Lans- 
downe  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Louis  Waldowski,  Northeast 
Corner  Fifty-ninth  and  Rodman  streets.  Brick, 
2  stories,  16x14  feeit,  slag  roof,  pine  floors. 
Contract  awarded  to  Louis  Swerdloff,  228 
South  Fifty-ninth  street. 

Lumber  Shed,  East  side  Fifty-eighth  street, 
South  of  Woodland  avenue,  $3,000.  Architect, 
private  plans.  Owners,  J.  Gibson  Mcllvaine 
Co.,  Fifty-eighth  and  Woodland  avenue. 
Frame,  1  story,  32x56  feet,  shingle  roof.  Con¬ 
tract  awarded  to  J.  Howard  Roberts,  Lans- 
downe,  Pa. 

Garage  (alts,  and  add.),  North  side  Cum¬ 
berland  street,  East  of  American  street, 
$3,000.  Architect,  private  plans.  Owners, 
Ross  &  Wilson,  Northeast  Corner  American 
and  Cumberland  streets.  Brick,  2  stories, 
28x4  feet,  slag  roof,  cement  floors,  electric 
light.  Contract  awarded  to  William  J.  .Jones, 
2927  North  Fifth  street,  Philadelphia. 

Store  and  Residence  (alts.),  4946  Wayne 
avenue,  $2,500.  Architect,  private  plans. 
Owner,  B.  Sightman,  on  premises.  General 
interior  alterations.  Contract  awarde  dto  M. 
H.  Davis,  5422  North  Fifth  street,  Philadel¬ 
phia. 

Store  and  Storage  (add.),  Northwest  Cor¬ 
ner  Twenty-fourth  and  Lehigh  avenue,  $2,500. 
Architect,  private  plans.  Owner,  Francis  A. 
Coyne,  on  premises.  Brick,  1  story,  16x16 
feet,  slag  roof,  pine  floors,  electric  light.  Con¬ 
tract  awarded  to  Thomas  J.  Regan,  2421  West 
Oakdale  street,  Philadelphia. 

Apartment  House  (alts.),  3932  Locust  street, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  George  W.  ISeiffert,  3936  Locuat 
street,  Philadelphia.  General  interior  altera¬ 
tions.  Contract  awarded  to  W.  S.  Gore,  6 
North  Forty-first  street,  Philadelphia. 

Store  and  Residence  (add.),  Northwest  Cor¬ 
ner  Fifty-fourth  and  Market  streets,  $2,200. 
Architect,  private  plans.  Owner,  Hagof  Gera- 
gosian,  on  premises.  Brick,  2  stories,  10x17 
feet,  tin  roof,  yellow  pine  floors.  Contract 
awarded  to  Co-operative  Builders,  112  North 
Sixtieth  street. 

Garage,  187  Evergreen  street,  Philadelphia, 
$2,900.  Owner,  John  Fitzpatrick,  on  prem¬ 


ises.  Stone,  1  story  ,38x43  feet,  slate  roof, 
cement  floors.  Contract  awarded  to  Wolver- 
ton  &  Co.,  222  East  Willow  Grove  avenue. 

Residence  (alts.),  1065  Germantown  ave¬ 
nue,  $2,500.  Owner,  Mr.  Asbelt,  Northeast 
Corner  Twenty-fifth  and  Washington  avenue, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  A.  Shestack,  5829  Wal¬ 
nut  street,  Philadelphia. 

Bank  Building,  2836  West  Girard  avenue, 
Philadelphia,  $65,000.  Architect,  Charles 
Schweiker,  33  North  Felton  street,  Philadel¬ 
phia.  Owners,  Jefferson  Title  &  Trust  Go., 
care  of  architect.  Brick,  stone,  steel  and  re¬ 
inforced  concrete,  1%  stories  ,32x79  feet,  slag 
roof,  cement  and  oak  floors,  hollow  tile,  demo¬ 
lition,  ash  hoist,  hollow  metal  and  revolving 
doors,  marble  and  terrazzo  work,  metal  lath, 
steam  heat,  electric  lighting,  terra  cotta.  Con¬ 
tract  awarded  to  George  Kessler  Cent.  Co., 
1733  North  Marvine  street,  Philadelphia. 

Laboratory,  West  side  Hamilton  street, 
West  of  Eighteenth  street,  $8,000.  Owners, 
Temple  University,  Broad  and  Berks  streets, 
Philadelphia.  Brick  and  concrete,  1  story, 
40x67  feet,  slag  roof.  Contract  awarded  to 
J.  Y.  Loux,  Fifteenth  and  Hunting  Park  ave¬ 
nue. 

Factory  (alts,  and  add.),  1511-21  Unity 
street,  Philadelphia,  $7,000.  Architect,  Ed¬ 
ward  Schoeppe,  315  South  Fifteenth  street, 
Philadelphia.  Owners,  La  France  Textile 
Mills,  4423  Frankford  avenue,  Philadelphia. 
Brick,  2  stories,  9y2xS5y2  feet,  slag  roof,  elec¬ 
tric  lighting.  Contract  awarded  to  John  F. 
Davies,  1021  Herbert  street,  Philadelphia. 

Residence  (add.),  2415  North  Fifty-second 
street,  Philadelphia,  $5,500.  Architect,  pri¬ 
vate  plans.  Owner,  George  K.  Garrett,  on 
premises.  Brick,  1  story,  17x20  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Contract  awarded  to  William 
R.  Dougherty,  1610  Sansom  street,  Philadel¬ 
phia. 

Buildings  (add.),  2020-22-24  West  Passyunk 
avenue,  $3,500.  Architect,  private  plans.  Own¬ 
er,  G.  H.  Lathbury,  2403  South  Twenty-first 
street,  Philadelphia.  Brick,  2  stories,  44x20 
feet,  slag  roof,  yellow  pine  floors.  Contract 


awarded  to  C.  Moody,  1833  Ritner  street, 
Philadelphia. 

Store  Building,  1123-25  South  Broad  street, 
Philadelphia.  Architect,  Richard  C.  Loos, 
2218  Chestnut  street,  Philadelphia.  Owner, 
John  P.  Schmid,  815  to  821  Passyunk  avenue, 
Philadelphia.  Brick  and  steel,  42x128  feet, 
slag  roof,  oak  and  pine  floors,  elevator,  metal 
bulks,  rolled  steel  skylights,  electric  light, 
hot  water  heating.  Contract  awarded  to  Jo¬ 
seph  E.  Foster  and  J.  B.  Settle,  554  North 
Sixteenth  .street,  Philadelphia. 

Factory  (add.),  1533  West  Clearfield  street, 
Philadelphia,  $2,500.  Architect,  private  plane. 
Owner,  William  Macher,  3107  North  Sixteenth 
street,  Philadelphia.  Brick,  2  stories,  37x29 
feet,  electric  work.  Contract  awarded  to  H. 
J.  McIntyre,  3834  North  Sixteenth  street. 

Shop,  902  Fernon  street,  Philadelphia, 
$2,000.  Architect  , private  plans.  Owner, 
Anna  Di  Sciascia,  928  Tasker  street,  Philadel¬ 
phia.  Brick,  2  stories,  14x46  feet,  slag  roof, 
pine  floors.  Contract  awarded  to  M.  D.i 
Sciascia,  928  Tasker  street. 

Residence  and  Store  (add.  and  alts.),  1147 
South  Fifty-third  street,  $2,500.  Architect, 
private  plans.  Owner,  Jack  J.  Lehman,  on 
premises.  Brick,  1  story,  15x12  feet,  slag 
roof,  yellow  pine  floors.  Contract  awarded 
to  N.  Lehman,  425  Reed  street,  Philadelphia. 

Store  (alts.),  516  ISouth  Fifty-second  street, 
Philadelphia,  $2,200.  Architect,  private  plans. 
Owners,  Stein  Brothers  &  Rosenberger,  1628 
West  Susquehanna  avenue.  General  altera¬ 
tions.  Contract  awarded  to  Frank  R.  Shriver, 
Fifty-first  and  Catharine  streets. 

Garage  (repairs),  4217-19  Aspen  street,  Phil¬ 
adelphia,  $2,200.  Architect,  private  plans. 
Owner,  Harry  S.  Kaestner,  agent,  4227  Lans- 
downe  avenue.  General  fire  repairs.  Con¬ 
tract  awarded  to  Leonard  Will,  651  North 
Frazier  street. 

Garage,  910  South  Fifth  street,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  Morris  Rutberg,  708  South  Fourth  street, 
Philadelphia.  Brick,  1  story,  20x117  feet,  ce¬ 
ment  floors,  electric  lighting.  Contract 
awarded  to  Shechtman  &  Brother,  1734  North 
Seventh  street. 


. . . ■■him* On  the  Ground  When  W anted"" 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell— Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 
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School  (add.  and  alts.),  Steel'ton,  Pa.,  $125,- 
000.  Architects,  Lawrie,  Green  &  Go.,  Com¬ 
monwealth  Building,  Harrisburg.  Owners, 
School  Board  of  Steel'ton,  William  Neil,  sec¬ 
retary,  Steelton,  Pa.  Brick.  Architects  se¬ 
lected. 

Residence  (alts,  and  add.),  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Mr.  W.  Herdenbaugh, 
Lancaster,  Pa.  Frame,  2  stories,  30x40  feet, 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  plumbing.  Plans  in  progress. 

Hotel  (alts,  and  add.),  Philadelphia  and 
George  streets,  York,  Pa.  Architects,  Toohey 
&  McClymont,  342  Madison  avenue,  New 
York.  Owners,  Hotel  Penn,  care  of  Charles 
Welsh,  on  premises.  Brick,  2  stories,  08x130 
feet.  Plans  in  progress. 

Club  House,  Allentown,  Pa.  Architects, 
R.  &  L.  Oche,  Odd  Fellows’  Building,  Beth¬ 
lehem,  Pa.  Owners,  Allentown  Lodge,  No. 
130,  B.  P.  O.  E.,  Fred  Kiltz,  31  South  Eighth 
street,  Allentown,  Pa.  Brick,  stone,  3  sto¬ 
ries,  'slag  roof,  hardwood  floors,  electric  light¬ 
ing.  Sketches  in  progress. 

Residence,  Allentown,  Pa.  Architects,  Ja¬ 
coby  -&  Everett,  Commonwealth  Building,  Al¬ 
lentown.  Owner,  William  N.  S.  Carl,  Allen¬ 
town,  Pa.  Brick,  stone,  2  stories,  37x16  feet 
9  inches,  33x16  feet  5  inches,  hardwood  floors, 

.  composition  roof,  electric  light,  tile  work, 
porches.  Plans  in  progress. 

Twin  Residence,  Allentown,  Pa.  Architect, 
David  Levy,  949  Hamilton  street,  Allentown, 
Pa.  Owner,  name  withheld.  Brick,  hollow 
tile,  stucco,  2 y2  stories,  40x120  feet,  tile  roof, 
hardwood  floors,  hollow  tile,  vapor  heat,  elec¬ 
tric  light,  tile  and  marble  work.  Plans  in 
progress. 

Factory,  Warehouse  and  Garage,  Allentown, 
Pa.  Architects,  Jacoby  &  Everett,  Common¬ 
wealth  Building,  Allentown.  Owner,  H.  S. 
Haltzel,  12  South  Hall  street,  Allentown,  Pa. 
Fireproof,  2  stories  and  basement,  80x315 
feet,  composition  roof,  concrete  and  wood 
floors,  electric  light,  metal  lath,  freight  ele¬ 
vators,  rolled  steel  sash,  fire  doors,  water¬ 
proofing,  dampproofing.  Plans  in  progress. 

Bank,  Emaus,  Pa.  Architect,  D.  Levy,  949 
Hamilton  street,  Allentown,  Pa.  Owner,  Se¬ 
curity  Trust  Co.,  Dr.  J.  Blackstone,  president, 
Emaus,  Pa.  Stone,  brick,  steel,  1  story,  50x80 
feet,  slag  roof,  terrazzo  floors,  vapor  heat, 
electric  light,  metal  lath,  tile  and  marble 
work,  roof  ventilators,  vault,  bank  fixtures, 
terra  cotta,  ornamental  iron  work.  Plans  in 
progress. 

Residence  and  Garage,  Merion,  Pa.,  $30,000. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  T.  H.  Edwards, 
care  of  architect.  Stone,  3  stories,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  and  marble  and  cement  work.  Architect 
will  take  general  bids  in  a  few  days. 

Residences  (2),  Berwyn,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  John  C.  Smith,  Berwyn,  Pa. 
Frame  and  stucco,  2%  stories,  60x30  feet, 
shingle  roof,  pine  and  oak  floors,  hot  water 
heat,  electric  light,  tile  work.  Owner  will  be 
ready  for  bids  in  a  few  days. 

Factory,  Eighth  and  Harris  streets,  Allen¬ 
town,  Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown.  Owner, 
J.  J.  Taylor,  Swissonia  Knitting  Mills,  Allen¬ 
town,  Pa.  Fireproof,  3  stories,  66x200  feet, 
built-up  roof,  concrete  and  wood  floors,  freight 
elevators  (heating,  plumbing  and  electric 
work  reserved),  metal  lath,  rolled  steel  sash, 
fire  doors,  dampproofing,  iron  stairs.  Archi¬ 


tect  will  be  ready  for  bids  in  one  week. 

Central  Heating  Plant,  Cumberland  County, 
Pa.  Architect,  F.  H.  Fahnestock,  Patriot 
Building,  Harrisburg,  Pa.  Owners,  Cumber¬ 
land  County  Commissioners,  Carlisle,  Pa. 
Brick,  reinforced  concrete,  1  story,  24x30 
feet,  slate  roof,  concrete  floors,  electric  light. 
Architect  will  take  bids  next  week. 

Garage,  Allentown,  Pa.  Arhitect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem.  Owners,  I.  X.  L.  ‘Tire  &  Supply  Go., 
North  Sixth  street,  Allentown.  Brick,  steel, 
mill  work,  3  stories,  62x40  feet,  slag  roof, 
concrete  and  wood  floors,  steam  heat,  electric 
light,  roof  ventilators,  floor  hardener;  Own¬ 
er  taking  sub-bids. 

Factory,  Allentown,  Pa.  Architect,  D.  Levy, 
949  Hamilton  street,  Allentown,  Pa.  Owners, 
Chanock  &  Senderowitz,  923  Hamilton  street, 
Allentown.  Brick,  steel  frame,  3  stories  and 
basement,  41x130  feet,  slag  roof,  wood  floors, 
vapor  heat,  electric  light,  rolled  steel  sash, 
fire  doors.  Architect  is  taking  sub-bids. 

Tribute  House,  Merion,  Pa.  Architects, 
Karcher  &  Smith,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  Merion  War 
Tribute  House,  Merion,  Pa.  Stone  and  steel, 
1  story  and  basement,  88x35  feet,  wing  72x40 
feet,  .slate  roof,  maple  and  cement  floors, 
safety  treads,  leaded  glass,  bond,  tile  and  ter¬ 
razzo,  electric  light,  hot  water  heating,  demo¬ 
lition.  Architects  taking  bids  due  August 
24th. 

Chapel,  near  Lansdale,  Pa.  Architect,  Paul 
Monaghan,  1218  Chestnut  street,  Philadelphia. 
Owners,  St.  Mary’s  Institute  for  the  Blind, 
care  of  Cardinal  D.  J.  Dougherty,  Eighteenth 
and  Race  streets,-  Philadelphia.  Brick,  cut 
stone,  steel  and  plaster,  1  y2  stories,  38x92 
feet,  slate  roof,  pine  floors,  electric  lighting, 
metal  lath,  tile,  marble  and  terrazzo  work, 
bond,  iron  work  (heating  and  plumbing  re¬ 
served).  Architect  taking  bids  due  August 
30th. 

Parish  House  and  Rectory,  Sixty-ninth 
Street  Boulevard  and  Chestnut  street,  Upper 
Darby,  Pa.  Architects,  Bissell  &  Sinkler,  Otis 
Building,  Philadelphia.  Owners,  St.  Giles  ’ 
Parish,  on  premises.  Brick,  cut  stone  and 
steel,  1  and  3  stories,  75x42  feet  and  29x56 
feet,  slate  roof,  mastic  and  pine  floors,  metal 
lath,  bond,  waterproofing.  Architect  taking 
bids  due  August  24th  at  noon. 

Residence,  North  Second  street,  Harrisburg, 
Pa.  Architect,  Robert  E.  Williams,  26  South 
Third  street,  Harrisburg,  Pa.  Owner,  Mr. 
Morris  Yoffe,  310  Cotterel-Ebner  Building, 
Harrisburg,  Pa.  Stone,  30x47  feet,  Spanish 
tile  roof,  hardwood  floors,  hollow  tile  (plumb¬ 
ing,  heating,  electric  work  and  fixtures  re¬ 
served),  metal  lath,  tile  and  marble  work, 
metal  weather  strips,  bond,  terra  cotta.  Archi¬ 
tects  taking  bids  due  August  30th. 

Sewer,  Upper  Darby,  Pa.  Engineer,  pri¬ 
vate  plan®.  Owners,  Township  of  Upper  Dar¬ 
by,  care  of  A.  F.  Damon,  Chief  of  Bureau  of 
Public  Works,  Post  Office  Building,  Sixty- 
ninth  and  Market  streets.  Construction  of 
outfall  sewer  ,12,700  feet  8-inch  to  18-inch 
terra  cotta  pipe.  Owners  taking  bids  due 
September  5th  at  8.00  P.  M.,  daylight  saving. 
Address  all  com munieations  to  Samuel  Ru¬ 
dolph,  secretary  of  Board  of  Commissioners, 
Post  Office  Building,  Sixty-ninth  and  Market 
streets,  Upper  Darby,  Pa. 

Residence,  Lucknow,  Pa.  Architect,  F.  G. 
Fahnestock,  Patriot  Building,  Harrisburg,  Pa. 
Owner,  Miss  Caroline  Reefer,  Riverside  Drive, 
Harrisburg,  Pa.  Brick  and  stucco,  2 y2  stories, 


32x44  feet,  shingle  roof,  hardwood  floors, 
vacuum  ’heat,  electric  light.  Architect  ready 
for  bids  due  August  27th. 

Store,  Office  and  Apartment  (alts,  and 
add.),  Lewistown,  Pa.  Architects,  Lawrie, 
Green  &  Co.,  Commonwealth  Building,  Har¬ 
risburg.  Owner,  Walter  Fosnot,  Lewistown, 
Pa.  Brick,  3  'stories,  30x60  feet,  slag  roof, 
pine  floors,  vapor  heat.  Owner  taking  bids 
due  as  soon  as  possible. 

Hotel  (add.),  Harrisburg,  Pa.  Architect,  W. 
L.  Stoddart,  9  East  Fortieth  street,  New  York. 
Owners,  Penn-Harris  Hotel  Co.,  Harrisburg, 
Pa.  Reinforced  concrete,  terra  cotta  and 
stone,  12  stories,  steam  heat,  electric  light, 
composition  roof,  tile,  marble  and  terrazzo 
work,  rolled  steel  sash  and  skylights,  hollow 
metal  skylights,  fire,  kalamein  and  hollow 
metal  doors,  dampproofing,  waterproofing,  fire 
escapes,  ornamental  iron  work,  maple,  cement 
and  pine  floods,  metal  lath,  elevators,  roof 
ventilators.  Architect  taking  bids. 

Grade  School,  Beech,  between  Warren  and 
Hale  streets,  Pottstown,  Pa.  Architects,  Rit¬ 
ter  &  Shay,  North  American  Building,  Phila¬ 
delphia.  Owners,  Board  of  Directors  of  the 
School  District  of  the  Borough  of  Pottstown, 
Rev.  C.  H.  Kehm,  secretary,  Pottstown,  Pa. 
Brick,  stone  and  steel,  2  stories  (plumbing, 
gas  fitting,  heating,  electric  work  and  venti¬ 
lating  separate  bids).  Owners  taking  bids 
due  ‘September  7th  at  noon,  standard  time. 
Deposit,  $10.00.  Refund,  $6.00. 

Greenhouse  and  Flower  Show  Room,  Lang- 
horne,  Pa.  Architect,  Andrew  C.  Borzner,  717 
Walnut  street,  Philadelphia.  Owner,  E.  K. 
-Schultz,  care  of  E.  K.  Schultz  &  Co.,  Fourth 
and  Walnut  streets.  Owner  will  take  bids. 

Residence,  Swarthmore,  Pa.  Architect,  John 
J.  Carroll,  34  South  Seventeenth  street,  Phila¬ 
delphia.  Owner,  W.  A.  Clarke,  care  of  archi¬ 
tect.  Stone,  2 y2  stories,  25x43  feet,  wing 
10x27  feet,  slate  roof,  oak  floprs,  hot  air  neat, 
electric  light,  tile  work.  Architect  is  taking 
sub-bids. 


Pennsylvania 
Contracts  Awarded 

High  School,  Ambler,  Pa.  Architect,  S.  S. 
Conover,  11  South  Sixteenth  street,  Philadel¬ 
phia.  Owners,  Board  of.  Education,  Philip 
Mass,  secretary,  Ambler,  Pa.  Brick  and 
steel,  2  stories,  161x73  feet,  slag  roof,  maple 
floors,  metal  lath,  roof  ventilators,  rolled  steel 
skylights,  bond,  dampproofing,  ornamental 
iron  work  (heating,  lighting,  plumbing  -sep¬ 
arate  bids).  General  contract  awarded  to 
Barnes  &  McLaughlin,  17  South  Seventeenth 
street,  Philadelphia,  $97,900. 

School,  McConnellsburg,  Pa.  Architects, 
Lawrie,  Green  &  Co.,  Commonwealth  Build¬ 
ing,  Harrisburg.  Owners,  School  Board  of 
McConnellsburg,  Charles  B.  Stevens,  secre¬ 
tary,  McConnellsburg,  Pa.  Brick,  1  and  2 
stories,  73x87  feet,  slag  roof,  hardwood  floors, 
roof  ventilators,  electric  light,  skylights.  Con¬ 
tract  awarded  to  C.  H.  Stenger,  McConnells¬ 
burg,  Pa.  Heating  to  Ghambersburg  Const. 
Co.,  Ghambersburg,  Pa.  Plumbing  to  N.  R. 
Roettger,  McConnellsburg,  Pa.  Electric  not 
awarded. 

Factory,  Lancaster,  Pa.,  $70,000.  Archi¬ 
tect,  E.  Alien  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owners,  Bayuk  Brothers,  Third 
and  Spruce  streets,  Philadelphia.  Brick,  3 
stories  and  basement,  80x176  feet,  joist  con¬ 
struction,  metal  roof,  pine  and  maple  floors, 
elevators,  roof  ventilators,  steam  heating, 
electric  lighting,  rolled  steel  sash,  hollow 
metal  skylights,  fire  doors.  Contract  awarded 
to  Herman  Woh-lsen,  Woolworth  Building, 
Lancaster,  Pa.  (Heating,  electric  lighting, 
elevators  and  sprinkler  system  separate  bids, 
not  included  in  contract.) 
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Residence  (add.  and  alts.),  Bethlehem,  Pa. 
Architect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  C.  P.  Hoff¬ 
man,  Bethlehem,  Pa.  Frame  and  stucco,  1 
story,  30x40  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work,  gen¬ 
eral  interior  alterations.  Contract  awarded 
to  George  Heller,  719  North  New  street,  Beth¬ 
lehem,  Pa. 

Bank,  Mahonoy  City,  Pa.  Architects,  Tilgh- 
man-Moyer  Co.,  824  Hamilton  street,  Allen¬ 
town.  Owners,  Mahonoy  City  Bank  &  Trust 
Co.,  D.  T.  Graham,  Mahonoy  City,  Pa.  Brick, 
marble,  steel,  1  story,  125x25  feet,  slag  roof, 
tile  and  wood  floors,  hollow  tile,  metal  lath, 
electric  light,  tile,  marble  and  terrazzo  work, 
rolled  steel  sash  and  skylights,  roof  ventila¬ 
tors,  bronze  work.  Contract  awarded  to 
Tilghman  Moyer  Co.,  Allentown,  Pa. 

Factory,  Allentown,  Pa.  Architect,  D. 
Levy,  949  Hamilton  street,  Allentown,  Pa. 
Owners,  S.  Brown  Shoe  Co.,  Allentown,  Pa. 
Reinforced  concrete  an  dbrick,  2  stories  and 
basement,  50x110  feet,  slag  roof,  pine  floors, 
vapor  heat,  electric  light,  (1)  electric  eleva¬ 
tor,  rolled  steel  sash,  fire  doors,  sprinkler  sys¬ 
tem.  Contract  awarded  to  Ritter  &  Smith, 
1227  Gordon  street,  Allentown,  Pa. 

Apartments  (add.),  120  South  Eighth  street, 
Reading,  Pa.  Architect,  Calvin  Young,  226 
North  Sixth  street,  Reading,  Pa.  Owner, 
George  J.  Kessler,  118  South  Eighth  street, 
Reading,  Pa.  Brick,  3  stories,  20x90  feet,  tin 
roof,  pine  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Contract  awarded  to 
Oscar  J.  Degler,  1041-A  Walnut  street,  Read¬ 
ing,  Pa. 

Garage,  St.  David’s,  Pa.  Architect,  pri¬ 
vate  plans.  Owner,  William  Henry  Brooks, 
St.  David’s,  Pa.  Stone  and  frame,  1%  sto¬ 
ries,  25x28  feet,  shingle  roof,  cement  floor, 
hot  water  heat,  electric  lighting.  Contract 
awarded  to  Raymond  L.  J.  Rilling,  1425  West 
Venango  street. 

Bungalow,  Ardmore,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Earl  H.  Jones,  1403  South  Fifty-first 
street,  Philadelphia.  Frame  and  stucco,  1  y2 
stories,  32x32  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to  John  Morris,  Ardmore, 
Pa. 


New  Jersey 
Construction  News 

Club,  Trenton,  N.  J.  Architect,  R.  A. 
Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owners,  Tenitville  Athletic  Club,  J. 
Fisher,  president,  Trenton.  Brick,  3  stories, 
25x100  feet,  slag  roof,  hardwood  floors,,  elec¬ 
tric  light,  tile  and  marble  work.  Plans  in 
progress. 

School,  Gloucester  Heights,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia,  Owners,  School  District 
of  Gloucester  Heights,  N.  J.  Brick,  2  sto¬ 
ries  and  basement,  25x90  feet,  slag  roof, 
steam  heat,  electric  lighting.  Plans  com¬ 
pleted.  Owners  will  be  ready  for  bids  in  a 
few  days. 

Church,  West  State  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Christian  Science  Church, 
Mrs.  Bonham,  Trenton,  N.  J.  Brick  and 
frame,  1  story,  40x80  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  wrork,  ornamental  plaster.  Architect 
ready  for  bids. 

Elks’  Club,  Fowler  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  I.  B.  P.  O.  E.,  Sunlight 
Lodge,  No.  114,  F.  Kinney,  619  Centre  street, 
Trenton,  N.  J.  Brick,  steel,  2  stories,  60x80 
feet,  slag  roof,  maple  floors,  tile  and  marble 


work,  metal  lath,  hollow  tile,  ornamental  iron 
work.  Architect  taking  bids  due  August  25th. 

Office,  Trenton,  N.  J.  Architect,  William 
Kleman,  First  National  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Standard  Fire  Insurance 
Co.,  15  West  State  street,  Trenton.  Fire¬ 
proof,  2  stories  and  basement,  60x100  feet, 
slag  roof,  hardwood  floors,  electric  light, 
metal  lath,  rolled  steel  sash.  Architect  tak¬ 
ing  bids  due  August  29th. 

Residence,  Merchantville,  N.  J.  Architect, 
H.  M.  Moffett,  531  Market  street,  Camden, 
N.  J.  Owner,  Robeson  Moffett,  Camden,  N.  J. 
Cement  cinder  block,  frame,  2%  stories, 
37x37  feet,  shingle  roof,  pine  floors,  vapor 
vacuum  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Residence,  Merchantville,  'N.  J.  Architect, 
H.  M.  Moffett,  531  Market  street,  Camden, 
N.  J.  Owner,  H.  M.  Moffett,  531  Market 
street,  Camden,  N.  J.  Cinder  cement  block, 
stucco,  2%  stories,  41x36  feet,  shingle  roof, 
pine  floors,  vapor  vacuum  heat,  electric  light, 
tile  work.  Architect  is  subletting. 

Warehouse,  Camden,  N\T.  Architect,  A.  B. 
Gill,  Law  Building,  Camden,  N.  J.  Brick, 
steel,  2  stories,  50x90  feet,  slag  roof,  con¬ 
crete  floors,  electric  light,  tin  covered  fire 
doors.  Low  bidder:  Emil  Schulke,  1183  Jack- 
son  street,  Camden,  N.  J. 

Residences  (9),  South  Texas  avenue,  Atlan¬ 
tic  City,  N.  J.  Architect,  Samuel  Abramson, 
2313  Walnut  street,  Philadelphia.  Owners, 
Stanley  Const.  Co.,  care  of  architect.  Brick, 
2  stories,  16x60  feet,  slag  roof,  hardwood  and 
pine  floors,  hot  water  heat,  electric  light.  Ar¬ 
chitect  taking  sub-bids. 


New  Jersey 
Contracts  Awarded 

Bunker  Hill  School,  Cross  Keys,  N.  J., 
$25,000.  Architect,  H.  A.  Hill,  Broad  Street 
Bank  Building,  Trenton,  N.  J.  Owners,  Wash¬ 
ington  Township  School  Board,  District  Clerk, 
Cross  Keys,  N.  J.  Brick,  2  stories,  pine  floors, 
electric  lighting.  Contract  awarded  to  Barnes 
&  McLaughlin,  17  iSouth  Seventeenth  street, 
Philadelphia. 

Residence,  West  Collingswood,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  G.  H.  Praymore,  care  of  archi¬ 
tect.  Brick,  2y2  stories,  36x24  feet,  asbestos 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  work.  Contract  awarded  to  Wil¬ 
liam  T.  Layen,  Haddonfield,  N.  J. 

Store  and  Apartment,  Vineland,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  M.  Zukerman,  Vineland,  N.  J. 
Brick,  2  stories,  58x38  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light,  plate  glass. 
Contract  awarded  to  Charles  Schiebel,  Vine- 
land,  N.  J. 

Power  House,  Blackwood,  N.  J.,  $18,039. 
Architect,  private  plans.  Owners,  Board  of 
Chosen  Freeholders,  Samuel  Wood,  chairman, 
Camden  County  Court  House,  Camden,  N.  J. 
Brick,  concrete,  bond,  1  story,  30x50x20  feet, 
slag  roof,  cement  floors.  Contract  awarded  to 
Frederick  Lange,  Audubon,  N.  J. 


Miscellaneous 
Construction  News 

Basement  Building,  Baltimore,  Md.  Archi¬ 
tects,  Heaeock  &  Hokanson,  Bailey  Building, 
and  Roy  G.  Pratt,  Baltimore,  Md.  Owners, 
North  Avenue  Presbyterian  Church,  Balti¬ 
more,  Md.  Basement,  stone,  85x84  feet,  slag 
roof,  wood  floors,  electric  lighting.  Archi¬ 
tects  taking  bids  due  August  30th. 


Proposals 


SEALED  PROPOSALS 

Notice  is  hereby  given  that  sealed  bids  will 
be  received  by  James  F.  Walton*,  Chairman 
of  the  Court  House  'Committee  of  the  Board 
of  Chosen  Feeholders  of  Camden  County,  and 
opened  and  read  in  public  on  Saturday,  Sep¬ 
tember  2nd,  1922,  at  10  A.  M.  (daylight  sav¬ 
ing  time)  at  a  public  hearing  of  said  Com¬ 
mittee  to  be  held  in  the  Freeholders  ’.  Room, 
in  the  Court  House,  Camden,  N.  J.,  for  reno¬ 
vating,  plaster  patching,  painting,  etc.,  of 
Camden  County  Court  House  in  accordance 
with  specifications  on  file  in  the  office  of  the 
Clerk,  Court  House  (copies  of  which  may  be 
had  by  application  at  the  office  of  Rankin, 
Kellogg  &  Crane,  1012  Walnut  street,  Phila¬ 
delphia,  Pa.) 

Bids  must  be  enclosed  in  sealed  envelopes, 
bearing  the  name  *&nd  address  of  bidder,  and 
the  words,  “Bids  on  Court  House  Renovating, 
Etc.,”  and  addressed  to  James  F.  Walton, 
Chairman  Court  House  Committee. 

Each  bid  must  be  accompanied  by  a  certi¬ 
fied  check  in  a  sum  not  less  than  ten  per  cent, 
of  the  bids  submitted. 

A  surety  bond  will  be  required  in  the  full 
amount  of  the  contract  for  the  proper  com¬ 
pletion  of  the  work,  and  the  bidder  shall  also 
include  in  his  bid  a  bid  certificate  -from  a 
surety  company. 

The  Board  of  Chosen  Freeholders  reserve 
the  right  to  reject  any  and  all  bids. 

Dated,  August  19,  1922. 

JAMES  F.  WALTON, 
Chairman  Court  House  ’Committee. 


When  you  stop  to  consider  that  the  Guide 
reaches  every  week  and  is  read  by  archi¬ 
tects,  builders,  building  owners,  contrac¬ 
tors  and  sub-bidders  in  every  branch  of 
building  construction,  you  must  perceive  its 
unique  importance  as  a  medium  for  adver¬ 
tising  with  an  appeal  to  that  class  Every 
copy  reaches  a  live  prospect. 


You  know  what  propaganda  is,  don’t  you? 
You  know,  too,  how  effective  a  weapon  it  is, 
if  used  properly,  don’t  you?  Well,  advertis¬ 
ing- — honest,  fair  advertising — is  the  best 
propaganda  we  know  of.  Join  the  propagand¬ 
ists  now!  Advertise  in  the  “Builders’ 
Guide.  ’  ’ 


An  old  legend  tells  of  a  magician’s  vase; 
the  magician  could  get  out  of  it  only  that 
which  he  put  in.  Advertising  is  just  that 
If  you  don’t  get  into  it  the  “kick”  of  sales¬ 
manship  it  is  going  to  miss  by  just  that 
much  the  pulling  power  it  ought  to  have. 


Many  a  man  would  do  a  better  job  if  he 
didn’t  know  about  putty. — Ex. 


Advertising  is  telling  who  you  are,  where 
you  are,  and  what  you  have  to  offer  the 
world  in  the  way  of  service  or  commodity. 

If  nobody  knows  who  you  are,  or  what 
you  have  to  offer,  you  do  no  business,  and 
the  world  is  the  loser  through  giving  you 
absent  treatment. 

Life  is  too  short  for  the  consumer  to 
employ  detectives  to  ferret  out  merchants 
who  have  the  necessities  of  life  to  sell. 
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(Continued  from  Page  536) 
become  dangerous  to  those  working  on 
other  parts  of  the  building. 

57.  Inclined  runways  should  not  be  so 
steep  that  men  will  slip.  When  inclines 
are  steep  ot  wet,  cleats  should  be  nailed 
securely  to  the  runway. 

58.  Runways  to  storage  piles  should 
have  a  substantial  foundation,  be  suffi¬ 
ciently  wide  and  the  planks  shall  be  se¬ 
curely  nailed  together. 

Scaffolding  and  Staging 

59.  The  word  “stage”  in  the  following 
paragraphs  shall  include  any  structures 
nailed  together  for  temporary  use  to  sup¬ 
port  men  or  materials  of  construction. 

60.  Staging  shall  be  erected  of  sound 
material,  be  properly  braced  and  uprights 
shall  rest  on  substantial  foundations  or 
otherwise  substantially  secured. 

61.  Platform  planks  on  all  staging  shall 
be  of  sufficient  strength  to  provide  a 
factor  of  safety  of  five.  Platforms  shall 
not  be  less  than  20  inches  wide.  Unsup¬ 
ported  ends  of  platform  planks  shall  be 
railed  off  or  planks  shall  be  fastened  to 
prevent  tipping. 

62.  The  use  of  Hemlock  shall  be  pro¬ 
hibited. 

63.  Staging  above  the  second  floor 
shall  be  provided  with  suitable  side 
screens  securely  fastened  between  the 
hand  rail  and  toe  board  if  there  be  danger 
to '  workmen  below. 

64.  Care  shall  be  exercised  in  splicing, 
bracing,  spacing  of  ledgers,  put-logs  and 
bearers  to  maintain  a  factor  of  safety  of 
five. 

65.  Outrigger  scaffolds  above  the  third 
floor  shall  be  at  least  30  inches  wide. 

66.  Hooks,  anchors  and  outriggers  for 
swinging  scaffolds  shall  be  securely  fas¬ 
tened. 

67.  When  needle  beams  are  used  they 
shall  be  sufficiently  strong  to  carry  the 
load. 

68.  Outriggers  for  suspended  or  patent 
scaffold  shall  be  sufficiently  strong  to 
carry  the  load  and  they  shall  be  securely 
fastened  to  the  frame,  preferably  by  us¬ 
ing  clamps  or  U  Bolts.  Thrustouts  should 
be  steel  though  other  suitable  material 
may  be  used. 

69.  Stops  shall  be  placed  on  the  outside 
end  of  the  outriggers. 

70.  When  men  are  working  above  the 
staging  and  where  there  is  danger  of 
falling  material,  tools,  etc.,  substantial 
overhead  protection  shall  be  provided  to 
protect  the  men  working  on  the  staging. 

71.  Safe  means  of  access  to  staging 
shall  be  provided. 

72.  All  staging  shall  be  properly  braced 
or  tied  to  prevent  swaying. 

73.  All  staging  above  the  second  floor 
shall  be  provided  with  substantially  built 
guard  rails  and  toe  boards.  This  clause 
not  to  apply  to  horse  platforms  used  on 
staging  unless  there  is  danger  to  men 
working  on  staging. 

74.  Runways  over  openings  of  10  feet 
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or  greater  in  depth  shall  be  provided  with 
substantially  built  guard  rails  and  toe 
boards. 

75.  Horse  scaffolds  shall  be  made  of 
sound  material  and  be  well  braced. 

76.  The  use  of  ladders  should  be  dis¬ 
couraged.  If  traffic  is  to  be  continued 
long  periods  of  time,  safety  and  economy 
will  be  obtained  by  the  use  of  temporary 
stairways. 

77.  Where  ladders  are  used  they  shall 
be  substantially  built,  set  level  and  well 
secured. 

78.  Oortable  ladders  should  have  non¬ 
slipping  bases  or  be  otherwise  prevented 
from  slipping  and  twisting. 

79.  Staging  should  be  constructed  by 
specially  selected  men  who  are  experi¬ 
enced  and  competent  to  do  this  work. 
When  completed,  a  thoroughly  competent 
agent  of  the  employer  should  inspect  such 
staging  before  it  is  placed  in  service. 

Barricades 

80.  On  completed  floors  substantial 
railings  and  toe  boards  shall  be  erected 
around  floor  openings  or  openings  shall 
be  covered  with  temporary  flooring. 

Stairways 

81.  In  all  structures  more  than  60  feet 
in  height  where  it  is  impractical  to  con¬ 
struct  the  permanent  stairs  as  the  struc¬ 
ture  progresses,  temporary  stairways  of 
substantial  construction  shall  be  provided. 

82.  Temporary  stairways  shall  not  be 
constructed  at  an  agle  exceeding  seventy- 
five  degrees  with  the  horizontal. 

83.  Temporary  stairways  shall  be  sub¬ 
stantially  built  of  sound  material  and 
shall  be  provided  with  hand  rails  on  all 
open  sides.  Landings  shall  be  planked 
solid. 

Temporary  Floors 

84.  All  temporary  floors  shall  be  of 
such  construction  as  to  carry  a  live  load 
of  50  pounds  per  square  foot  with  a  fac¬ 
tor  of  safety  of  two.  Planks  shall  be 
placed  closely  together  and  not  extend 
beyond  the  supports  unless  securely  fas¬ 
tened  to  prevent  tipping  or  properly 
railed  off. 

85.  Buildings  of  reinforced  concrete 
construction  with  reinforced  concrete 
floors,  shall  have  the  floor  filled  in  with 
either  forms  of  concrete  on  each  floor  be¬ 
fore  the  commencement  of  work  upon  the 
walls  of  the  second  floor. 

86.  If  the  building  is  of  frame  con¬ 
struction  and  if  beams  are  not  spaced 
more  than  2  feet  on  centers,  temporary 
floor  shall  not  be  required. 

87.  A  temporary  floor  as  specified  in 
paragraph  84  shall  be  laid  within  three 
floors  of  the  riveters  and  within  five  floors 
of  the  erectors  in  the  immediate  vicinity 
of  riveters  and  erectors  except  stair  open¬ 
ing's  and  openings  used  for  hoisting  ma¬ 
terial. 

Cables 

88.  Wire  rope  or  cable  shall  be  of  ade¬ 
quate  strength  to  support  the  load  it  is 


intended  to  carry  arid  single  strands  shall 
provide  a  factor  of  safety  of  not  less  than 
ten. 

89.  Guard  against  chafing  where  cables 
run  through  floors  or  against  steel  work 
or  other  objtects. 

90.  Cable  shall  be  securely  fastened  to 
thrustouts. 

Hemp  Rope 

91.  Wherever  hemp  rope  is  used  it  shall 
be  of  first  grade,  long  fibre  manila  hemp. 

92.  Rope  when  used  for  hoisting  shall 
not  be  used  to  support  loads  in  excess  of 
1/10  of  ultimate  breaking  point. 

93.  Supporting  ropes  shall  be  double 
lashed  at  each  point  of  suspension. 

94.  Where;  supporting  ropes  are  brought 
over  sharp  corners  of  steel,  stone  or  other 
material  liable  to  cut  the  rope  or  in  any 
other  way  subject  to  abrasion,  they  shall 
be  protected  at  such  points  by  the  use  of 
bagging,  wooden  blocks  or  other  protec¬ 
tive  padding. 

95.  Rope  knots  shall  have  their  loose 
and  free  ends  lashed  to  the  standing  part 
of  body  of  rope  in  order  to  prevent  their 
becoming  untied. 

96.  Rope  badly  frayed,  rotted,  or  hav¬ 
ing  been  damaged  by  the  action  of  acid 
or  caustic  or  otherwise  defective  and  un¬ 
safe  shall  not  be  used. 

97.  Spreaders  shall  be  used  when  there 
is  a  danger  of  sling  ends  or  hitchers  slip¬ 
ping:  together. 

98.  Slings  shall  be  protected  with  pads 
or  blocks  when  wrapped  around  material 
with  sharp  edges. 

99.  Slings  shall  not  be  used  in  single 
slipnoose  form. 

100.  Hemp  rope  shall  not  be  used  as 
slings  for  handling  objects  contaminated 
with  acid. 

101.  Hand  ropes  (guide  ropes)  shall 
not  be  attached  to  .  slings  but  to  hoisting 
tackle,  and  only  when  necessary  attached 
to  the  object  handled. 

102.  Defective  slings  should  be  dis¬ 
carded  in  order  to  avoid  possibility  of 
their  being  used  by  mistake. 

Guys 

103.  Guy  wires  and  ropes  shall  be  of 
sufficient  strength  to  carry  the  load  im¬ 
posed  upon  them  and  shall  lie  securely 
fastened  in  place. 

104.  If  wire  rope  is  used  it  shall  not 
support  loads  in  excess  of  one-fifth  its 
ultimate  breaking  load. 

105.  If  hemp  rope  is  used  it  shall  not 
support  loads  in  excess  of  one-fifth  its 
ultimate  breaking  load. 

Blocks 

106.  Blocks  shall  be  of  substantial  con¬ 
struction  and  maintained  in  good  condi¬ 
tion  while  in  use. 

107.  Blocks  shall  fit  the  size  of  ropes 
they  carry  and  shall  not  chafe  or  abrade 
the  ropes  running  through  them. 

Chain 

108.  Chains  should  be  carefully  in- 
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spected  at  frequent  intervals.  Watch  for 
small  flaws  and  cracks. 

109.  Avoid  kinks.  Chains  break  when 
kinks  straighten  out  under  a  load. 

Slings 

110.  Slings  shall  be  of  sufficient 
strength  to  support  the  load  they  are  in¬ 
tended  to  carry. 

111.  When  slings  are  made  from  cable 
or  rope  the  ends  shall  be  properly  spliced 
to  form  the  loop  and  loops  should  be 
lined  with  a  properly  formed  metal 
thimble  or  otherwise  protected. 

112.  Chain  slings  are  dangerous  and 
should  be  handled  only  by  men  of  wide 
experience. 

Electrical  Installation 

113.  Temporary  electrical  installation 
need  not  be  enclosed  in  conduits  if  ade¬ 
quate  protection  is\  otherwise  provided 
to  safeguard  workmen. 

Oxy-Acetylene  Cutting  Apparatus 

114.  Oxy-Acetylene  flame  cutting 
should  be  done  by  experienced  men. 

115.  Tanks  containing  oxygen  under 
pressure  should  be  handled  with  care. 
Tanks  should  not  be  dropped  nor  should 
they  be  exposed  to  the  direct  rays  of  sun 
or  high  temperature  from  other  sources. 

116.  Colored  glass  goggles  should  be 
worn  by  the  operator. 

117.  Only  cylinders  which  comply  with 
Interstate  Commerce  Commission  Ship¬ 
ping  Container  Specifications  shall  be 
used. 

Cleaning  Up 

118.  Rubbish  and  old  material  should 
be  removed  from  the  building  and  pre¬ 
mises  as  fast  as  accumulated. 

119s  Rubbish  and  debris  are  useless 
material  and  are  a  source  of  hazard.  Men 
often  stumble  over  loose  planking,  brick, 
tools,  rubbish,  etc.,  and  it  is  advisable 
to  keep  stairways  and  passageways  free 
from  obstruction. 

120.  Protruding  nails  are  a  source  of 
accidents.  Do  not  permit  boards  with 
protruding  nails  to  lie  around  the  job. 

— Building  Industry. 


FALLACIES  OF  HEATING  APPLI¬ 
CATION  TO  DRY  OUT  PLASTER 
By.  Professor  Henry  Adams,  M.  Inst. 
C.  E. 

It  must  first  be  understood  that  air  at 
any  temperature  can  hold  moisture,  or 
vapor  of  water,  in  suspension,  but  the 
amount  so  held  will  depend  upon  the 
temperature ;  the  warmer  the  air,  the 
greater  the  amount  of  moisture  it  can 
contain,  the  maximum  for  any  given 
temperature  giving  what  is  called  “the 
saturation  point,”  anything  short  of  this, 
viving  the  relative  humidity,  which  can 
be  calculated  as  a  certain  “percentage  of 
humidity.”  All  air  contains  more  or  less 
moisture,  and,  whatever  the  actual 
amount  a  continued  fall  of  temperature 
of  the  air  will  of  necessity  reach  the  sat¬ 


uration  point,  any  further  rendering  the 
moisture  visible,  as  fog,  mist,  or  dew.  The 
saturation  point  for  any  given  tempera¬ 
ture  is  therefore  also  the  dew  point.  It 
frequently  happens  that  while  the  general 
bulk  of  the  air  in  a  room  is  at  a  tem¬ 
perature  far  above  its  dew  point  for  the 
continued  moisture,  if  a  tumbler  of  cold 
water  be  brought  into  the  room,  moisture 
or  dew  will  be  deposited  on  the  outside, 
because  the  air  in  contact  with  the  glass 
will  have  its  temperature  lowered  below 
its  dew  point.  Or,  as  another  example,  if 
the  temperature  suddenly  rises  after  a 
spell  of  cold,  damp  weather,  the  varnished 
wallpaper  in  a  house  will  be  found  cov¬ 
ered  with  moisture,  from  exactly  the  same 
cause  as  brought  the,  moisture  on  the 
glass.  “Washing  day”  in  an  artisan’s 
dwelling  may  show  the  same  things  from 
the  same  cause.  When  the  temperature 
of  the  condensing  surface  rises  above  the 
dew  point  for  the  air  in  contact  with  it, 
the  moisture  gradually  disappears. 

Heat  alone,  without  changing  the  air, 
cannot  drive  out  or  absorb  moisture;  it 
can  only  convert  it  into  vapor,  which  re¬ 
mains  where  it  was  generated  until  car¬ 
ried  away  by  a  current  of  air.  In  a  dry¬ 
ing  closet  of  a.  laundry,  the  actual  amount 
of  heat  is  a  secondary  consideration;  the 
more  important  matter  is,  that  a  current 
of  ordinary  dry,  clean  air,  should  pass 
through,  and  carry  with  it  the  maximum 
amount  of  moisture — that  is,  it  should 
pass  out  in  a  saturated  condition.  The 
heat  applied  has  two  duties  to  perform — 
first,  by  raising  the  temperature  of  the 
air,  to  increase  its  capacity  for  holding 
moisture,  and  secondly,  by  reducing  the 
specific  gravity  of  the  air,  due  to  its  ex¬ 
pansion,  assist  in  causing  its  upward  flow 
through  the  outlet  ventilating  flue,  while 
the  fresh  air  comes  in  below. 

Drying  Plaster 

In  drying  the  walls  in  a  house  newly 
plastered,  it  is  customary  to  put  a  fire 
bucket  on  a  course  of  bricks  or  a  heap 
of  sand  in  the  middle  of  the  room ;  the 
radiant  heat  from  the  fire  warms  the  walls 
of  the  room  so  that  the  air  in  contact  with 
them  can  hold  a  greater  amount  of  mois¬ 
ture.  Moist  air  is  lighter  than  dry  air, 
and  rises ;  therefore,  provision  must  be 
made  for  it  getting  away  through  the 
top  of  the  window,  while  fresh  air  comes 
in  at  the  bottom,  or  under  the  door. 

There  is  another  point  to  note  in  con¬ 
nection  with  the  evaporation  of  moisture. 
It  takes  about  five  and  one-half  times 
the  quantity  of  heat  to  evaporate  a  given 
Quantity  of  water  than  it  does  to  raise 
the  same  quantity  of  water  to  boiling 
noiht,  so  that  the  evaporation  of  water 
from  the  wall  tends  to  cool  the  wall  by 
the  abstraction  of  heat  and  so  reduce  the 
efficiency.  The  walls  may  be  most  quick- 
ly  heated  by  keeping  the  windows  closed 
and  the  door  shut.  There  will  probably 


be  sufficient  air  to  keep  the  fire  burning 
for  an  hour  or  two,  and  the  window  must 
then  be  opened  at  the  top.  Care  must  be 
taken  in' going- into  a  closed  room  with 
a  fire  in  the  center  that  the  carbon  mon¬ 
oxide  and  carbon  dioxide  are  not  too 
strong  for  respiration,  especially  if  a 
coke  fire  be  used',  so  that  if  the  top  sash 
can  be  drawn  down  from  the  outside,  it 
will  be  an  advantage.  These  explana¬ 
tions  ought  to  make  the  whole  matter 
quite  clear,  the  common  fallacy  being  that 
heat  is  the  only  thing  necessary  to  dry 
moisture  out  of  any  materials — The  Con¬ 
tractor. 


GOOD  TIMES  IMMEDIATELY 
AHEAD 

Business  Stimulated  By  Certainty  of 

Better  Conditions  F oresighted  Men 
Mdke  Preparation  for  Coming 
Revival 

Business  is  better. 

The  outlook  for  the  summer  is  excel¬ 
lent. 

Good  times  loom  immediately  ahead. 

Analysis  of  reports  from  every  part  of 
the  country  gives  a  definite  basis  for  the 
foregoing  statements.  These}  ‘reports 
come,  as  shown  by  excerpts  on  the  in¬ 
side  pages,  from  conservative  authorities : 
Bradstreet’s,  the  Chicago  Journal  of  Com¬ 
merce,  the  National  Bank  of  Commerce, 
New  York,  Commerce  Monthly,  Harvard 
Economic  Service,  The  Annalist,  the  U. 
S.  Industrial  Employment  Survey  Bulle¬ 
tin,  the  U.  S.  Department  of  Commerce 
Bulletin  and  Moulton’s  Weekly  Analysis. 

Fundamentally,  what  is  back  of  this 
satisfactory  business  condition  as  seen 
by  the  financial  publications  ?  It  is  this  : 
Business  men  are  -making  money ;  their 
profits  are  increasing.  Such  is  the  af¬ 
firmative  statement  of  the  Harvard  Eco¬ 
nomic  Service  weekly  letter  of  June  3. 
But  what  is  back  of  these  profits?  Take 
a  look  at  the  spread  of  news  heads  on 
the  second  and  third  pages  of  this  folder : 
Bumper  crops ;  construction  in  all  lines 
on  the  increase ;  steel  mills  turning  down 
large  orders ;  car  loadings  at  highest 
peak ;  retail  sales  good,  and  as  a  result 
of  all  these  factors  a  firm  basis  for  trade 
revival  is  shown  and  the  outlook  is 
bright. 

Farmers  are  hopeful  and  are  placing 
orders  for  machinery  and  other  supplies. 
In  every  big  industrial  center — New  York, 
Chicago,  Minneapolis,  San  Francisco — 
buildings  of  all  kinds  are  being  con¬ 
structed,  giving  work  to  thousands  who, 
until  recently,  had  been  idle;  and  this 
boom  in  building  causes  a  demand  for 
basic  materials  such  as  steel,  lumber, 
cement,  sand,  etc.,  thus  giving  employ¬ 
ment  to  thousands  of  others  who  lately 
have  been  unemployed.  Production  in 
the  automobile  industry  this  year  has  al- 
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ready  passed  the  million  mark,  and  in 
other  industries  there  is  a  similar  trend 
upward.  Telephone  companies  are  ex¬ 
panding  ;  oil  prices  are  better ;  and  the 
insurance  business,  which  is  more  and 
more  coming  to  be  considered  a  business 
barometer,  shows  a  net  gain  of  $128,000, 
000  for  1922.  All  in  all,  business  may 
be  said  to  have  “turned  the  corner”  and 
to  be  out  on  a  straight  road  going  steadily 
forward. 

To  the  man  who  studies  the  signs  of 
the  times  this  points  to  one  conclusion : 
Right  now  is  the  time  to  be  on  the  jump 
— to  develop  new  business,  to  make  new 
sales  and  to  qualify  for  and  fill  new  exe¬ 
cutive,  accounting,  sales  and  office  posi¬ 
tions —  now,  when  the  trend  of  business 
is  on  the  move  upward — not  some  dis¬ 
tance  in  the  future  when  the  work  has 
settled  down  to  a  steady  grind  and  the 
high  peak  has  again  been  reached. 

— Business  Bulletin. 


REMOVAL  NOTICE 
Gehret  Bros.  Inc.,  Structural  Steel  and 
Ornamental  Iron  Work,  plant  at  Bridge¬ 
port,  Pa.,  have  discontinued  their  Phila¬ 
delphia  office,  306  Perry  Building.  Mr. 
B.  M.  Christman  has  been  transferred 
to  the  plant  office.  All  future  inquiries 
and  general  correspondence  should  be 
forwarded  to  the  plant  at  Bridgeport, 
Pa. 


Manufacturers  of  fire-resistive  ma¬ 
terials  and  of  fire-fighting  and  retarding 
apparatus,  for  the  first  time,  will  have 
the  opportunity  of  taking  part  in  a  Fire 
Prevention  Exposition  to  be  held  October 
2  to  7  at  the  Twenty-second  Regiment 
Armory,  New  York  City,  where  will  be 
shown,  by  exhibit  and  demonstration, 
what  a  vital  part  in  the  fight  against  the 
great  annual  fire  loss  is  played  by  fire- 
safe  materials  and  apparatus. 

The  Exposition  originated  with  the 
Fire  Prevention  Committee  of  the  Na¬ 
tional  Association  of  Insurance  Agents 
as  part  of  its  program  of  fire  prevention 
activities.  It  has  been  endorsed  by  the 
National  Fire  Protection  Association,  the 
National  Association  of  Credit  Men,  by 
President  Frank  G.  Reynolds  of  the 
International  Association  of  Fire  En¬ 
gineers,  the  National  Board  of  Fire  Un¬ 
derwriters  and  other  associations. 

The  problem  of  reducing  the  terrific 
strain  on  business  caused  by  preventable 
fires,  that  seem  to  be  increasing  each  year, 
is  one  that  has  long  engaged  the  atten¬ 
tion  of  these  organizations.  At  the  pre¬ 
sent  rate  of  burning,  property  worth  $1,- 
300,000  is  being  destroyed  each  day. 
This  is  a  financial  burden  which  is  borne 
by  business  men,  for  the  fire  insurance 
companies,  contrary  to  general  belief,  do 
not  bear  this  loss — they  simply  pay  out 


$1,300,000  each  day  that  has  been  paid 
in  to  them  in  premiums  by  the  public. 

So  great  has  the  strain  on  business  be¬ 
come  that  on  June  26,  this  year,  at  the 
request  of  these  organizations,  Governor 
Richie,  of  Maryland,  called  a  conference 
of  the  Governors  of  New  York,  New 
Jersey,  Maryland  and  Virginia.  This 
conference  adopted  a  motion  to  present 
the  matter  of  fire  waste  and  conservation 
to  the  Chamber  of  Commerce  of  the 
United  States  and  on  July  12  a  confer¬ 
ence  of  representatives  of  the  four  asso¬ 
ciations  named  above  and  of  the  Ameri¬ 
can  Institute  of  Electrical  Engineers, 
Railway  Fire  Protective  Association, 
American  Institute  of  Architects,  Ameri¬ 
can  Society  of  Mechanical  Engineers 
and  of  the  Boy  Scouts  of  America  was 
held  at  Washington. 

At  the  Washington  Conference  the 
Chamber  of  Commerce  of  the  United 
States  was  asked  to  undertake  the  re¬ 
sponsibility  of  educating  organized  busi¬ 
ness  men  to  the  huge  annual  tax  caused 
by  fires.  President  Barnes  of  the  Cham¬ 
ber  accepted  this  responsibility  and  plans 
are  now  under  way  for  a  national  citi¬ 
zen’s  fire  prevention  campaign. 

The  peak  of  this  year’s  effort  will  be 
reached  during  National  Fire  Prevention 
Week,  October  2  to  7,  and  the  First  Fire 
Prevention  Exposition  will  be  its  great¬ 
est  educational  feature.  It  is  purposed 
to  show,  by  means  of  the  Exposition,  the 
latest  ideas  in  fire-safe  construction  and 
also  to  demonstrate  to  the  public  the 
proper  appliances  to  be  used  in  fighting 
and  preventing  fires. 

A  lecture  hall  is  in  the  armory  building 
and  it  is  planned  to  make  each  day  of 
the  Exposition  a  special  day,  with  lectures 
and  motion  pictures  in  the  lecture  hall. 
One  day  will  probably  be  devoted  to  mu¬ 
nicipal  authorities  and  fire  department 
officials,  with  addresses  on  municipal  fire 
prevention  and  protection.  Motion  pic¬ 
tures  illustrating  these  will  be  shown. 
Another  day  will  be  given  over  to  the 
children,  who  will  be  shown  what  they 
can  do  toward  helping  reduce  the  fire 
loss.  A  third  day  will  be  for  plant  man¬ 
agers  and  executives,  who  will  be  shown 
the  hazards  of  industrial  plants  and  told 
how  these  can  be  eliminated. 


HARD  FACTS  ABOUT  CONCRETE 

DO  YOU  KNOW— That  no  other 
single  factor  has  so  great  an  effect  upon 
the  strength  of  concrete  as  has  the  amount 
of  water  used? 

Thousands  of  tests  conducted  at  the 
Structural  Materials  Research  jLabora- 
tory,  Lewis  Institute,  Chicago,  prove  that 
a  direct  relation  exists  between  the  quan¬ 
tity  of  water  used  in  mixing  concrete  and 
the  strength  of  the  resulting  concrete. 


These  tests  mean  money  to  the  builder 
because  strength  is  what  he  is  after. 

A  variation  of  ten  per  cent,  above  or 
below  the  correct  amount  of  mixing 
water  may  reduce  the  strength  of  the 
concrete  by  thirty  per  cent,  or  more.  The 
very  wet,  sloppy  mixtures  that  are  some¬ 
times  used  in  ■building  construction  re¬ 
sult  in  a  loss  in  many  instances  of  from 
fifty  to  sixty  per  cent,  of  the  possible 
strength  of  the  building. 

Within  the  range  of  plastic  mixtures, 
the  strength  falls  off  rapidly  with  the 
addition  of  a  small  amount  of  superfluous 
water ;  in  a  one-bag  batch  the  addition  of 
even  one  pint  of  water  more  than  is 
necessary  to  give  a  workable  mix  results 
in  the  same  loss  of  strength  as  if  from 
two  or  three  pounds  of  cement  were  left 
out  of  the  mixture.  Thats  money  out  of 
the  pocket  for  the  builder.. 

The  exact  amount  of  water  required 
for  .any  particular  mixture  of  aggregates 
to  obtain  the  greatest  strength  in  the 
concrete  can  be  determined,  only  by  ac¬ 
tual  test.  Workability  of  the  mixture  is 
important  and  must  not  be  sacrificed.  As 
a  basis  for  trial  with  well-graded  aggre¬ 
gates  up  to  \l/2  inches  in  size,  and  a  1 :2  :4 
mix,  use  6  to  6l/2  gallons  of  water  per 
sack  of  cement.  For  a  1  :2  :3  mix  begin 
with  5J4  to  6  gallons,  and  for  a  1  :ljd  :3 
mix,  Sy2  to  6  gallons.  Remember:  Use 
the  least  amount  of  zvatcr  that  zvill  give 
a  workable  mixture. — Concrete  Builder. 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


You  owe  it  to  yourself  to  keep  in  touch 
with  what  is  going  on  in  the  trade,  and  you 
can  do  this  only  by  becoming  a  subscriber 
to  and  regular  reader  of  your  trade  paper. 
If  you  are  not  a  regular  reader  of  the 
Builder’s  Guide  you  should  be.  The  cost  is 
not  excessive.  A  five-spot  insures  it  fifty- 
two  times  in  the  course  of  a  year. 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 

Don’t  be  discouraged  if  you  make  an  occa¬ 
sional  mistake;  if  men  didn’t  there  wouldn't 
need  to  be  any  claw  on  a  hammer. 


Reference  Directory  for  Arc^w“ 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  At«.,  Fblla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N,  12th  St.,  Phlla. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phlla. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phlla. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Ransom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Ph  a. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Ransom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H„  &  Co.  . . 1304  Arch  St.,  Phlla. 

BRICK  (Face,  Common.  Paving). 

Baird  AS  . 24  R.  7th  st..  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUM  HERS’  SUPPLIES. 

DeFrain  Sand  Co.  . Finance  Bldg.,  Phila. 

Kairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . . . ..Finance  Bldg.,  Phlla. 

Falrlamb,  P.  H.  Co . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah.  Frederick.  .J uniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPROOUNU. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

i  oncrete  Waterproof  Paint  Co.  *29  M.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

EXCAVATING. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Kane  A  Co . 1226  N.  9tb  St..  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg..  Phlla. 

FIREPROOFING 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co  1345  Arch  St..  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alftn.  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St„  Phlla. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  A  Co.  . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

HAULING  CONTRACTORS. 

Kane  A  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phity. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . .44  N.  5th  St.,  Phila. 

Keystone  Supply  A  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts..  Phlla. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. ...  Widener  Bldg.,  Phila. 
LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phiia. 

Warren-Knight  Co.  . . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co.  . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  I  ron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . ...435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit.  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phlla. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phiia. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phlla. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phlla 

Chapmap  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St..  Phlla 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . .Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phlla 

DeFrain  Sand  Co.  — . Finance  Bldg.,  Phila 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phlla. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phlla 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  A  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terrh  Cotta  Co., 

Denckla  Bldg.,  Phlla 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERItAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . .  ..435  Greeu  St.,  Phila. 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  »t„  Pima. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  A  Co . 1304  Arch  St.,  Phlla. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Pbtla. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  A  Boynton  Co . 1332  Arch  »t.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phlla. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phlla. 

Arvon  Co . 1814  Ludlow  St.,  Phlla. 

('oncrete  Waterproof  Paint  Co.  #29  N.  *rd  at..  Phlla 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta..  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 


THE  FAIRLAMB  CO. 


1 15  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfleld  ^Roofs 

and  Flagging 


Made  with  Heavy  ^  to  Yt  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKC0. 

Philadelphia  iu.s-i60v.5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 
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Richardson  Products 

Standard  of  the  Country 


Let*  than  One  Year 
15  Cents  per  Copy 


Richardson  &  Boynton  Co. 

1332  Arch  Street 
Philadelphia,  Pa. 


RuildingMatc] 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


MAIN  OFFICE- 
KENSINGTON  AND 
LEHIGH  AVES. 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Both  Phones 


Italian 

(M^hU  Mosaic  @0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone : 

Poplar  0329 


Keystone  Phone: 

Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PA1NTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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J^JAKE  Your  Spare  Money  Earn  Money. 

We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

Continental-Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 

OFFICERS 

JOHN  F.  SHELLY,  President 
JEREMIAH  J.  SULLIVAN,  Vice-President 
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JOHN  V.  LOCGHNEY,  Sec’y  and  Treas. 

WIEEIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McMENAMIN,  Asst.  Sec’y  and  Treas. 

HENRY  F.  STITZEEE,  Trust  Officer 
JOSEPH  MAEEON,  Real  Estate  Officer 
BROWN  &  WIEEIAMS,  Counsel 


DIRECTORS 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
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JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
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Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


EXPANDED  METAL  LATH 

RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 


WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES -GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILE  RS  -  RADIATORS 
STEAM  SPECIALTIES 

Office — 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


C  AI TM Service  in  deliveries  and  qualify  of 
1  UUnU  material  that  cannot  be  excelled 


*LE  CK J3R  OS. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms : 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 

Branch  Stores:  1641  N.  American  St..  Phila. 

Camden,  N.  J.,  Lansdowne.  Pa. 

Bell  Phene,  Market  1655  Key.tone,  Main  8801 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET 


IRON 

WIRE 


(  Fences,  Railings, 

-j  Grilles,  Cellar  Doors, 

I  Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


Send  for  our  de¬ 
scriptive  Catalog. 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 

F.WEBERCO. 

1125  Chestnut  Street 


PHILADELPHIA 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

- FOR - 

ROOFS  ANI)  HEAVY 
WATER  PRESSURE 


No.  4r  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  "Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C.  F.  Tinnermann,  Distributor 

5940  Arch  St,  Philadelphia 

Belmont  0620  West  1026 


BOWERS  BROS.  &  CO. 

1G29  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


MATERIALS,  THE  FUEL  OF 
CONSTRUCTION 

Protest  Government  Orders  Which 

Mean  Shut-down  of  80  Per  Cent,  of 
All  Construction  Work  East  of 
Mississippi  As  Soon  As 
Coal  Strike  is 
Settled 

Orders  issued  by  the  Interstate  Com¬ 
merce  Commission  July  25  and  amended 
on  August  4,  giving  demand  for  open- 
top  cars  for  coal  for  any  purposes  over 
requests  for  open-top  cars  for  other 
purposes  will  probably  mean  a  shut-down 
of  four-fifths  of  the  construction  projects 
under  way  east  of  the  Mississippi  River 
as  soon  as  the  coal  strike  is  settled  unless 
the  order  is  modified  before  that  time.  In 
this  order  the  Commission  establishes  five 
classes  of  coal  which  shall  have  priority 
in  the  following  order : 

1.  Coal  for  special  purposes  designated 
by  the  commissioner  or  its  agent. 

2.  Coal  for  transportation,  public  utili¬ 
ties,  Government  institutions,  domestic 
use. 

3.  Coal  consigned  to  Lake  Erie  ports 
for  trans-shipment  to  ports  on  Lake  Su¬ 
perior. 

4.  Coal  for  manufacture  of  food-stutfs, 
and  medicines,  and  containers  therefor. 

5.  Coal  for  other  purposes. 

What  this  means  for'  construction  is 
best  expressed  in  the  following  petition 
which  has  been  submitted  to  the  Commis¬ 


sion  by  the  Associated  General  Contrac¬ 
tors  of  America. 

*  Augut  5,  1922. 

The  Honorable, 

The  Interstate  Commerce  Commission, 
Washington,  D.  C. 

Gentlemen : 

This  petition  of  the  Associated  General 
Contractors  of  America  respectfully 
shows  that- — 

1.  Your  petitioner  is  the  representative 
of  approximately  fifteen  hundred  of  the 
principal  general  construction  contractors 
of  the  United  States  and  is  vitally  inter¬ 
ested  in  the  entire  construction  industry, 
both  in  construction  work  proper  and 
the  manufacture,  production  and  trans¬ 
portation  of  construction  materials. 

2.  There  are  at  the  present  time  ac¬ 
tively  engaged  in  actual  construction 
work,  east  of  the  Mississppi  River,  over 
1,300,000  men  on  projects  now  in  pro¬ 
cess  of  contruction  of  the  total  value 
of  approximately  $1,700,000,000;  that 
there  are  actively  engaged  in  supplying 
construction  material  to  carry  on  these 
projects  approximately  1,500,000  men;  so 
that  the  uninterrupted  continuance  of 
this  industry  is  vital  .to  the  lives  of  2,- 
800,000  workers,  and  of  course  to  their' 
families  whom  they  support.  It  can  be 
fairly  stated  that  over  11,000,000  people 
are  dependent  for  their  daily  support  upon 
the  waffes  of  these  workers  in  the  entire 
construction  field  east  of  the  Mississippi 
River. 


3.  The  construction  program  now  in 
progress  is  largely  directed  to  relieving 
the  acute  housing  shortage  in  the  United 
5'tates  and  through  the  construction  of 
highways  to  making  more  accesible  out¬ 
lying  districts  which  in  turn  has  its  efifect 
on  both  housing  and  costs  of  living.  Any 
radical  interruption  in  that  industry  at 
this  time,  therefore,  will  have  a  far- 
reaching  efifect  upon  the  health  and  com¬ 
fort  of  the  whole  people. 

4.  The  construction  industry,  as  is  well 
known,  is  largely  seasonal.  To  inter¬ 
rupt  the  program  which  is  now  at  its  peak 
in  the  construction  field  at  this  time,  even 
for  a  few  weeks,  would  so  disarrange  the 
program  as  practically  to  throw  over  in¬ 
to  another  year  many  of  the  vital  pro¬ 
jects  now  under  way,  resulting  in  enor¬ 
mous  losses. 

5.  The  order  issued  by  your  Honorable 
Commission  under  date  of  July  25,  being- 
known  as  Service  Order  No.  23,  pro¬ 
vides,  in  efifect,  that  all  of  the  cars  suit¬ 
able  for  the  loading  and  transportation 
of  coal,  which  includes  practically  90  per 
cent,  of  the  open  top  cars  of  the  country, 
shall  be  Used  exclusively  if  demanded  for 
the  transportation  of  coal  for  all  pur¬ 
poses,  not  only  those  of  emergent  neces¬ 
sity  for  which  priority  rating  is  given 
by  your  Commission,  in  numbers  1,  2,  3 
and  4  in  said  Order,  but  also  of  coal  for 
all  other  purposes. 

6.  Recognizing  that  it  is  the  purpose 
of  the  Commission  to  supply  fuel  to  the 
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essential  industries  of  the  country  with  transportation  of  fuel  for  a  general  pur- 
the  least  possible  interruption  to  the  pose  after  the  necessary  emergency  pur- 
general  business  of  the  country,  we  be-  poses  are  met. 

lieve  that  Service  Order  No.  23  fails  to  9.  We  desire  to  make  the  point  that 
take  cognizance  of  the  far-reaching  ef-  after  the  four  necessary  emergency  cases 
feet  it  will  have  upon  the  transportation  are  met,  fuel  should  take  a  class  along 
of  construction  material,  nearly  all  of:  with  other  materials  necessary  for  the 
which  is  transported  in  open  top  cars,  normal  business  of  the  country.  What 
Service  Order  No.  23  will,  in  effect,  fuel  is  to  manufacturing1,  construction 


withdraw  nearly  all  open  top  transporta¬ 
tion  facilities  from  the  construction  field 
as  soon  as  the  mines  are  opened.  Ihis 
will  mean  the  immediate  shut-down  of  an 
industry  which  furnishes  the  livelihood 
of  11,000,000  people,  as  has  been  pointed 
out.  It  is  respectfully  submitted  that  an 
order  intended  to  insure  fuel  delivery  to 
keep  industry  going,  but  which  is  so 
drastic  as  to  practically  stop  the  opera¬ 
tion  of  the. second  largest  industry  in  the 
country,  not  only  defeats  its  own  pur¬ 
pose  but  only  makes  matters  worse. 

7.  With  the  reopening  of  the  mines  the 
demand  for  cars  for  coal  loading  will  be 
not  less  than  320,444  cars  per  week,  which 
number  can  actually  be  loaded  with  coal 
if  available. 

The  maximum  number  of  open  top 
cars  of  all  kinds  which  the  railroads  can 
supply,  taking  into  account  the  present 
large  number  of  unserviceable  cars,  will 
be  324,000  cars  per  week,  of  which  only 
291,000  will  be  suitable  for  the  loading 
and  transportation  of  coal,  leaving,  under 
the  operation  of  the  Order,  only  33,000 
open  top  cars  for  all  other  purposes. 

That  weekly  rquirements  for  such  cars 
for  the  transportation  of  other  com¬ 
modities  will,  be: 

Cars. 

Construction  materials  ■ .  .  .  .  85,000 

Ore  . 40,000 

Limestone  .  10,000 

Coke  . ■) .  10,000 

Miscellaneous  .  . .  10,000 


Total  . 155,000 

This  leaves  available  for  all  purposes 
other  than  the  transportation  of  coal  only 
21  per  cent,  of  the  number  of  cars 
needed,  and  these  very  largely  cars  un¬ 
suited  for  carrying  the  commodities'  for 
which  they  will  be  wanted. 

8.  We  fully  recognize  the  fact  that  the 
general  welfare  of  the  country  will  be 
promoted  by  giving  preference  (to  the 
transportation  of  fuel  for  the  first  four 
priority  classes  enumerated  in  Service 
Order  No.  23,  but  to  give  the  transporta¬ 
tion  of  fuel  for  all  other  purposes  a  pri¬ 
ority  over  the  transportation  of  all  other 
commodities,  and  especially  construction 
materials,  upon  which  11,000,000  of  our 
people  are  dependent  for  their  daily 
bread,  will  not  carry  out  the  purpose  of 
the  Commission  and  will  have  an  effect 
which;  Wji.ll  disrupt  the  business  of.  this 
country  in' Ja  way  that  will  work  a  hard¬ 
ship  far  beyond  the  requirement  for  the 


materials  are  to  actual  construction.  In 
a  word,  building  materials  are  the  fuel 
of  construction. 

10.  With  the  enormous  demand  for  coal 
which  will  accompany  the  reopening 
of  the  mines,  so  few  cars  will  be  avail¬ 
able  for  construction  materials,  under  the 
terms  of  Service  Order  No.  23,  that  four- 
fifths  of  all  construction  projects  east  of 
the  Mississippi  River  will  be  obliged  to 
close  down, 

11.  Your  petitioner  respectfully  prays 
that  Service  Order  No.  23  be  amended 
so  as  to  provide  that  after  the  railroads 
have  supplied  open-top  equipment  suffi¬ 
cient  to  carry  the  fuel  required  by  the 
first  four  priority  classes  enumerated  in 
said  Order,  that  they  be  directed  to  sup¬ 
ply  open-top  equipment  without  prefer¬ 
ence  to  all  other  commodities  including 
coal. 

12.  If  it  would  better  serve  the  purpose 
of  the  Commission  to  permit  construction 
materials  to  have  a  parity  of  classifica¬ 
tion  with  the  fifth  class  of  priority  for 
fuel,  then  your  petitioner  prays  that  the 
said  Service  Order  No.  23  be  amended  so 
as  to  direct  such  furnishing  of  open-top 
equipment  to  construction  materials  by 
the  carriers. 

13.  If  the  Commission  desires  further 
facts  along  the  line  of  those  stated  above 
in  this  petition,  your  petitioner  stands 
ready  to  answer  its  call  and  to  furnish 
all  data  in  its  possession. 

14.  Your  petitioner  respectfully  prays 
an  opportunity  to  be  heard  in  support  of 
the  prayer  of  this  petition. 

Respectfully  submitted, 
ASSOCIATED  GENERAL  CON¬ 
TRACTORS  OF  AMERICA, 
By:  R.  C.  MARSHALL,  Jr., 

General  Manager. 


EXTRA  WORK 

How  Conducted  and  How  Paid  For 
Submitted  By 

The  General  Contractors’  Association  of 
Cleveland* 

It  has  been  common  experience  that 
the  matter  of  charges  and  credits  for 
additions  to  or  omissions  from  plans 
and  specifications  for  a  building  project 
are  apt  to  he  a  source  of  controversy 
between  the  contractor  and  owner.  Un- 

*  Prepared  by  the  Standardization  Com- 
‘  mittee,  K.  H.  Pratt,  chairman. 

(iCoatinued  on  page  56g) 


TRONITE 

JLDampproof  and  Watertight 

FOR 

Dampproofing  and  Water¬ 
proofing  Old  and  New 
Structures  of  Concrete, 
Stone  and  Brick 
Masonry 

All  work  installed  by  us  under 
the  supervision  of  our  Engineers 

For  further  details,  call  Spruce  2297 

WESTERN  WATERPROOFING 
COMPANY 

Franklin  Trust  Building 
Philadelphia 

OFFICES  IN  PRINCIPAL  CITIES 


Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Visit  Onr 
Show  Rooms 

Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Syst*ms 
Pipe.  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.  Co. 

903  to  949  North  9th  Street 
Philadelphia 
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Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids;  Firms  Figuring; 
Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Residence  (alts.),  6023  Drexel  road,  Phila¬ 
delphia.  Architect,  private  plans.  Owner, 
care  of  Thomas  Jamison,  117  Maple  avenue, 
Bala,  Pa.  Carpentry,  mill  work,  plumbing, 
plastering,  metal  lath,  tile  work.  Thomas 
Jamison  taking  bids  due  September  1st. 

Y.  M.  C.  A.  Building  (add.),  Germantown 
•  avenue  and  Haines  street.  Architect,  Benja¬ 
min  F.  Betts,  Land  Title  Building,  Philadel¬ 
phia.  Owners,  Y.  M.  C.  A.,  Germantown 
Branch,  on  premises.  Brick  and  stucco,  2  sto¬ 
ries,  50x90  feet,  slag  roof,  maple  floors,  hol¬ 
low  tile,  metal  lath,  steam  heat,  electric  light¬ 
ing,  tile  and  marble  work,  ornamental  iron 
work.  Architect  will  take  revised  bids  after 
September  1st. 

Factory,  926-28  Locust  street,  Philadelphia. 
Architects,  Penwood  Company,  131  North  Fif¬ 
teenth  street,  Philadelphia.  Owners,  Finkel- 
stein  Brothers,  303  .South  street,  Philadelphia. 
Reinforced  concrete  and  steel,  5  stories  and 
basement,  33x105  feet,  slag  roof,  cement 
floors,  rolled  steel  sash,  (2)  elevators  (vapor 
heating,  electric  lighting  and  plumbing  and 
elevators  reserved).  Architects  taking  bids 
due  September  2nd. 

Residence,  South  side  Chelwynde  avenue, 
West  of  Sixty-third  street,  '$4,100.  Architect, 
private  plans.  Owner,  James  M.  Myles,  1928 
South  Croskey  street,  Philadelphia.  Brick  and 
stucco,  3  stories,  16x23  feet,  16x29  feet,  slag 
roof,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (6),  4912-22  “C”  street,  Phila¬ 
delphia,  $4,000  each.  Architect,  private  plans. 
Owners,  T.  P.  &  P.  J.  McFarland,  2409  East 
Allegheny  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x32  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence  (alts,  and  add.),  Southeast  Cor¬ 
ner  Forty-second  and  Leidy  avenue,  $4,000. 
Architect,  private  plans.  Owner,  Max  Cotier, 
1220  North  Forty-second  street,  Philadelphia. 
Brick,  1  story  add:.,  10x10  feet,  slag  roof,  gen¬ 
eral  alterations.  Owner  will  build. 

Auditorium  Building,  Holmesburg,  Philadel¬ 
phia.  Architects.,  Stearns  &  Woodnutt,  Ste¬ 
phen  Girard  Building,  Philadelphia.  Owners, 
Emmanuel  Protestant  Episcopal  Church, 
Holmesburg,  Philadelphia.  Stone  and  steel, 
iy2  stories,  42x84  feet,  slate  roof,  pine  floors, 
tile  work,  metal  lath,  (heating,  plumbing  and 


electric  work  reserved).  Revised  plans  in 
progress. 

Office  _ Building,  114  to  122  North  Twelfth 
street,  Philadelphia.  Architects,  Ballinger 
Co.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owner,  Walter  Hering,  president,  Globe 
Ticket  Co.,  112  North  Twelfth  street,  Phila¬ 
delphia.  Stone,  steel  and  concrete,  8  stories 
and  'basement,  60x170  feet  ,wing  47x69  feet, 
electric  lighting,  steam  heating,  elevators, 
tile  and  marble  work,  cement  work,  metal 
lath.  Plans  in  progress.  Architects  will  take 
bids,  in  three  weeks. 

Apartments  (alts.)  from  Residence,  1721 
Diamond  street.  Architect,  Samuel  Abram¬ 
son,  -2315  Walnut  street,  Philadelphia.  Own¬ 
er,  Miss  Eva  Thornton,  care  of  architect.  Gen¬ 
eral  alterations  and  additions,  hot  water  heat, 
electric  light,  tile  and  marble  work,  hardwood 
floors,  new  partitions.  Plans  in  progress. 

Store  and  Apartments  (alts.),  3620-22  North 
Bread  street,  Philadelphia.  Architect,  Wil¬ 
liam  H.  Wootens,  816  W5st  Allegheny  avenue, 
Philadelphia.  Owners1,  Theodore  Marquetand 
&  Reinhart,  care  of  architect.  General  altera¬ 
tions,  slag  roof,  hardwood  floors  ,'hot  water 
heat,  electric  light,  tile  work,  hollow  metal 
skylights,  plate  glass,  metal  bulks.  Plans  in 
'progress. 

Wading  Pool  and  Shelter,  Sixth  and  Chris¬ 
tian  streets,  Philadelphia.  Architect,  John 
P.  B.  Sinkler,  1211  Chestnut  street,  Philadel¬ 
phia.  Owners,  Department  of  Public  Wel- 
ia’-e.  Bureau  cf  Recreation,  B.  H,  Warburton, 
584  City  Hall,  Philadelphia.  One  story,  35x26 
feet,  shingle  roof,  cement  floor,  carpentry, 
mill  work,  painting,  sodding,  bond:,  iron 
fences.  Plans  completed.  Owners  will  take 
bids  in  one  week. 

Office  and  Residence  (add.),  3436  North 
Thirteenth  street,  Philadelphia.  Architect, 
William  H.  Wooters,  816  West  Allegheny  ave¬ 
nue,  Philadelphia.  Owners,  Drs.  G.  Frederick 
P.  and  Mary  Groth,  on  premises.  Brick,  terra 
cotta  and  stone,  10x15  feet,  carpentry,  mill 
work,  leaded  glass,  plastering,  ornamental 
iron  work.  Owners  will  be  ready  for  bids  in 
one  week. 

Stores  and  Dwellings  (12),  Residences  (5). 

Lancaster  avenue,  Forty-third,  Parrish  and 
Reno  streets,  Philadelphia.  Architect,  I.  W. 
Levin,  Victory  Building,  Philadelphia.  Owner, 
Harry  Wolfe,  736  Moyamensing  avenue,  Phil¬ 


adelphia.  Brick,  2  stories,  (12)  16x60  feet 
and  (5)  15x42  feet,  irregular,  slag  roof,  hard¬ 
wood  and  pine  floors,  hot  water  heat,  electric 
light,  plate  glass,  metal  ceilings,  metal  bulks. 
Owner  is  taking  sub-bids. 

Apartment  House,  Philadelphia.  Architect, 
John  J.  Carroll,  34  South  Seventeenth  street, 
Philadelphia.  Owner,  name  withheld.  Brick 
and  cut  stone,  3  stories,  36x52  feet,  slag  roof, 
pine  floors,  steam  'heat,  electric  light,  metal 
lath,  tile  and  iron  work.  Architect  is  tak¬ 
ing  sub-bids. 

Residences  (2),  Lebanon  and  Wynnewood 
avenue,  and  (8)  Woodbine  avenue  and  Up¬ 
land  street,  Philadelphia.  Architect,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Martin  M.  Williams,  539  South 
Fifty-second  street,  Philadelphia.  Brick,  3 
stories,  16x45  feet,  (twin)  slate,  slag  and  tin 
roof,  hardwood  and  cement  floors,  metal  lath, 
hot  water  heat,  electric  light,  tile  and  marble 
work.  J.  A.  Maloney,  6308  Sherwood  road, 
will  build  and  is  taking  sub-bids. 

Post  Office  Building,  Southwest  Corner 
Griscom  and  Sellers  streets,  Philadelphia,  $30,- 
000.  Architect,  Samuel  D.  Milnor,  1117 
Foulkrod  street,  Philadelphia.  Owner,  Agnes 
Slavin,  1135  Fillmore  street,  Philadelphia. 
Brick,  1  story,  60x92  feet,  slag  and  composi¬ 
tion  roof,  electric  light,  steam  heat,  wood  and 
cement  floors.  Architect  is  taking  sub-bid®. 

Cement  Floors,  Cross  Corridors,  Observation 
Building,  Second  and  Luzerne  streets,  Phila¬ 
delphia.  Architect,  John  P.  B.  Sinkler,  1211 
Chestnut  street,  Philadelphia.  Owners,  De¬ 
partment  of  Public  Health,  Bureau  of  Hos¬ 
pitals,  C.  L.  Furbush,  M.  D.,  584  City  Hall, 
Philadelphia.  Cement  floors,  bond.  Owners 
will  be  ready  for  bids  in  a  few  days. 

Factory,  Trenton  and  Susquehanna  avenues, 
Philadelphia.  Architect,  William  H.  Wooters, 
816  West  Allegheny  avenue,  Philadelphia. 
Owner,  William  K.  Caldwell,  3128  North 
Ninth  street,  Philadelphia.  Brick  and  steel, 
third  story  add.,  52x37  feet,  slag  roof,  pine 
floors  (heating  and  lighting  reserved).  Ar¬ 
chitect  taking  bids  due  September  4th. 

Apartment  House,  Venango  street,  between 
Twenty-first  and  Twenty-second  streeets,  Phil¬ 
adelphia.  Architect,  Leroy  B.  Rothschild, 
1225  Sansom  street,  Philadelphia.  Owners, 
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Venango  Realty  Co.,  care  of  architect.  Brick, 
cut  stone,  steel  and-  granite,  3  stories,  105x39 
feet,  slag  roof,  oak,  pine  and  composition 
floors,  dampproofing,  iron  work,  kalamein 
doors,  tile  and  marble,  demolition.  Archi¬ 
tect  taking  bids  due  September  9th  at  noon. 

Stores  and  Residences  (alts,  and  add.), 
5338-40-42  Market  street,  Philadelphia.  Ar¬ 
chitect,  J.  W.  Thompson,  703  South  Sixtieth 
street.  Owner,  A.  Brown,  310  Lincoln  Build¬ 
ing,  Philadelphia.  Brick,  cut  stone  and  steel, 

2  stories,  48x18  feet,  -slag  roof,  mineral  and 
pine  floors,  metal  lath,  demolition,  electric 
light,  tile  and  marble  work,  fire  doors,  bond, 
iron  work  (heating  reserved)'.  Architect  tak¬ 
ing  bids  due  Augus  31-st. 

Public  School,  Bingham,  Palmetto  and 
Ble-igh  streets,  Philadelphia.  AF&hitect,  pri¬ 
vate  plan®.  Owners,  Board  of  Education, 
Nineteenth  above  Chestnut  street,  Philadel¬ 
phia.  Brick,  -cut  stone,'  steel  -and  granite,  2 
stories,  attic  and  basement,  134x113  feel, 
demolition,  composition  roof,  cement  and  ma¬ 
ple  floors,  metal  weather  strip,  waterproofing, 
iron  work,  bond,  hollow  metal  doors,  rolled 
steel  sash,  tile  and  marble  work,  metal  lath, 
demolition.  Owners  taking  bids  due  Septem¬ 
ber  7th. 

Store  and  Office  Building,  Southwest  Corner 
Fifteenth  and  Spruce  streets,  Philadelphia. 
Architects,  Hoffman  Henon,  Inc.,  Finance 
Building,  Philadelphia.  Owner,  name  with¬ 
held.  Brick,  terra  cotta  and  steel,  2  stories, 
110x30  feet,  -slag  roof,  pine  floors,  steam  heat, 
electric  light,  metal  lath,  hollow  metal  sky¬ 
lights,  iron  work.  Architect  taking  bids  due 
September  1st. 

Building  (alts,  and  add.),  112  South  Twen¬ 
tieth  streets,  Philadelphia.  Architect,  private 
plans.  Owner,  H.  H.  Happold,  Widener  Build¬ 
ing,  Philadelphia.  Owner  taking  separate 
bids  on  heating,  electric  work  and  plumbing 
due  August  3.1st. 

Supplies,  Philadelphia.  Owners,  School  Dis¬ 
trict  of  Philadelphia,  Mahlon  D.  Savage,  su¬ 
perintendent  of  Supplies,  Nineteenth  above 
Chestnut  street,  Philadelphia.  Manual  -rain¬ 
ing  machinery,  steel  lockers,  el  c.  Owners  tak¬ 
ing  bids  due  September  7 t‘h  at  noon. 

Residence  and  Garage,  North  side  Mt. 
Pleasant,  West  of  Anderson  avenue,  Phila¬ 
delphia,  $19,000.  Architect,  private  plans. 
Owner,  A.  S.  Tourison,  7014  Boyer  street, 
Philadelphia.  Stone,  3  stories,  29x50  feet, 
slate  roof,  hot  water  heat,  electric  light,  oak 
and  yellow  pine  floors,  cement  floors,  tile 
work.  Owner  will  build. 

Armorv  (alts,  srd  a-vi  V  41 11  r,rnn+ua  ave¬ 
nue.,  Philadelphia.  Architect,  Philip  H.  John¬ 
son,  1713  Sansom  street,  Philadelphia.  Own¬ 
ers,  Armory  Board,  care  of  State  of  Pennsyl¬ 
vania,  Benjamin  W.  Demming,  secretary,  Har¬ 
risburg,  Pa.  Brick  and  steel,  2  stories  and 
basement,  tin  and  composition  roof,  grano¬ 
lithic  and  composition  floors,  bond,  wire  work 
(heating,  lighting  and  plumbing  separate 
bids).  Lowest  bidders:  George  H.  Evans, 
Inc.,  109  North  Thirteenth  street,  Philadel¬ 
phia,  $11,282;  alternate,  No.  1,  $1,586;  alter¬ 
nate,  No.  2,  $1,170.  Mitchell  Brothers,  2125 
Race  street,  Philadelphia,  $12*433;  alternate, 
No.  1,  $1,82Q;  alternate,  No.  2,  $1,800.  F.  G. 
Stewart,  1619  Sansom  street,  $14,350;  alter¬ 
nate,  No.  1,  $3,110;  alternate,  No.  2,  $1,868. 

Recreation  Centre,  Pennsdale  and  Mitchell 
streets,  Roxborough.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  Street,  Philadelphia. 


Owners,  Bureau  of  Recreation,  Department 
of  Public  Welfare,  B.  H.  Warburton,  Direc¬ 
tor,  595  City  Hall,  Philadelphia.  Concrete 
work,  terra  cotta'  pipe,  cast  iron  frames  and 
gratings,  cement  curbs  and  sidewalks,  iron 
gates  and  fences,  hardware,  painting,  'iwire 
screens,  drinking  fountains.  Lowest  bidders: 
O’Neill  Oo.,  127  East  Mermaid  lane,  Phila¬ 
delphia,  $49,260;  Brown  Const.  Co.,  105  Lev¬ 
ering  street,  $57,892. 

Residences  (9),  6639  to  6655  Germantown 
avenue-,  $54,000.  Owner,  Eugene  Raymond, 
1416  South  Penn  Square,  Philadelphia.  Brick, 
2  stories,  17x28  feet,  13x19  feet,  18x26  feet. 
13x19  feet,  16x50  feet,  -and  16y2x28xl9  feet. 
Owner  will  build. 

Residences  (2),  Sixty-fifth  avenue,  East  of 
Twenty-first  street,  $7,800.  Architect,  private 
plans.  Owner,  J.  E.  Fechtenberg,  6230  Lime¬ 
kiln  pike,  Philadelphia.  Brick,  2  stories,  16 
feet  4  inches  x  1514x42  feet,  slag  roof,  hot 
water  'heat,  electric  light,  oak  and,  pine  floors, 
tile  work.  Owner  will  build. 

Residences  (18),  100-34  Rex  street,  Phila¬ 
delphia,  $6,000.  Architect,  private  plans. 
Owners,  R.  T.  Mitchell  &  Son,  6322  German¬ 
town  avenue,  Philadelphia.  Brick,  2  stories, 
18x3814  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Owner  will  build. 

Residences  (2),  South  side  Shawmont  ave¬ 
nue,  East  of  Ridge,  $6,000  each.  .  Architect, 
private  plans.  Owner,  Edward  Clark,  536 
East  Walnut  lane,  Philadelphia.  Stone  -and 
frame,  2  stories,  26x30  feet,  14x10  feet,  slate 
roof,  hot  air  -heat,  electric  work,  oak  and 
pine  floors.  Owner  will  build. 

Residences  (2),  North  *ide  Tyson  street, 
West  of  Gillespie,  $5,000  each.  Architect, 
private  plans.  Ownei,  John  G.  Stevenson, 
7014  Hegerman  street,  Philadelphia.  Brick, 
2  stories,  18x34  feet,  20x1^  feet,  slag  roof, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  will  build. 

Residences  (2),  3006-08  Tyson  street,  Phil¬ 
adelphia,  $5,000.  Architect,  private  plans. 
Owner,  E.  Samuel  Gercke,  3034  Tyson  street, 
Philadelphia.  Brick,  2  stories,  16  feet  i 
inches  x  47  feet,  slag  roof,  hot  water  heat, 
electric  light,  oak  and  pine  floors.  Own  31- 
will  build. 

Residences  (14),  Norch  side  Pennsdale 
street,  West  of  Manayunk.  Architect,  pri¬ 
vate  plans.  Owners,  C.  M.  Swartley  &  Son, 
6835  Ridge-  avenue,  Philadelphia.  Brick,  2 
stories,  20x30  feet,  -slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  and  Stores  (2),  4421-23  Chest¬ 
nut  street,  $6,000  each.  Architect,  private 
plans.  Owner,  D.  Litman,  1597  North  Fifty- 
second  street,  Philadelphia.  Brick,  3  stories, 
17x75  feet,  slag  roof,  hot  water  heat,  electric 
light,  oak  and  pine  floors.  Owner  will  build. 

Residences  (2),  Di-sston  street,  West  of 
Cottage  -street,  $4,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  James  W.  Orr,  Bustleton 
pike,  Philadelphia.  Brick,  2  stories,  16  feet 
4  inches  x  40  feet  5  inches,  slag  /roof,  hot 
water  heat.  Owner  will  build./ 

Storage  (alts,  and  add.),  2045-47  Cuthbert 
street,  $4,000.  Architect,  private  plans.  Own¬ 
er,  James  M.  Neeley,  55  North  Twenty-first 
street,  Philadelphia.  Brick,  2  stories,  30x32 
feet,  slag  roof,  yellow  pine  floors,  electric 
lighting.  Owner  will  build. 

Shop  (add.),  1121-23  North  Third  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  Louis  Wagner,  3113  North  Sixteenth 
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street,  Philadelphia.  Brick,  1  story,  42x66 
feet  ,®lag  roof,  electric  work,  yellow  pine 
floors.  Owner  will  'build. 

Garage  (rear),  5013  Melrose  street,  $2,000. 
Architect,  private  plans.  Owner,  M.  B.  Dum- 
siha,  on  premises.  Brick,  1  story,  23  feet  10 
inches  x  34  feet,  slag  roof,  cement  floor. 
Owner  will  build. 

Residence  (2  family),  2233  North  Broad 
street,  Philadelphia,  $4,500.  Architect,  pri¬ 
vate  plans.  Owner,  H.  Ellen  berg,  1412  Dia¬ 
mond  street,  Philadelphia.  Brick,  1  story, 
tin  roof,  electric  light,  yellow  pine  floors, 
Owner  will  build. 

Service  Building  and  Show  Room,  1618 
North  Broad  street,  Philadelphia.  Architect, 
Leroy  B.  Rothschild,  1225  Sansom  street, 
Philadelphia.  Owners,  Nahm  &  Greenberg, 
Morris  Building,  Philadelphia.  Brick,  stone, 
steel  and  concrete,  2  stories.  Plans  in  pro¬ 
gress. 

Store  (alts.),  2835-37  Germantown  avenue, 
Philadelphia.  Architect,  William  H.  Wooters, 
816  West  Allegheny  avenue,  Philadelphia. 
Owner,  George  Eichenhoffer,  care  of  architect. 
General  alterations  (interior),  electric  work, 
plumbing,  flush  bulks,  stair  work,  galvanized 
iron  work.  Plans  in  progress. 

Commercial  Building,  Southeast  Corner 
Tenth  and  Wood  streets,  Philadelphia.  Archi¬ 


Building  for  Tubercular  Mental  Patients, 

Byberry,  Philadelphia.  Architect,  Philip  H. 
Johnson.  1713  Sansom  street,  Philadelphia. 
Owners,  Bureau  of  Hospitals,  Department  of 
Public  Health,  C.  L.  Furbush,  M.  D.,  Director, 
584  City  Hall,  Philadelphia.  Brick,  cut  stone, 
hollow  tile  and  stucco,  1%  stories,  148x35 
feet  (2  wings  90x43  feet),  slag  and  asbestos 
shingle  roof,  granolithic  and  pine  floors,  roof 
ventilators,  waterproofing,  iron  work  and 
stairs,  steel  doors  , rolled  steel  sash  and  sky¬ 
lights,  marble  and  terrazzo  work,  metal  lath. 
Contract  awarded  to  George  H.  Evans,  Inc., 
109  North  Thirteenth  street,  Philadelphia, 
$119,430. 

Office  Building,  Thirteenth  and  Spruce 
streets,  Philadelphia.  Architects,  Ballinger 
Co.,  Twelfth  and  Chestnut  Streets,  Philadel¬ 
phia.  Owners,  Philadelphia  Real  Estate  Board, 
1126  Walnut  street,  Philadelphia..  Brick,  cut 
stone  and  steel,  3  stories,  mezzanine  and  base¬ 
ment,  103x36  feet  (heating,  plumbing  and 
electric  work  reserved),  slag  roof,  concrete 
floors,  hollow  tile,  metal  lath,  safety  treads, 
roof  ventilators,  tile,  marble  and  terrazzo 
work,  rolled  steel  sash  and  skylights,  tin  clad 
and  kalamein  doors,  bond,  floor  hardener,  iron 
stairs,  ornamental  iron  work.  Contract  award¬ 
ed  to  F.  A.  Havens  Co.,  845  North  Nineteenth 
street,  Philadelphia. 

Church  (alts,  and  add.),  Thirteenth  and 


tect  not  yet  selected.  Owners,  Hoover  Blot¬ 
ter  Co.,  4  South  Fifteenth  street,  Philadel¬ 
phia.  Brick,  stone,  steel  and  concrete,  3  sto¬ 
ries.  Work  contemplated.  Architect  not  yet 
selected. 

Office  Building,  Broad  and  Callowhil] 
streets,  Philadelphia.  Architect  not  selected. 
Owners,  Philadelphia  Inquirer,  1109  Market 
street,  Phila.  Brick,  stone,  steel  and  con¬ 
crete.  Preliminary  plans  in  progress.  Too 
early  for  details. 

Restaurant  Building,  1317-19-21  Locust 
street,  Philadelphia.  Architect,  Thomas  W. 
Lamb,  644  Eighth  avenue,  New.  York  City. 
Owners,  Murray  Restaurant,  228  West  Forty- 
second  street,  New-  York  City.  Preliminary 
plans  in  progress.  Too  early  for  details. 

Factory,  Southeast  Corner  Fifth  and  Mas¬ 
ter  streets,  Philadelphia.  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Phila¬ 
delphia.  Owners,  Jacob  Kienel,  Unique  Knit¬ 
ting  Mills,  4841  North  Fifth  street,  Philadel¬ 
phia.  Brick,  terra  cotta  and  steel,  4  stories 
and  basement,  99x67  feet,  slag  roof,  maple 
and  oak  floors,  metal  ceilings,  dampproofing, 
iron  work,  bond,  fire  and  kalamein  doors, 
rolled  steel  sash  and  skylights,  tile  work, 
metal  lath,  demolition  (heating,  electric  work, 
plumbing  and  elevators  reserved).  Architect 
taking  bid®  due  September  5th  at  noon. 


Rockland  streets,  Philadelphia,  $8,900.  Archi¬ 
tect,  A.  L.  Dobbins,  1701  Arch  street,  Phila¬ 
delphia.  Owners,  Logan  Methodist  Episcopal 
Church,  on  premises.  Brick  and  cut  stone,  2 
story  add.  29x40  feet,  slag  roof,  pine  floors, 
electric  lighting,  iron  work.  .  Contract  award¬ 
ed  to  Harry  F.  Barnes,  ’  2080  East  Willard 
street. 

Residences,  2116  to  2122  Sansom  street,  and 
114  to  120  South  Van  Pelt  street,  Philadel¬ 
phia,  $12,000.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owners, 
Sansom  Garden,  Irvin  King,  132  South  Fourth 
street,  Philadelphia.  Remodeling,  electric 
work,  ornamental  Iron  work,  masonry,  plaster¬ 
ing,  steel  work,  carpentry,  mill  work,  plas¬ 
tering,  painting  (heating  reserved).  Contract 
awarded  to  T.  S.  Fetter,  1829  Filbert  street, 
Philadelphia. 

Building,  1819-21  Callowhill  street,  Phila¬ 
delphia,  $13,500.  Architect,  W.  Macy  Stan¬ 
ton,  1310  Arch  street,  Philadelphia.  Owner, 
William  J.  Roseborough,  care  of  architect. 
Brick,  cut  stone  and  steel,  2  stories,  100x32 
feet  ,slag  roof,  pine  floors,  rolled  steel  sash, 
hollow  metal  skylights,  iron  work  (heating, 
plastering,  glazing  and  electric  work  reserv¬ 
ed).  Contract  awarded  to  Turnbull  &  Cor¬ 
nell,  20  South  Eighteenth  street,  Philadel¬ 
phia. 

Residences  (22),  Columbia  avenue,  East  of 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 

131  Arch  Street,  Philadelphia 


SAND 


WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks.  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


PAGE  WIRE 
FENCE 

OF 

ARMCO 

INGOT  IRON 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


I3STTECJR.AL  WATERPROOFING 

That  has  stood  the  test  of  time 


PASTE  or  POWDER. 

Easily  dissolved — permanent.  Increase  tensil  strength.  No  way  detrimental  to  concrete 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3959 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 

all  you  want,  when  and 
where  you  wantit.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [3nd  floor]  Phila. 
Walnut  1291  Raco  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FENCE  ,Wire  or  Iron 

For  The  Country  Estate 

Phone  Lombard  743 S 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS  :  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gate*  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia  I 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your 
Write  for  Literature. 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  lane 


FANS 


THE  ONLY  FAN  MADE  WHERE  MOTOR  IS  PROTECTED 
FROM  DIRT  AND  FUMES-FOUR  LEAF  CLOVER  DESIGN 


and  blowers 


EQUIPMENT  FOR 

HEATING,  DRYING,  VENTILATING  EXHAUSTING  OF  AIR  AND  GASES 

CENTRIFUGAL  FAN  COMPANY 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  District  Managers 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  .News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


CYCLONE  CHAIN  LINK  SAFEGUARD  FENCING 


Portable,  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 


Bell- Columbia  1200 


Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone — Park  1674 


“Finished  on  Tim*” 

A  recognized  duty  of  our  estimators  is 
to  figure  on  time  as  well  as  price  and 
general  specifications. 

Results  show  that  over  ninety  per  cent, 
of  our  electrical  installations  are  “Fin¬ 
ished  on  Time.” 

However,  this  is  only  a  part  of  our 
“Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Saasom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  S129 

We  would  be  glad  to  place  the  entire 
scope  of  this  service  at  your  command. 


Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


DM  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 


558  . 

THE  BUILDERS’  GUIDE 

SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON,  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


np  (T^g^ Waterproofing 

JL  i  Lid  Va^Oll  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  construction  The  Truscon  Laboratories 

Wilmington  Public  Libtnty,  Wilmiugtou,  Del.  G'°r<"  J'  Mgr. 

GlassboroStateNotmalSchool.Glassboro.N.J.  Phila.  Office.  1432  South  Penn  Sq. 
Y.  M.  C.  A.,  Williamsport,  Pa.  1 - 

Evening  News  Building,  Easton,  Pa.  ’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


Sixty-fourth  street,  $180,000.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  Martin  M.  Williams',  539  South 
Fifty-second  street,  Philadelphia.  Brick,  2 
stories,  20x32  feet,  19x32  feet,  15x11  feet  and 
16x32  feet,  13x11  feet,  metal  lath,  ‘central 
heating  plant,  slag  roof,  electric  work,  oak 
and  pine  floors,  tile  work.  Contract  awarded 
to  J.  A.  Maloney,  6308  Sherwood  road,  who  is 
taking  sub-bids. 

Residences  and  Stores  (3)  (alts,  and  add.), 

1447-49-51  Point  Breeze  avenue,  $6,100.  Ar¬ 
chitect,  Sol.  Kaplan,  929  Chestnut  street,  Phil¬ 
adelphia.  Owner,  Harry  Allen,  1449  Point 
Breeze  avenue,  Philadelphia.  Brick,  1  story, 
16x18  feet,  and  1  story,  13x9  feet,  slag  roof, 
electric  work,  oak  and  pine  floors.  Contract 
awarded  to  E.  P.  Dillon,  1223  South  Twen¬ 
tieth  street. 

Residence,  1117  Wakeling  street,  Philadel¬ 
phia,  $14,000.  Architect,  private  plans.  Own¬ 
er,  Albert  Halstead,  1110  Fillmore  street, 
Philadelphia.  Brick,  3  stories,  32x32  feet, 
slag  roof,  hot  water  ‘heat,  electric  light,  oak 
and  pine  floors,  tile  work.  Contract  awarded 
to  Edward  W.  Taylor,  Oxford  and  Wakeling 
streets. 

Garage  (add.),  Northwest  Corner  Allegheny 
avenue  and  American  street,  $9,500.  Owner, 
Elmer  Miller,  519  East  Allegheny  avenue, 
Philadelphia.  Brick,  1  story,  17x36  feet,  slag 
roof,  cement  floors,  electric  light.  Contract 
awarded  to  A.  Earl  Barnes,  2044  East  Clem¬ 
entine  street. 

Lumber  Storage  House,  South  side  Botanic 
avenue,  East  of  Fiftieth,  $32,000.  Architect, 
private  plans.  Owners,  George  W.  Smith 
Co.,  Forty-ninth  and  Botanic  avenue.  Iron, 
1  story,  80%xl54  feet,  corrugated  iron,  elec¬ 
tric  light,  cement  floors.  Contract  awarded 
to  John  N.  Gill  Const.  Co.,  112  South  Six- 

16 Residences  and  Stores  (3),  7517-19-21  Ris¬ 
ing  Sun  avenue,  $6,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  Marcus,  Fox 
Chase,  Pa.  Brick,  2  stories,  16x53  feet,  16x10 
feet.  Contract  awarded  to  Joseph  Ashby,  Pox 
Chase,  Pa. 

Residence  and  Store  and  Office  (add.),  4740 
Frankford  avenue,  $5,000.  Architect,  private 
plans.  Owners,  Gentry  &  Otto,  on  premises. 
Brick,  third  story  add.,  20x112  feet,  and  sec¬ 
ond  story,  7x7  feet,  slag  roof,  electric  light¬ 
ing.  Contract  awarded  to  George  W.  Cros- 
bey,  2264  Bridge  street. 

Garage,  3913-15  Ludlow  street,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Own¬ 
er,  Daniel  Dever,  1636  Market  street,  Phila¬ 
delphia.  Brick,  1  story,  37x120  feet,  slag 
roof,  cement  floors,  electric  lighting,  steel 
sash..  Contract  awarded  to  John  Welsh,  5222 
Green  street,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  1633 
South  street,  $4,000.  Architect,  private  plans. 


Owner,  M.  C.  Levin,  on  premises.  Brick,  2 
stories,  16x24  feet,  slag  roof,  general  altera¬ 
tions.  Contract  awarded  to  Jacob  Ignatio, 
1101  North  Forty-second  street. 

Residence,  Palmetto  street.  South  of  Ben¬ 
ner  street,  $2,500.  Architect,  private  plans. 
Owner,  Joseph  Mattis,  357  Reno  street,  Phila¬ 
delphia.  Frame,  2%  •stories,  22x34  feet, 
shingle  roof.  Contract  awarded  to  Louis  Mat- 
tie,  634  Arthur  street,  Fox  Chase. 

Residences  (2  family),  Southeast  Corner 
Lawrence  and  Olney  avenue,  $8,300.  Archi¬ 
tect,  private  plans.  Owner,  Leonard  Reich- 
ard,  425  Olney  avenue,  Philadelphia.  Brick, 
2  stories,  20x60-  feet,  slag  roof  ,oak  and:  pine 
floors.  Contract  awarded  to  Northern  Const. 
Co.,  Fifth  and  Fishers  avenue. 

Office  Building,  336  South  Fourth  street, 
Philadelphia,  $6,000.  Owners,  Kauffman  In¬ 
surance  Co.,  Drexel  Building,  Philadelphia. 
Brick,  1  story,  13x80  feet,  slag  roof,  steam 
heat,  electric  light.  Contract  awarded  to 
Clayton  Lofland,  231  South  Water  street. 

Residence,  2203  Naudain  street,  Philadel¬ 
phia,  5,000.  Architect,  private  plans.  Own¬ 
er,  Robert  Williams,  Twenty-second  and  Nau¬ 
dain  streets,  Philadelphia.  Brick,  2  stories, 
17x36  feet,  13x10  feet,  slag  roof,  electric 
light.  Contract  awarded  to  T.  B.  Monaghan, 
2009  Sansom  street,  Philadelphia. 

Residences  (2) ,  West  side  J  street,  North 
of  Cottman  street,  $5,000.  Architect,  private 
plans.  Owner,  Henry  Cornelius,  Glenside,  Pa. 
Frame,  2  stories,  15x42  feet,  shingle  roof,  hot 
water  heat.  Contract  awarded  to  Harry  Cor¬ 
nelius  &  Son,  Glenside,  Pa. 

Residence  and  Garage,  North  side  Foulkrod 
street,  East  of  Horrocks,  $5,400.  Architect, 
private  plans.  Owner,  Harry  Cox,  1510  Har¬ 
rison  street,  Philadelphia.  Brick,  2  stories, 
16x42  feet,  slag  roof,  hot  water  -heat,  electric 
light.  Contract  awarded  to  Chancellor  Day, 
3503  Decatur  street,  Philadelphia  . 

Residence  and  Store  (alts,  and  add.),  6224 
Woodland  avenue,  $2,000.  Architect,  private 
plans.  -Owner,  P.  PellriTlo,  2218  South  Sixty- 
third  street,  Philadelphia.  Brick,  1  story, 
15x18  feet,  general  alterations.  Contract 
awarded  to  William  B.  Stackhouse,  2043 
Cemetery  lane. 

Store  and  Rooming  House  (alts.),  3719 
Spruce  street,  $3,000.  Architect,  private 
plans.  Owner,  J.  Cohen,  on  premises.  Gen¬ 
eral  interior  alterations.  Contract  awarded 
to  I.  Shulman,  1930  North  Eighth,  street,  Phil¬ 
adelphia. 

Residence  (2  family)  and  Store,  4501 
Springfield  avenue,  $3,000.  Architect,  private 
plans.  Owners,  Charles  Lafferty  Estate,  1312 
Washington  avenue,  Philadelphia.  Brick,  1 
story,  18x15  feet,  slag  roof,  oak  and  pine 
floors.  Contract  awarded-  to  F.  T.  Mercer 
Co.,  1916  Brandywine  street. 

Building  (alts.),  Northwest  Corner  Fernon 


and  Point  Breeze  avenue,  $2,500.  Architect, 
private  plans.  Owner,  M.  Bernstein,  1610 
Point  Breeze  avenue,  Philadelphia.  General 
interior  alterations.  Contract  awarded  to  J. 
Salter,  1219  North  Franklin  street. 

Stores  (3)  and  Residences  (2),  4506-08 
Frankford  avenue,  $10,000.  Architect,  pri¬ 
vate  plans.  Owners,  Chabrow  Brothers,  24 
South  Front  street,  Philadelphia.  Carpentry, 
mill  work,  painting,  glazing,  tile  work,  plas¬ 
tering,  iron  work,  electric  work,  general  al¬ 
terations.  Contract  awarded  to  Edward  Hol¬ 
land,  5005  Sansom  street,  Philadelphia. 

Store,  East  side  Lawrence,  South  of  Olney 
avenue,  $2,200.  Architect,  private  plans. 
Owner,  Leonard  Reichard,  423  Olney  avenue, 
Philadelphia.  Brick,  1  story,  40x23  feet,  slag 
roof,  electric  lighting.  Contract  awarded  to 
Northern  Const.  Co.,  Fifth  and  Fisher’s  ave¬ 
nue. 

Residence  (alts.),  6705  Rising  Sun  avenue, 
$2,200.  Architect,  private  plans.  Owner, 
Charles  Enstos,  6229  North  Front  street,  Phil¬ 
adelphia.  General  interior  alterations.  Con¬ 
tract  awarded  to  F.  Wiggs  &  Son,  740  Sentner 
street,  Philadelphia. 

Storage  (add.),  2700  Earp  street,  Philadel¬ 
phia,  $2,500.  Architect,  private  plans.  Own¬ 
er,  David  Schwartz,  2700  Earp  street,  Phila¬ 
delphia.  Brick,  1  story,  11x14  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  H. 
Ruboff,  2323  Brown  street,  Philadelphia. 

Storage  (alts.),  North  side  Tabor  road,  East 
of  Rising  Sun  avenue,  $2,000.  Architect,  pri¬ 
vate  plans.  Owners,  W.  H.  Whitaker  &  Son, 
on  premises.  General  interior  alterations. 
Contract  awarded  to  F.  G.  English.  &  Son, 
1610  North  Carlisle  street. 

Shop  (alts.),  1824  Chestnut  street,  Philadel¬ 
phia.  Architects,  Steward-son  &  Page,  315 
South  Fifteenth  street,  Philadelphia.  Own¬ 
er,  Oliver  H.  Bair,  on  premises.  -Cut  stone, 
carpentry,  plastering,  cement  work,  t-errazzo 
and  .marble  work,  iron  work,  hardware,  paint¬ 
ing,  glazing.  Contract  awarded  to  Frank  E. 
Wallace,  1220  Chancellor  street. 

Residence  and  Garage,  Midvale  and  Stok- 
ley  streets,  Philadelphia,  $17,000.  Architect, 
Carl  P.  Berger,  Penn  Square  Building,  Phila¬ 
delphia.  Owner,  Carl  Rumpp,  Fifth  and 
Cherry  streets,  Philadelphia.  Hollow  tile  and 
stucco,  2 y2  stories,  50x27  feet,  shingle  roof, 
o.ak,  pine  and  cement  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  P.  A.  Waltz,  Oak  Lane  avenue  and  P.  & 
R.  R.  R.,  Oak  Lane,  Philadelphia. 

Store  (alts,  and  add.),  1308  Walnut  street, 
Philadelphia,  $15,000.  Architect,  private 
plans.  Owners,  Wilson,  Marshall  &  Sticker, 
1222  Walnut  street,  Philadelphia.  Brick,  2 
stories,  20x30  feet,  5x36  feet,  slag  roof,  steam 
heat,  electric  light.  Contract  awarded  to  Ed¬ 
ward  Fay  &  Son,  2  South  Mole  street,  Phila¬ 
delphia. 
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Residence  and  Store  (alts,  and  add.),  South¬ 
east  Corner  Kensington  avenue  and  Thayer 
street,  $5,500.  Architect,  private  plans.  Own¬ 
er,  Morris  Morganstein,  3353  Kensington  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  17x7% 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  D.  B.  Daub,  1139  East  Tioga 
street,  Philadelphia. 

Coal  Storage  Building,  Northwest  Corner  P. 
&  R.  Ry.  and  Germantown  avenue,  $18,000. 
Architect,  private  'plans.  Owners,  John  T. 
Craig  Co.,  83  Armat  street,  Germantown,  Phil¬ 
adelphia.  Concrete,,  1  story,  20x45  feet.  Con¬ 
tract  awarded  to  J.  B.  Nicholson,  342  Madison 
avenue,  New  York. 

Residence  and  Store,  Southwest  Corner 
Ninth  and  Christian  street®,  $9,300.  Archi¬ 
tect,  private  plans.  Owner,  Anthony  P. 
Gunta,  Northeast  Corner  Eleventh  and  Chris¬ 
tian  streets.  Brick,  3  stories,  19x29  feet, 
14x20  feet,  slag  roof,  electric  work.  Contract 
awarded  to  Cerasoli  &  Scurci,  1709  South 
Eleventh  street. 

Offices  (alts.),  128-40  North  Broad  street, 
$7,000.  Architect,  private  plans.  Owners, 
Guaranty  Corporation,  140  North  Broad 
street,  Philadelphia.  Carpentry,  mill  work, 
plastering,  metal  lath.  Contract  awarded  to 
William  Armstrong  &  Son,  Phil-Ellena  and 
Chew  streets,  Philadelphia. 

Garage,  2867  Tulip  street,  Philadelphia, 
$5,000.  Owner,  M.  Pinestine,  2983  Wdikel 
street,  Philadelphia.  Brick,  1  story,  30x120 
feet  10  inches,  slag  roof,  hot  water  heat,  elec¬ 
tric  light,  cement  floors.  Contract  awarded 
to  H.  B.  Kuster,  3029  Cedar  street,  Philadel¬ 
phia. 

Store  (alts,  and  add.),  679  North  Fifty-sec¬ 
ond  street,  Philadelphia,  $2,600.  Architect, 
private  plans.  Owner,  Joseph  W.  Jackson, 
on  premises.  Brick,  2  stories,  3x22  feet,  slag 
roof,  electric  lighting.  Contract  awarded  to 
P.  H.  Garrett,  5905  Osage  avenue,  Philadel¬ 
phia. 

Residence  and  Store  (add.  and  alts.),  507 

South  Fourth  street,  $2,400.  Architect,  pri¬ 
vate  plans.  Owner,  M.  Granston,  1515  North 
Thirty-third  street,  Philadelphia.  Brick,  2 
stories,  11x32  feet,  third  story,  11x14  feet, 
slag  roof,  electric  work,  pine  floors.  Con¬ 
tract  awarded  to  J.  Goldstein,  3205  Montgom¬ 
ery  avenue. 

Residence  and  Store  (add.),  Northwest  Cor¬ 
ner  Limekiln  pike  and  Ohelten  avenue,  $4,250. 
Architect,  Raymond  Holland,  7420  Limekiln 
pike,  Philadelphia.  Owner,  W.  McGee,  on 
premises.  Brick,  1  story,  16x20.  feet,  slag 
roof,  hot  water  heat,  electric,  tile  work,  oak 
and  pine  floors.  'Contract  awarded  to  S.  S. 
Billingley,  1230  East  Chelten  avenue. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Department  of  Public 
Works,  Bureau  of  Highways,  City  Hall,  Phil¬ 
adelphia.  Low  bidders  as  follows: 

Grading — Fayette  street,  from  Washington 
lane  to  Limekiln  pike;  Harry  B.  Warren,  4312 
North  Fourth  street,  Germantown,  Philadel¬ 
phia,  $24,022.49.  Ferndale  street,  Wolly  to 
Benson  streets;  Curtiss  Brothers,  Kensington 
and  Deal  avenues,  $2,065.00.  Henry  avenue, 
Kingsley  to  Markle  street;  Andrew  O’Neil, 
4410  Manayunk  avenue,  $7,086.55.  Luzerne 
street,  Second  to  Oxford  Branch  of  P.  R.  R.; 
T.  L.  Flannigan,  1204  East  Montgomery  ave¬ 
nue,  $22,681.46.  Turner  street,  Fifty-ninth 
to  Sixtieth;  John  Meehan  &  Sons,  915  West 
Dauphin  street,  $2,629.54.  Washington  lane, 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

H.OOFINO  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone — Walnut  2S69  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractore 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


■On  the  Ground  When  Wanted - 


Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Key.tone- Park  49S1 


“PAID  FOB  ITSELF  ON  ONE  JOB.” 

That's  what  we’re  being  told  over  and  over  again  about  our 
new  Model  No.  40. 

“STERLING”  CONVERTIBLE  LEVEL. 

What  it  is  doing  for  others  it  will  do  for  you. 

DON’T  PUT  OFF  until  a  costly  mistake  in  lines  or  levels  eats 
up  more  than  enough  of  your  profits  to  pay  for  it,  but  insure  the 
accuracy  of  your  work  and  safeguard  your  profits  by  adding  a 
“Sterling”  Level  to  your  equipment  right  now-,  TODAY. 

Changed  in  TEN  SECONDS  for  Transit  work;  no  detachable 
parts  to  get  misplaced  or  lost;  unobstructed  view  of  Level  Vial. 

A  Phila.-made  Level  outclassing  all  others.  Illustrated  Folder  G 
sent  free  upon  request. 

JaST*  WARREN-KNIGHT  CO.  fn« 

Levels  factory  and  salesroom  For  Sale 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 


Shovels,  Picks 

MOORE  &  WEISBROD 

Immediate 

Delivery 

Quality 

Barrows,  Hods 
Buggies,  Etc. 

Incorporated 

TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 

Service 
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Wiss-ahickon  avenue  to  Walnut  lane;  Frank 
Mark  Cont.  Go.,  Commercial  Trust  Building, 
$3,043.60.  Twenty-eighth  street,  Clearfield 
street  to  Chalmers  avenue;  John  Meehan  & 
Sons,  915  West  Dauphin  street,  $6,903.59. 

Asphalt  Paving — Buise  avenue,  Seventieth 
to  Seventy-first,  $10,229.50;  Columbia  avenue, 
Fifty-ninth  to  Sixtieth,  $6,881.29;  Haines 
street',  Ogontz  avenue  to  Limekiln  pike,  $17,- 
109.14;  Louden  street,  C  to  D  street, 
$5,292.71;  Pittsville  avenue,  Limekiln  pike  to 
Ogontz  avenue,  $13,608.85;  Price  street,  Ard- 
leigh  to  Crittenden,  $13,548.95;  Turner  street, 
Fifty-fourth  to  Columbia  avenue,  $2,762.60; 
Twenty- third  street,  Wolf  street  to  195  feet 
South,  $3,551.86;  Eastern  Paving  Company, 
Colonial  Trust  Building,  Philadelphia.  Lom¬ 
bard  street,  Twenty-seventh  to  Schuylkill 
River;  John  Meehan  &  Sons,  915  West  Dau¬ 
phin  street,  3,902.90.  Torresdale  avenue, 
Frankford  avenue  to  Lewis  street;  Eastern 
Paving  Co.,  Colonial  Trust  Building,  $18,- 
281.90.  Twenty-second  street,  from  Locust  to 
Fitzwater;  Barber  Asphalt  Paving  Co.,  Land 
Title  Building;  $35,773.51. 

Store  (alts.),  Northeast  Corner  Seventh  and 
Market  streets,  Philadelphia,  $8,000.  Archi¬ 
tect,  J.  B.  Pfeiffer,  care  of  owner.  Owners, 
U.  R.  IS.  Candy  Stores-,  Twelfth  and  -Chestnut 
streets-,  Philadelphia.  Carpentry,  mill  work, 
plastering,  plate-  glass,  painting,  -glazing, 
marble  work,  metal  ceilings.  Contract  aw-ard- 


Store,  726-28-30  Penn  -street,  Reading,  Pa. 
Architect,  F.  A.  Muhlenberg,  24  North  Sixth 
street,  Reading,  Pa.  Owners,  Harold  Furni¬ 
ture  -Co.,  812  Penn  street,  Reading,  Pa.  Brick, 
steel,  limestone,  5  stories  and  basement, 
40x270  feet,  and  40x180  feet,  asphalt  roof, 
terrazzo  and  cement  -floors,  hollow  tile,  pas¬ 
senger  and  freight  elevators,  metal  -lath,  tile, 
marble  and  terrazzo  work  (heating,  electric 
work,  plumbing  and  elevators  reserved),  roll¬ 
ed  steel  sash,  roof  ventilators,  iron  stairs,  or¬ 
namental  iron  work.  Architect  will  take  bids 
September  1st. 

School,  Northmont,  Reading,  Pa.  Architect, 
F.  A.  Muhlenberg,  24  North  Sixth  street, 
Reading,  Pa.  Owners,  Reading  School  Board, 
O.  B.  Heims,  secretary,  Administration  Build¬ 
ing,  Reading,  Pa.  Brick  and  terra  cotta,  2 
stories,  60x35  feet,  s-l-ag  roof,  hardwood  floors 
(heating,  plumbing  and  electric  work  re¬ 
served),  roof  ventilators,  ornamental  iron 
work.  Owner  will  be  ready  for  bids  Septem¬ 
ber  1st.  ! 

Store,  Lansford,  Pa.  Architect,  F.  A.  Muhl¬ 
enberg,.  24  North  Sixth  street,  Reading,  Pa. 
Owners,  J.  -C.  Bright  Co.,  Lansford,  Pa.  Brick, 
limestone,  2,  stories,  70x170  feet,  slag  roof, 
hardwood  floors,  steam  heat,  electric  light, 
store  fixtures.  Architect  will  be  ready  for 
bids  September  10th. 

Foundry  Building,  Reading,  Pa.  Architect, 
F.  A.  Muhlenberg,  24  North  Sixth  street, 
Reading,  Pa.  Owners,  Chantrell  Hardware  & 
Tool  Co.,  Millmont,  Reading,  Pa.  Brick,  1 
story,  60x90  feet,  asphalt  roof,  electric  light, 
roof  ventilators,  rolled  steel  sash.  Architect 
ready  for  bids  due  September  6th. 

School,  Mt.  Penn,  Reading,  Pa.  Architect, 
H.  Maurer,  226  North  Fifth  street,  Reading, 
Pa.  Owners,  Mt.  Penn  School  Board,  W.  Ed¬ 
gar  Bates,  secretary,  Mt.  Penn,  Reading,  Pa. 
Brick,  1  and  2  stories,  38x160  feet,  Spanish 
tile  roof,  maple  floors,  hollow  tile  (heating, 
plumbing  and  electric  work  reserved),  roof 
ventilators,  waterproofing  and  dampproofing. 
Owners  ready  for  -bids  due  September  18th. 


ed  to  Fine  &  Windroff,  236  West' Thirty-fifth 
street,  New  York  City. 

Stores  (2),  East  side-  Torresdale  avenue, 
North  of  C-omley,  $6,200.  Architect,  -private 
plans-.  -Owner,  J.  E.  Sehnitzer,  on  premises. 
Brick,  1  story,  18x60%  feet,  -slag  roof,  oak 
and  pine  floors-.  Contract  awarded  to  James 
W.  Orr,  Bustleton  avenue  and  Knorr  -street. 

Office  and  Warehouse,  Northwest  Corner 
Warnock  and  St.  J-am-es  streets,  $120,000.  Ar¬ 
chitect,  private  plans.  Owners,  Horn  &  Hard- 
art  Baiting  Co.,  214  South  Tenth  street,  Phila¬ 
delphia.  Steel  and  brick,  3  stories,  78x73 
feet,  slag  roof,  cement  floors,  steam  heat,  elec¬ 
tric  lighty  hardware,  waterproofing,  Contract 
awarded  to  Harry  R.  Rust,  19  -South  Eighth 
street,  Philadelphia. 

Residences  (2),  West  side  Rising  -Sun  ave¬ 
nue,  South  o-f  -Cottman,  $4,750  each.  Archi¬ 
tect,  private  plans.  Owner,  W.  Walter,  Ris¬ 
ing  -Sun  avenue,  South  of  Cottman  street. 
Brick  and  frame,  2  stories-,  16x43  feet,  slag 
roof,  oak  and  pine  floors,  -hot  water  -heat,  elec¬ 
tric  light.  Contract  awarded  to  William  B. 
Gayde,  Cheltenham,  Pa. 

Garage,  North  side  Magee  street,  West  of 
Torresdale  avenue,  $3,500.  Owner,  George 
Strieker,  2981  Frankford  avenue,  Philadel¬ 
phia.  Brick  and  -iron,  1  -story,  33x55  feet, 
slag  roof,  hot  -water  heat.  Contract  -awarded 
to  Wintz  Brothers-,  1618  -Sellers  street,  Phila¬ 
delphia. 


Factory,  Warehouse  and  Garage,  Allentown, 
Pa.  Architects,  Jacoby  &  Everett,  Common¬ 
wealth  Building,  Allentown,  Pa.  Owner,  H. 
S.  Haltzel,  12  South  H-all  street,  Allentown, 
Pa.  Fireproof,  2  stories  and  basement, 
80x315  feet,  composition  roof,  concrete  and 
wood  floors,  electric  light,  metal  lath,  freight 
elevator-s,  rolled  steel  sash,  fire  doors,  water¬ 
proofing,  dampproofing.  .  Owner  will  build. 

Garfield  School  Annex,  Lebanon,  Pa., 
$100,000.  Architects,  Riteher  &  Eiler,  147 
North  Fifth  street,  Reading,  Pa.  Owners, 
Lebanon  School  Boa-rd,  W.  P.  Mock,  secre¬ 
tary,  Lebanon,  Pa.  Brick,  fireproof,  rein¬ 
forced  concrete,  steel,  2  stories  and-  basement, 
56x123  feet,  composition  roof  and  floors 
(heating,  plumbing  and  electric  work  reserv¬ 
ed),  metal  lath,  hollow  gypsum  block,  hol-lo-w 
metal  sash,  slate  boards-,  waterproofing,  floor 
hardener,  hollow  tile.  Owners  taking  bids 
due  September  1st. 

Residence,  Lucknow,  Pa.  Architect,  F.  G. 
Fahnestock,  Patriot  Building,  Harrisburg,  P-a. 
Owner,  Miss  Caroline  Keefer,  Riverside  Drive, 
Harrisburg,  Pa.  Brick,  stucco  2%  stories, 
32x44  feet,  -shingle  roof,  hardwood  floors, 
vacuum  heat.  Architect  taking  bids. 

School,  Penn  Square,  Pa.  Architects-,  Sche-r- 
m-erhorn  &  Phillips,  430  Walnut  -street.  Own¬ 
ers,  Penn  -Square  School  District,  East  Nori- 
ton  Township,  Pa.  Brick,  1  story,  slate  and 
slag  roof,  pine  -and  cement  floors,  plumbing, 
ho-t  air  heat,  electric,  light  and  fixtures,  slate 
work,  water  pumping  -system.  Owners  taking 
bids  -due  -September  6th. 

Residence,  Sedgwick,  Pa.  Architect,  -Charles 
J.  Mitchell,  23  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  F.  E.  Hippie,  1529  North 
Broad  street,  Philadelphia.  Stone,  2%  stories, 
39x28  feet,  slate  roof,  oak  and-  pine  floors,  hot 
water  heat,  -electric  light,  tile  work.  Revised 
plans  about  completed.  Architect  will  take 
new  bids  in  a  few  days. 

School  and  Auditorium,  Newmanstown,  Pa. 
Architect,  H.  Maurer,  226  North  Fifth  street, 
Reading,  Pa.  Owners,  Mill  Creek  -School  Dis¬ 


trict,  care  of  Regis  Chauv-enet,  secretary, 
Newmanstown,  Pa.  Brick,  2  stories,  70x100 
feet,  slag  roof,  maple  floors,  metal  lath  (elec¬ 
tric  work,  heating  and  plumbing  reserved), 
rolled  steel  sash.  Owners  ready  for  bids  d-ue 
September  18  th. 

Capitol  Park  (improvements),  Harrisburg, 
Pa.  Architect,  Arnold  W.  Brunner,  101  Park 
avenue,  New  York  City.  Owners,  State  o-f 
Pennsylvania,  Board  of  Commissioners  of 
Public  Grounds  and  Buildings,  T.  W.  Tem¬ 
pleton,  Superintendent,  Harrisburg,  Pa.  Gran¬ 
ite  steps,  checks  and  curb,  excavating,  grad¬ 
ing,  cement  work,  plumbing  and  -drainage, 
electric  conduits  and  installation,  cast  iron 
lamp  standards.  Owners  taking  bids  due 
September  12th  ,at  noon.  Deposit  o-f  $10.00 
on  each  contract  set.  (3)  sets. 

Residence  and  Garage,  -Cynwyd,  Pa.  Archi¬ 
tects,  Druckenmiller  &  Williams,  1537  Chest¬ 
nut  street,  Philadelphia.  Owner,  A.  0.  Dela- 
plaine,  Bala,  Pa.  Hollow  tile  and  plaster,  2% 
stories,  27x39  feet,  wing  14x18  feet,  slate 
roof,  oak  and-  pine  floors,  hot  water  heat, 
electric  lighting,  tide  work.  Architect  taking 
new  bids  due  September  1st. 

Residence  and  Garage,  Merion,  Pa.,  $30,000. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  T.  H.  Edwards, 
care  of  architect.  Stone,  3  stories,  slate  roof, 
hardwo-od  floors,  hot  water  heating,  electric 
lighting,  tile  and  marble  and  cement  work. 
Architect  taking  bids  due  September  5th  at 
noon. 

Water  Main,  Elizabethtown,  Pa.  Owners, 
Elizabethto-wn  Water  Co.,  Elizabethtown,  Pa. 
Digging  trench  and  laying  approximately 
4,000  feet  of  8-inch  water  main,  trench  4% 
feet  deep,  -and  to  be  filled.  Owners  taking 
bids  due  September  1st. 

Lodge  Building  (alts,  and  add.),  1018  Penn 
street,  Reading.  Architects,  High  &  Huber, 
11  North  Fifth  street,  Reading,  P-a.  Owners, - 
Reading  Lodge,  No.  155,  L.  O.  O.  M.,  care  of 
F.  H.  Glass,  Reading.  Brick,  stone,  concrete, 
steel,  fireproof,  2  stories  and  basement,  74x270 
feet,  concrete  foundations,  tin  roof,  maple 
floors,  steam  heat,  electric  light,  tile  work, 
metal  lath,  dumb  waiters.  Owners  taking 
bids. 

Factory,  Eighth  and  Harris  streets,  Allen¬ 
town,  Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown,  Pa. 
Owner,  J.  J.  Taylor,  Swissonia  Knitting 
Mills,  Allentown,  P-a.  -Fireproof,  3  stories, 
66x200  feet,  built-up  roof,  concrete  and  wood 
floors,  freight  elevators  (heating,  plumbing 
and  electric  work  reserved),  metal  lath,  roll¬ 
ed  steel  sash,  fire  doors,  dampproofing,  iron 
stairs.  Architects  taking  bids. 

Club  House  (alts.),  Blo-omsburg,  Pa.  Ar¬ 
chitect,  William  H.  Lee,  32  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  B.  P. 
O.  E.,  No.  436,  Bloomsburg,  Pa.  General  in¬ 
terior  alterations,  hardwood  and  composition 
floors,  fire  escapes,  elevator  and  dumb  waiter, 
ornamental  iron  work,  tile  work,  hot  water 
heat,  electric  lighting.  Plans  about  complet¬ 
ed.  Architect  will  take  bids  in  one  week. 

Residence  and  Garage,  Paoli,  Pa.  Archi¬ 
tect,  Henry  L.  Reinhold,  Jr.,  1513  Walnut 
street,  Philadelphia.  -Owner  ,’H.  Kay,  e-are 
of  architect.  Hollow  tile  and  stucco,  2% 
stories.  Preliminary  plans  in  progress. 

Business  Building,  York,  Pa.  Architects, 
Ha-mme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owners,  Manufacturers'  Association, 
care  of  architect.  Fireproof,  steel  and  brick. 
Sketches  in  progress. 

Sunday  School  Building,  York,  Pa.  Archi¬ 
tects-,  Hamme  &  Witman,  City  Bank  Building, 
York,  Pa.  -Owners-,  Second  United  Brethren 
Church,  Rev.  A.  M.  Horn,  108  East  South 
street,  York.  Brick.  Sketches-  in  progress. 

Garage,  Court  alley  and  Philadelphia  street, 
York,  Pa.  Architect,  J.  A.  Dempwolf,  Cas¬ 
satt  Building,  York,  Pa.  Owner,  F.  H.  Wo- 
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gan,  care  of  architect.  Reinforced  concrete 
and  steel,  3  stories,  100x100  feeet,  composi¬ 
tion  roof,  concrete  floors,  electric  light,  rolled 
gteel  sash.  Plans  in  progress.  ■ 

School  Building,  Ashbourne,  Pa.  Archi¬ 
tect,  Herbert  C.  Wise,  1416  Chestnut  street, 
Philadelphia.  Owners',  School  District  of 
Cheltenham  Township,  Elizabeth  B.  Scarbor¬ 
ough,  secretary,  Elkins  Park,  Pa.  General 
construction  work  and  plumbing.  *  Owners 
will  take  bids  due  September  12th  at  noon. 
Plans  may  be  obtained  from  office  of  archi¬ 
tect  or  from  owner.  Deposit  of  $25.00  on 
general  construction,  $15.00  on  plumbing.  Re¬ 
fund  of  $6  and  $3,  respectively. 

School  Building,  Pottstown,  Pa.  Archi¬ 
tects,  Ritter  &  Shay,  North  American  Build¬ 
ing,  Philadelphia.  Owners,  School  District, 
Borough  of  Pottstown,  Pa.  Brick,  cut  stone 
and  steel,  2  stories,  13x66  feet,  composition 
roof,  cement  and  maple  floors,  roof  ventila¬ 
tors,  damppro.ofing,  iron  work,  bond,  metal 
lath,  steam  heating,  electric  lighting.  Owners 
taking  bids  due  September  7th. 


Pennsylvania 
Contracts  Awarded 

Nurses’  Home,  Allentown,  Pa.  Architects, 
Jacoby  &  Everett,  Commonwealth  Building, 
Allentown,  Pa.  Owners,  Sacred  Heart  Hos¬ 
pital,  care  of  Monsignor  P.  Masson,  Allen¬ 
town,  Pa.  Brick,  4  stories,  37x105  feet,  slag 
roof,  hardwood  floors,  metal  lath,  electric 
light,  tile  work.  Contract  awarded  to  George 
H.  Hardner,  Allentown,  Pa. 

School,  Penllyn,  Pa.,  $29,400.  Architect, 
G.  Edwin  Brumbaugh,  Real  Estate  Trust 
Building,  Philadelphia.  Owners,  School  Dis¬ 
trict,  Penllyn,  Pa.  Brick  and  steel,  1  story, 
58x76  feet,  slate  roof,  maple  floors,  tile  and 
marble  work,  iron  work.  Contract  awarded  to 
Barnes  &  McLaughlin,  17  South  Seventeenth 
street. 

Residence,  Ambler,  Pa.  Architects,  Scher- 
merhorn  &  Phillips,  430  Walnut  street,  Phila¬ 
delphia.  Owner,  Carrie  L.  Heiss,  Ambler,  Pa. 
Chestnut  Hill  stone,  2%  stories,  50x32  feet 
and  16x20  feet,  shingle  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  plumbing,  tile 
work.  Contract  awarded  to  John  Stackhouse, 
Ambler,  Pa. 

Residence,  Morrisville  Heights,  Pa.  Archi¬ 
tect,  Walter  Hankin,  39  West  State  street, 
Trenton,  N.  J.  Owner,  William  R.  Dolton, 
256  South  Olden  avenue,  Trenton,  N.  J. 
Frame,  2 y2  stories,  36x24  feet,  shingle  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  F.  J.  Ewald, 
Morrisville,  Pa. 

Residence,  Morrisville  Heights,  Pa.  Archi¬ 
tect,  Walter  Hankin,  39  West  State  street, 
Trenton,  N.  J.  Owner,  Edward  B.  Dolton, 
Jr.,  46  Colonial  avenue,  Trenton.  Frame,  2 y2 
stories,  36x24  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to  F.  J.  Ewald,  Morrisville, 
Pa. 

Residence,  College  street,  Carlisle,  Pa.  Ar¬ 
chitect,  F.  G.  Fahnestock,  Patriot  Building, 
Harrisburg,  Pa.  Owner,  Dr.  H.  H.  Mentzer, 
Carlisle,  Pa.  Brick,  tile,  2 y2  stories,  36x38 
feet,  slate  roof,  hardwood  floors,  electric  light¬ 
ing,  tile  work.  Contract  awarded  to  H.  A. 
Lackey,  Carlisle,  Pa. 

Residence,  Lewistown,  Pa.  Architects, 
Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  Dr.  S.  W.  Swigert,  Lewistown, 
Pa.  Brick,  2 y2  stories,  32x50  feet,  vacuum 
heat,  electric  light,  tile'  work,  composition  and 
shingle  roof,  hardwood  floors.  Contract  award¬ 
ed  to  W.  D.  Steinbac'h  &  Son,  Lewistown, 
Pa. 

Club  House,  York,  Pa.  Architect,  R.  A. 
Stair,  Jr.,  Guardian  Trust  Building,  York,  Pa. 


Owners,  Boys’  Club,  St.  Paul’s  Lutheran 
Church,  York,  Pa.  Brick,  1  story  and  mez¬ 
zanine,  62  feet  5  inches  x  28  feet,  asphalt 
roof,  maple  floors,  electric  lighting.  Contract 
awarded  to  Luther  Menough,  Jr.,  York,  Pa. 


New  Jersey 
Construction  News 

Residence  and  Garage,  Bridgeton,  N.  J.  Ar¬ 
chitects,  Stearns  &  Woodnutt,  Stephen  Gir¬ 
ard  Building,  Philadelphia.  Owner,  Albert  C. 
Maier,  Bridgeton,  N.  J.  Frame,  2  stories, 
38x32  feet,  slate  roof,  hardwood  floors,  ce¬ 
ment  work,  hot  water  heat,  electric  light, 
nv  tA  lath,  tile  work.  Plans  completed.  Own¬ 
er  will  build. 

Boiler  Room,  North  Broad  street,  Trenton, 
N.  J.  Architect,  William  Kleman,  First  Na¬ 
tional  Bank  Building,  Trenton.  Owners,  Cas- 
tania  Dairy,  North  Broad  street,  Trenton, 
N.  J.  Brick,  1  story,  47x32  feet,  slag  roof, 
concrete  floors,  electric  light,  rolled  steel  sash. 
Plans  in  progress. 

Bank  (alts.),  Ocean  City,  N.  J.  Architect, 
J.  Vaughan  Mathis,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City,  iN.  J.  Owner,  name  with¬ 
held.  General  interior  alterations,  tile  and 
marble  work,  ornamental  iron  work.  Prelim¬ 
inary  sketches  in  progress. 

Residence  and  Office,  Atlantic  and  Virginia 
avenues,  Atlantic  City.  Architect,  H.  A. 
Stout,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  Dr.  T.  G.  Dunlap,  Virginia  and 
Pacific  avenues,  Atlantic  City.  Brick  and 
stone,  3  stories,  30x75  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  and  marble  work.  Plans  in  progress. 

etc]  (add.)  127  South  Kentucky  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  L  .R. 
Barber,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Wynnefield  Hotel,  on  prem¬ 
ises.  Brick,  4  stories,  50x125  feet,  slag  roof, 
pine  floors,  electric  light,  tile  work.  Plans 
in  progress. 

Store  and  Apartment,  Pacific  avenue,  At¬ 
lantic  City,  N.  J.  Architect,  Vivian  B.  Smith, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  Ernest  Boyer,  Jefferson  Apartments, 
Atlantic  City,  N.  J.  Brick,  terra  cotta,  4  sto¬ 
ries,  36x80  feet,  slag  roof,  hardwood  floors, 
electric  light,  tile  work.  Plans  in  progress. 

Factory,  Island  road,  Atlantic  City,  N.  J. 
Architect,  A.  F.  Amodie,  Segal  Building,  At¬ 
lantic  City,  N.  J.  Owners,  Atlantic  Wood¬ 
working  Co.,  2320  Fnirmount  avenue,  Atlan¬ 
tic  City,  N.  J.  Brick,  2  stories,  45x70  feet, 
slag  roof,  wood  floors,  electric  lighting.  Plans 
in  progress. 

Residence  (alts,  and  add.),  Mississippi,  be¬ 
low  Oriental  avenue,  Atlantic  City,  N.  J.  Ar¬ 
chitect,  W.  S.  Hewitt,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City.  Owner,  A.  C.  McClellan, 
Phillips  House,  Atlantic  City,  N.  J.  Brick, 
frame  and  stucco,  4  stories,  36x80  feet,  slag 
roof,  pine  floors,  electric  light,  metal  lath,  ele¬ 
vators,  roof  ventilators.  Revised  plans  in 
progress. 

Church,  West  State  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Christian  Science  Church, 
care  of  Mrs.  Bonham,  care  of  architect.  Brick 
and  frame,  1  story,  40x80  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  fight, 
tile  work,  ornamental  plaster.  Architect 
ready  for  bids  due  September  5th. 

Hotel,  Surf  avenue,  between  Twenty-third 
and  Twenty-fourth  avenue,  Wildwood,  N.  J., 
$1,000,000.  rchiteets,  Simon  &  Simon,  249 
South  Juniper  street,  Philadelphia.  Owner, 
William  Lipkin,  Sr.,  250  South  Broad  street, 
Philadelphia.  Brick,  steel  and  concrete,  6  sto¬ 
ries,  200  rooms,  electric  lighting,  steam  heat¬ 
ing.  Preliminary  plans  in  progress. 


Residences  (16),  North  Grammercy  Place, 
Atlantic  City,  N.  J.  Architect,  A.  F.  Amodio, 
Segal  Building,  Atlantic  City,  N.  J.  Owners, 
Fader  &  Feinstein,  pare  of  architect.  Brick, 
2  stories,  16x60  feet,  pine  floors,  electric  light¬ 
ing.  Architect  will  sub-let. 

Garage  and  Show  Room,  Missouri  avenue, 
Atlantic  City,  N.  J.  Architect,  A.  F.  Amodio, 
Segal  Building,  Atlantic  City,  N.  J.  Owners, 
Hall  &  Gravitt,  2200  Atlantic  avenue,  Atlan¬ 
tic  City.  Brick  and  steel,  1  story  and  mezza¬ 
nine,  80x180  feet,  slag  roof,  concrete  floors, 
electric  light.  Owners  will  sub-let. 

Apartment  House  (alts,  and  add.),  210  Pa¬ 
cific  avenue,  Atlantic  City.  Architect,  Don¬ 
ald  Rosenstein,  Humphrey  Building,  Atlantic 
City,  N.  J.  Owners,  I.  Halpern  &  Brothers, 
care  of  architect.  Brick,  3  stories,  85x24 
feet,  slag  and  asbestos  shingle  roof,  hard¬ 
wood  floors,  electric  light,  tile  and  marble" 
work.  Plans  in  progress.  Architect  will  take 
bids  in  one  week. 

Apartment,  North  Providence  Terrace,  At¬ 
lantic  City,  N.  J.  Architect,  J.  H.  Vaughan, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  George  G.  Felker,  17  South  Kentucky 
avenue,  Atlantic  City.  Brick  and  hollow  tile, 

•  ’  r'V  rirr.  73x34  feet,  sJarr  roof,  pine  floors, 
hot  water  heat,  electric  light  ,-tile  and  mar¬ 
ble  work.  Architect  will  take  bids  in  a  few 
days. 

Apartment,  Atlantic  City,  N.  J.  Architect, 
V.  B.  Smith,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  Ernest  Byer,  care  of  ar¬ 
chitect.  Brick,  steel,  4  stories,  40x100  feet, 
slag  roof,  hardwood  floors,  vapor  heat,  elec¬ 
tric  light,  metal  lath,  tile  and  marble  work, 
architectural  terra  cotta.  Architect  will  take 
bids  next  week. 

Store  and  Office  (add.),  Atlantic  avenue, 
Atlantic  City,  N.  J.  Architect,  V.  B,  Smith, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  William  I.  Segal,  Segal  Building,  At¬ 
lantic  City,  N.  J.  Brick,  stone,  1  story, 
55x140  feet,  slag  roof,  wood  floors,  tile  and 
marble  work,  electric  light,  hollow  tile.  Ar¬ 
chitect  will  be  ready  for  bids  in  a  few  days. 

Residence  (add.  and  alts.),  Somers  Point, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Mrs. 
R.  Craighead,  Craig  Hall,  Atlantic  City,  N.  J. 
Frame,  2 y2  stories,  40x160  feet,  asbestos 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  lgiht,  tile  and.  marble  work.  Plans 
in  progress.  Architect  will  take  bids  in  two 
weeks. 

Stores  (alts,  and  add.),  100'8  Atlantic  ave¬ 
nue,  Atlantic  City.  Architect,  Oscar  Schmidt, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  Standard  Music  Co.,  on  premises. 
Brick,  2  stories,  20x30  feet,  slag  roof,  hard¬ 
wood  floors,  hollow  tile,  electric  light,  metal 
lath,  tile  work,  copper  work,  plaster.  Owner 
is  building. 

Residences  (2),  628-30  Edgwood  street, 

Trenton,  N.  J.,  $5,000.  Architect,  private 
plans.  Owner,  George  A.  Smith,  613  Edge- 
wood  street,  Trenton,  N.  J.  Brick,  frame, 
2 y2  stories,  28x42  feet,  slate  roof,  pine  floors, 
hot  air  heat,  electric  light.  Owmer  will  build. 

School,  Gloucester  Heights,  N.  ,J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  James  R.  Y.  Blakely,  secretary,  West¬ 
mont,,  N.  J.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  86x25  feet,  slag  roof,  cement  and  pine 
floors,  waterproofing,  iron  work,  electric  light¬ 
ing,  metal  lath.  Owners  taking  bids  due  Sep¬ 
tember  6th  at  8  P.  M. 


An  old  legend  tells  of  a  magician’s  vase; 
the  magician  could  get  out  of  it  only  that 
which  he  put  in.  Advertising  is  just  that 
If  you  don’t  get  into  it  the  “kick”  of  sales¬ 
manship  it  is  going  to  miss  by  just  that 
much  the  pulling  power  it  ought  to  have. 
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New  Jersey 
Contracts  Awarded 

Main  Building  (add.),  Camden,  N.  J.  Ar¬ 
chitects,  Morris  &  Erskine,  1716  Cherry  street, 
Philadelphia.  Owners,  Cooper  Hospital,  Cam¬ 
den,  N.  J.  Cut  stone,  brick,  reinforced  con¬ 
crete  and  steel,  1  story,  39x56  feet,  asbestos 
asphalt  roof,  cement  floors  (finished  floors  re¬ 
served),  ornamental  iron  work.  Contract 
awarded  to  William  Linker  Co.,  735  Cherry 
street,  Philadelphia. 

Residence  and  Garage,  Yentnor,  N.  J., 
$30,000.  Architect,  Oscar  Schmidt,  Guaran¬ 
tee  Trust  Building,  Atlantic  City.  Owner,  E. 
Knoblaugh,  care  of  architect.  Brick,  3  sto¬ 
ries,  irregular  size,  slate  and  tile  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  and  terrazzo  work.  Contract  awarded  to 
Hampton  Brothers,  4403  Atlantic  avenue. 

Residences  (2),  Riverside  Drive,  Trenton, 
N.  J.,  $6,000.  Architect,  private  plans.  Own¬ 
er,  Peter  Schlechter,  Jr.,  care  of  builder. 
Brick,  frame,  2 y2  stories,  16x45  feet  , slate 
roof,  pine  floors,  hot  air  heat,  electric  light. 
Contract  awarded  to  F.  M.  Engelhart,  188 
Rosemont  avenue,  Trenton,  N.  J. 

Residence,  Greenwood  avenue,  Trenton, 
N.  J.  Architect,  R.  G.  Consolloy,  Common¬ 
wealth  Building,  Trenton,  N.  J.  Owner,  Louis 
Kuehner,  care  of  architect.  Brick,  2%  sto¬ 
ries,  35x28  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  James  Burkes,  222  Ardmore 
avenue,  Trenton,  N.  J. 


Proposals 


ADVERTISEMENT  FOR  POWER  HOUSE 

TRENTON  STATE  NORMAL  SCHOOL, 
TRENTON,  NEW  JERSEY 

Public  notice  is  hereby  given  that  sealed 
proposals  for  furnishing  labor  and  materials 
to  construct  a  Power  House  at  the  Trenton 
State  Normal  School  will  be  received  by  the 
Architects  at  the  office  of  the  Commissioner 
of  Education,  State  House,  Trenton,  N.  .1., 
on  Sept.  7th,  1922,  at  3  P.  M.,  Daylight 
Saving  Time. 

The  work  for  which  proposals  are  hereby 
invited  covers  the  construction  of  a  new 
Power  House  adjacent  to  the  present  Trenton 
State  Normal  School  at  Treniton,  New  Jer¬ 
sey. 

The  Power  House  will  be  32  feet  wide  by 
86  feet  long  with  an  underground  pump  and 
Coal  Room  Addition.  The  building  will  be 
of  brick  construction  with  steel  and  timber 
roof  and  steel  sash.  The  building  will  house 
a  High  Pressure  Steam  Plant,  Electric  Gen¬ 
erators,  Refrigerator  Plant,  etc.  The  boilers 
will  be  connected  up  to  an  independent  radi¬ 
cal  brick  chimney  stack. 

Bids  will  be  received  for  the  work  under 
four  separate  contracts  as  follows: 

1.  For  General  Construction,  which  includes 
all  Masonry,  Carpentry,  Steel  and  Iron,  Roof¬ 
ing,  Painting  and  all  work  kindred  thereto. 

2.  For  Plumbing  and  all  work  kindred  there¬ 
to. 

3.  For  Heating,  including  Refrigerator 
Plant,  Chimney  Ash  Conveyor,  and  oil  burn¬ 
ing  system,  and  all  work  kindred  thereto. 

4.  For  Electrical  Work  including  Gener¬ 
ators  and  Switchboard. 

The  right  is  reserved  to  accept  or  reject 
any  or  all  proposals  and  to  waive  informali¬ 
ties.  All  bids  must  be  in  sealed  envelopes 
endorsed  “Proposals  for  Power  House  State 
Normal  School,  Trenton,  N.  J.,”  and  stating 
the  branch  of  work  covered.  No  bid  will  be 
considered  unless  accompanied  by  a  certi¬ 
ficate  check  to  the  order  of  the  State  of 
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New  Jersey,  in  the  amount  of  5%  of  the  bid 
or  bond  in  like  amount  binding  the  bidder  to 
execute  a  contract  if  awarded  to  him.  The 
terms  of  proposal  with  Surety  required  are 
fixed  by  the  specifications. 

Copies  of  the,  drawings  and  specifications 
will  be  on  file  at  the  office  of  the  Architects 
for  the  purpose  of  estimating;  a  limited  num¬ 
ber  of  copies  of  the  plans  and  specifications 
will  be  loaned  to  the  prospective  bidders  on 
deposit  of  a  certified  check  to  the  order  of 
the  State  of  New  Jersey  in  the  sum  of  $25.00. 
These  plans  may  be  obtained  by  application 
of  Gailbert  &  Betelle,  Architect,  546  Broad 
Street,  Newark,  N.  J.  If  plans  and  specifica¬ 
tions  are  returned  on  or  before  the  submis¬ 
sion  of  estimates  the  check  will  be  returned, 
but  should  the  plans  and  specifications  be 
not  returned,  the  deposit  may  become  for¬ 
feited. 

Dated:  August  21,  1922. 

GUILBERT  &  BETELLE, 
ARNOLD  H.  MOSES, 

Associate  Architects. 


('Continued  from  page  552) 
fortunately,  it  is  very  seldom  the  case 
that  a  building  is  put  up  without  some 
alterations  or  modifications  of  the  plans, 
which  involve  a  change  in  the  contract 
price  for  the  work,  and  there  has  been  no 
standard  practice  in  adjusting  these  dif¬ 
ferences,  so  far  as  we  can  determine. 
Therefore,  your  Committee  has  gone 
into  the  problem  of  trying  to  determine 
fair  and  equitable  relations  between  con¬ 
tractor  and  owner  where  such  changes 
are  involved,  and  has  formulated  certain 
very  definite  recommendations. 

Alterations  or  deviations  from  the 
original  plans  and  specifications  are  a 
source  of  expense  to  the  contractor, 
whether  the  change  be  in  the  nature  of  an 
omission  or  in  the  nature  of  an  addition. 
All  such  changes  are  apt  to  interfere  with 
the  progress  of  the  work,  delay  the  com¬ 
pletion  of  the  work  as  a  whole,  cause  the 
contractor  additional  expense  on  other 
work  in  progress  on  the  job  which  is 
affected  by  the  changes,  and  make  de¬ 
mands  not  only  on  the  contractor’s  field 
organization  but  upon  his  main  office 
organization  out  of;  proportion  to  the 
amount  of  work  involved.  It  is  evident 
that  there  should  be  a  charge  to  the  owner 
for  the  services  so  rendered,  regardless 
of  whether  the  work  is  an  addition  or 
omission. 

Recommendations 

This  leads  to  our  first  set  of  recom¬ 
mendations  : 

(a)  That  all  charges  for  additional 
work  take  into  account  the  contractor’s 
overhead  in  addition  to  the  actual  cost  of 
the  work  and  the  contractor’s  profit. 

(b)  That  all  omissions  take  the  same 
items  into  account,  and,  to  accomplish 
this  end,  we  recommend  that  allowances 
for  omissions  be  based  upon  the  actual 
estimated  cost  of  the  work  without  any 
allowances  for  the  contractor’s  estimated 
profit  on  the  operation  involved— it  being 
our  thought  that  such  estimated  profit 
should  be  retained  by  the  contractor  to 


compensate  him  for  the  additional  ex¬ 
pense  involved  in  deviating  from  the 
original  plans. 

(c)  Accurate  written  records  should  be 
kept  and  all  transactions  relative  to 
changes  should  be  confirmed  in  writing 
between  the  contractor  and  owner. 

Interpreting  Plans  and  Specifications 

Where  work  is  considered  by  the  con¬ 
tractor  as  additional  to  his  contract  price, 
such  additional  work  may  arise  from  a 
disagreement  as  to  the  interpretation  of 
the  plans  and  specifications,  or  it  may  be 
an  addition  to  the  plans  acknowledged  by 
the  owner. 

We  recommend ; 

(1)  That  all  contractors  prohibit  their 
field  organization  from  proceeding  with 
any  additional  work  to  the  contract, 
whether  acknowledged  or  not  by  the 
owner,  without  specific  instructions  from 
the  contractor’s  main  office  or  his  au¬ 
thorized  representative. 

(2)  Where  the  contractor  proceeds 
with  work  in  dispute  as  to  whether  or  not 
it  is  extra,  it  should  be  a  matter  of  writ¬ 
ten  record  from  the  contractor  to  the 
owner  as  to  the  contentions  involved  and 
as  to  the  basis  on  which  the  work  is  being 
done. 

(3)  Where  there  is  no  dispute  in¬ 
volved,  the  work  should  only  be  done 
on  the  written  authorization  of  the  owner 
or  his  agent. 

(4)  An  accurate  record  of  all  labor 
and  materials  used  in  connection  with 
extra  work  should  be  kept  on  a  separate 
extra  work  report  sheet,  with  provision 
made  thereon  for  the  signature  of  the 
duly  authorized  agent  of  the  owner 
directing  the  work  to  be  >done,  and 
charged  to  the  owner. 

Lump  Sum  or  Time  and  Material 

Where  work  is  performed  additional 
to  the  contract,  it  may.be  handled  in  two 
ways.  Either  on  a  basis  of  an  agreed 
lump  sum  charge  or  on  a  basis  of  time 
and  material  plus  a  percentage  for  con¬ 
tractor’s  profit. 

We  highly  irecommend  that  all  work 
which  can  be  intelligently  priced  and 
handled  on  a  lump  sum  basis  be  so 
handled,  and  that  the  lump  sum  be  agreed 
upon  prior  to  the  execution  of  the  work, 
with  proper  acknowledgment  of  the  work 
and  amount  involved. 

Where  it  is  impossible  either  through 
the  nature  of  the  work  or  the  time  ele¬ 
ment  to  definitely  arrive  at  a  lump  sum 
price,  we  recommend  that  the  work  be 
performed  on  a  time  and  material  basis 
plus  pecentage  for  contractor’s  profit. 

Charges  for  Extra  Work 

In  the  absence  of  any  definite  agree¬ 
ment  in  the  contract,  we  recommend  that 
charges  for  extra  work  performed  on  a 
time  and  material  basis  be  billed  to  the 
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owner  in  accordance  with  the  following : 
General  Items  of  Cost. 

The  general  contractor  shall  be  reim¬ 
bursed  in  the  manner  hereinafter  de¬ 
scribed  for  such  of  the  actual  expendi¬ 
tures  in  the  performance  of  the  work  as 
are  included  in  the  following  items : 

(IA)  Wages  of  workmen,  material, 
supplies,  tools  and  appliances  (as  dis¬ 
tinguished  from  machinery  and  equip¬ 
ment  listed  hereinafter),  and  cartage  and 
freight  required  for  the  completion  of  the 
work  in  question,  either  as  shown  by  the 
revised  plans  and  specifications,  or  by 
written  instructions,  and  for  the  install¬ 
ing,  equipping,  operating  and  dismantling 
of  temporary  works,  plant,  machinery 
and  equipment,  sheds,  offices,  commissary 
and  hospital. 

(B)  Sub-contracts  placed  by  owner 
or  general  contractor  for  material  or 
labor  or  both. 

(C)  Rental,  or  its  equivalent,  begin¬ 
ning  with  shipment  and  concluding  with 
arrival  at  return  shipping  point,  at  the 
rates  set  forth  in  attaohed  schedule,  for 
the  general  contractor’s  machinery  and 
equipment,  and  rental  actually  paid  by  the 
contractor  for  other  machinery  and  equip¬ 
ment,  or  parts  thereof,  as  used  in  the 
prosecution  of  the  work,  cost  of  loading, 
unloading,  shipping  charges  to  and  from 
the  job,  and  ordinary  repairs  and  replace¬ 
ments  during  use  and  shipment  for  all 
machinery  and  equipment.  Rental  on 
machinery  and  equipment  in  place  at 
average  rental  and  maintenance  charge 
per  schedule  assigned  by  Associated  Gen¬ 
eral  Contractors  or  general  or  main  con¬ 
tract. 

(D)  Premiums  for  bonds  and  fire 
insurance,  fee  of  Building  Trades  Em¬ 
ployers’  Association,  expenditures  for 
telegraph  and  telephone  service,  express- 
age,  postage,  field  office  supplies,  permits, 
deposits,  royalties,  and  other  similar  items 
incidental  to  the  execution  of  the  con¬ 
tract. 

(E)  Salaries  of  superintendents,  fore¬ 
men,  engineers,  timekeepers,  clerks,  ex¬ 
peditors,  watchmen,  waterboys,  and  all 
other  employees  in  the  field  office  of  the 
general  contractor  to  be  pro-rated  over 
the  total  number  of  workmen’s  hours 
daily  and  the  proper  proportion  of  the 
superintendent’s,  timekeeper’s,  watch¬ 
men’s,  waterboy’s,  etc.,  time  charged  to 
each  item  of  extra  work.  If  any  of  these 
men  are  giving  an  overdue  amount  of 
their  time  to  any  or  all  items,  of  extra 
work  then  their  exact  time  given  to  the 
extra  work  is  to  be  charged. 

(F)  Salary  allowance  proportionate 
with  time  actually  applied  to  this  work 
for  employees  dividing  their  time  between 
this  and  other  work,  transportation  and 
incidental  travelling  charges  to  and  from 
the  work  for  the  necessary  field  forces 
required  in  the  economical  and  successful 


prosecution  of  the  work  in  the  procuring 
of  labor,  and  in  expediting  production 
and  transportation  of  material  and  equip¬ 
ment,  and  for  other  employees  or  officials 
of  the  general  contractor  actually  incurred 
in  connection  with  this  work. 

(G)  Compensation,  public  liability 
and  contingent  insurance  on  all  wages  and 
salaries.  We  recommend  a.  charge  of 
seven  per  cent,  of  the  payroll  to  cover 
these  items,  together  with  the  uncovered 
risk.  -*• 

(H)  An  allowance  to  compensate  the 
contractor  for  his  overhead  expense.  We 
recommend  a  charge  of  10  per  cent,  on 
the  total  cost  of  work  to  the  contractor  to 
cover  this  item. 

Credits  to  Owner 

The  owner  shall  receive  from  the  gen¬ 
eral  contractor  the  following  credits; 

(I)  Rebates  to  the  amount  of  50  per 
cent,  of  the  original  billed  price  for  all 
lumber  and  materials  used  in  this  work 
and  delivered  in  good  and  serviceable  con¬ 
dition  to  and  accepted  by  the  general  con¬ 
tractor. 

(II)  Rebates  to  the  amount  of  50 
per  cent,  of  the  original  billed  price  for 
all  perishable  tools  and  appliances  used 
in  the  work  and  upon  completion  of  the 
contract  returned  in  good  and  serviceable 
condition  to  and  accepted  by  the  general 
contractor. 

(III)  The  full  returned  amount  of 
any  refundable -deposit  made  and  charged 
against  this  work. 

To  the  sum  of  the  items  enumerated 
above,  after  proper  credits  have  been 
given,  a  percentage  is  to  be  added  for 
contractor’s  fee.  We  recommend  a  charge 
of  10  per  cent,  to  cover  this  item. 


GARDEN  WALKS 

How  to  Lay  a  Stone  Path  for  Beauty 
and  Service 

BY  H.  ROGERS 

Stone  for  paths  and  terraces  is  grow¬ 
ing  in  favor  with  quite  a  number  of  home 
owners  and  therefore  the  builder  is  of¬ 
ten  called  upon  to  construct  such  a  walk 
and  to  aid  him  in  this  work  the  follow¬ 
ing  remarks  may  be  appreciated : 

To  make  a  good  job  the  walk  should 
have  a  proper  foundation ;  a  trench  eight 
inches  or  more  in  depth  should  be  made 
and  filled  in  with  some  refuse  material 
that  will  allow  of  quick  drainage,  broken 
stone  or  cinders  are  good  but,  if  the 
building  has  just  been  completed,  there 
will  be  more  or  less  broken  pieces  of 
brick  and  stone  lying  around  for  removal ; 
these  can  be  buried  for  the  path  founda¬ 
tions  at  a  saving  at  both  ends,  it  gets  rid 
of  the  rubbish  and  no  material  has  to  be 
purchased. 

A  stretched  cord  is  the  best  means  of 
keeping  the  lines  of  the  path  straight ;  for 


curved  paths  the  radius  is  described  with 
a  cord  fastened  to  a  stake  as  a  center. 

If  the  garden  is  level  it  is  best  to 
give  the  path  a.  slight  camber  to  throw 
off  the  rain  water  but  this  is  unnecessary 
if  the  ground  slopes  perceptibly  across  the 
line  of  the  path,  as  then  the  path  may 
be  kept  flat  on  the  surface  and  made  to 
continue  the  natural  slope  of  the  ground. 
To  get  the  path  level  one  should  use  a 
large  straightedge ;  this  is  preferable  to 
a  cord  which  is  likely  to  sag. 

Little  did  England’s  old  gardeners  and 
our  own  Colonial  forbears  appreciate 
the  beauty  of  their  winding  grass  framed 
walks,  made  of  stepping  stones.  There  is 
a  delightful  absence  of  artificialness 
about  such  a  path  and  that  is  the  reason, 
perhaps,  why  they  are  being  better  appre¬ 
ciated  by  the  people  of  today. 

In  localities  where  stone  abounds  the 
cost  is  but  little  for  material.  In  other 
places  it  pays  to  buy  the  stone  and  have 
it  shipped  so  as  to  get  the  delightful  ef¬ 
fects.  Slate  is  now  being  used  for  this 
purpose  to  quite  an  extent. 

The  stones  should  be  worked  into  more 
or  less  regular  shapes,  no  sharp  angles 
being  allowed  and  when  laid  their  edges 
should  not  be  in  close  contact,  the  spaces 
between  are  filled  with  cement  mortar 
or,  where  preferred,  dirt  in  which  the 
grass  is  allowed  to  grow.  Today  the 
grass  which  our  ancestors  railed  about  for 
growing  between  the  random  stone-laid 
terraces  and  paths  is  highly  appreciated. 

Where  the  stones  can  be  had  of  nearly 
eaual  thickness  throughout — as  is  the  case 
where  blue  stone  or  slate  is  used — -they 
may  be  simply  laid  flat  upon  the  founda¬ 
tion  and  grouted  with  liquid  cement. 
Where  the  stones  vary  much  in  thick¬ 
ness  it  is  better  to  build  them  together 
like  rubble  work. 

Whenever  possible  secure  , stones,  of 
different  colors  for  the  same  piece  of 
work  as  when  rightfully  handled  a  very 
artistic  mosaic-like  result  can  be  obtained. 

• — Building  Age. 


BUILDING  PROSPECTS  CON¬ 
TINUE  GOOD 

General  satisfaction  with  building  is 
evident  among  representative  firms  in  the 
Eastern  construction  industry.  Replies  to 
questionnaires  sent  out  by  the  Dow  Ser¬ 
vice  Daily  Building  Reports  (says  Ar¬ 
chitectural  Forum )  indicate  that  the  prin¬ 
cipal  retardants  to  a  free  construction 
market  are  the  high  cost  of  labor  and 
materials  and  the  shortage  of  money  for 
commercial1  building  purposes... 

Some  of  the  firms  questioned  were  of 
the  opinion  that  the  only  reason  produc¬ 
tion  does  not  exceed  demand  is  because 
the  fuel  shortage  has  prevented  full  capa¬ 
city  production.  Others  charge  that  pro¬ 
duction  is  being  held  back  to  keep  prices 
high  in  the  face  of  growing  demand. 
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Still  others  believe  that  there  will  be  a 
reaction  in  demand  for  new  buildings  due 
to  the  lessening  returns  from  rent. 

■Contracts  that  are  already  let  for  the 
remainder  of  the  year  are  sufficient  to 
prevent  a  general  price  slump  before  the 
opening  of  the  1923  season,  according  to 
the  bulk  of  replies  received.  Most  of 
those  answering  believed  that  the  price 
peak  had  been  reached,  if  no  further  in¬ 
fluence  was  exerted  upon  it  by  the  coal 
strike. 

Replies  to  the  question  as  to  whether 
labor  is  at  present  freely  available  or 
scarce  brought  replies  from  29  that 
available  labor  was  either  inefficient  or 
practically  out  of  the  market;  61  reported 
plenty  of  labor.  The  greatest  scarcity 
is  apparently  among  bricklayers,  tile 
layers,  plasterers  and  some  metal  work¬ 
ers.  Opinion  was  practically  unanimous 
that  labor  liquidation  would  not  take 
place  before  1923  building  season  begins. 

— I ndustrial  Digest. 


UmyJR.  ROLLIN  C.  CHAPIN,  an 

l\\  Eastern  architect,  writes  of 

A  the  stepback  building  of  which 

several  examples  have  recently  been 
built  in  New  York,  as  indicating  a  “new 
type  of  American  architecture.”  “There 
is  really  nothing  particularly  new  about 
this  type  of  construction,”  comments  The 
Architect  and  Engineer.  Mr.  F.  W.  Fitz¬ 
patrick  of  Chicago  wrote  of  step-back 
buildings  for  The  Architect  and .  Engin¬ 
eer  as  far  back  as  ten  years  ago.  The 
time  for  building  this  type  of  structure, 
however,  seems  not  to  have  arrived  until 
recently,  hence  the  “discovery”  of  a 
“new”  American  Architecture.  Writing 
of  his  observations  in  an  Eastern  publica¬ 
tion,  Mr.  Chapin  observes : 

“Probably  no  one  who  has  visited  New 
York  City  during  the  past  year  or  two 
has  failed  to  notice  that  a  new  type  of 
skyscraper  has  come  into  being.  Instead 
of  the  cut-and-dried  ’scraper  to  which  we 
have  been  so  long  accustomed,  with  its 
20  to  40  stories  of  facade  rising  unbroken 
from  the  street  and  crowned  by  a  huge 
projecting  cornice,  we  observe  that  these 
newer  buildings  begin  to  step  back  from 
the  building  line  at  a  certain  height, 
something  in  the  manner  of  superimposed 
blocks  of  diminishing  sizes.  These  tower¬ 
like  upper  stories  are  treated  in  interesting 
variety,  not  one  side  only,  but  all  four 
as  a  unit,  and  the  great  ugly  cornice  is 
conspicuously  lacking-.  What  a  relief  to 
at  last  see  business  buildings  designed  in 
three  dimensions ! 

“This  new  type  of  building  is  the  re¬ 
sult  of  New  York’s  new  zoning  law.  This 
law  broadly  stated,  operates  in  two  ways 
to  bring  about  a  more  harmonious  de¬ 
velopment  of  the  city.  First,  by  its  “use 
regulations,”  it  segregates  the  manufac¬ 
turing  plants  from  the  retail  sections 


THE  BUILDERS’  GUIDE 


and  both  from;  the  residence  districts. 
Second,  by  its  “height  regulations,”  it 
divides  the  city  into  districts  in  each  of 
which  the  allowable  height  of  the  street 
facade  has  a  definite  relation  to  the  width 
of  the  street,  varying  from  street  width 
to  two  and  one-half  times  the  street 
the  total  height  of  the  building,  but  on 
width.  This  limit  is  not,  however,  on 
the  vertical  height  at  the  building  line. 
Above  that  limit  buildings  may  be  ex¬ 
tended  to  a  height  limited  only  by  econo¬ 
mical,  considerations,  but  the  portions 
above  the  limiting  height  must  not  ex¬ 
tend  beyond  -a  diagonal  line  drawn 
through  the  center  of  the  street  and  the 
limiting  height  at  the  street  line.  Other 
provisions  effect  the  height  on  the  rears, 
on  courts,  side  streets,  etc.  In  a  general 
way,  this  means  that  above  the  height 
limit  all  buildings  must  be  contained 
within  a  pyramid1  whose  sides  have  a  slope 
of  about  7 5  degrees.  Therefore,  a  large 
building  may  rise  to  considerable  height 
above  the  facade  height  limit,  while  a 
smaller  building  cannot  economically  be 
built  much  higher  than  that  limit. 

“It  will  be  seen  that  this  law  has  given 
the  architect  a  new  problem.  He  must 
use  greater  skill  in  planning  in  order  to 
make  it  economically  desirable  to  build 
to  great  heights,  and  at  the  same  time  he 
is  given  almost  unlimited  scope  to  his 
imagination  in  designing  in  three  dimen¬ 
sions. 

“While  not  a  great  number  of  build¬ 
ings  have  been  erected  since  this  law  was 
passed,  the  few  that  have  been  are  so 
satisfactory,  both  economjically  and 
aesthetically,  as  to  fully  justify  the  law. 
A  notable  example  is  the  Heckscher  build¬ 
ing,  near  Columbus  Circle,  designed  by 
Messrs.  Warren  &  Wetmore.” 

Mr.  Chapin  thinks  that  this  style  of 
tall  building  is  destined  to  become  the 
prototype  for  all  American  cities.  He  be¬ 
lieves  the  idea  could  be  applied  on  a 
smaller  scale  to  our  moderate-sized  cities. 
It  is  true  we  need  some  remedy  for  the 
the  oft-repeated  crime  of  treating  archi¬ 
tecturally  only  the  street  facades  of  our 
buildings,  and  allowing  the  other  sides, 
perhaps  more  conspicuous  than  the  em¬ 
bellished  one,  to  glare  at  us  with  their 
bare  common  brick  surfaces,  ugly  signs, 
and  what-not.  Some  such  regulation  as 
New  York’s  would  help  to  answer  this 
need,  and  would  do  much  to  beautify  our 
business  sections. 


Fifty  years  ago  the  grocer  set  out  a  keg 
of  mackerel  and  a  box  of  kindling  wood, 
and  sat  down  to  wait  for  customers.  Today 
he  carries  street-car  and  newspaper  adver¬ 
tising  and  dresses  his  windows  as  smartly 
as  the  department  store.  If  it  didn’t  pay 
he’d  still  be  sitting  behind  the  stove  wait¬ 
ing  for  customers  with  a  mackerel  keg  out 
front  doing  service  for  a  sign. 


AH  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


Just  remember  this:  Give  out  courtesy, 
kindness,  patience  and  good-will,  and  you’ll 
get  them  all  back  with  compound  interest. 
The  men  who  deserve  to  rank  in  Class  A 
do  not  chew  the  lint  and  fuss  about  the 
small  misfits  of  life.  To  take  what  comes 
and  forget  the  rest  is  wisdom.  Let  Braggo 
give  the  janitor  the  call,  and  the  Hall  Boys 
have  it  out  with  the  Ashbox  Inspector — 
you  can’t  afford  to  soil  your  soul  with 
small  scraps.  Fight  on  a  big  scale,  or  not 
at  all.  The  folks  who  have  trouble  with 
ushers  are  always  looking  for  trouble — -and 
find  it.  Smile,  old  boy,  smile! 


Don’t  crowd  your  space,  Mr.  Advertiser. 
Better  play  up  one  selling  point  at  a  time 
than  to  try  to  get  everything  into  one  ad. 
and  kill  every  possible  chance  for  display. 
An  ad.  should  stand  out.  It  should  be  easily 
read.  It  should  draw  the  attention  of  the 
reader.  A  carload  of  detail  can’t  be  crowded 
into  a  few  inches  of  space  and  still  retain 
the  quality  of  sticking  out  as  all  good  adver¬ 
tising  should. 


Man  and  the  giraffe  are  the  only  two 
living  things  that  "can’t  swim  naturally. 
Throw  a  day-old  kitten  into  the  Mississippi 
and  it  will  paddle  its  way  to  shore.  The 
giraffe  can’t  swim  because  he’s  not  built 
that  way.  Man  can’t  swim,  just  because  he 
is  afraid.  The  chances  are  that  the  reason 
you  are  not  in  the  swim — financially  or 
otherwise — is  because  you  are  afraid. — 
Glen  Buck. 


Ideals  are  like  stars;  you  will  not  suc¬ 
ceed  in  touching  them  with  your  hands, 
but  like  the  seafaring  man  on  the  desert  of 
waters,  you  choose  them  as  your  guides, 
and,  following  them,  you  reach  your  des¬ 
tiny— Carl  Schurz. 


A  certain  wallboard  man  advertised  in 
the  Guide  for  awhile  and  then  dropped  out. 
We’ve  had  a  dozen  inquiries  since  then, 
asking  for  his  address — every  inquiry  from 
a  cash  buyer.  This  is  a  common  occur¬ 
rence.  It’s  hard  to  make  some  advertisers 
see  the  vital  importance  of  a  standing 
“ad.” 


Reference  Directory  for  ArcandCtownersders 


ARTESIAN  WELLS. 

rtesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Are.,  Phlla. 

Ridpath  A  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 

I  ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tijmermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co. . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 120!)  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . , . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co. . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . . . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . . 229  N.  12th  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products .  Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co..X29  JN.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ...Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1804  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  A  Co . 1226  N.  9th  St.,  Phlla. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Tron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATE'* 

Wood,  Alan.  Tron  &  Steel  Co _ Widener  Bldg.,  Phila 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

„  GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phila. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

tleek  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

r>.  .  J  N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  n.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. .. .Widener  Bldg.,  Phila. 
LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros.  . . Randolph  and  Wood  Sts.,  Phila 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
„  LUMBER. 

Felin,  Chas.  F.,  A  Co., 

tt  °id  York  R«ad,  above  Butler  St.,  Phila. 

Haney-White  Co.  . . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phlla. 

Kugler,  Geo.  W.,  A  Sons  Co., 

T  »15  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  A  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co.... 512  Bulletin  Bldg.,  Phila 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila! 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

_  MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

T  m  L  „  1505  N.  Mascher  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 

'  ,  PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Vogel,  Joseph,  Co . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila 

Richardson  A  Boynton  Co . 1332  Arch  St.,  Phlla. 

REFRIGERATORS. 

?™,den  4ftove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St..  Phila 


ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  ,  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  . . Otis  Bldg.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE.  ’ 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird.  A.  S . . 24  S.  7th  St.,  Phila. 

Ketcham  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird  A.  S . 24  S.  7th  St.,  Phila 

DeFrain  Sand  Co . Finance  Bldg.,  Phila 

Fairlamb,  P.  H.  Co.  . . 115  S.  30th  St.,  Phila 

Knickerbocker  Lime  Co., 

„  _  „  „  24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

_  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

^  ^  Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngseasing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila 

_  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  A  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

„  .  .  _  _  Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

W  ATER  PAINT. 

Southern.  Wm.  B..  N  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perrv  Bldg.,  Phila 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Palm  Co  X29  N.  3rd  st..  Phil* 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila" 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 

WHITEAVASHING. 

Southern.  Wm.  B„ 

N.  W.  Cor  12th  and  Spruce  Sts.,  Phlla. 
WINDOW  GUARDS  (AVire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phile 

Cyclone  Fence  Co.  . . 18  S.  7th  St  Phila 

AVIRE  PARTITIONS. 

Berko  Bros.  ....... .Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St..  Phila 

AVIRE  WORK. 

Berko  Bros.  .... - Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co.  ...  . . 18  s.  7th  St.  P*"- 

Wayne  Iron  Works.  .Commercial  Trust  Bldg..  1 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Frost  Proof  Closets 

Over  350,000  giving  satisfaction. 
Save  Water;  Require  No  Pit; 
Simple  in  the  extreme.  The  most 
durable  water  closet  made.  In 
service  winter  and  summer. 

Enameled  roll  flushing 
rim  bowls. 

Heavy  brass  valves 
Strong  hard  wood  seat. 
Heavy  riveted  tank. 
Malleable  seat  castings 
will  not  break. 


WILMINGTON.  DELAWARE 
ST.  LOUIS.  MO. 


Sold  bv  Jobbers  Everywhere 


JOSEPH  A.  VOGEL  CO. 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfleld  JRoofe 

and  Flagging 


Made  with  Heavy  36  to  &  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.  EMACK.C0. 

Philadelphia  H2-$-i6UvSt. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


Entered  at  the  Philadelphia  Pott  Office  as  Second-Class  Matter 
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September  6,  1922  *nd  the  Material  and  Equipment  Trades 


Let*  than  One  Y  ear 
15  Cents  per  Copy 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc 


1715  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  ax 

Manufacturers 

70th  Street  and  Kingsessing  Avenue 
Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia 


Both  Phono* 


St  alt  an 

JfcrMje  itlosaic  €0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1*505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158 


Keystone  Phone :  Main  514  5 


SOMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TjRIBENT 

*  WATER  METERS  ^ 

For  New  and  Old  Properties 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 


Bell  Phone : 

Foplai  0329 


Keystone  Phone : 

Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft >  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 

New  York,  il70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

■£R.  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  Sts. 

PHILADELPHIA 
Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

916  North  Eighth  Stmt,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

Hat  low  prices 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


li/tAKE  Your  Spare  Money  Earn  Money. 

We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

Continental-Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON-FORGED  STEEL— BRASS 

Fittings 


Deposits  Over  $12,000,000 


OFFICERS 

JOHN  F.  SKELLY,  President 
JEREMIAH  J.  SULLIVAN,  Vice-President 
JOHN  R.  UMSTED,  Vice-President 
WILLIAM  J.  McGEINN,  Vice-President 
JOHN  V.  LOCGHNEY,  Sec’y  and  Treas. 

WILLIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McMENAMlN,  Asst.  Sec’y  and  Treas. 
HENRY  F.  STITZELL,  Trust  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WILLIAMS,  Counsel 

DIRECTORS 


SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED- HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Office — 2 5th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


PAI  YjLTT\  Service  in  deliveries  and  quality  of 
f  V/  |J  1t(  \j  material  that  cannot  be  excelled 

TleckjBros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms : 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  Phila. 

Camden,  N  J  ,  Lansdowne.  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 
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ABOVE  OR  BELOW  GRADE 

Material*  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problem* 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


IRON 

WIRE 


f  Fences,  Railings, 

Grilles,  Cellar  Doors, 
(  Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  CTORY 

Randolph  and  Wood  Streets,  Philadelphia 


TRANSIT  and  LEVELS 

NEW  AND  SECOND-HAND 

Our  exceptionally  good 
facilities  make  it  pos¬ 
sible  for  us  to  do  the 
finest  grade  of  repair  work 

F.WEBER  CO. 

112  S  Chestnut  Street 
Philadelphia 


•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


W  ATER PROOFING 
FOR 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 


2  Gallon  Size 

3  Gallon  Size 


.  $80.00 
.  95.00 

Installed  Complete 


4  Gallon  Size  .  $125.00 

5  Gallon  Size  .  150.00 


C.  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620 


West  1026 


BOWERS  BROS.  &  CO. 


1629  Ludlow  Street 
Philadelphia.,  Pa. 
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As  The  Editor  Sees  It 

THE  HOUSE-BUILDING  'INDUS¬ 
TRY  AS  SEEN  BY  AN 
ENGINEER 

More  Co-0[peration  Needed  Among 
Architects,  Engineers,  Builders  and 
Realtors — Are  we  Coming  to 
Shop-Fabricated  Chimneys, 

Whole  Bathrooms,  and 
What  Not? 

BY  W.  H.  HAM,  M.  AM.  SOC.  C.  E. 

General  Manager,  The  Bridgeport  Hous¬ 
ing  Corporation,  Bridgeport ,  Conn. 

The  fundamental  problems  in  building 
houses  can  be  simply  referred  to  as :  (1) 
Securing  building  lots,  (2)  financing,  (3) 
plans  for  houses,  (4)  labor  and  materials 
for  construction.  Everyone  of  these  main 
items  is  affected  by  lack  of  co-ordination, 
and  each  should  have  most  careful  study 
by  trained  experts  in  the  closest  co-opera¬ 
tion  with  real  estate  men,  landscape  archi¬ 
tects  and  with  bankers,  building  and  loan 
association  officials  and  manufacturers. 
There  should  be  the  closest  co-operation 
with  the  best  architects  in  the  country  for 
development  of  proper  house  plans.  Engi¬ 
neering  skill  should  be  thoroughly  devel¬ 
oped  in  the  problem  of  building  houses 
with  all  possible  simplification  and 
standardization  of  the  labor  and  mater¬ 
ials. 

Lot  Determines  Type  of  House 
Taking  the  first  item,  land  division  into 
house  lots :  Most  of  our  cities  have  estab¬ 
lished  a  standard  lot  with  street  frontage 


varying  from  16  2/3  ft.  to  50  ft. ;  these 
lots  vary  in  depth  from  100  ft.  to  150  ft. 
When  the  land  is  thus  divided,  the  type  of 
house  is  automatically  established  and  in 
most  cities  repitition  of  type  with  minor 
changes  in  exterior  and  interior  becomes 
the  prevailing  form  which  the  house 
takes. 

There  are  three  distinct  types  of  single 
house  which  stand  out  as  important  hi 
the  great  building  era  just  ahead  of  us. 
In  the  cities  which  are  thoroughly  built 
up  and  lots  are  subdivided  into  small 
frontages  from  16  2/3  ft.  to  25  ft.  row 
houses  will  and  should  prevail.  This 
house  is  built  with  party  walls  and  has 
openings  only  at  front  and  back  except 
those  on  corner  lots. 

Immediately  the  question  of  whether 
a  city  has  alleys  providing  a  service  to 
the  rear  arises.  Alleys  have  their  serious 
objection.  The  history  of  the  row 
houses,  teaches  us  that  several  methods 
of  avoiding  the  alleys  have  been  in  use  in 
some  of  the  older  cities  for  a  long  time 
and,  in  my  opinion,  all  alleys  should  be 
eliminated. 

Proper  Homes  for  Narrow  City  Lots 

The  street  front  of  the  house  should  be 
formal  with  a  service  entrance  minor  in 
appearance  to  the  main  entrance ;  and 
the  rear  of  the  house  should  be  developed 
for  use  of  the  tenants.  It  should  be 
developed  for  use  both  summer  and  win¬ 
ter,  so  as  to  have  complete  use  of  the  lot 


area  in  the  rear.  I  would  sugest  a  sun 
parlor  built  on  the  rear  of  the  house 
leading  to  a  garden,  however  small  in 
area.  This  layout  would  apply  to  all  of 
the  houses  built  on  lots  20  ft.  or  over  in 
street  frontage. 

Smaller  houses  built  on  the  lots  from 
16  2/3  ft.  to  20  ft.  are  handicapped  by 
lack  of  space  for  proper  room  division 
and,  in  most  cases,  have  been  used  for  a 
house  with  a  kitchen-living  room  at  the 
rear.  My  feeling  is  that  the  minimum 
depth  for  proper  subdivision  of  lots  is 
20  ft.,  and  that  some  special  form  of 
building  should  be  used  where  division  is 
into  smaller  lot  areas. 

The  Detached  House 

The  second  type  of  single  house  which 
has  a  very  large  and  important  place  in 
the  building  program  is  the  single  six- 
room  cottage  type,  built  on  separated  lots, 
usually  with  from  30  ft.  to  50  ft.  of  street 
frontage.  In  our  smaller  cities  where 
land  values  have  not  advanced,  this  is  the 
most  important  house  for  future .  con¬ 
sideration. 

Streets  that  are  thoroughly  built  up 
with  houses  having  a  frontage  of  from 
30  to  50  ft.  have  little  in  front  of  the 
which  can  lend  to  the  individuality  of 
the  family  except  the  architectural  treat¬ 
ment  of  the  house  itself,  and  it  is  my 
opinion  that  the  grounds  of  such  houses 
should  be  developed  with  a  view  to  the 
neighbors’  grounds,  so  as  to  harmonize 
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the  whole  street  frontage  into  one  contin¬ 
uous  planting  area. 

The  introduction  of  the  piazza  on  the 
front  of  the  house  in  most  cases  is  wrong. 
Here  again,  the  formal  entrance  with  a 
minor  or  diminutive  porch  sufficient  only 
in  area  to  accommodate  visitors  for  a 
brief  period,  and  the  complete  develop¬ 
ment  of  the  rear  lot  into  private  garden, 
and  a  sun  porch  where  the  exposure  is 
correct,  or  a  side  porch  for  reaching  the 
proper  exposure,  would  be  very  much 
better  than  a  continuous  row  of  piazzas, 
so  often  built  with  clumsy  incorrect  ar¬ 
chitectural  lines,  disfiguring  to  the  archi¬ 
tectural  development  of  a  street. 

History  of  houses  in  America  would  in¬ 
dicate  that  the  piazza  is  of  recent  origin, 
and  that  the  terrace  overlooking  the  gar¬ 
den  in  the  rear  has  many  examples  where 
values  have  been  retained  for  over  a  cen¬ 
tury.  The  French  home  knows  no  other 
layout.  English  gardens  are’the  accepted 
thing.  The  American  piazza  is  passing 
and  those  who  are  building  for  future 
values  should  recognize  this  and  either 
build  the  “living-out”  room  or  sun  porch 
at  the  side  or  rear  of  the  house.  When 
this  is  done  the  whole  landscape  of  the 
area  lends  itself  to  more  complete  and 
simple  treatment. 

Rear  gardens  are  private  personal  en¬ 
closures  and  should  be  enclosed  with 
hedge,  fence  or  wall,  depending  upon  the 
exposure  and  the  kind  of  land.  In  this 
garden  can  be  grown  the  perennial  and 
annual  flowers,  some  small  garden  veget¬ 
ables,  vines  and  dwarf  trees.  In  the 
front  of  the  house  on  the  lawn  flowering 
shrubs,  and,  where  no  nuisance  from 
smoke  obtains,  dwarf  evergreens.  .Street 
trees  complete  the  planting.  We  have 
then  a  whole  city  divided  as  a  shrubbery 
.garden  in  front  of  the  houses  and  flower 
wardens  and  small  vegetable  gardens  in 
the  rear. 

Placing  the  Garage 

So  far,  nothing  has  been  said  of  the 
automobile  and  its  garage.  In  the  city 
of  Bridgeport  2000  automobiles  stand 
out  without  any  garage  at  all,  principally 
for  the  reason  that  there  is  no  plan  made 
for  location  of  a  garage  on  the  house  lot 
and  there  is  insufficient  area  for  a  drive¬ 
way  at  the  side  of  the  house,  the  regula¬ 
tion  calling  for  5-ft.  clearance  from  lot 
line,  unless  two  adjoining  owners  com¬ 
bine  many  houses  cannot  have  a  garage 
at  all. 

In  laying  out  the  house  lot  of  the  fu¬ 
ture  the  garage  is  exceedingly  important 
and  should  be  considered  thoroughly.  The 
one-car  garage  can  be  built  very  economi¬ 
cally  and  sufficiently  complete  for  the 
storage  of  a  car.  It  can  be  heated  with 
the  house  if  built  adjoining  the  house 
itself.  The  architect  should  dictate  tb" 
form  of  building,  but  many  successful 
simple,  flat-roof  structures  have  been 


built.  These  simple  buildings  can  carry 
lattices  or  vines  and  become  a  part  of  the 
house  without  any  disfiguring  effect,  if 
their  placing  is  carefully  planned  in  ad¬ 
vance. 

In  the  more  pretentious  buildings  the 
tendency  toward  building  the  garage  as 
part  of  the  house  is  more  marked  and 
there  is  no  doubt  whatever  but  that  the 
introduction  of  the  same  principle  in  the 
small  house  will  prevail  because  of  the 
economy  and  simplicity  of  the  building 
and  the  elimination  of  an  outbuilding  in¬ 
ferior  in  quality  to  the  house  which  it 
disfigures. 

The  two-car  garage  really  does  not 
naturally  accompany  the  small  house,  but 
has  similar  characteristics  to  the  single¬ 
car  space  and  can  be  very  well  treated  in 
connection  with  the  house  itself.  The 
most  economical  entrance,  of  course,  is 
directly  from  the  front.  Where  the  land 
area  is  large  enough  the  entrance  from 
the  rear  has  been  successfully  developed 
and  should  be  considered. 

Dividing  the  Front  and  Rear  of  the  Lot 

I  believe  there  should  be  a  division  be¬ 
tween  the  front  or  public  part  of  the  lot 
and  the  rear  or  private  part;  and  many 
different  types  of  division  should1  be  con¬ 
sidered.  Among  the  simplest  is  the  lat¬ 
tice  which  carries  vines,  the  wall  which 
also  can  carry  vines  on  both  sides  and 
the  simple  fence  or  hedge.  If  the  lattice 
is  used,  an  archway  in  the  lattice  can  be 
arranged  so  as  to  have  the  entrance  to 
garage  inconspicuous  and  a  part  of  the 
landscape  work. 

Out-House  Storage  Facilities 

The  gfeat  American  home  of  the  past 
generation  has  many  references  in  it  to 
the  woodshed  which  was  an  active  part 
of  the  home  life  of  the  country  people. 
This  was  a  storage  space  for  the  fuel  used 
and  every  American  boy  of  the  past  gen¬ 
eration  had  some  controversy  with  his 
father  in  the  woodshed.  With  the  use 
of  coal  for  heating  and  storage  of  this 
material  in  the  cellar,  there  is  very  much 
less  demand  for  a  space  outside  of  the 
house  for  storage  than  in  the  old-time 
country  homes,  but  this  demand  is  not 
entirely  eliminated  and  there  should  be 
a  space  set  side  for  the  storage  of  chil¬ 
dren’s  toys,  accumulated  rubbish  (which 
is  to  be  taken  away  presumably  by  the 
city  collection  department)  and  the  vari¬ 
ety  of  household  necessities  most  conven¬ 
iently  stored  in  some  definite  space  where 
they  will  neither  clutter  up  the  back  yard 
nor  disfigure  the  formal  front  of  the 
home. 

One  very  simple  arrangement  which 
has  been  successful  is  to  develop  a  clothes 
yard  behind  a  lattice  between  the  house 
and  the  garage.  The  garage  is  placed 
with  its  front  on  the  same  line  as  the 
(Continued  on  page  578) 
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KONAX 

SAVES 

Money  -  Labor  -  Time 

when  used  with 

Portland  Cement 

For  Accelerating,  Hardening  and 
Waterproofing  Concrete 
and  Mortars 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

For  further  detail*— Telephone  Spruce  2297 
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Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 
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SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Visit  Oar 
Show  Rooms 

Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipe'ess  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings,  Etc. 
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Flat  House,  Forty-eighth  and  Walnut  sts., 
Philadelphia.  Architects,  Neubauer  and  Supo- 
witz,  929  Chestnut  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  stone,  steel  and 
concrete,  4  stories,  90x108  feet,  slag  roof, 
hardwood  floors,  roof  ventilators,  steam  heat, 
electric  light,  metal  lath,  tile  and  marble 
work,  fire  tower.  Plans  in  progress.  Archi¬ 
tect  will  take  bids  in  two  weeks. 

Apartment  Houses  (8),  Pine  street,  forty- 
eighth  to  forty-ninth  streets.  Architects, 
Simon  and  Simon,  249  South  Juniper  street, 
Philadelphia.  .  Owner,  Nathan  Raidman, 
5130  Walnut  street,  Philadelphia.  Brick, 
steel  and  concrete,  4  stories,  50x100  feet 
each,  slag  roof,  hardwood  floors,  electric  light, 
tile  and  marble  work.  Plans  completed.  Own¬ 
er  is  taking  sub-bids. 

Store  Building,  1122  Walnut  street,  Phila¬ 
delphia.  Architect,  Edwin  L.  Rothschild, 
1420  Chestnut  street,  Philadelphia.  Owner, 
name  withheld.  Brick,  3  stories,  23x105  feet, 
slag  roof,  steam  heating,  electric  lighting, 
plate  glass.  Plans  in  progress. 

Stores  (4),  and  Office,  Thirty-seventh  and 
Irving  streets,  Philadelphia.  Architects, 
Neubauer  &  Supowitz,  929  Chestnut  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
stone,  steel  and  concrete,  2  stories,  17x73 
feet,  slag  roof,  electric  lighting, '  metal  bulks. 
Plans  in  progress. 

Warehouse,  (alts,  and  add.),  814  Passyunk 
Avenue,  Philadelphia.  Architects,  Neubauer 
&  Supowitz,  929  Chestnut  street,  Philadelphia. 
Owner,  Harry  Kimmelman,  227  Poplar  street, 
Philadelphia.  Bricks,  2  stories,  17x18  feet, 
slag  roof,  pine  floors.  Plans  completed.  Ready 
for  bids. 

Store,  (alts.),  1310  North  Fifty-second  st., 
Philadelphia.  Architects,  Tunis  &  Genther, 
1423  Locust  street,  Philadelphia.  New  front, 
carpentry,  millwork,  interior  alterations, 
plumbing,  heating,  electric  work.  Plans  in 
progress.  Architect  will  take  bids  in  a  few 
days. 

theatre,  (alts  )  4910  N.  Broad  street,  Phil- 
delphia.  Architects,  Hoffman  Henon,  Inc., 
Finance  Building,  Philadelphia.  Owner,  Logan 
Auditorium,  on  premises.  Brick,  stone,  (cut) 
structural  steel,  carpentry,  millwork,  hol¬ 
low  tile,  painting,  glazing,  hardware,  damp¬ 
proofing,  iron;  work,  bond,  marble  and  terraz- 


zo,  metal  lath,  (heating  and  plumbing  re¬ 
pairs),  plastering,  electric  work.  Architects 
taking  bids  due  September  7th  at  noon. 

Theatre  and  Store  Building,  Front  and 
Huntingdon  streets,  Philadelphia.  Architect, 
Private  plans.  Owner,  name  withheld.  Brick 
and  steel,  2  stories,  72x104  feet,  slag  roof, 
cement  and  pine  floors,  metal  lath,  iron  work, 
demolition,  hot  water  heat;,  electric  light, 
tile  and  marble  work.  Bids  due  September 
8th. 

Residence  (alts.),  246  West  Evergreen  Ave¬ 
nue,  Chestnut  Hill,  Philadelphia.  Architect, 
John  Graham,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  Henry  Bell,  Jr.,  care  of 
Architect.  Plastering,  carpentry,  millwork, 
stone  work,  painting,  glazing,  slate  roof,  tile 
work,  (heating,  electric  work,  and  plumbing, 
reserved).  Architect  taking  bids  due  Septem¬ 
ber  7th. 

Store  and  Moving  Picture  Theatre,  Sixty- 
third  and  Woodland  Avenue,  Philadelphia. 
dArchitect,  H.  'Childs  Hudgens,  Inc.,  130  S. 
Fifteenth  street,  Philadelphia.  Owners,  Mar¬ 
cus  A.  Benn  and  Stanley  Co.,  1218  Market 
street,  Philadelphia.  Brick,  limestone,  and 
steel,  2  stories,  62x100  feet,  asphalt  roof, 
cement  and  maple  floors,  metal  lath,  roof 
ventilators,  metal  ceilings,  waterproofing,  iron 
work,  floor  hardener,  bond,  tile,  marble  and 
terrazo  work.  Architect  taking  bids  due 
September  7th. 

Wading  Pool  and  Shelter,  Sunshine  Play¬ 
ground,  Sixth  and  Christian  street,  Philadel¬ 
phia.  Architect.  John  P.  B.  Sinkler,  1211 
Chestnut  street,  Philadelphia.  Owners,  De¬ 
partment  of  Public  Welfare,  Bureau  of  Re¬ 
creation,  C.  H.  Wafburton,  584  City  Hall, 
Philadelphia.  1  story,  35x20  feet,  shingle 
roof,  cement  floor,  parquetry,  millwork, 
painting,  sodding,  bond,  iron  fences.  Own¬ 
ers  taking  bids  due  September  12th  at  noon. 

Funfield  Recreation  Centre,  Twenty-second 
and  Sedgley  avenue,  Philadelphia.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street, 
Philadelphia.  Owners,  Bureau  of  Recreation, 
Department  of  Public  Welfare,  B.  H.  War- 
burton,  595  City  Hall,  Philadelphia.  Brick, 
cut  stone,  granite,  steel  and  concrete,  2  and 
1  stories,  slag  roof,  275x48  feet,  cement,  tile 
and  yellow  pine  floors,  (plumbing,  heating 
and  electric  light,  separate. bids),  metal  lath, 


rolled  steel  doors,  hollow  metal  floors,  orna¬ 
mental  iron  work,  steel  work.  Owners  tak¬ 
ing  bids  due  Sept.  12th  at  noon. 

Supplies,  Philadelphia.  Owners,  Depart¬ 
ment  of  Public  Works,  Bureau  of  Water,  216 
City  Hall.  Chlorine  apparatus,  steel  sash 
and  doors,  chimney  for  headquarters  building, 
heating  boilers  for  same  building.  Owners 
taking  bids  due  September  12th  at  noon.  In¬ 
quire,  Room  796. 

Miscellaneous  Work,  Second  and  Luzerne 
streets,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owner,  Department  of  Public  Health,  0.  Lin¬ 
coln  Furbush,  M.  D.  584  City  Hall,  Philadel¬ 
phia.  Installation  including  all  necessary 
equipment,  pipings,  fittings,  etc.,  of  Spiro¬ 
meter,  etc.,  floor  lamp,  steel  cases,  and  con¬ 
struction  of  roads  and  new  cement  corridor 
floors.  Owners  taking  bids  due  September 
8th  at  noon. 

Electrical  Work,  Byberry,  Philadelphia. 
Architect,  P.  H.  Johnson,  1713  Sansorn  st., 
Philadelphia.  Owner,  Department  of  Public 
Health,  Bureau  of  Hospitals,  O.  L.  FUrbush, 
M.  D.,  584  City  Hall,  Philadelphia.  Electrical 
work,  underground  conduit  system,  fixtures, 
larffps,  etc.  Owners  taking  bids  due  Septem¬ 
ber  8th  at  noon. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Department  of  Public 
Works,  Bureau  of  Highways,  City  Hall,  Phila¬ 
delphia.  Owners  taking  bids  due  September 
8th  at  noon  at  216  City  Hall. 

Grading — Glen  Echo  road,  McCallum  street 
to  Mt.  Pleasant  road;  Hope  street,  Indiana 
street  to  Tusculum  street;  Roanoke  street, 
Springfield  avenue  to  Moreland  street;  Sixty- 
sixth  avenue,  Fifth  street  to  Fairhill  street. 

Paving — Ardleigh  street,  Price  street  to 
Haines  street;  Cherry  street,  Conestoga  street 
to  Fifty-fifth  street;  Lebanon  avenue,  Fifty- 
fourth  street  to  Fifty-third  street;  Stafford 
street,  Ardleigh  street  to  Anderson  street; 
Torresdale  avenue,  Lewis  street  to  Kinsey 
street;  Torresdale  avenue,  Gillingham  street 
to  Kennedy  street;  Fourth  street,  Porter  to 
Shunk  street;  Twentieth  street,  Sixty-fifth 
avenue  to  Sixty-sixth  avenue;  Twenty-third 
street,  Allegheny  avenue  to  a  point  north; 
Lebanon  avenue,  Bryn  Mawr  avenue  to  Fifty- 
third  street. 
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Grading,  Paving  and  Improving — Rising 
Sun  avenue,  Roosevelt  Boulevard  to  Olney 
avenue. 

Residences  (29),  Jackson  street,  South  of 
Princeton  avenue,  $116,000.  Architect,  Ed¬ 
ward  S.  Schoeppe,  315  South  Fifteenth  street, 
Philadelphia.  Owner,  James  W.  Orr,  Bustle- 
ton  avenue  and  Knorr  street,  Philadelphia. 
Brick,  2  stories,  16  feet  4  inches  x  43  feet, 
slag  roof,  hot  water  heat,  electric  light,  oak 
'  and  pine  floors.  Owner  will  build. 

Residences  (6),  South  side  Tulpehocken 
street.  East  of  Baynton,  $37,000.  Architect, 
private  plans.  Owner,  R.  A.  O’Donnell,  Broad 
and  Chelten  avenue,  Philadelphia.  Brick,  2 
stories,  15x46  feet,  hot  water  heat,  electric 
light,  slag  roof,  oak  and  pine,  floors.  Owner 
will  build. 

Apartment  House,  Forty-third  and  Chest¬ 
nut  streets,  Philadelphia,  $150,000.  Architect, 
Richard  C.  Loos,  2218  Chestnut  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick,  In¬ 
diana  limestone  or  terra  cotta,  4  stories, 
85x125  feet,  slag  and  slate  roof,  hardwood, 
composition  and  mineral  floors,  electric  light¬ 
ing,  (3)  electric  elevators,  roof  ventilators, 
metal  weather  strip,  laundry  equipment,  iron 
work,  structural  steel,  hollow  metal  doors, 
hollow  metal  skylights,  tile  and  marble  work, 
steam,  or  hot  water  heating.  Architect  and 
William  I.  Greenfield,  4616  North  Broad 
street,  are  taking  sub-bids.  Plans  on  file  at 
both  addresses. 

Apartment  House,  Twelfth  and  Berks 
streets,  Philadelphia,  approximately  $85,000. 
Architect,  I.  W.  Levin,  Victory  Building, 
Philadelphia.  Owner,  Louis  Cohn,  417  Chris¬ 
tian  street  and  1904  North  Twelfth  street. 
Brick,  steel  and  concrete,  3  stories,  will  con¬ 
tain  3  stores  and  14  apartments,  slag  roof, 
hardwood  floors,  dumb  waiters,  roof  ventila¬ 
tors,  metal  ceilings,  plate  glass,  iron  work, 
fire  tower,  metal  build,  hollow  metal  sky¬ 
lights,  tile  and  marble  work,  electric  lighting, 
hot  water  heating,  plumbing.  ,  Architect  and 
owner  are  taking  sub-bids. 

Store  (alts,),  3526  Germantown  avenue, 
Philadelphia.  Architect,  William  H.  Woot- 
ers,  816  West  Allegheny  avenue,  Philadelphia. 
Owner,  B.  Swanich,  3519  Germantown  ave¬ 
nue,  Philadelphia.  Brick  work,  cement  floors, 
plate  glass,  mill  work,  painting,  electric  work, 
metal  bulks.  Owner  is  taking  bids. 

Sales  and  Service  Building,  Southeast  Cor¬ 
ner  Broad  and  Thompson  streets.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owners,  Joseph  J.  Greenberg,  lessee,  Phila¬ 
delphia,  care  of  Nash  Motor  Co.,  901  North 
Broad  street,  Philadelphia.  Brick,  stone,  steel 
and  concrete,  5  stories  and  basement,  75x160 
•feet.  Plans  in  progress.  Architect  selected. 

Warehouse,  Southwest  Corner  Eightieth  and 
Laycock  avenue,  $20,000.  Architect,  private 
plans.  Owner,  J.  M.  Kennedy,  Jr.,  406  South 
Van  Pelt  street,  Philadelphia.  Brick,  1  story, 
50x150  feet,  slag  roof,  steam  heat,  cement 
floors.  Owner  will  build. 

Residence,  North  side  Dakota  street,  West 
of  Fifty-first  street,  $11,200.  Architect,  pri¬ 
vate  plans.  Owner,  David  Sloan,  2061  North 
Sixty-second  street,  Philadelphia.  Stone,  3 
stories,  27x43  feet,  1  story,  6x6  feet,  slate 
roof,  tile  work,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (21),  Stores  and  Residences  (7), 

Melville  street,  Baltimore  and  Larchwood 
avenues,  $152,500.  Architect,  private  plans. 


Owners,  Bobb  &  Steinman,  6232  Cedar  avenue, 
Philadelphia.  Brick,  2  stories,  16x30%  feet, 
11x22%  feet,  16x52  feet,  16x60  feet  and  16x40 
feet,  Il%x20  feet.,  slag  roof.  Owner  will 
build. 

Residences  (33),  Eighth  street,  Ruscomb  to 
Bindley  avenue,  $171,000.  Architect,  private 
plans.  Owner,  M.  J.  Best,  4829  Roosevelt 
Boulevard,  Philadelphia.  Brick,  .  2  stories, 
15x36  feet  and  15x43  feet,  slag  roof,  hot  wa¬ 
ter  heat,  electric  light,  tile  work.  Owner  will 
build. 

Residences  (6),  East  side  Bryn  Mawr  ave¬ 
nue,  South  of  Woodbine,  $114,000.  Architect, 
private  plans.  Owner,  T.  F.  Reilly,  Fiftieth 
and  City  Line,  Philadelphia.  Stone,  (4)  4  sto¬ 
ries,  27x47  feet,  (1)  3  stories,  43x33  feet,  and 
(1)  3  stories,  58x44  feet,  slate  roof,  hot  wa¬ 
ter  heat,  tile  work,  electric  light.  Owner  will 
build. 

Residences  (14),  West  side  B  street,  Rock¬ 
land  to  Eleanor,  $63,000.  Architect,  private 
plans.  Owner,  Joseph  A.  Blair,  222  East 
Rockland  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x50  feet  and  16x32  feet,  hot  water 
heat,  electric  light,  tile  work.  Owner  will 
build. 

Residences  (24),  Marshall  street  (14),  West 
side,  South  of  Fisher  avenue,  and  (10)  East 
side,  North  of  Duncannon  avenue,  $132,700. 
Architect,  private  plans.  Owner,  Louis  Mark, 
2820  North  Twenty-first  street,  Philadelphia. 
Brick,  2  stories,  15x27  feet,  11x10  feet  and 
15x38  feet,  slag  roof,  hot  water  heating.  Own¬ 
er  will  build. 

Residences  (10),  201-19  Bindley  avenue, 
Philadelphia,  $43,500.  Architect,  private 
plans.  Owner,  George  J.  Bauerle,  4348  North 
Eighth  street,  Philadelphia.  Brick,  2  stories, 
15x38  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residence,  Southeast  Corner  Eleventh  and 
Westmoreland  streets,  $12,000.  Architect, 
Peter  Kuhn,  3058  North  Eighth  street,  Phila¬ 
delphia.  Owner,  Jacob  Kret,  3312  German¬ 
town  avenue,  Philadelphia.  Brick,  2  stories, 
24x23  feet,  16x29  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (28),  Fishers  avenue  and  Eighth 
street,  $4,800  each.  Architect,  private  plans. 
Owner,  W.  E.  Rees,  Eighth  and  Lindley  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  15x45 
feet  ,slag  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residences  (2),  1033-35  Hellerman  street, 
Philadelphia,  $4,500  each.  Architect,  private 
plans.  Owners,  Rose  Building  Co.,  2616  Bridge 
street,  Philadelphia.  Frame,  2  stories,  18x40 
feet,  electric  light,  hot  water  heat.  Owner 
will  build. 

Residence,  South  side  Hortter  street,  East 
of  Ross  street,  $4,500.  Architect,  private 
plans.  Owner,  H.  Kendrick,  1885  Sharpnack 
street,  Philadelphia.  Brick,  2  stories,  18x38 
feet,  16x12  feet,  hot  water  heat,  electric 
light,  oak  and  pine  floors.  Owner  will  build. 

Residences  (2),  Jackson  street,  South  of 
Unruh  street,  $3,600  each.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  Laib,  6638  Torres- 
dale  avenue,  Philadelphia.  Brick,  2  stories, 
16x37  feet,  slag  roof.  Owner  will  build. 

Residences  (6),  248-58  East  Queen  street, 
Philadelphia,  $3,500  each.  Architect,  private 
plans.  Owner,  William  C.  Wetherstine,  124 
East  Upsal  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  18x33  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 
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Residences  (25),  5610-32  and  5611-35  Pent- 
ridge  street,  $4,000  each.  Architect,  private 
plans.  Owners,  R.  D.  &  J.  M.  Wilson,  5023 
Woodland  avenue,  Philadelphia.  -Brick,  2  sto¬ 
ries,  16x36  feet,  slag  roof,  hot  w^ater  heat, 
electric  light.  Owner  will  build. 

Building,  1620  Vine  street,  Philadelphia. 
Architect,  Max  A.  Bernhardt,  717  Walnut 
street,  Philadelphia.  Owner,  Dr.  B.  R.  Si¬ 
mons,  Tenth  and  Market  streets,  Philadel¬ 
phia:  Architect  taking  bids  due  September 
5th. 

Settlement  House,  1330  to  1334  Frankford 
avenue,  Philadelphia.  Architect,  •  Edward 
Sehoeppe,  315  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  Lutheran  Mission  Society 
of  Philadelphia,  Witherspoon  Building.  Brick, 
cut  stone  and  steel,  3  stories,  73x42  feet,  slag 
roof,  concrete,  cement  and  maple  floors,  metal 
lath,  terrazzo,  iron  work.  Architect  taking 
bids  due  September  7th. 

Stores  and  Residences  (4),  Residences  (17), 
Fifty-fourth  and  Warrington  avenue,  Phila¬ 
delphia.  Architect,  William  B.  Lowenthal, 
1208  Chestnut  street,  Philadelphia.  Owner, 
Charles  E.  Biddle,  on  site.  Brick,  2  stories, 
17x40  feet  and  15x40  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress.  Will  take  sub-bids 
soon. 


Building,  Cherry  and  Lambert  streets,  Phil¬ 
adelphia.  Architects,  Magaziner,  Eberhard 
&  Harris,  603  Chestnut  street.  Owners,  Y.  W. 
C.  A.,  Eighteenth  and  Arch  streets,  Philadel¬ 
phia.  Brick,  reinforced  concrete  and  steel, 
5  stories  and  basement,  72x81  feet,  slag  roof, 
cement  and  pine  floors  (heating,  plumbing, 
electric  work  reserved),  elevators,  metal  lath, 
tile  work,  marble,  kalamein  doors,  terra  cotta. 
Contract  awarded  to  William  R.  Dougherty, 
1610  Sansom  street,  Philadelphia. 

Church,  Eighth  and  Luzerne  streets,  Phila¬ 
delphia.  Architect,  Frank  R.  Watson,  1211 
Chestnut  street,  Philadelphia.  Owners,  St. 
Simeon’s  Lutheran  Church,  on  premises. 
Stone  and  brick,  1  story,  70x56  feet,  slate 
roof,  pine  floors,  rolling  steel  partitions,  bond, 
metal  lath,  steam  heating,  electric  lighting. 
Contract  awarded  to  H.  John  Homan,  1701 
Chestnut  street,  Philadelphia. 

Academy,  City  avenue  and  Haverford  read, 
Overbrook,  Philadelphia  .  Architect,  Paul 
A.  Monaghan,  1218  Chestnut  street,  Philadel¬ 
phia.  Owners,  Academy  of  the  Sacred  Heart, 
1835  Arch  street.  Brick,  cut  stone  and  steel, 
3  stories,  174x42  feet,  (4)  wings,  51x39  feet, 
92x59  feet,  89x42  feet  and  39x88  feet,  slate 
and  asbestos  asphalt  roof,  concrete,  oak  and 
composition  floors,  hollow  t.ile,  waterproofing, 
terra  cotta,  iron  stairs  and  work,  bond,  kala¬ 
mein  doors,  rolled  steel  sash  and  skylights, 


Garage,  4143-45  Frankford  avenue  (rear), 
$3,000.  Architect,  private  plans.  Owner,  Otto 
Sehuman,  Jr.,  4147  Frankford  avenue,  Phila¬ 
delphia.  Brick,  1  .story,  65^4x16  feet,  16x34 
feet,  slag  roof  , cement  floor,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence  (add.)  and  Garage,  2417  North 
Fifty-fifth  street,  Philadelphia.  Architect, 
Edwin  A.  Yeo,  225  South  Sydenham  street, 
Philadelphia.  Owner,  John  M.  McCurdy,  3334 
North  Sixteenth  street,  Philadelphia.  Hollow 
tile  and  stucco,  1  story,  19x24  feet,  slag  and' 
sshingle  roof,  cement  floors,  hollow  tile  (heat¬ 
ing,  lighting,  plumbing  reserved))  iron  work. 
Architect  taking  bids  due  September  7th. 

Building,  1624  Arch  street,  Philadelphia. 
Architect,  J.  Ethan  Fieldstein,  Otis  Building, 
Philadelphia.  Owner,  name,  withheld.  Brick, 
granite  and  artificial  limestone,  2  stories, 
144x24  feet,  slag  roof,  maple  floors,  metal 
ceiling,  iron  work,  bond,  rolled  steel  sash,  tile 
■work,  metal  lath,  electric  lighting,  demolition. 
Architect  taking  bids  due  September  8th. 

Residences  (26),  715-39  East  Price  street 
and  714-38  East  Price  street.  Owner,  J.  N. 
Mitchell,  4  South  Farragut  street,  Philadel¬ 
phia.  Brick,  2  stories,  19x30  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 


tile  and  marble,  metal  lath  (heating,  plumb¬ 
ing,  electric  work  and  elevators  separate 
bids).  Contract  awarded  to  Doyle  &  Co.,  1519 
Sansom  street,  Philadelphia. 

Church,  Twenty-sixth  and  Tasker  streets, 
Philadelphia  $150,000.  Architect,  Charles 
Schaef,  2203  South  Twenty-fourth  street, 
Philadelphia.  Owners,  St.  Aloysius’  Roman 
Catholic  Church,  Rev.  Henry  J.  Steinhagen, 
on  premises.  Steel,  ’brick,  cut  stone,  116x63 
feet,  shingle-slag  roof,  pine  floors  (heating, 
plumbing,  electric  work  reserved),  metal  lath, 
bond,  terra  cotta,  ornamental  iron  work.  Con¬ 
tract  awarded  to  Edward  Fay  &  Son,  2  South 
Mole  street,  Philadelphia. 

Machine  Shop,  Pattern  Storage  and  Pattern 
Shop,  Ontario  and  Janney  streets,  Philadel¬ 
phia.  Architect,  C.  E.  Wunder,  1415  Locust 
street,  Philadelphia.  Owners,  Alfred  Box  Co., 
Inc.,  813  North  Front  street,  Philadelphia. 
Brick  and  steel,  30x110  feet,  and  1  story, 
90x32  feet,  slag  roof,  cement  and  wood  block 
floors,  hollow  tile,  metal  lath,  rolled  steel 
sash,  hollow  metal  doors,  iron  stairs.  Con¬ 
tract  awarded  to  John  N.  Gill  Const.  Co.,  Otis 
Building,  Philadelphia. 

Building  (alts,  and  add.),  112  South  Twen¬ 
tieth  street,  Philadelphia.  Architect,  private 
plans.  Owners,  Harold  H.  Happold,  Widener 
Building,  Philadelphia.  Brick,  cut  stone  and 
steel,  3  stories,  10x15  feet,  tin  roof,  mineral 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absdlute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
nccept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  S tract,  Philadelphia 


SAND 


WHITE  SILICA  SAND 

ELECTRICALI  Y  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  . 4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 

(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone.  White  Plaster.  Exterior  Plastering. 
Roofing,  with  Atlas  White.  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


PSGE  WIRE 
FENCE 

OF 

ARMCO 

INGOT  IRON 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Establiahed  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


INTEGRAL  WATERPROOFING 

That  has  stood  the  test  of  time 


PASTE  ox*  POWDER. 

Easily  dissolved— permanent.  Increase  tensil  strength.  Noway  detrimental  to  concrete 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3959 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient  ! 

BORDEN  STOVE  CO. 

10  26  Arch  Street  [2nd  floor]  Fhila. 
Walnut  1291  Race  4149 


Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Call  HiomloardL  1(363 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  ClinKer-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  Dutrict  M«na,er« 


For  a  Beautiful,  Ct 
Home.  The  firm 
recognized  Standard  i 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY&  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  Jta 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


Phone  Lombard  74-38 

Fencing ,  Wire  or  Iron ,  Built  tor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water  front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  EXCHANGE  BLDG. 
1 8  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R  O  O  F  I  N  O 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


fortable.  Convenient 

here  represented  sell 
Specified  Materials  or 
t  of  their  co-operation. 


THE  HANEY- WHITE  CO. 

LUMBER  and  M1LLWORK 

17th  Street  and  Glen  wood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone— Park  28S3 


A  Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 

“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 


Race  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Roofing 


ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


and  pine  floors,  steam  heat,  electric  light, 
marble  work,  dumb  waiters,  ornamental  iron 
work  (heating,  electric  work  and  plumbing 
separate  bids).  Contract  awarded  to  Robert 
M.  Milne,  5318  Addison  street,  Philadelphia. 

Residence  (alts,  and  add.),  3940  Spruce 
street,  $16,000.  Architect,  Frank  E.  Hahn, 
1112  Chestnut  street,  Philadelphia.  Owner, 
Sylvan  Josephs,  on  premises.  Brick,  cur 
stone,  stucco,  limestone,  cement  and  maple 
floors,  metal  lath,  tile  and  marble  work,  bond, 
ornamental  iron  work  (heating,  plumbing  and 
electric  work  reserved),  mill  work,  carpentry, 
plastering, 'Skylights,  painting,  cold  water 
painting.  Contract  awarded  to  Frank  G.  Eng¬ 
lish,  1610  North  Carlisle  street. 

Building  (add.),  912  Walnut  street,  Phila¬ 
delphia.  Architect,  A.  E.  Wightman,  Heed 
Building,  Philadelphia.  Owners,  Hastings  & 
McIntosh  Co.,  on  premises.  Brick  and  steel, 
3  stories,  48x24  feet,  slag  roof,  maple  floors, 
electric  light,  rolled  steel  sash,  iron  work, 
heating  extension.  Contract  awarded  to  A. 
P.  Fraim,  319  Market  street)  Philadelphia. 

Buildings  (alts,  and  add.),  1718-20  South 
Ninth  street,  $T5,000.  Architect,  D.  J.  Pap- 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacily  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Co  n  kl  in  g- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


pas,  1240  Reed  street,  Philadelphia.  Owners, 
Brothers  of  Order  of  St.  Augustine,  care  of 
architect.  Brick,  2  stories  add.,  general  al¬ 
terations.  Contract  awarded  to  Lorenzo  Anas- 
tasi,  1012  Mountain  street. 

Stores  (alts.)  (3),  Southeast  Corner  Nine¬ 
teenth  and  Norris  streets,  $4,500.  Architect, 
Ruben  Beard,  2120  North  Lambert  street, 
Philadelphia.  Owner,  Louis  Jaffe,  Nineteenth 
and  Norris  streets,  Philadelphia.  Steel  work, 
lowering  floors,  cement  work,  plastering,  com¬ 
position  floors,  brick  work,  mineral  stucco, 
carpentry,  heating,  electric  light,  metal  lath, 
tile  and  marble,  flush  bulks,  metal  ceilings, 
plastering,  glazing,  painting.  Contract  award¬ 
ed  to  Frank  &  Kaiser,  1522  South  Sixth 
street,  Philadelphia. 

Bank  Building,  (alts,  and  add.),  Thirteenth 
and  Market  streets,  $90,000.  Architect,  Ed¬ 
gar  V.  Seeler,  101  South  Juniper  street,  Phila¬ 
delphia.  Owners,  Colonial  Trust  Co.,  William 
F.  Kurtz,  president,  premises.  Brick,  lime¬ 
stone  and  steel,  1  story,  mezzanine  and  base¬ 
ment,  40x80  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  tile  and  marble  and 
iron  work.  Contract  awarded  to  F.  L. 
Hoover  &  Son,  1023  Cherry  street. 

Residence  (alts,  and  add.),  Logan  and  Mor¬ 
ris  streets,  Germantown,  Philadelphia.  Archi¬ 
tect,  Addison  H.  Saverty,  1309  Locust  street, 
Philadelphia.  Owner,  John  M.  Graham,  Jr., 
on  premises.  Hot  water  heat,  electric  light¬ 
ing,  plumbing,  metal  lath,  tile  work,  slate  and 
slag  roof,  oak  floors,  new  porches  and  bay 
windows,  painting,  plastering.  Contract 
awarded  to  Henshaw  Brothers,  634  West 
Johnson  street,  Germantown. 

Residence,  Meadowbrook  avenue  and  Steed 
street,  Chestnut  Hill,  $13,000.  Architect, 
Harry  Gordon  McMurtrie,  1012  Walnut  street, 
Philadelphia.  Owner,  Leah  H.  Rau,  West 
Chestnut  avenue,  Chestnut  Hill.  Stone,  3  sto¬ 
ries,  37x26  feet  and  16x7  feet,  slate  roof, 
steam  heating,  electric  lighting,  hardwood 
floors,  tile  and  marble.  Contract  awarded  to 
Ralph  C.  Borthwick,  8018  Germantown  ave¬ 
nue. 

Store  and  Apartments  (alts.),  716  South 
Fifty-second  street,  Philadelphia,  $6,600.  Ar¬ 
chitect,  I.  W.  Levin,  Victory  Building,  Phila¬ 
delphia.  Owner,  H.  Feldsher,  on  premises. 
Brick  work,  structural  steel,  carpentry,  mill 
work,  heating,  plate  glass,  carpentry  mill 
work.  Contract  awarded  to  I.  Gold,  2028 
South  Fifth  street,  Philadelphia. 

Store  (alts.),  1116  Walnut  street,  Philadel¬ 
phia.  Architect,  George  S.  Idell,  1705  Chest¬ 
nut  street,  Philadelphia.  Ownef,  T.  J.  Bailey, 
on  premises.  Carpentry,  mill  work,  plaster¬ 
ing,  composition  floor,  tile  work,  rolled  steel 
sash.  Contract  awarded  to  R.  J.  Whiteside  & 
Son,  2125  Wallace  street.  ’ 

Revolving  Door  Entrance,  400  Chestnut 
street,  $3,200.  Architects,  Charles  L.  Hillman 
&  Son,  400  Chestnut  street,  Philadelphia.  Own¬ 
er,  Agent  Walter  Wlcod,  on  premises. 
Stone  and  marble  work,  carpentry,  painting, 
plazing.  Contract  awarded  to  Lawrence  it. 
Hurley,  Bulletin  Building,  Philadelphia. 

Residences  (25)  (12)  Rand  street,  North  of 
Tioga,  and  (13)  Malta  street,  North  of  Tioga, 
$4,000  each.  Architect,  private  plans.  Own¬ 
er,  Joseph  J.  Funston,  6429  Beechwood  street, 
Philadelphia.  Brick,  2  stories,  16x3414  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat. 
Contract  awarded  to  Funston  &  Co.,  6429 
Beechwood  street. 


Shovels,  Picks 
Barrows,  Hods 
Buggies,  Etc. 


MOORE  &  WEISBROD 

Incorporated 

TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 


Immediate 

Delivery 

Quality 

Service 


THE  KUlLDEliS’  GUIDE 

575 

Trus  Con 


SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Waterproofing 
Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 


Under  Construction 


Wilmington  Public  Library,  Wilmington,  Del. 

GlassboroStateNofmal5chool,Glassboro,N.J.  Phila.  Office.  1432  South  Penn  Sq. 
Y.  M.  C.  A.,  Williamsport,  Pa.  - 

Evening  News  Building,  Easton,  Pa.  ’Phones— Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 

WAREHOUSE  STOCK  IN  PHILADELPHIA 


Residence,  29  West  Pelham  road,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Owner, 
O.  E.  Mertz,  on  premises.  Brick,  2  stories, 
15x16  feet,  slag  roof,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  H.  H.  Burrell,  206  South 
Quince  street,  Philadelphia. 

Residence  (alts,  and  add.),  5307  Locust 
street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owner,  Myer  Beck,  on  premises. 
Brick,  2  stories,  14x9  feet,  slag  roof,  electric 
work.  Contract  awmrded  to  J.  Coplan,  1218 
North  Seventh  street,  Philadelphia. 

Garage,  South  side  Bright  street,  East  of 
State  road,  Philadelphia,  $2,950.  Architect, 
private  plans.  Owner,  H.  O’Donnell,  3907  Bar¬ 
ton  street,  Philadelphia.  Brick,  1  story, 
20x40  feet,  slag  roof,  cement  floors,  electric 
light.  Contract  awarded  to  Daniel  J.  Gercke, 
6938  Tulip  street,  Philadelphia. 

Store  Building  (alts.),  3733-35  Walnut 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owners,  Jerrihian  Brothers,  3731 
Walnut  street,  Philadelphia.  General  interior 
alterations.  Contract  awarded  to  J.  H.  Hutt, 
5919  Spruce  street,  Philadelphia. 

Residences  (11),  West  side  Lawrence  street, 
South  of  Grange  avenue,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owners,  Sertz  &  Heil¬ 
man,  414  Brown  street,  Philadelphia.  Brick, 
2  stories,  14x29  feet,  11x11  feet,  hot  water 
heat,  electric  light,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Charles  Sinn,  5518  North 
American  street. 

Building  (alts.),  3914  Locust  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owners,  St.  Mary’s  Church,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  Henry 
C.  Dahl,  231  South  Eighth  street,  Philadel¬ 
phia. 

Residence,  West  side  Claridge  street,  North 
of  St.  Vincent,  $6,200.  Architect,  private 
plans.  Owner,  Edward  T.  Priskett,  3311  Win- 
dell  avenue,  Philadelphia.  Frame,  2  stories, 
28x40  feet,  shingle  roof,  hot  water  heat.  Con¬ 
tract  awarded  to  A.  C.  Kurtz,  2103  North 
Fourth  street,  Philadelphia. 

Residence  (alts,  and  add.),  6001  Lansdowne 
avenue,  Philadelphia.  Architect,  private 
plans.  Owner,  D.  A.  Smith,  on  premises. 
Brick,  2  stories,  24x18  feet,  slag  roof,  hot 
water  heat,  electric  light.  Contract  awarded 
to  Felix  Claro,  5313  Malcolm  street,  Phila¬ 
delphia. 

Residences  (23),  Fifty-seventh  and  Flor¬ 
ence  avenue,  Philadelphia.  Architect,  private 
plans.'  Owner,  Benjamin  Herman,  522  South 
•Sixtieth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x33  feet,  12y2xl2yz  feet,  slag  roof,  hot 
water  heat,  electric  light,  oak  and  pine  floors. 
Contract  awarded  to  Samuel  J.  Bobb,  508 
Bailey  Building,  Philadelphia. 

Residence,  Northumberland  street,  South  of 
St.  Vincent,  $3,400.  Architect,  private  plans. 
Owner,  R.  D.  Janney,  2935  North  Fifteenth 


street,  Philadelphia.  Frame,  2  stories,  28x30 
feet,  hot  air  heat,  electric  lighting.  Contract 
awarded  to  A.  C.  Kurtz,  2103  North  Fourth 
street,  Philadelphia. 

Building  (add.  and  alts.),  1541  Butter 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Harry  Rose,  4635  North 
Eleventh  street,  Philadelphia.  Brick,  1  story, 
16x8  feet,  16x11  feet,  slag  roof,  electric  light. 
Contract  awarded  to  Nemerosky  &  Shapiro, 
1906  South  Fourth  street. 

Building  (alts.),  923  Locust  street,  Phila¬ 
delphia,  $2,500.  Owners,  Franklin  Paper 
Company,  1001  Market  street,  Philadelphia. 
General  alterations.  Contract  awarded  to 
Charles  R.  Davis  &  Son,  1500  Ellsworth  street. 

Residence,  West  side  Hegerman  street, 
North  of  Vincent  street,  $4,450.  Architect, 
private  plans.  Owner,  Louis  Cacchio,  Tacony, 
Philadelphia.  Brick,  2  stories,  16x46  feet, 
hot  water  heat,  electric  light.  Contract 
awarded  to  A.  Mignone,  7746  Ditman  street, 
Philadelphia. 

Residence,  Southwest  Corner  Palmetto  and 
Shelmire  streets,  $4,500.  Architect,  private 
plans.  Owner-,  Paul  Pherisk,  6025  Rising  Sun 
avenue,  Philadelphia.  Frame,  2  stories,  27x47 
feet,  shingle  roof,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Louis  Ahlers,  Jr.,  4433  Sal¬ 
mon  street. 

Building  (add.  and  alts.),  142  West  Wyom¬ 
ing  avenue,  $2,500.  Architect,  private  plans. 
Owner,  Henry  A.  Barth,  4701  Rising  Sun  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  15  feet 
8  inches  x  14  feet,  slag  roof,  yellow  pine 
floors.  Contract  awarded  to  Henry  W. 
Brightly,  1216  North  Thirty-fourth  street, 
Camden,  N.  J. 

Garage,  2826  Ruth  street,  Philadelphia, 
$3,000.  Architect,  private  plans.  Owner, 
Hugh  Carberry,  2825  Kensington  avenue, 
Philadelphia.  Brick,  1  story,  20x87  feet,  slag 
roof,  cement  floors,  electric  lighting.  Con¬ 
tract  awarded  to  E.  J.  Gilbert,  3345  “D” 
street,  Philadelphia. 

Garage  and  Storage  Building,  'North  side 
Upland  street,  West  of  Forty-seventh,  $4,000. 
Architect,  private  plans.  Owners,  B.  Hendle 
Lumber  Co.,  care  of  builders.  Brick,  2  sto¬ 
ries,  38x20  feet,  slag  roof;  cement  floors.  Con¬ 


tract  awarded  to  Seeds  &  Steinmetz,  117 
South  Alden  street. 

Residence,  7236  North  Tabor  street,  Phila¬ 
delphia,,  $4,000.  Architect,  private  plans. 
Owner,  Aug.  Glazier,  1646  North  Fourth 
street,  Philadelphia.  Frame,  2  stories,  16x37 
feet,  shingle  roof,  electric  light.  'Contract 
awarded  to  M.  Glaser,  1238  North  Lawrence 
street. 

Garage,  1835  East  Russell  street,  Philadel¬ 
phia,  $3,000.  Architect,  private  plans.  Own¬ 
er,  Joseph  Tiernan,  on  premises.  Brick,  1 
story,  42x73  feet,  slag  roof,  cement  floors. 
Contract  awmrded  to  Clayton  &  Clayton,  3012 
Hartville  street. 

Building  (alts.),  Southeast  Corner  York 
road  and  Nedro  avenue,  $9,500.  Architect, 
private  plans.  Owner,  C.  Vetter,  Southeast 
Corner  Fifth  and  Gorgas  streets.  Carpentry, 
mill  work,  plastering,  painting,  glazing,  al¬ 
terations.  Contract  awarded  to  A.  Dunlap, 
7223  Oak  Lane,  Philadelphia. 

Garage,  1215  East  Berks  street,  Philadel¬ 
phia,  $2,500.  Architect,  private  plans.  Own¬ 
ers,  Laurel  Motor  Repair  Co.,  care  of  builder. 
Brick,  1  story,  20x142  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  Charles  J.  Spen¬ 
cer,  722  Beach  street. 

Ice  House,  Stable,  Garage  and  Office,  Sixth 
and  Annsbury  streets,  $9,000.  Owner,  Wil¬ 
liam  F.  Kohler,  Twenty-first  and  Allegheny 
avenue,  Philadelphia.  'Brick,  1  story,  ice 
house,  20x17  feet,  stable  21x23  feet,  garage 
42x23  feet,  and  office,  17x20  feet,  slag  roof, 
steam  heat,  pine  and  cement  floors,  electric 
lighting.  Contract  awarded  to  Henry  P. 
Schneider,  3713  Old  York  Road. 

Residence  (alts.),  Southeast  Corner  Logan 
and  Morris  streets,  $6^000.  Architect,  private 
plans.  Owner,  John  Graham,  Jr.,  on  prem¬ 
ises.  General  interior  alterations.  Contract 
awarded  to  Hanshaw  Brothers,  634  West 
Johnson  street. 

Garage,  East  side  Warnock  street,  North 
of  Venango  street,  $4,500.  Architect,’  pri¬ 
vate  plans.  Owners,  McCray  &  Hunter,  3525 
Germantown  avenue,  Philadelphia.  Brick,  2 
stories,  22x12  feet,  and  1  story,  30x50  feet, 
slag  roof,  cement  floors,  electric  light.  Con- 
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tract  awarded  to  J.  Y.  Loux,  Fifteenth,  and 
Hunting  Park  avenue. 

Building  (alts,  and  add.),  4053  Baring 
street,  Philadelphia,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  H.  'Stahl,  5600  Thomas 
avenue,  Philadelphia.  Brick,  1  story,  18x12 
feet,  slag  roof,  yellow  pine  floors.  Contract 
awarded  to  Charles  Titman,  2438  Stiuth 
Fourth  street,  Philadelphia. 

Building,  (alts,  snt  ?d.;.),  153  South  Six¬ 
tieth  street,  Philadelphia,  $2,200.  Architect, 
private  plans.  Owner,  A.  Kasofsky,  on  prem¬ 
ises.  Brick,  1  story,  15x12  feet,  slag  roof, 
electric  lighting.  Contract  awarded  to  Sol 
Kravitz,  535  South  Fifty-seventh  street,  Phil¬ 
adelphia. 

Armory  (alts,  and  add.),  4111  Mantua  ave¬ 
nue,  Philadelphia.  Architect,  P.  H.  Johnson, 
1713  Sansom  street,  Philadelphia.  Owners, 
Armory  Board  of  State  of  Pennsylvania,  Ben¬ 
jamin  W.  Hemming,  secretary,  Harrisburg, 


Pa.  Brick  and  steel,  2  stories  and  basement, 
tin  roof,  granolithic  and  composition  floors, 
bond,  wire  work.  Contract  awarded  to  George 
H.  Evans,  100  North  Thirteenth  street,  Phila¬ 
delphia.  Plumbing,  N.  Connolly,  1404  North 
Eighteenth  street.  Heating,  Charles  E.  Mon¬ 
day  &  Co.,  1318  Olive  street,  Philadelphia. 
Electric,  Walker  &  Kepler,  531  Chestnut 
street. 

Residences  and  Stores  (6),  Woodbine  ave¬ 
nue  and  Yewdall  street,  $36,500.  Owner,  M. 
N.  Pollock,  4831  North  Twelfth  street,  Phila¬ 
delphia.  Brick,  2  stories,  16x90  feet,  16x55 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Contract  awarded  to  Joseph  Freedman,  4831 
North  Twelfth  street,  Philadelphia. 

Residence  and  Store  (add.),  2860  Richmond 
street,  $2,400.  Architect,  private  plans.  Own¬ 
er,  J.  Loev,  on  premises.  General  alterations 
and  additions.  Contract  awarded  to  A.  Rubin, 
1127  Thompson  street,  Philadelphia. 


PENNSYLVANIA 


School,  Ashbourne,  Pa.  Architect,  Herbert 
C.  Wise,  1412  Chestnut  street,  Philadelphia. 
Owners,  School  District  of  Cheltenham,  E.  B. 
Scarborough,  secretary,  Elkins  Park,  Pa. 
Brick,  cut  stone  and  steel,  2  stories,  147x77 
feet,  slag  roof,  cement  and  maple  floors, 
safety  treads,  iron  work,  bond,  metal  lath, 
marble  work.  Owners  taking  bids  due  Sep¬ 
tember  12th  at  noon.  Deposit,  $15.00.  Re¬ 
fund,  $12.00. 

Boys’  Academy,  Merion,  Pa.  Architect,  F. 
Ferdinand  Durang,  1220  Locust  street,  Phila¬ 
delphia.  Owners,  Sisters  of  Mercy,  Merion, 
Pa.  Stone,  fireproof,  4  stories,  192x45  feet, 
wing  70x45  feet,  slate  roof.  Plans  in  pro¬ 
gress.  Too  early  for  details. 

Preparatory  School,  Malvern,  Pa.  Archi¬ 
tect,  F.  Ferdinand  Durang,  1220  Locust  street, 
Philadelphia.  Owners,  Augustinian  Fathers, 
Villa  Nova,  Pa.  IStone,  brick,  steel  and  con¬ 
crete,  new  building  and  remodeling  of  pres¬ 
ent  buildings.  Preliminary  plans  in  progress. 
Too  early  for  details. 

Mission  Church,  Royersford,  Pa.  Archi¬ 
tect,  F.  Ferdinand  Durang,  1220  Locust  street, 
Philadelphia.  Owners.  8aered  Heart  E.  C. 
Church,  care  of  Rev.  Charles  L.  McCarren, 
Royersford,  Pa.  Stone,  1  story,  100x34  feet, 
slag  roof,  pine  floors.  Revised  plans  in  pro¬ 
gress.  Architect  will  be  ready  for  new  bids 
in  ten  days. 

Residence,  Merion,  Pa.  Architect,  Harry 
Gordon  McMurtrie,  1012  Walnut  street;  Phila¬ 
delphia.  Owner,  name  withheld.  Hollow  tile 
and  plaster,  2  stories,  26x40  feet,  slate  or  tile 
roof  , hardwood  floors,  warm  air  heating,  elec¬ 
tric  lighting,  plumbing.  Preliminary  plans  in 
progress. 

Residence,  York  road,  above  Abington,  Pa: 
Architect,  0.  A.  Ziegler,  1309  Locust  street, 
Philadelphia.  Owner,  Herman  Harting,  1356 
Jerome  street,  Philadelphia.  Stone,  3  sto¬ 
ries,  30x50  feet,  shingle  roof,  electric  light¬ 
ing,  hardwood  floors.  Plans  in  progress.  Ar¬ 
chitect  will  take  bids  in  two  weeks. 

Store,  Office  and  Apartment  (alts,  and 
add.),  Lewistown,  Pa.  Architects,  Lawrie, 


Green  &  Co.,  Commonwealth  Building,  Har¬ 
risburg.  Owner,  Walter  Fosnot,  on  premises. 
Brick,  3  stories,  30x60  feet,  slag  roof,  pine 
floors,  vapor  heat,  electric  light.  Revised 
plans  in  progress. 

Residence,  Harrisburg,  Pa.  Architect,  C. 
J.  Lappley,  Cotterel-Ebner  Building,  Harris¬ 
burg,  Pa.  Owner,  J.  L.  Hoffman,  Harrisburg, 
Pa.  Stone,  stucco,  2 y2  stories,  25x36  feet, 
tile  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 
Architect  will  be  ready  for  bids  this  week. 

Office  Building,  Center  Square,  Lancaster, 
Pa.  Architect,  E.  0.  Urban,  Wool  worth 
Building,  Lancaster,  Pa.  Owners,  Conestoga 
Traction  Co.,  W.  N.  Griest,  15  East  Orange 
street,  Lancaster,  Pa.  Granite  and  terra 
cotta,  12  stories,  60x90  feet.  Sketches  in 
progress. 

Apartment,  Lodge  Rooms,  Stores  and  Mov¬ 
ing  Picture  Theatre,  Elizabethtown,  Pa.  Ar¬ 
chitect,  E.  C.  Urban,  Woolworth  Building, 
Lancaster,  Pa.  Owners,  L.  O.  O.  M.,  David 
Kreider,  Elizabethtown,  Pa.  Brick  and  steel, 
3  stories,  192x76  feet.  Plans  in  progress. 

Residence,  Pottstown,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Lester  L.  Fisher,  1006 
Queen  street,  Pottstown,  Pa.  Brick,  1  y2  sto¬ 
ries,  30x26  feet,  asbestos  roof,  oak  floors,  hot 
water  heat,  electric  light,  tile  work,  plumbing, 
concrete  foundations,  mill  work.  Plans  in 
progress. 

Residence  (alts.),  Wynnewood,  Pa.  Archi¬ 
tect,  Henry  L.  Reinhold,  Jr.,  1513  Walnut 
street,  Philadelphia.  Owner,  Thomas  J.  Min- 
niek,  care  of  architect.  General  interior  and 
exterior  alterations.  Preliminary  plans  in 
progress.  Too  early  for  details. 

Residence  (alts,  and  add.)  to  Apartment, 
Lancaster,  Pa.  Architect,  H.  Y.  Shaub,  Im¬ 
perial  Building,  Lancaster,  Pa.  Owner,  Dr. 
W.  D.  Twitmire,  130  East  Chestnut  street, 
Lancaster.  Brick,  1  story,  30x42  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  liHit.  Architect  ready  for  bids 

rcesidence,  Lancaster,  Pa.  Architect,  H.  Y. . 


Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owners,  Hungaria  Reformed  Federation  of 
America,  care  of  architect.  Brick,  cinder 
block,  2 y2  stories,  29x41  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Architect  ready  for  bids. 

Bungalow,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Jacob  Wagner,  401  Fifth 
avenue,  Royersford,  Pa.  Brick  and  stone,  iy2 
stories,  26x30  feet,  asbestos  roof,  yellow  pine 
floors,  stone  foundations,  hot  air  heat,  elec¬ 
tric  light,  plumbing,  mill  work.  Architect 
taking  bids. 

Residence  and  Garage,  Swarthmore,  Pa.  Ar¬ 
chitect,  Horace  Trumbauer,  Land  Title  Build¬ 
ing,  Philadelphia.  Owner,  James  M.  Irvine, 
Twenty-fifth  and  Tasker  streets,  Philadel¬ 
phia.  Stone,  2 y2  and  1  y2  stories,  41x41  feet 
and  15x23  feet;  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
bond.  Architect  taking  bids  due  September 
7th. 

Twin  Residence,  Essington,  Pa.  Architect, 
Charles  M.  Wells,  Rutledge,  Pa.  Owner, 
Frank  De  Marco,  Second  and  Wanamaker 
streets,  Essington,  Pa.  Brick,  2  stories,  32x38 
feet,  slag  roof,  pine  floors,  hot  water  or  pipe¬ 
less  heater,  electric  lighting.  Owner  taking 
bids. 

Twin  Residence,  Reading,  Pa.  Architect, 
Andrew  C.  Borzner,  717  Walnut  street,  Phila¬ 
delphia.  Owner,  J.  J.  Becker,  Boyertown,  Pa. 
Hollow  tile  and  stucco,  2%  stories,  30x40 
feet,  composition  roof,  pine  floors,  hot  air 
heat,  electric  light,  tile  work.  Owner  will 
take  bids. 

Garage,  Boyertown,  Pa.  Architect,  Andrew 
C.  Borzner,  717  Walnut  street,  Philadelphia. 
Owner,  J.  J.  Becker,  Boyertown,  Pa.  Frame 
and  stucco,  1  story,  19x12  feet,  composition 
roof,  cement  floor,  electric  light.  Owner  will 
take  bids. 

Residence,  Second  street,  Harrisburg,  Pa. 
Architect,  private  plans.  Owner,  'Charles  W. 
Strayer,  Green  and  Forster  streets,  Harris¬ 
burg.  Brick  and  concrete,  2%  stories,  32x48 
feet,  slate  roof,  electric  lighting,  tile  work. 
Owner  will  build. 

Sewer,  Delaware  County,  Pa.  Owners,  Bor¬ 
ough  of  Prospect  Park,  Delaware  County,  Pa. 
Furnishing  and  construction  about  3,000  feet 
of  12-inch  vitrified  pipe  sewer.  Owners  tak¬ 
ing  bide  due  September  1st  at  8  P.  M.  Plans 
and  specifications  may  be  had  from  A.  F. 
Damon,  Post  Office  Building,  Sixty-ninth 
street. 

Fence,  Chester,  Pa.  Owners,  City  of  Ches¬ 
ter,  Chester,  Pa.  Furnishing  and  construction 
of  900  feet  of  7-foot  high  wire  fence.  Own¬ 
ers  taking  bids  due  September  5th  at  5  P.  M. 

Store  and  Auditorium,  Bywood  road,  West 
of  West  Chester  pike.  Architects,  William 
Steele  &  Sons  Co.,  1600  Arch  street,  Philadel¬ 
phia.  Owner,  Terence  Smith,  3819  Hamilton 
street,  Philadelphia.  Brick  and  steel,  2  sto¬ 
ries  and  basement,  45x100  feet,  slag  roof, 
pine  and  maple  floors,  hot  water  heat,  electric 
lighting.  Architect  taking  bids  due  Septem¬ 
ber  1-lth. 

Residences  (12)  (first  of  operation  of  500), 

Conshohocken,  Pa.  Architect,  Walter  K. 
Durham,  323  Walnut  street,  Philadelphia. 
Owner,  name  withheld.  Brick,  frame  and 
brick,  frame  and  concrete  block,  1  y2)  2  and 
2y2  stories,  average  25x25  feet,  asphalt  elate 
roof,  electric  lighting  and  fixtures,  hot  water 
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heat,  pine  floors.  Architect  ready  for  bids 
and  sub-bids. 

Garage,  Abington,  Pa.  Architect,  Philip 
S.  Tyre,  1509  Arch  street,  Philadelphia.  Own¬ 
er,  Lester  B.  Kohler,  care  of  architect.  Frame 
and  brick,  1  story,  20x21  feet,  slag  roof,  ce¬ 
ment  floor,  electric  light.  Architect  is  ready 
for  bids.  • 

Locker  House,  Edge  Hill,  Pa.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owners,  North  Hill  Country  Club,  Edge  Hill, 
Pa.  Construction  or  size  not  determined.  Pre¬ 
liminary  plans  being  prepared. 


Pennsylvania 
Contracts  Awarded 

Tribute  House,  Merion,  Pa.  Architects, 
Karcher  &  'Smith,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  Merion  War 
Tribute  House,  Merion,  Pa.  Stone  and  steel, 
1  story  and  basement,  88x35  feet,  wing  72x40 
feet,  slate  roof,  maple  and  cement  floors, 
safety  treads,  leaded  glass,  bond,  tile  and  ter- 
razzo  work,  electric  lighting,  hot  water  heat¬ 
ing,  demolition.  Contract  awarded  to  H.  E. 
Grau  Co.  ,1707  Sansom  street,  Philadelphia. 

Residence,  Penfield,  Pa.  Architect,  Andrew 
C.  Borzner,  717  Walnut  street,  Philadelphia. 
Owner,  Harry  Strassheim,  care  of  architect. 
Hollow  tile  and  stucco,  2 y2  stories,  37x35 
feet,  shingle  roof,  oak  and  pine  floors,  hot 
water  heat,  electric  lighting.  Contract  award¬ 
ed  to  H.  Ridgway  Evans,  Penfield,  Pa. 

Residence,  Merion,  Pa.  Architect,  Ralph 
E.  White,  Pennsylvania  Building,  Philadel¬ 
phia.  Owner,  Howard  F.  Park,  513  Market 
street,  Philadelphia.  Stone,  2  y2  stories, 
35x125  feet,  slate  roof,  oak  floors,  hot  water 
heat,  electric  lighting,  tile  work.  Contract 
awarded  to  E.  J.  Hedden,  Finance  Building, 
Philadelphia. 

Residence,  Morrisville,  Pa.  Architect,  R. 
A.  Schumann,  '202  West  State  street,,  Tren¬ 
ton,  N.  J.  Owner,  Mr.  Bigler,  care  of  archi¬ 
tect.  Brick,  hollow  tile,  2  stories,  32x90  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Karno  Smith  Const.  Co.,  Broad  Street 
Bank  Building,  Trenton,  N.  J. 

Church,  Eighteenth  and  State  streets,  Har¬ 
risburg,  Pa.  Architect,  C.  H.  Lloyd,  Tele¬ 
graph  Building,  Harrisburg,  Pa.  Owners, 
State  Street  U.  B.  Church,  Rev.  Rhoads,  Har¬ 
risburg,  Pa.  Stone,  1  story  and  basement, 
70x90  feet,  tile  or  slate  roof,  maple  floors, 
steam  heat,  electric  light,  metal  lath,  roof 
ventilators,  skylights,  waterproofing,  >  orna¬ 
mental  iron  work.  Contract  awarded  to  S. 
W.  Shoemaker  &  Son,  421  Walnut  street,  Har¬ 
risburg,  Pa. 


New  Jersey 
Construction  News 

Store,  Woodbury,  N.  J.  Architect,  Fred  N. 
Greisler,  1035  Walnut  street,  Philadelphia. 
Owner,  Harry  Polsky,  Broad  and  German 
streets,  Woodbury,  N.  J.  Brick  and  steel,  1 
story,  40x80  feet,  slag  roof,  hot  water  heat¬ 
ing,  electric  light,  marble  work,  plastering. 
Plans  in  progress. 

Boiler  Room,  North  Broad  street,  Trenton, 
N.  J.  Architect,  William  Kleman,  First  Na¬ 
tional  Bank  Building,  Trenton.  Owners,  Cas- 
tania  Dairy,  North  Broad  street,  Trenton, 
N.  J.  Brick,  1  story,  47x32  feet,  slag  roof, 
concrete  floors,  electric  light,  rolled  steel  sash. 
Architect  ready  for  bids. 

Residence,  West  Collingswood,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  Graham  Lucas,  care  of  archi¬ 
tect.  Frame,  1%  stories,  24x40  feet,  asphalt 


shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Apartment  House,  North  Collingswood, 
N.  J.  Architect,  A.  B.  Gill,  Law  Building, 
Camden,  N.  J.  'Owner,  Louis  Blase,  care  of 
architect.  Brick,  2  stories,  40x65  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric  light. 
Plans  in  progress. 

Residence  (alts,  and  add.),  Haddonfield, 
N.  J.  Architect,  Arnold  H.  Moses,  Temple 
Building,  Camden,  N.  J.  Owner,  H.  W.  Bot- 
tomley,  on  premises.  Frame,  2 y2  stories,  gen¬ 
eral  interior  alterations.  Plans  in  progress. 

Residence,  Morrisville,  N.  J.  Architect,  A. 
H.  Moses,  Temple  Building,  Camden,  N.  J. 
Owner,  care  of  architect.  Frame,  2%  stories, 
26x36  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Plans  in 
progress. 

Residence,  Collingswood,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Trenton, 
N.  J.  Owner,  H.  Manheimer,  Colomon  Mfg. 
Co.,  care  of  architect.  Brick,  stucco,  2  sto¬ 
ries,  48x17  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  completed. 

Residence,  Merchantville,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  George  Heck,  care  of  archi¬ 
tects.  Frame,  2  stories,  36x25  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Plans  completed. 

Sunday  School,  Allentown,  N.  J.  Archi¬ 
tects,  William  Glack  &  Son,  St.  Regis  Theatre 
Building,  Trenton.  Owners,  Presbyterian 
Church,  care  of  Mr.  Disbrow,  on  premises. 
Brick,  frame,  2  stories,  50x60  feet,  slate 
roof,  hardwood  floors,  electric  lighting.  Plans 
in  progress. 

Residence,  South  Orange,  N.  J.  Architect, 
William  Kleman,  First  National  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  H.  Herring,  on 
premises.  Frame,  2 y2  stories,  27x28  feet, 
shingle  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work.  Plans  in  progress. 

School,  Assembly  Room,  Gymnasium  and 
Swimming  Pool,  Trenton,  Architects,  William 
Slack  &  Son,  St.  Regis  Theatre  Building, 
Trenton.  Owners,  Trenton  School  Board,  R. 
C.  Belville,  secretary,  Trenton.  Brick,  steel, 
fierproof,  2  stories  and  basement,  25  rooms, 
tile  roof,  hardwood  floors  (heating,  plumbing 
and  electric  work  reserved),  hollow  tile,  metal 
lath,  safety  treads,  roof  ventilators,  tile  and 
marble  work,  rolled  steel  skylights,  iron 
stairs,  ornamental  iron  work,  waterproofing, 
dampproofing.  Owner  will  be  ready  for  bids 
September  15th.  ($500,000.) 

Residence  (alts  .and  add.),  Flemington, 
N.  J.,  $12,000.  Architects,  William  .Slack  & 
Son,  St.  Regis  Theatre  Building,  Trenton. 
Owner,  Mr.  P.  J.  Craig,  on  premises.  Brick 
and  stucco,  2  stories,  porches,  tile  roof,  hard¬ 
wood  floors,  electric  light,  tile  work,  new 
plumbing,  general  alterations.  Owner  is  sub¬ 
letting. 

Pumping  Station,  Trenton,  N.  J.  Architect, 
J.  O.  Hunt,  Hunt  Building,  Trenton,  N.  J. 
Owners,  City  of  Trenton,  Commissioner  Feel, 
Trenton  Water  Works,  Trenton,  N.  J.  Con¬ 
crete,  stone,  1  story,  40x80'  feet,  slate  roof, 
concrete  floors,  electric  light.  Architect  tak¬ 
ing  bids  due  September  8th. 

Church,  West  State  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Christian  Science  Church, 
Mrs.  Bonham,  care  of  architect.  Brick  and 
frame,  1  story,  40x80  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work,  ornamental  plaster.  Architect  tak¬ 
ing  bids  due  September  16th. 

Residence,  New  Brunswick,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Thea¬ 
tre  Building,  Trenton.'  Owner,  Irving  Laurie, 
on  premises.  Frame  and  stucco,  2%  stories, 
30x70  feet,  Spanish  tile  roof,  hardwood  floors, 


electric  light,  tile  and  marble  work.  Archi¬ 
tect  taking  bids  due  September  10th. 

Storage  Building,  Trenton,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Theatre 
Building,  Trenton.  .  Owners,  County  of  Mer¬ 
cer,  care  of  architects.  Brick  and  steel,  2 
stories,  73x77  feet,  slag  roof,  concrete  floors, 
electric  light,  rolled  steel  sash,  fire  doors,  wa¬ 
terproofing  and  dampprobfing,  floor  hardener, 
iron  stairs.  Architects  ready  for  bids  due 
September  12th. 

Masonic  Temple,  Gloucester,  N.  J.  Archi¬ 
tects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owners,  Cloud  Lodge,  No.  101, 
F.  and  A.  M.,  care  of  architects.  Brick,  steel, 
2 y2  stories,  50x200  feet,  slag  roof,  hardwood 
and  tile  floors,  vapor  heat,  electric  light, 
metal  lath,  roof  ventilators,  waterproofing, 
dampproofing.  Architects  taking  bids  due 
September  9th. 

Residence,  Merchantville,  N.  J.  Architect, 
A.  H.  Moses,  Temple  Building,  Camden,  N.  J. 
Owner,  Mrs.  M.  C.  Bottomley,  care  of  archi¬ 
tect.  Brick,  2  stories,  38x26  feet,  20x20  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Architect  will  be 
ready  for  bids  next  week. 

Store  and  Office  (alts.),  315  Broadway,  Cam¬ 
den,  N.  J.  Architect,  A.  B.  Gill,  Law  Build¬ 
ing,  Camden,  N.  J.  Owner,  Mr.  M.  Futernick, 
215  Broadway,  Camden,  N.  J.  Store  front, 
plate  glass,  slag  roof,  hardwood  floors,  elec¬ 
tric  light,  tile  work,  roof  ventilators,  rolled 
steel  skylights.  Owner  ready  for  bids. 

Residence,  Montclair,  N.  J.  Architect,  Hor¬ 
ace  Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owners,  Masson  Realty  Co.,  Montclair, 
N.  J.  Hollow  tile  and  brick,  3  stories.  Ar¬ 
chitect  taking  bids  due  September  11th  at 
noon. 

Power  Plant,  State  Normal  School,  Trenton, 
N.  J.  Architects,  Guilbert  &  Betelle,  New¬ 
ark,  N.  J.,  and  Arnold  H.  Moses,  Camden, 
N.  J.  Owners,  Office  of  the  Commissioner 
of  Education,  State  House,  Trenton,  N.  J. 
Brick,  limestone,  cut  stone  and  steel,  1  story 
and  basement,  82x32  feet,  wing  24x36  feet, 
pump  house,  12x26  feet,  slag  roof,  concrete 
floors,  waterproofing,  iron  work  and  stairs, 
steam  heating,  electric  lighting.  Owners  tak¬ 
ing  bids  due  September  7th  at  3  P.  M. 

Chelsea  Hotel,  Atlantic  City,  N.  J.  Archi¬ 
tects,  Carrere  &  Hastings,  and  Shreve,  Lamb 
&  Black,  New  York  City.  Owners,  Chelsea  Ho¬ 
tel,  Atlantic  City,  N  j  J.  Architects  taking 
bids  due  September  12th  at  noon. 


New  Jersey 
Contracts  Awarded 

Bank  Building,  King’s  Highway  and  Chest¬ 
nut  street,  Haddonfield,  N.  J.  Architects,  Si¬ 
mon  &  Simon,  249  South  Junipes  street,  Phila¬ 
delphia.  Owners,  Haddonfield  Safe  Deposit 
&  Trust  Co.,  Lawrence  Appleton,  Haddonfield, 
N.  J.  Brick,  cut  stone,  steel  and  terra  cotta, 
1  story,  46x32  feet,  slag  and  composition  roof, 
cement  and  oak  floors,  hot  water  heating,  elec¬ 
tric  light,  marble  and  terrazzo  work,  metal 
lath,  rolled  steel  skylights,  rolling  steel  doors, 
waterproofing,  bond,  ornamental  iron  work. 
Contract  awarded  to  Frank  V.  Warren,  132 
South  Seventeenth  street,  Philadelphia. 

Church  (alts,  and  add.),  Plainfield,  N.  J. 
Architect,  R.  A.  Schuman,  202  West  State 
street,  Trenton,  N.  J.  Owners,  Sacred  Heart 
Roman  Catholic  Church,  Rev.  J.  Bowlen,  Mt. 
St.  Mary’s  College,  Plainfield,  N.  J.  Brick,  1 
story  and  basement,  irregular  size,  slate  roof, 
hardwood  floors,  heating  extension,  electric 
lighting,  leaded  glass,  interior  alterations. 
Contract  awarded  to  Charles  Smith,  Fords, 
N.  J. 

Bridge,  over  Jackson  street,  Camden,  N.  J. 
Architect,  private  plans.  Owners,  P.  &  R., 
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Atlantic  City  R.  R.  Co,,  Reading  Terminal. 
.Concrete  and  steel,  waterproofing,  will  require 
5,000  tons  of  stone,  3,000  tons  sand,  150  tons 
of  reinforcing  steel  (cement  furnished  by 
owner).  Contract  awarded,  to  C.  T.  Bower, 
Tulip  and  Somerset  streets,  Philadelphia. 

Comdort  Station,  Trenton,  N.  J.  Architect, 
R.  G.  Consolloy,  Commonwealth  Building, 
Trenton.  Owners,  City  of  Trenton,  care  of 
Mr.  Page,  City  Hall,  Trenton.  Brick,  1  story, 
45x16  feet,  tile  roof  and  floors,  electric  light. 
Contract  awarded  to  Harry  Barnett,  401  John¬ 
ston  street,  Trenton. 

Twin  Residences,  Trenton,  N.  J.  Architects, 
William  Slack.  &  Sons,  St.  Regis  Theatre 
Building,  Trenton.  Owner,  Peter  Sehlicker, 
Jr.,  care  of  architects.  Brick  and  stone,  2% 
stories,  36x60  feet,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Contract 
awarded  to  Builder  Sehlicker,  Trenton,  care 
of  architects. 


Miscellaneous 
Construction  News 

Work  and  Supplies,  Brandywine  Shoal 
Light  Station,  Delaware  Bay,  Del.  Owners, 
care  of  Superintendent  of  Lighthouses,,  Phila¬ 
delphia,  Pa.  Furnishing  stone  and  building 
breakwater.  Owners  taking  bids  due  Sep¬ 
tember  8th.  Information  on  application. 


(Continued  from  page  568) 
house,  space  between  the  garage  and  the 
house  being  paved  and  screened  from  the 
street  with  a  lattice  covered  with  vines, 
and  from  the  garden  with  the  same  form 
of  lattice  work.  Entrance  to  the  rear 
of'  the  house  being  through  the  gate  in 
the  lattice,  this  open  space,  either  covered 
or  not,  is  open  area  for  storage  and  be¬ 
comes  very  useful  with  the  small  home 
on  a  limited  land  area. 

The  Two-Family  Type  House 

The  third  type  of  house  which  has  a 
very  important  influence  on  the  home  life 
of  the  people,  and  is  in  many  cities  a  very 
important  part  of  the  building  program, 
is  the  two-family  house.  Usually,  it  is 
arranged  with  flats  having  individual  en¬ 
trances  for  each  family.  Such  a  build¬ 
ing  should  not  be  placed  on  land  less  than 
50  ft.  wide  and  should  be  very  carefully 
studied  for  individuality  of  entrance  and 
separation  of  the  families,  and,  of  course, 
should  be  built  with  sound-proof  floors 
and  double  equipment  throughout. 

The  advantage  of  the  two- family  house 
is  not  so  apparent  as  in  previous  years 
because  of  the  increase  in  the  cost  of 
building,  lowering  the  value  of  the  two- 
family  property  as  an  investment,  and  the 
great  demand  for  money  in  other  forms 
of  investment.  This  brings  the  average 
citizen  into  touch  with  many  forms  of 
security  in  which  his  money  can  be  in¬ 
vested  to  very  much  better  advantage. 

However,  the  type  still  prevails  and 
should  have  the  closest  attention  accord¬ 
ing  to  its  requirements.  The  two-family 
house  with  its  two  garages,  its  two  gar¬ 
dens  two  clothes  yard's  and  two  piazzas 
as  now  built  leaves  very  little  on  the  lot, 
if  50x100  ft.,  which  can  be  used  for  any¬ 
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thing  except  the  smallest  kind  of  a  flower 
garden.  My  own  opinion  is  that  this  type 
of  building  has  so  many  disadvantages 
that  it  should  be  discouraged. 

Single-Family  Type  Best  for  Most 
Conditions 

The  American  home  should  be  the 
single  type  of  house,  either  in  row  type 
or  individual,  where  land  values  are  low 
enough  to  allow  each  family  to  have  suffi¬ 
cient  land  for  its  own  land,  and  where 
land  values  have  advanced  beyond  this 
figure  the  multiple  amily  house  or  many 
varieties  recently  developed  should  be 
considered. 

The  Multiple-Family  House 

It  is  this  multiple-family  house  that  re¬ 
quires  the  most  careful  study  by  the  en¬ 
gineering  profession,  architects  and  finan¬ 
ciers,  and  we  could  and  probably  will 
work  out  a  suitable  form  of  ownership, 
which  reaches  down  the  scale  to  our  low¬ 
est  paid  industrial  workers.  My  own 
personal  belief  is  that  we  will  very  soon 
arrive  at  a  solution  of  this  part  of  the 
problem  by  the  development  of  a  form 
of  ownership  of  the  land  and  buildings. 

1  believe  this  form  of  ownership  will 
have  in  it  a  means  of  progression  from 
every  limited  early  part  ownership 
through  the  period  of  accumulation  of 
savings  to  the  fee  simple  ownership  of 
one  of  the  other  types  of  homes,  with¬ 
out  loss  in  investment ;  but  this  is  a  great 
problem  and  not  a  part  of  this  article. 
J  only  refer  to  it  here  as  applying  to  that 
area  of  land  in  our  cities  which  has  ad¬ 
vanced  beyond  the  value  which  is  suited 
to  occupation  by  the  individually-owned 
house,  either  of  the  row  type  or  the  in¬ 
dividual  type. 

The  Financial  Problem 

Referring  to  the  financial  problem  be¬ 
fore  us  in  our  great  building  program 
ahead,  I  stated  in  a  paper  read  before  the 
Massachusetts  State  Chamber  of  Com¬ 
merce  that  our  financing  of  homes  was 
in  practically  the  same  situation  as  our 
agricultural  financing  in  New  England. 
In  our  great  industrial  cities,  and  in  the 
small  ones  as  well,  the  banker  who  hand¬ 
les  the  money  accumulated  by  the  people 
will  say  to  you,  “I  am  not  interested  in 
real  estate ;  it  does  not  pay.”  The  manu¬ 
facturer  will  say  the  same  thing,  especi¬ 
ally  if  he  has  had  any  experience  in  the 
housing  of  his  employes.  The  merchant 
will  say,  “I  am  not  interested.” 

We  have  then  before  us  a  problem  in 
which  the  three  fundamental  dictators  of 
industry,  the  banker  who  finances  every¬ 
thing,  or  guides  its  finances  by  his  advice 
and  influence  outside  of  his  own  field,  the 
manufacturer  who  creates  wealth  with 
which  to  finance,  and  the  distributor  of 
the  manufactured  articles,  have  all  three 
abandoned  the  building  field  because  it 
does  not  pay.  It  often  leaves  the  finan¬ 


cial  side  of  the  building  homes  in  the 
hands  of  those  who  are  determined  to 
take  every  advantage  of  the  tight  money 
situation. 

The  reason  for  this  lack  of  interest  on 
the  part  of  the  banker  is  very  simple.  The 
tremendous  number  of  securities  on  the 
market  available,  in  small  denominations, 
for  investment  of  everybody’s  money,  is 
in  direct  competition  with  the  building 
of  homes;  and  the  careful  analysis  of 
financing  back  of  these  securities  is  so 
much  better  than  that  which  has  guided 
the  money  side  of  the  home-building 
problem  that  the  house  investment,  even 
with  the  present  high  rents,  is  at  best  a 
very  poor  one. 

The  great  problem  of  financing  homes 
should  have  the  closest  attention  of  bank¬ 
ers,  manufacturing  executives  and  com¬ 
mercial  retailers.  Every  one  of  these 
influences  should  be  brought  into  the 
home  finance  problem  in  such  a  iway  as 
to  take  a  fair  share  of  the  burden  of 
the  investment,  bad  as  it  is,  and  I  would 
go  so  far  as  to  say  that  every  bank 
should  develop  wtithin  jits  organization 
the  means  of  obtaining  thorough  classi¬ 
fied  information  on  the  subject  of  finan¬ 
cing  of  homes  and  have  this  information 
available  for  all  of  its  customers. 

Every  manufacturing  concern  in  an  in¬ 
dustrial  community,  in  my  opinion,  should 
set  aside  from  its  earnings  each  year  a 
certain  amount  of  money,  based  upon  its 
payroll,  for  investment  in  some  form  of 
building  fund  as,  for  example,  the  paid- 
up  shares  in  building  and  loan  associa¬ 
tions  or  for  investment  through  trust 
companies  and  banks  in  mortgages  or  in 
an  operating  housing  company.  Every 
successful  retail  store  should  set  aside  a 
certain  percentage  of  its  earnings  for  in¬ 
vestment  in  homes,  in  some  form  or 
other,  for  it  is  the  clerical  force  in  the 
stores  which  finds  the  home  problem 
one  of  the  most  serious  to  contend  with. 

Engineering  Studies ■  to  Be  Basis  of 
Financing 

It  is  very  evident  that  the  financial 
development  of  the  great  industries  of 
this  country  have  learned  to  depend  upon 
scientific,  thoroughly  studied  engineering 
reports  and  no  great  industry  has  ever 
gone  forward  without  careful  engmeenn- 
investigation.  The  housing  problem  is 
a  great  and  important  industry  and  should 
have  its  engineering  side  fully  developed 
so  as  to  bring  home  to  banking  interests, 
manufacturers  and  merchants  exact  facts 
which  are  now  lacking,  and  which  ?re 
hidden  behind  a  great  deal  of  doubt  as  to 
values ;  and,  /what  is  worse  than  doubt  of 
values,  is  the  present  morality  of  the 
building  trades.  The  engineering  pro¬ 
fession  from>  its  foundations  is  based 
upon  integrity.  Facts  are  facts  with  the 
engineer  and  are  so  recognized  in  the 
financial  world  because  of  this  funda¬ 
mental  schooling  back  of  the  engineering 
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profession,  and  it  is  for  this  reason  very 
largely  that  financial  houses  turn  to  the 
engineer  for  an  examination  of  the  case 
before  any  investment  is  made. 

The  engineer  is  needed  in  connection 
with  house  planning  for  all  kinds  of 
homes,  with  the  introduction  of  water, 
gas,  electricity,  heating  and  many  other 
mechanical  clevices  which  are  to  be  in¬ 
stalled  in  the  homes  of  the  future.  The 
engineer  has  been  called  upon  to  lay  the 
street  mains,  sewer,  water  and  gas  and 
determine  in  advance  the  required  sizes 
for  development  of  the  city,  proper  ma¬ 
terial  for  a  long-time  use  and  regulations 
governing  the  rights  and  privileges  of 
citizens  who  are  land  owners  in  connec¬ 
tion  with  these  public  services. 

The  great  question  has  always  been : 
Why  should  the  engineer  stop  at  the  point 
5  ft.  outside  of  the  wall  of  the  building 
and  allow  the  remainder,  which  is  the 
most  intricate  and  quite  as  important  a 
part  of  the  whole  intricate  system  of 
planning,  to  be  carried  out  by  other  men, 
not  especially  trained. 

“What  is  the  architect’s  function,”  is 
naturally  the  next  question.  The  archi¬ 
tect’s  training  at  the  schools  of  archi¬ 
tecture  in  America  and  those  abroad, 
where  many  of  our  best  architects  are 
sent  for  their  finishing  courses,  is  to  pro¬ 
vide  a  form,  of  beauty  with  the  structure 
that  they  build.  The  best  architects  re¬ 
cognize  this  and  employ  engineers,  either 
in  their  own  offices  direct  or  through 
consultation  with  engineering  firms,  to 
carry  out  that  portion  of  their  work 
which  is  manifestly  within  the  engineer¬ 
ing  field. 

But  the  small  house,  which  is  our  great 
problem,  the  individual  home  for  the 
average  Amercan,  as  often  been  left  with¬ 
out  either  architect,  engineer  or  finan¬ 
cier.  The  great  question,  of  course,  is 
who  is  to  pay  for  this  professional  ser¬ 
vice.  The  individual  small  house  can¬ 
not  have  this  individual  care.  It  must 
have  the  study  made  by  groups,  and  it 
is  this  group  study  of  the  problem  that 
will  command  the  closest  interest  of  the 
engineer. 

What  the  Engineering  Problem  Consists 

Of 

The  engineering  problem  in  connection 
with  the  building  of  ordinary  houses,  for 
the  great  class  of  home  buyers  who  must 
of  necessity  purchase  on  the  installment 
plan,  has  just  begun  to  be  studied;  and  a 
few  examples  of  successful  results  where 
the  engineering  work  has  been  done  with 
care  warrants  the  conclusion  that  the  en¬ 
gineer  is  primarily  suited  to  the  construc¬ 
tion  end  of  the  problem,  and  that  the  ar¬ 
chitect  must  dictate  the  style  and  pro¬ 
vide  the  design.  The  architect  of  high 
standing  cannot  give  his  time  to  the  con¬ 
struction  items  and  is  not  properly 


trained  to  carry  out  this  part  of  the 
work. 

It  is  only  when  the  engineering  profes¬ 
sion  takes  hold  of  the  problem  as  it  has 
the  great  problem  of  transportation,  fac¬ 
tory  construction,  sanitation  of  cities  and 
road  building  that  the  lending  institutions' 
will  look  upon  housing  investments  with 
favor. 

When,  the  work  is  properly  co-ordin¬ 
ated,  simplified  and  standardized  those  of 
us  who  have  studied  deeply  into  the  sub¬ 
ject  anticipate  that  many  improvements 
in  methods  of  construction  will  prevail, 
a  better  relation  with  labor  developed, 
and  a  more  harmonious  result  ob¬ 
tained. 

I  venture  to  prophesy  that  a  very  large 
part  of  houses  of  the  smaller  type  will 
be  shop  fabricated  in  the  same  manner 
as  our  structural  steel  is  today  fabricated. 

I  look  for  a  very  large  field  of  industry 
to  grow  up  in  this  very  item  of  fabrica¬ 
tion  of  parts  of  houses. 

Shop  Fabrication  of  House  Parts 

Among  the  items  which  will  readily 
yield  to  shop  fabrication  with  a  good  deal 
of  economy  are  the  doors  and  frames, 
which  I  venture  to  say  will  be  fabricated 
complete  in  a  factory,  probably  local,  in 
a  manufacturing  process  so1  as*  to  be 
shipped  complete  ready  for  use.  The 
same  is  true  of  window  frames,  sash, 
screens,  including  trim  inside  and  out, 
cornices  of  the  buildings  in  accordance 
with  the  architect’s  requirements  and 
cut,  if  you  please,  with  a  cutter  of  his 
own  design.  Various  mouldings,  to  suit 
his  good  taste,  will  be  made  and  sold 
complete  ready  for  installation  including 
all  members  outside  of  the  square  build¬ 
ing  line.  Dormer  windows)  and  inter¬ 
esting  bay  windows,  having  the  best  detail 
of  architectural  study,  can  be  manufac¬ 
tured  in  the  shop  complete  ready  for  in¬ 
stallation  at  tremendous  saving  in  cost. 

The  foundations  of  buildings  should 
be  made  in  a  foundry,  cast  hollow,  shipped 
to  the  job  complete  read  for  erecting 
with  the  manufacturer’s  truck  and  set¬ 
ting  derrick,  to  be  erected  by  the  manu¬ 
facturer  in  an  incredibly  short  time.  These 
hollow  castings,  of  concrete,  can  be  filled 
with  local  heavy  materials  from  the 
building  site,  for  the  added  weight  re¬ 
quired.  By  the  shop- fabricated  method, 
the  chimney  of  the  average  house  can  be 
builg  lof  reinforced  concrete,  including 
the  flue  lining  of  tile,  and  erected  in  much 
the  same  manner  as  a  heavy  telephone 
pole  is  now,  handled  by  men  familiar 
with  this  class  of  work  and  with  a  simple, 
proper,  strong  rigging  attached  to  a  mo¬ 
tor  truck. 

Let  us  draw  on  our  iaginations  a  little 
further  and  say  that  the  plumber  co¬ 
operates  and  allows  his  portion  of  the 
work  to  be  simplified,  standardized  and 


fabricated  at  his  shop  so  that  all  parts 
of  the  piping  system  are  cut  to  measure 
by  machine  and  fitted  when  carried  to 
the  job,  because  a,  templet  is  used  in 
the  layout  and  standard  equipment 
planned  for,  Carrying  this  rather  diffi¬ 
cult  matter  of  imagination  to  its  logical 
conclusion  would  lead  to  the  construc¬ 
tion  of  the  bath  room  itself  from  the 
floor  to  a  low  wainscot  line  in  a  shop  of 
foundry,  and  this  completed  part  of  the 
building  transported  and  erected  by  a 
simple  derrick  arrangement,  much  as  a 
piano  is  handled,  for  the  weight  will  be 
comparable  and  the  size  a  little  larger, 
thus  making  of  this  intricate  and  trouble¬ 
some  portion  of  the  home  construction 
a  product  of  shop  manufacture,  available 
at  a  tremendously  decreased  cost. 

Fabrication  is  a  word  made  forceful 
by  the  engineering  profession.  1  have 
on  the  authority  of  one  of  the  largest 
lumber  manufacturers  in  New  England 
an  estimate  of  the  possible  saving  by 
fabricating  such  items  as  doors  and  trim, 
windows  with  their  detail  and  equipment 
of  approximately  50  per  cent,  in  cost.  1 
have  no  doubt  that  the  whole  house  will 
yield  at  least  33  1/3  per  cent,  by  the 
fabricated  method  and,  at  the  same  time, 
furnish  the  opportunity  for  the  mechanic 
to  work  continuously  in  doors,  under 
shop  conditions,  and  become  a  fixed  citi¬ 
zen  in  a  community  instead  of  a  wander 
ing  workman  dreading  the  completion  of 
the  job  for  fear  of  a  gap  in  employment, 
and  the  necessary  sacrifices  which  his 
family  will  have  td  make  during  this  inter¬ 
val.  Rain  and  snow  will  have  no  re 
tarding  influence  when  we  fabricate  our 
buildings  indoors,  ship  them  to  the  job 
and  erect  them  with  properly  trained  men, 
National  Builder. 


WHY  AN  ARCHITECT? 

(An  architect  does  more  than  build  a 
house.  He  provides  a  setting  for  a  per¬ 
sonality.  He  interprets  the  occupants  in 
terms  of  their  dwelling.  He  puts  four 
walls  and  a  roof  around  the  atmosphere 
of  a  family.  Every  client  is  an  individual 
study.  The  architect  sells  not  only  ex¬ 
perience  and  skill ;  primarily  he  sells 
service.  He  looks  after  the  physical 
details  of  buildjing;  his  roofs  do  not 
leak,  his  paints  do  not  peel,  his  chimneys 
do  not  smoke.  He  also  studies  the  habits 
and  characteristics  of  his  client,  and  seeks 
above  all  to  provide  a  home  in  which 
the  owner  will  be  comfortable,  happy, 
satisfied.  Beyond  the  technical  side  of 
his  profession  he  will  aim  to  produce 
those  intangible  values  that  make  all  the 
difference  between  a  family  barracks  and 
a  home  in  which  a  family  will  abid'e  con¬ 
tent. 

To  attain  this  result  the  architect  draws 
on  his  expert  acquaintance  with  building 
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problems  in  all  their  multiplicity.  Tech¬ 
nical  skill  and  artistic  gifts  combine  to 
make  the  architect,  and  it  would  be 
strange  indeed  if  a  man  possessing  these 
qualities  could  not  save  his  client  from 
many  mistakes  of  judgment  and  many 
unwise  expenditures.  He  draws  plans, 
prepares  specifications,  obtains  bids, 
writes  contracts,  supervises  construction, 
makes  sure  the  owner  gets  what  he  pays 
for.  When  the  completed  building  is 
“delivered”  the  owner  may  know  that  his 
materials  are  “right,”  his  house  well  de¬ 
signed,  his  workmanship  “sound.”  About 
one  owner  in  three  assumes  the  architect 
has  no  interest  in  the  site,  that  the  dimen¬ 
sions  of  the  lot  and  the  owner’s  limit  of 
cost  are  all  he  cares  to  know.  On  the 
contrary,  the  architect  studies  the  site. 
Often  he  has  topograhical  survey  made 
with  foot  contours.  He  helps  the  owner 
place  the  building  on  the  lot  with  refer¬ 
ence  to  the  views  it  may  command,  its 
distance  from  the  street,  the  opportunity 
for  lawn  and  gardens.  He  advises  as  to 
the  style  of  architecture  that  fits  the  loca¬ 
tion  and  the  suitability  of  the  materials 
to  be  used,  whether  brick,  stone  or  tim¬ 
ber.  He  suggests  the  arrangement  of 
rooms  in  terms  of  the  site,  so  that  vulner¬ 
able  points  will  not  be  exposed  to  freez¬ 
ing  blasts  and  living  rooms  will  not  be 
shut  away  from  sunlight  and  outlook,  so 
that  the  approach  will  be  effective  and 
the  general  arrangement  convenient.  Then 
the  architect  is  ready  for  his  rough  pre¬ 
liminary  drawings.  After  these  have 
been  studied  he .  will  make  the  final  and 
complete  drawings,  the  working  plans  and 
specifications. 

*  *  * 

Four  times,  in  five  the  owner 
tells  the  architect  what  he  wants,  and 
how  much  he  will  spend,  and  the  archi¬ 
tect  replies  that  the  two  are  not  com¬ 
patible.  Whenever  the  owner  fixes  an 
absolute  ultimate  of  expenditure  the  ar¬ 
chitect  has  no  option  but  to  help  his  client 
to  scale  his  building  accordingly.  Here 
two  facts  usually  emerge :  that  a  small 
house  is  more  difficult  to  design  than  a 
large  one,  if  it  is  not  to  be'  merely  com¬ 
monplace,  and  that  an  able  architect  can 
do  remarkable  things  in  the  way  of  elim¬ 
ination  and  yet  keep  the  essentials.  More¬ 
over,  experience  brings  preslcience  so 
that  the  architect  will  help  the  owner  to 
avoid  those  after-thought  “extras”  and 
those  expensive  deviations  from  the  ori¬ 
ginal  plans  that  always  run  fast  into 
money.  He  will  try  to  locate  everv  fix¬ 
ture  and  foresee  every  detail  so  that  his 
first  plans  will  direct  all  operations  to 
the  driving  of  the  last  nail. 

Without  an  architect  the  owner  is  in 
the  hands  of  his  builder  or  contractor. 
Doubtless  the  averaee  contractor  means 
to  be  honest,  but  without  supervision  he 
is  exposed  to  temptation  and  it  is  to  his 
advantage  to  skimp.  Unless  the  owner 


is  an  expert  and  has  time  to  devote  to 
supervision  the  builder  may  use  materials 
below  specifications  and  get  ‘away  with 
it.’  Are  there  pitchy  knots  in  the  lath? 
They  mean  yellow  spots  in  the  plaster 
after  awhile.  Punky  framing  lumber 
with  many  edges  is  not  strong  enough. 
Such  terms  as  “shift”  and  “slash”  mean 
nothing  to  the  tyro,  but  if  the  wrong 
material  is  used  the  floors  will  splinter  up. 
An  owner  once  noticed  that  his  specifica¬ 
tions  called  “only”  for  “extra”  singles, 
and  added'  “No.  1.”  Therefore  he  roofed 
his.  house  not  with  the  best  shingles,  but 
with  the  worst.  Shingles  are  graded 
down  from  “extra,’*  or  knotless;  to 
“clear,”  with  no  knots  in  their  exposed 
portions;  and  “extra  No.  1,”  with  knots 
anywhere.  Clapboardirig  is  “clear”  or 
“extra;”  which  should  be  used?  Floor¬ 
ing  is  “clear,”  “factory,”  and  “No.  2 ;” 
which  shall  you  choose?  How  shall  you 
select  your  interior  finish  from,  the  scores 
that  will  be  urged  on  your  attention  ?  One 
famous  building  firm  will  employ  only 
three  crews  of  plasterers,  men  who  are 
sure  to  build  “for  keeps,”  whose  work 
will  not  be  “all  out”  in  ten  years.  As¬ 
bestos  shingles  may  be  laid  in  a  half- 
dozen  ways  producing  as  many  effects 
and  corresponding  differences  in  cost.  A 
certain  architect  wrought  patiently  and 
tactfully  to  convince  his  well-meaning  but 
deluded  client  that  a  house  should  have 
no  clapboarding,  but  block  siding ;  the 
owner  since  has  expressed  his  gratitude. 
An  architect  will  avoid  vexing  delays. 
The  plumbing  and  the  heating  may  be  in 
process  of  installation  and  the  electricians 
at  work  before  the  carpenters  finish.  Com¬ 
petent  supervision  means  both  that  the 
tradesmen  shall  be  punctually  on  the 
premises  and  that  the  several  crews  shall 
not  get  into  each  other’s  way. 

As  the  building  business  is  organized 
today  the  contractor  and  the  owner  are 
bound  by  a  standard  form  of  agreement 
which  provides  that  the  contractor  shall 
follow  the  architect’s  plans  and  fulfill  the 
General  Conditions  of  the  contract.  These 
General  Conditions  also  are  cast  in  the 
standard  form  of  the  American  Institute 
of  Architects.  There  are  some  forty-five 
articles  in  all.  covering  all  manner  of 
contingencies,  defining  carefullv  the 
rights  and'  duties  of  all  the  parties,  and 
treating  of  documents,  drawings,  claims, 
insurance,  payments,  liens,  sub-contracts, 
corrections,  and  a  hundred  other  topics. 
Contractors  usually  make  estimates  or 
submit  competitive  bids,  and  here  again 
the  owner  may  well  accept  the  advice  of 
his  architect.  For  estimates  vary  greatly. 
Often  the  highest  is  really  the  cheapest. 
One  bidder  is  accurate  and  careful ;  an¬ 
other  merelv  takes  a  chance  with  no  genu¬ 
ine  knowledge  back  of  his  proposals ;  a 
third  may  be  a  shyster  who  intends  to  par  ¬ 
cel  out  the  job  among  a  score  of  sub-con- 
tractors  from  each  of  whom  he  will  exact 


a  profit.  Many  large  contractors  today 
maintain  extensive  organizations  and  are 
well  educated  aqd  efficient  men.  But  they 
can  hardly  be  expected  to  take  such  an 
individual  interest  as  does  the  architect 
who  first  conceives  the  plan,  then  sketches 
Ids  vision,  and  finally  watches  its  develop¬ 
ment  in  terms  of  wood  and  stone. 

The  architect  almost  invariably  saves 
Ids  client  the  full  amount  of  his  fee.  Fie 
avoids  waste  of  space,  time,  and  mater¬ 
ials,  and  all  three  mean  money.  He  is 
not  merely  a  superior  sort  of  watchman, 
yet  he  makes  sure  that  what  is  done  is 
well  done.  Work  well  done  is  perman¬ 
ent,  vastly  reducing  the  cost  of  upkeep. 

Choose  your  architect  with  care.  Then 
trust  him.  When  he  tells  you  that  plain 
things  live  and  gewgaws  do  not  survive, 
believe  him.  When  your  views  differ  be, 
willing  to  “be  shown.”  Remember  he  is 
trained  ’  to  apply  skilled  intelligence  to 
achieve  results  that  fit  your  needs. — 
House  Beautiful. 

Repitition  tends  to  create  habit,  the  more 
often  we  see,  do  or  hear  a  thing,  the  quicker 
we  are  likely  to  be  influenced  by  it.  The 
consecutive  appeal  of  a  number  of  adver¬ 
tisements  will  develop  certain  memories  and 
associations  tending  to  overcome  the  natural 
habit  of  procrastination. — Making  advertising 
pay. 


I  make  it  a  rule  never  to  write  a  grouchy 
letter — I  telephone. 


America  stands  supieme  in  the  development 
and  use  of  advertising,  and  advertising  is  the 
seed  which  by  implanting  desire  produces  the 
0f  social  advancement.  Education  pro 
motes  efficiency  and  efficiency  in  turn  makes 
possible  higher  earning  power,  higher  purchss 
ing  power  and  improved  living  conditions. 

The  man  who  doesn’t  advertise  because 
he  can’t  afford  to  “do  it  right”  will  nevei 
reach  a  position  of  affluence  because  every¬ 
thing  worth  while  in  the  world  had  to  have 
a  beginning,  and  there  can  be  no  “get 
there”  for  the  fellow  who  fails  to  make  a 
start. 


You  can’t  expect  to  do  your  “bit"  of  this 
busy  world’s  business  unless  you  enlist  in 
the  advertising  ranks. 


All  advertising  pays — even  that  which  if 
poorly  constructed.  A  bad  ad.  is  better 
than  no  ad.  at  all.  It  is  worth  all  that  it 
costs  in  the  competitive  world  of  the  pres 
ent  day,  merely  to  keep  one’s  name  where 
the  possible  buyer  cannot  help  seeing  it 
To  be  out  of  sight  in  the  commercial  world 
is  to  be  out  of  mind. 


Tf  your  sales-talk  is  keyed  to  interest  men 
who  build  it  should  occupy  space  every  week 
in  the  “Guide,  "the  only  building  news  maga¬ 
zine  this  side  of  Manhattan  Island. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.,  _ 

Aramlngo  and  Girard  A  to.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phlla. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phlla. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phlla. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . .5940  Arch  St.,  Phlla. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phlla. 

Weiss,  George,  Co . 1211  N.  Maseher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Ransom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H./Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Ransom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . ..  .1209  Arch  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird  A  S  . 24  R.  7th  st.,  Phlla. 

Ketch  am',  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . . . -2125  Race  St.,  Phila. 

BUJ I.DERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlainb,  P.  H.  Co  . ..115  S.  30th  St...  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand.  Co . 139  S.  3rd  St.,  Phila. 

CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phlla. 

Weiss,  George,  &  Co . 1211  Maseher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlainb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phlla. 

DAMPPROOFING. 

Aquabar  IVaterproofing  Products. Perry  Bldg.,  Phila. 

Arvou  Co . 1814  Ludlow  St.,  Phila. 

i  oncrete  Waterproof  Paint  Co.  s29  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Pliiia. 

Truscon  Laboratories _ .1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co. Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 13(11  Arch  St.,  Phlla, 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St„  Phlla. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . .910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . ......1209  Arch  St.,  Phila. 

Warren -Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1220  N.  9th  St..  Phila. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . ..Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . . . 18  S.  7th  St.,  F'hila. 

Pettit,  Frank.  Ornamental  Tron  Works. 

1505  N.  Maseher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
FIREPROO  FIN  G . 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

Pearce  Fireproof  Co.  . .  1345  Arch  St..  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories - ,1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co.  . . .  Widener  Bldg.,  Phila. 


FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 4b  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRADING. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Kane  &  Co . 1226  N.  9th  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St„  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keysrone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm  H . 27th  and  Diamond  8t.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phlla. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

LIGHT  IRON  CONSTRUCTION. 

Adelbelm  &  Phillips... . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Maseher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phlla. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M„  &  Co . 976  N.  8th  St„  Phlla. 

Kugler,  Geo.  W.,  &  Song  Co., 

915  New  Market  St.,  Phlla. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Maseher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros.  . . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Maseher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larchwood  Ave.,  Phlla. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phlla. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co.  . . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co . . . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

REFRIGERATORS. 

Borden  Stove  Co . ...1026  Arch  St.,  Phlla. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phlla. 


ROAD  WORK. 

Croyle,  Guy  . . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  . . . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave..  Phila. 
HOOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phlla 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing- Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phlla. 

SAND  AND  GRAVEL. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlainb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phlla. 

Magna  Sand  Co.  . . 139  S.  3rd  St.,  Phlla. 

SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 

McFarland -Meade  Co., 

70th  and  Klngsesslng  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsesslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . . 24  S.  7th  St.,  Phila. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St„  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St„  Phlla. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phlla. , 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. : 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila.  \ 

TRANSITS. 

Keystone  Blue  Paper  Co.  .....  ,910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . ; . 1125  Chestnut  St.,  Phlla. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

WATER  PAINT. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phlla. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phlla. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  829  N.  3rd  St..  Phlla. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

Western  Waterproofing  Co.Franblin  Tr.  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phlla. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

Wayne  Iron  Works .  .Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


HOME  OFFICE 


232  Walnut  Street 


Phone,  Lombard  4330 


“ The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 

THE  FAIRLAMB  CO.  - 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesficld  JRoofe 

andFlagging 


Made  with  Heavy  &  to  Y*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


2 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  ere  not 
Expensive  end  Lest  Forever 


THEJOHND.EMACK.CO. 

Philadelphia  iu-s-i6u**3t. 


Bleck.  Green.  Veriegated 


3&uflZtef8'j0fcude. 


Entered  at  the  Philadelphia  Pott  Office  as  Second-Class  Matter 

Vol.  XXXVII,  No.  37  Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 

September  13,  1922  and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


Both  Phones 


JMian 

(MftfbU  iHflsatc  €o. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505^15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  S145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


26  Years  Experience  Qualifies 
us  to  Handle  Economically 

Demolition 

Excavation 

Stonework 

Grading 

Hauling 

Our  Estimate  will  help  you 
to  win  the  job 

KANE  &  CO. 

General  Teamsters  and  Contractors 

1222-34  North  9th  St. 
Philadelphia 

Bell  Phone  :  Keystone  Phone : 

Poplar  0329  Park  3047 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


M.  H.  CLARK 

CONTRACTOR 

General  Painting  and  Glazing 
S8th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

COLD  WATER,  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  St*. 
PHIUih.DCL.PHIA. 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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JifjAKE  Your  Spare  Money  Earn  Money. 

We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

Continental-Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 

OFFICERS 

JOHN  F.  S KELLY,  President 
JEREMIAH  J.  SULLIVAN,  Vice-President 
JOHN  R.  UM8XED,  Vice-President 
WILLIAM  J.  McGLINN,  Vice-President 
JOHN  V.  LOUGHNEY,  Sec’y  and  Treas. 

WILLIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McMENAMIN,  Asst.  Sec’y  and  Treas. 

HENRY  F.  STITZELL,  Trust  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WILLIAMS,  Counsel 


DIRECTORS 


WATSON  IC.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Ma.het  5450 


EXPANDED  METAL  LATH 

3&  in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

Chas.  J.  Grant  Supply  Co. 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

Pipe 

CORNER 

BEADS,  COAL  DOORS 

SANITARY 

METAL  BASE,  WINDOW  STOOL 

BLACK  AND  GALVANIZED-STEEL  AND 

REED  CONCRETE  CLIPS 

CAST  IRON 

¥  UNION  METAL 

Flanges 

COLUMNS 

CAST  IRON-FORGED  STEEL— BRASS 

Last  a  Lifetime 

Fittings 

j  SAVE  COST 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 

of  Repairing  or  Replacing 

CAST  IRON— MALLEABLE 

Old  Wood  Columns 

FORGED  AND  CAST  STEEL 

|  AT  LOW  PRICES 

Valves 

lO  DESIGNS- ALL  SIZES 

ANGLES-GLOBES-GATES 

FLANGED -HUB  END 

NIPPLES-  COUPLINGS 

PEARCE  FIREPROOF  CO. 

Fireproofing  'Building  Materials 

BOILE  RS-  RADIATORS 

Distributers  of 

STEAM  SPECIALTIES 

SHEETROCR 

Office — 25th  and  Morris  Streets 

WALL  BOARD 

PHILADELPHIA,  PA. 

Office : 

1345  Arch  Street,  Phila. 

Warehouse — 2229-33  N.  American  Street 

BELL,  LOCUST  3924  KEYSTONE.  RACE  7693 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA-,  PA. 


JJAI  TIJT\  Service  in  deliveries  and  quality  of 
rUUnl/  material  that  cannot  be  excelled 


>.  Co. 


'  LECKlJROS. 

HIGH  GRADE  PLUMBING 
Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  PHila. 

Camden,  N  J,  Lansdowne,  Pa. 

Ball  Phone.  Market  1055  Keystone,  Moin  8801 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 


=  1  = 

RIEFLER’S 

ROUND  SYSTEM  | 

I 

There  is  no  wonder  that  the  engineer  1 

who  possesses  Riefler  instruments  looks  f 

upon  them  with  pride.  The  Round  1 

System  has  beauty  and  neatness,  | 

combined  with  the  highest  degree  of  | 

accuracy.  jj 

ll 

Riefler  instruments  are  easier  to 
work  with  and  more  durable  than 
any  other  instrument  made. 

=  1  = 
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patented  “Triple  Seal  Roofs,”  but  which  anyone 
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WHAT  IS  ZONING? 

Zoning  is  the  application  of  common 
sense  and  fairness  to  the  public  regula¬ 
tions  governing  the  use  of  private  real 
estate.  It  is  a  painstaking,  honest  effort 
to  provide  each  district  or  neighborhood, 
as  nearly  as  practicable,  with  just  such 
protection  and  just  such  liberty  as  are 
sensible  in  that  particular  district.  It 
avoids  the  error  of  trying  to  apply  ex¬ 
actly  the  same  building  regulations  to 
every  part  of  a  city  or  town  regardless  of 
whether  it  is  a  suburban  residence  sec¬ 
tion,  or  a  factory  district,  or  a  business 
and  financial  center.  It  fosters  civic 
spirit  by  creating  confidence  in  the  justice 
and  stability  of  the  protection  afforded. 

Zoning  gives  everyone  who  lives  or 
does  business  in  a  community  a  chance  for 
the  reasonable  enjoyment  of  his  rights. 
At  the  same  time  it  protects  him  from 
unreasonable  injury  by  neighbors  who 
would  seek  private  gain  at  his  expense. 

Zoning  regulations  differ  in  different 
districts  according  to  the  determined  uses 
of  the  land  for  residence,  business,  or 
manufacturing,  and  according  to  the  ad¬ 
visable  heights  and  ground  areas. 

But  these  differing  regulations  are  the 
same  for  all  districts  of  the  same  type. 
They  treat  all  men  alike. 

Why  Do  We  Need  Zoning? 

Someone  has  asked,  “Does  your  city 
keep  its  gas  range  in  the  parlor  and  its 
piano,  in  the  kitchen?”  That  is-  what 
many  an  American  city  permits  its  house¬ 


hold  to  do  for  it. 

We  know  what  to  think  of  a  house¬ 
hold  in  which  an  undisciplined  daughter 
makes  fudge  in  the  parlor,  in  which  her 
sister  leaves  soiled  clothes  soaking  in  the 
bathtub,  while  father  throws  his  muddy 
shoes  on  the  stairs,  and  little  Johnny 
makes  beautiful  mud-pies  on  the  front 
steps. 

Yet  many  American  cities  do  the  same 
sort  of  thing  when  they  allow  stores  to 
crowd  in  at  random  among  private  dwell¬ 
ings,  and  factories  and  public  garages  to 
come  elbowing  in  among  neat  retail  stores 
or  well-kept  apartment  houses.  Cities  do 
no  better  when  they  allow  office  buildings 
so  tall  and  bulky  and'  so  closely  crowded 
that  the  lower  floors  not  only  become  too 
dark  and  unsatisfactory  for  human  use 
but  for  that  very  reason  fail  to  earn  a 
fair  cash  return  to  the  individual  inves¬ 
tors. 

“Live  and  let  live”  is  a  better  motto 
for  the  modern  city  than  the  savage  one 
of  “dog  eat  dog.” 

It  is  this  stupid,  wasteful  jiumble  which 
zoning  will  prevent  and  gradually  cor¬ 
rect.  We  must  remember,  however,  that 
while  zoning  is  a  very  important  part  of 
city  planning,  it  should  go  hand  in  hand 
with  planning  streets  and  providing  for 
parks  and  playgrounds,  and  other  essen¬ 
tial  features  of  a  well-equipped  city. 
Alone  it  is  no  universal  panacea  for  all 
municipal  ills,  but  as  part  of  a  larger  pro¬ 
gram  it  pays  the  city  and  the  citizens  a 


quicker  return  than  any  other  form  of 
civic  improvement. 

Zoning  Protects  Property  and  Health 
Suppose  you  have  just  bought  some 
land  in  a  neighborhood  of  homes  and  built 
a  cozy  little  house.  There  are  two  va¬ 
cant  lots  south  of  you.  If  your  town  is 
zoned,  no  one  can  put  up  a  large  apart¬ 
ment  house  on  those  lots,  overshadowing 
your  home,  stealing  your  sunshine  and 
spoiling  the  investment  of  twenty  years’ 
saving.  Nor  is  anyone  at  liberty  to  erect 
a  noisy,  malodorous  public  garage  to  keep 
you  awake  nights  or  to  drive,  you  to  sell 
out  for  half  what  you  put  into  your  home. 

If  a  town  is  zoned,  property  values 
become  more  stable,  mortgage  companies 
are  more  ready  to  lend  money,  and  more 
houses  can  be  built.  - 

A  zoning  law,  if  enacted  in  time,  pre¬ 
vents  an  apartment  house  from  becoming 
a  giant  airless  hive,  housing  human  beings 
like  crowded  bees.  It  provides  that  build¬ 
ings  may  not  be  so  high  and  so  close 
that  men  and  women  must  work  in  rooms 
never  freshened  by  sunshine  or  lighted 
from  the  open  sky. 

Zoning  Reduces  the  Cost  of  Living 
By  zoning  millions  of  waste  from  the 
scrapping  of  buildings  in  “ blighted  dis¬ 
tricts”  may  be  eliminated. 

A  “blighted  district”  is  a  district,  ori¬ 
ginally  developed  for  residence  or  indus¬ 
try,  in  the  future  of  which  people  have 
lost  confidence. 

The  causes  of  such  “blight”  are  mani- 
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fold.  The  most  familiar  case  is  that  of 
a  residential  district  into  which  there 
have  begun  to  creep  various  uses  threa¬ 
tening  rapid  destruction  of  its  value  for 
residences, — such  new  uses  as  sporadic 
stores,  or  factories,  or  junk  yards.  It 
is  not  that  a  few  such  inappropriate  uses 
really  spoil  the  district,  but  that  people 
having  lost  confidence,  start  a  panic,  like 
a  “run  on  the  bank.’7  Hundreds  of  them 
hurry  up  to  “unload”  their  properties  at 
a  sacrifice  for  any  kind  of  use,  no  mat¬ 
ter  how  objectionable  to  their  neighbors — 
and  the  “blight”  is  on !  Dwellings  worth 
in  the  agregate  millions  of  dollars  for 
the  purposes  for  which  they  were  built, 
and  physically  fit  to  serve  those  purposes 
for  many  years  to  come,  with  a  moderate 
investment  in  alterations  and  improve¬ 
ments,  are  thus  annually  abandoned  to 
purposes  for  which  they  are  not  fit,  or 
are  left  to  stand  practically  idle.  Expen¬ 
sive  public  services  of  water,  gas,  elec¬ 
tricity,  sewers  and  transportation  are 
maintained  at  great  waste  in  order  to  get 
through  the  “blighted”  district  to  the 
more  distant  and'  newly  fashionable  loca¬ 
tion. 

The  total  economic  loss  is  enormous, 
and  this  loss  and  the  risk  of  it  are  paid 
by  the  people,  in  the  price  of  house  rents 
or  otherwise,  as  inevitably  as  they  pay 
the  price  of  the  enormous  fire  losses 
either  directly  or  through  insurance. 

Proper  zoning  cuts  these  losses  at  their 
source,  just  as  proper  building  regula¬ 
tions  and  fire  protection  cut  fire  losses  at 
their  source. 

Again,  miles  of  streets  and  sewers  and 
other  utilities,  such  as  are  ordinarily 
built  when  land  is  newly  subdivided  for 
dwellings,  need  never  be  constructed  if 
we  know  that  these  areas  will  be  devoted 
mainly  to  large  factories.  Industry  will 
be  more  efficient,  as  well  as  homes  more 
wholesome,  if  kept  generally  separate. 
Separation  need  not  mean  great  distances 
for  workers  to  travel.  Concentration 
of  uses  and  a  fair  apportioning  of  dis¬ 
tricts  should  reduce  •  the  amount  of  all 
transportation  and  secure  economies  not 
only  directly  for  the  worker,  but  indir¬ 
ectly  in  the  costs  of  production  and  mar¬ 
keting  of  goods. 

If  zoning  can  reduce  the  cost  of  Iking, 
zvhy'not  have  it? 

Zoning  is  Legal 

•When  a  zoning  law  is  properly  drawn 
there  is  no  doubt  that  the  courts  will  sup¬ 
port  it.  Enough  favorable  decisions  have 
been  handed  down  to  show  that  the 
courts  regard  regulation  of  the  uses  of 
land  and  structures  thereon,  in  accord¬ 
ance  with  the  kind  of  district  in  which 
they  are  situated,  as  a  reasonable  exercise 
of  the  police  power  “for  the  public 
health,  safety,  and  general  welfare.” 

In  fact,  the  courts  have  approved  zon¬ 
ing  whenever  it  was  done  sensibjy -  and 
comprehensively.  The  first  case,  arpse  in 


Boston,  Masachusetts,  where  two  differ¬ 
ent  heights  for  future  buildings  were 
fixed  throughout  the  city.  This  was  sup¬ 
ported  by  the  highest  court  of  Masa- 
chusetts  and  the  United  States  Supreme 
Court.  (Welch  v.  Swasey,  214  U.  S.  91) 
The  next  important  case  arose  in  Los 
Angeles,  California,  where  under  a  zon¬ 
ing  plan  dividing  the  city  into  industrial 
and  residential  districts  a  brickyard  in  a 
residential  district  was  ousted  although 
it  had  been  in  existence  for  many  years. 
This  was  upheld  by  the  California  courts 
and  also  by  the  United  States  Supreme 
Court  as  a  proper  exercise  of  the  police 
power.  Modern  zoning  ordinances  are 
not  retroactive,  however.  Hadacheck  v. 
Sebastin,  239  U.  S.  394.) 

The  best  zoning  case  to  show  how  far 
the  courts  will  go  in  distinguishing  be¬ 
tween  zoning  districts  is  State  of  Ohio 
ex  rel.  Morris  vs.  Osborn,  et.  ah,  22  N. 
P.  N.  S.)  549.  The  court  held  that  one 
and  two-family  houses  were  less  subject 
to  noise,  litter,  danger  of  contagion  and 
fire  risk  than  multi-family  houses  and 
that  they  could  be  placed  in  different 
districts  under  the  police  pow.er.  This 
case,  however,  was  not  appealed  to  a 
higher  court  and  we  cannot  say  whether 
other  states  will  follow  it. 

In  New  York  State  the  highest  court 
has  declared  the  zoning  of  New  York 
City  to  be  constitutional,  stating  that  zon¬ 
ing  can  be  done  under  the  police  power 
if  done  with  care  and  good  judgment  so 
as  not  to  be  arbitrary  or  confiscatory. 
Lincoln  Trust  Company  v.  William 
Building  Corporation,  229  N,.  Y.  313).’ 

How  To  Get  Started 
Find  out  if  your  state  has  an  enabling 
act  permitting  localities  to  zone,  even  if 
your  city  has  a  charter  with  hone  rule 
powers.  If  not,  the  first  move  must  be 
to  secure  specific  authority  from  the 
state  legislature.  In  the  following  states 
zoning  is  already  so  authorized. 
California 
Illinois 
Indiana 
*Iowa 
*Kansas 
*Louisiana 
Massachusetts 
Michigan 

*  Minnesota 
*Missouri 

*  Nebraska 
New  Jersey 
New  York 
Ohio 
Oregon 

*Pennsylvania 
Rhode  Island 
*Texas 
Virginia 
Wisconsin. 

*Act  does  not  apply  to  all  classes  of 
cities,  (Continued  on  page  593) 
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Apartment  House  (alts,  and  add.),  1921 
Diamond  street,  Philadelphia.  Architect, 
Samuel  At) ram, son,  2313  Walnut,  Philadelphia. 
Owner,  EVa  Thornton,  on  premises.  Brick, 
3  stories,  9x8  feet,  slag  roof,  oak  floors,  de¬ 
molition,.  hot  water  heat,  electric  light,  tile 
and  marble  work,  bond.  Architect  taking 
bids. 

Tunnels,  etc.,  Byberry,  Philadelphia.  Ar¬ 
chitect,  Philip  H.  Johnson,  1713  Sansom 
street,  Philadelphia.  Owners,  Department  of 
Public  Health,  Bureau  of  Hospitals,  C.  Lin¬ 
coln  Furbush,  M.  D.,  Director,  584  City  Hall. 
Alterations  and  additions  to  steam  heating 
system,  construction  of  tunnels,  electric  work 
and  plumbing  for  Philadelphia  Institution  for 
Feeble  Minded  at  Byberry.  Owners  taking 
bids  due  September  20th  at  noon. 

Parochial  School,  Twenty-fourth  and  Wal¬ 
lace  streets,  Philadelphia.  Architect,  Charles 
.J.  Cummiskey,  118  West  Sharpnack  street, 
Germantown.  Owners,  St.  Francis  Xavier 
Homan  Catholic  Church,  on  premises.  Stone, 
brick,  granite,  concrete  and  steel,  ‘3  stories 
and  basement,  slag  roof,  cement  and  maple 
floors,  hollow  tile,  slate  work,  metal  lockers. 
Architect  taking  revised  bids  due  September 
19  th. 

Residence  (alts.),  3436  North  Thirteenth 
street,  Philadelphia.  Architect,  William  H. 
Wooters,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owners  ,Drs.  C.  Fred  P.  and  Mary 
Groth,  on  premises.  Carpentry,  painting, 
glazing,  brick  work,  imitation  Indiana  lime¬ 
stone,  tile  work,  terra,  cotta,  iron  work.  Own¬ 
ers  taking  'bids  due  September  15th. 

Ice  Manufacturing  Plant,  Tenth  and  Wind- 
rim  avenue,  Philadelphia.  Architect,  Jesse  T. 
Hoekstra,  1713  Sansom  street,  Philadelphia. 
Owners,  Logan  Ice  Co.,v  care  of  C.  W.  Rob¬ 
erts,  Tenth  and  Wind  rim  avenue.  Brick,  1 
story,  (4)  buildings,  96x182  feet,  slag  roof, 
cement  floors,  electric  light,  refrigerating  ma¬ 
chinery,  mill  work,  plastering,  plumbing, 
painting.  Architect  taking  bids  due  Septem¬ 
ber  16th. 

Residences  (40),  Euclid  avenue,  East  of 
Fifty-sixth  street,  $253,000.  Owners,  Ram¬ 
sey,  Williams  &  Wright,  6042  Cobb’s  Creek 
Boulevard.  Brick,  2  stories,  18x32  feet,  slag 
roof,  hot  water  heat,  electric  light.  Owners 
will  build. 

Residence,  South  side  Durham  street,  East 
of  Gresheim  road,  $4,500.  Architect,  private 


plans.  Owner,  Stacy  Dear,  117  Weaver  street, 
Philadelphia.  Brick,  2  stories,  18x32  feet, 
slag  roof,  hot  water  .heat,  electric  light.  Owner 
will  build. 

Residences  (4),  Residence  and  Store  (1), 

Richmond  street.  South  of  Kingston,  $13,000. 
Architect,  private  plans.  Owner,  Joseph 
Schwenchky,  3592  Richmond  street,  Philadel¬ 
phia.  Brick,  2  stories,  14x32  feet,  11x12  feet, 
slag  roof,  hot  water  heat,  electric  light.  Own¬ 
er  will  build. 

Grading  and  Paving,  Philadelphia.  Own¬ 
ers,  City  of  Philadelphia,  Department  of  Pub¬ 
lic  Works,  Bureau  of  Highways,  City  Hall, 
Philadelphia.  Low  bidders: 

Grading — Glen  Echo  road,  McCallum  to  Mt. 
Pleasant  road,  $1,031.34;  Roanoke  street, 
Springfield  avenue  to  Moreland  street, 
$2,086.24;  Sixty-sixth  avenue,  Fifth  to  Fair- 
hill  street,  $948.48.  James  Nolen  &  Son,  64 
East  Church  Lane,  Philadelphia.  Hope 
street,  Indiana  .street  to  Tuseullum  street, 
$539.50.  F.  W.  Mark  Cont.  Co.,  2820  North 
Twenty-first  street,  Philadelphia. 

Asphalt  Paving — Ardleigh  street,  Priee 
street  to  Haines  .street,  $5,786.60;  Lebanon 
avenue,  Fifty-fourth  to  Fifty-third  street, 
$14,936.55;  Salford  street,  Ardleigh  to  Ander¬ 
son  street,  $5,284.90 ;  Torresdale  avenue, 
Lewis  to  Kinsey  street,  $2!9, '982.63 ;  Torres- 
dale  avenue,  Gillingham  to  Kennedy  street, 
$37,772.90;  Fourth  street.  Porter  to  Shunk 
street,  $4,864.58;  Twentieth  street,  Sixty- 
, fifth  avenue  to  Sixty-sixth  avenue,  $8,442.62; 
Twenty-third-  street,  Allegheny  avenue  to  a 
point  north,  $3,657.21:  Eastern  Paving  Co., 
Colonial  Trust  Building,  Philadelphia.  Cherry 
street,  Conestoga  to  Fifty- fifth  street,  $2,016: 
Barber  Asphalt  Paving  Co.,  Land  Title  Build¬ 
ing,  Philadelphia. 

Paving  with  Brick — 'Lebanon  avenue,  Bryn 
Mawr  avenue  to  Fifty-third  street,  $2,170.12: 
United  Paving  Co.,  Colonial  Trust  Building, 
Philadelphia. 

Grading,  Paving  and  Improving — Rising 
Sun  avenue,  Roosevelt  Boulevard  to  Olney 
avenue,  $116,849.78:  J.  Joseph  McHugh,  1430 
South  Penn  Square,  Philadelphia. 

Loft  Building,  Northwest  Corner  Twenty- 
first  and  Market  streets,  Philadelphia.  Ar¬ 
chitects,  Hoffman-Henon,  Inc.,  Finance  Build¬ 
ing,  Philadelphia.  Owners,  Mastbaum  Broth¬ 
ers  &  Fleisher  and  A.  L.  Greenfield,  Fifteenth 
and  Chestnut  street,  Philadelphia.  Brick, 
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steel  and  concrete,  terra  cotta,  12  stories, 
188x102  feet,  steam  heating,  electric  lighting, 
tile  and  marble  work,  plate  glass,  rolled  steel 
sash.  Plans  in  progress. 

Operation  of  Residences,  West  Philadel¬ 
phia.  Architect,  E.  Allen  Wilson,  1208  Chest¬ 
nut  street,  Philadelphia.  Owners,  John  F. 
McGinty  &  Son,  Sixty-sixth  and  Lansdowne 
avenue.  Brick,  2  stories,  16x40'  feet  and 
16x32  feet,  slag  and  tin  roof,  ^hot  water  heat, 
electric  light,  tile  and  marble  work,  hard¬ 
wood  floors.  Plans  in  progress. 

Residences  (15),  Eleventh  and  Duncannon 
streets,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  name  withheld.  Brick,  2  stories,  16x48 
feet,  slate  and  slag  roof,  tin  roof,  hot  water 
heat,  electric  lighting,  tile  and  marble  work, 
hardwood  floors.  Plans  in  progress. 

Store  and  Apartments,  Second  and  Federal 
streets,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick  and  steel,  2  sto¬ 
ries,  120x20  feet,  slag  roof,  pine  and  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
work,  plate  glass,  metal  bulks.  Plans  about 
completed. 

Store  Building  (alts,  and  add.),  2247  North 
Broad  street,  Philadelphia.  Architect,  I. 
Demshick,  1701  Chestnut  street,  Philadelphia. 
Owner,  Martin  Weiss,  964  North  Tenth  street, 
Philadelphia.  Brick  and  steel,  1  story  and 
basement  add.,  18x60  feet,  slag  roof,  general 
interior  alterations.  Plans  in  progress. 

Factory  and  Boiler  House,  Tacony,  Phila¬ 
delphia.  Architect,  Norman  Hulme,  1524 
Chestnut  street,  Philadelphia.  Owners,  L.  H. 
Gilmer  Co.,  Tacony,  Philadelphia.  Brick  and 
steel.  Plans  in  progress. 

Residences  (16),  Forty-fifth  and  Osage  ave¬ 
nue,  Philadelphia.  Architects,  Neubauer  & 
Supowitz,  929  Chestnut  street,  Philadelphia. 
Owners,  Rose  Const.  Co.,  North  American 
Building,  Philadelphia.  Brick  and  stone,  2% 
stories,  30x35  feet,  hot-  water  heating,  elec¬ 
tric  lighting.  Plans  in  progress. 

Apartments  (alts,  and  add.),  1611-13  Bain- 
bridge  street,  Philadelphia.  Architect,  C. 
Henry  Wilson,  2028  West  Berks  street,  Phila¬ 
delphia.  Owner,  G.  Edward  Dickerson,  628 
South  Sixteenth  street,  Philadelphia.  Gen¬ 
eral  alterations,  brick  and  cement  work,  hot 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 

“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone-Walnut  4165  p||||  ADFI  PHIA 

Keystone  Phone- Race  3760  rlllLHIILLnilH 


BUILDING  LUMBER 


KEYSTONE  PHONE; 

Park  2252 


BELL  PHONE : 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lamdowne,  Pa. 


Wc  Drill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpatii  &  Potter  Co. 

22nd  4  Cambria  Sta. 

PhiU.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrieat ion  Erection 


water  heat,  electric  light,  plumbing,  tile 
work,  slag  roof,  hardwood  floors,  fire  escapes. 
Owner  is  ready  for  general  bids. 

Office  Building,  Sixteenth  and  Moravian 
streets,  Philadelphia.  Architects,  Huston  & 
Lewis,  130  South  Fifteenth  street,  Philadel¬ 
phia.  Owner,  Samuel  M.  Clement,  Jr.,  West 
End  Trust  Building,  Philadelphia.  Reinforced 
concrete  and  brick,  cut  stone  and  steel,  6 
stories  and  basement,  demolition,  slag  roof, 
cement  floors,  elevators,  steam  heating,  elec¬ 
tric  lighting,  tile  and  marble  work,  kalamein 
doorSy.iron  work,  terra  cotta.  Architects  will 
take  revised  bids  in  a  few  days. 

Main  Building  (add.),  Brown’s  Farms,  For¬ 
ty-first  Ward,  Philadelphia.  Architect,  John 
P.  B.  Sinkler,  1211'  Chestnut  street,  Phila¬ 
delphia.  Owners,  Department  of  Public  Wel¬ 
fare,  Bureau  of  Charities  and  Corrections, 
City  Hall,  Philadelphia.  Brick,  bluestone  and 
stucco,1  1  story,  70x36  feet  and  39x26  feet, 
slag  roof,  concrete  floors,  metal  lath,  roof 
ventilators,  iron  work,  bond,  marble  work 
{heating,  lighting  ana  plumbing  separate 
bids),-  Owners  wflll  be  ready  for  bids  in  a 
few  days. 

Operation  of  Residences,  Tacony,  Philadel¬ 
phia.  Architect,  E.  Allen  Wilson,  1208  Chest¬ 
nut  street,  Philadelphia.  Owner,  Peter  E. 
Costello,  Commercial  Trust  Building,  Phila¬ 
delphia.  Brick,  2  stories,  16x40  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  lighting,  tile  and  marble  work.  Owner 
will  be  ready  for  sub-bids  in  a  few  days. 

Stores  (2),  5821-23  Germantown  avenue, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Own¬ 
er,  Charles  Marion,  on  premises.  Brick,  3 
stories,  28x72  feet,  slag  roof,  composition 
and  pine  floors,  demolition,  marble  work, 
metal  lath,  rolled  steel  sash  and  skylights, 
bond,  metal  bulks,  iron  stairs  (electric  work, 
glazing,  plumbing  and  painting  reserved). 
Architect  is  taking  sub-bids  due  at  once. 

Store  (alts,  and  add.),  636  South  street, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Ideal  Furniture  Go.,  on  premises.  Brick, 
3  stories,  18x58  feet,  slag  roof,  wood  floors, 
metal  lath,  elevator,  metal  ceilings,  metal 
bulks,  bond,  fire  doors,  rolled  steel  sash  and 
skylights,  marble  work,  electric  ighting,  hot 
water  heating.  Owner  is  taking  bids. 

Stores  and  Residences  (4),  Residences  (8) 
and  Storage  Building,  Sixty-ninth  and  Wood¬ 
land  avenue,  Philadelphia.  Architect,  John 
E.  Sindoni,  1905  South  Sixteenth  street,  Phil¬ 
adelphia.  Owner,  D.  Sokolow,  3132  Clifford 
street,  Philadelphia.  Brick,  2  stories,  16x53 
feet,  15x42  feet  and  17x62  feet,  slag  roof, 
hardwood,  pine  and  cement  floors,  metal  lath, 
metal  ceilings,  metal  bulks,  hot  water  heat, 
electric  light,  tile  and  marble  work,  garages 
in  basements.  Owner  is  ready  for  sub-bids. 

Store  (alts,  and  add.),  800  North  Sixteenth 
street,  Philadelphia.  Architect,  private  plans. 
Owner,  Mrs.  B.  Elman,  on  premises.  New 
store  addition,  brick,  1  story,  electric  light¬ 
ing,  pine  floors.  Owner  is  ready  for  bids. 

Banking  Room,  Germantown  and  Roberts 
avenues,  Germantown.  Architects,  Simons, 
Brittain  &  English,  336  Fourth  avenue,  Pitts¬ 
burgh,  Pa,,  Owners,  Wayne  Junction  Trust 
Co.,  care  of  Mr.  Scanlan,  on  premises.  Brick, 
cut  stone  and  steel,  3  stories,  110x40  feet, 
composition  roof,  cement  and  maple  floors, 
hollow  tile,  metal  lath,  metal  window  guards, 


iron  work,  bond,  kalamein  doors,  rolled  steel 
sash,  tile  and  marble,  steam  heat,  electric 
lighting.  Owners  taking  bids  due  Septem¬ 
ber  20th. 

Sales  and  Service  Building  and  Dance  Hall, 

2240-44  North  Bread  street.  Architect,  F. 
V.  Nickels,  225  South  Sydenham  street,  Phil¬ 
adelphia.  Owner,  name  withheld.  Brick, 
terra  cotta  and  steel,  2  stories,  177x51  feet, 
slag  roof,  mineral,  maple  and  cement  floors, 
metal  ceilings,  iron  work,  bond,  rolled  steel 
sash,  tile  and  marble  work,  demolition.  Ar¬ 
chitect  taking  bids  due  September  15th. 

Residences  (alts,  and  add.),  446  West  Chest¬ 
nut  avenue,  Chestnut  Hill.  Architects,  Hea- 
cock  &  Hokanson,  Bailey  Building,  Philadel¬ 
phia.  Owner,  Walter  D.  Larzelere,  on  prem¬ 
ises.  Brick,  cut  stone,  hollow  tile  and  stucco, 
2 y2  stories,  32x21  feet,  shingle  roof,  metal 
lath,  iron  work,  tile  work  (heating,  lighting 
and  finished  floors  reserved).  Architect  tak¬ 
ing  bids  due  September  16th. 

Store  and  Residence  (alts.),  Northeast  Cor¬ 
ner  Eighteenth  and  Mifflin  streets.  Archi¬ 
tect,  John  E.  Sindoni,  1905  South  Sixteenth 
street,  Philadelphia.  Owner,  D.  Falcone,  1510 
South  Thirteenth  street,  Philadelphia.  Hot 
water  heat,  electric  light,  tile  work,  marble 
veneer,  slag  roof,  composition  floors,  plate 
glass,  flush  bulks.  Architect  taking  bids. 

School  Building,  Bingham,  Pelmetto  and 
Bleigh  streets.  Architect,  private  plans. 
Owners,  Board  of  Education,  Nineteenth 
above  Chestnut  street.  Lowest  bidders:  Ko- 
ber  Const.  Co.,  34  South  Seventeenth  street, 
Philadelphia,  $246,777;  Sinclair  &  Griggs, 
Medical  Arts  Building,  $253,500.  Heating, 
M  ell  vain  &  Co.,  1816  Ludlow  street,  $28,450. 
Plumbing,  S.  Faith  &  Co.,  2427  Pennsylva¬ 
nia  avenue,  $12,389.  Ventilating,  W.  Hewlett 
Co.,  Fourth  and  Columbia  avenue,  $560.  Elec¬ 
tric,  Baird  Osterhout  Co.,  2109  Walnut  street, 
$5,200. 

Sewage  Disposal  Plant,  Fortieth  Ward, 
Island  road,  Philadelphia.  Architect,  private 
plans.  Owners,  Department  of  Public  Works, 
City  Hall.  Reinforced  concrete  and  face 
brick  and  steel,  116%x594  feet,  40  feet  below 
street  level,  80  feet  above,  steel  rails,  elec¬ 
tric  equipment,  hollow  metal  sash  and  doors, 
steel  platforms.  Lowest  bidders:  Jackson  Co., 
119  South  Fourth  street,  $153,900;  Keystone 
State  Const.  Co.,  210  South  Thirteenth  street, 
$211,000.  Mechanical  equipment,  Sanitary 
Corp.  of  America,  Drexel  Building,  Philadel¬ 
phia,  $49,000'.  Electric  equipment,  M.  L. 
Baird  &  Co.,  Inc.,  Philadelphia,  $9,600.  Plumb¬ 
ing,  Philadelphia  Steam  Heating  Co.,  Juni¬ 
per  and  Cherry  streets,  Philadelphia,  $3,062. 
Heating,  Austin,  Gorham.  •&  Mcllvaine,  1816 
Ludlow  street,  $2,484. 

Bridge,  over  Pennsylvania  Railroad  at  For¬ 
tieth  street,  Philadelphia.  Architect,  private 
plans.  Owners,  Department  of  Public  Works, 
City  Hall,  Philadelphia.  Lowest  bidders: 
Monaghan  &  Losse,  Inc.,  3016  Chestnut  street, 
Philadelphia:  Item  A,  $179,344;  Item  B,  $258,- 
370.  Mundy  Paving  &  Const.  Co.,  228  South 
Alder  street,  Philadelphia;  Item  A,  $186,580; 
Item  B,  $278,000. 

Residences  (39),  South  and  North  sides 
Susquehanna  avenue,  Fifty-sixth  to  Fifty-sev¬ 
enth,  $257,000.  Architect,  private  plans. 
Owner,  C.  E.  Fox,  607  North  Fortieth  street, 
Philadelphia.  Brick,  2  stories,  18x34  feet  and 
18x46  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 
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Residences  (2),  East  side  Lawndale,  South 
of  Bleigh,  $9,500.  Architect,  private  plans. 
Owner,  W.  G.  Isles,  806  Levick  street,  Phila¬ 
delphia.  Frame,  2  stories,  14x46'  feet,  shingle 
roof,  electric  light.  Owner  will  build. 

Stores  and  Residences  (2)  and  Residences 
(61),  1100-1156  and  1101-67  East  Stafford 
street,  $830,800.  Residences  (29),  5801-57  An-, 
derson  street,  Philadelphia,  $5,500  each.  Ar¬ 
chitect,  private  plans.  Owners,  Moss  &  Tay¬ 
lor,  851  North  Sixty-fifth  street,  Philadelphia. 
Brick,  2  stories,  18x32  feet  and  18x30  feet, 
slag  roof,  oak  and  pine  floors,  electric  work. 
Owners  will  build. 

Residences  (11),  'North  side  Conshohocken 
avenue,  West  of  Forty-ninth,  $9,000  each.  Ar¬ 
chitect,  private  plans.  Owner,  William  C. 
Scull,  6049  Ellsworth  street,  Philadelphia. 
Brick,  2  stories,  16  feet  4  inches  x  54  feet, 
slag  roof,  hot  water  heat,  electric  light,  tile 
work.  Owner  will  build. 

Residences  (4),  'North  side  Fairthorne 
street,  East  of  Matthias,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owners,  G.  L.  and  J. 
K.  Callahan,  542  East  Fairthorne  street.  Brick 


and  frame,  2  stories,  16x45  feet,  electric  light. 
Owner  will  build. 

Residences  (2),  North  side  Ludlow  street, 
West  of  Forty-fourth  street,  $3,400  each.  Ar¬ 
chitect,  private  plans.  Owner,  Nathan  Lit- 
man,  1597  North  Fifty-second  street,  Phila¬ 
delphia.  Brick,.  2  stories,  14x30  feet,  1114x12 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residence  and  Store  (alts,  and  add.),  4958 
Master  street,  $2,500.  Architect,  private 
plans.  Owner,  Antonio  Coppa,  4950  Master 
street,  Philadelphia.  Brick,  2  stories,  17x38 
feet,  slag  roof,  electric  lighting.  Owner  will 
build. 

Garage,  4222-24  Paul .  street,  Philadelphia, 
$2,000.  Owner,  Joseph  Lenehah,  4223  Salem 
street,  Philadelphia.  Brick,  1  story,  17x100 
feet,,  cement  floors,  electric  light.  Owner  will 
build. 

Home  for  Nurses  (alts,  and  add.),  1808-10 
Lombard  street,  $2,000.  Architect,  private 
plans.  Owners,  Trustees,  of  University  of 
Pennsylvania,  Thirty-fourth  and  Spruce 
streets.  Brick,  2  stories,  15x8  feet,  general 
alterations.  Owners  will  build. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Warehouse,  Kensington  and  Lehigh  ave¬ 
nues,  Philadelphia.  Architect,  Samuel  T. 
Wagner,  Reading  Terminal,  Philadelphia. 
Owners,  Philadelphia  &  Reading  R.  R.  Co., 
Reading  Terminal,  Philadelphia.  Steel  frame, 
corrugated  asbestos  protected  metal,  1  story, 
80x53%  feet,  concrete  foundations,  maple 
floors,  rolled  steel  sash,  bond,  electric  light¬ 
ing.  Contract  awarded  to  Curtis  Grindrod 
Go.,  10  South  Eighteenth  street. 

Residence  and  Store  (alts,  and  add.),  North¬ 
west  Corner  Fifth  and  Poplar  streets,  Phila¬ 
delphia,  $5,000.  Architect,  private  plans. 
Owner,  S.  Steinfeld,  3351  North  Thirty-third 
street,  Philadelphia.  Brick,  1  story,  25x10 
feet,  7x8  feet,  slag  roof,  oak  and  pine  floors. 
Contract  awarded  to  Louis  Swerdloff,  228 
South  Fifty-ninth  street,  Philadelphia. 

Residences  (2),  8037-39  Roanoke  street, 
Philadelphia,  $4,000.  Architect,  private 
plans.  Owner,  William  Adair,  8035  Roanoke 
street,  Philadelphia.  Brick,  2  stories,  16x39 
feet  8  inches,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  Young  Broth¬ 
ers,  Windmoore,  Pa. 

Office  Building  and  Power  House,  South¬ 
west  Corner  Fifteenth  and  Chestnut  streets, 
Philadelphia,  $1,250,000.  Architects,  Hoff- 
man-Henon,  Inc.,  Finance  -Building,  Philadel¬ 
phia.  Owners,  Albert  M.  Greenfield,  Fifteenth 
and  Chestnut  streets.  Brick,  terra  cotta  and 
cut  stone,  20  stories,  138x79  feet,  slag  roof, 
concrete  floors,  hollow  tile,  waterproofing,  or¬ 
namental  iron  work,  iron  stairs,  floor  hard¬ 
ener,  bond,  kalamein  doors,  rolled  steel  sky¬ 


lights,  tile,  marble  and  terrazzo  work,  metal 
lath,  steam  heating,  electric  lighting.  Con¬ 
tract  awarded  to  F.  W.  Mark  Const.  Co.,  Com¬ 
mercial  Trust  Building. 

Rectory,  Fifty-fourth  and  Wynnefield  ave¬ 
nue,  Philadelphia.  Architect,  Peter  F.  Getz, 
1634  North  Sixth  street,  Philadelphia.  Own¬ 
ers,  St.  Barbara  \s  Roman  Catholic  Church, 
care  of  Rev.  Joseph  L.  Wolfe,  premises.  Brick 
and  stone,  3  stories,  32%x39  feet,  slag  and 
slate  roof,  hardwood  floors,  waterproofing,  or¬ 
namental  iron  work,  tile  and  marble  work, 
metal  lath,  hot  water  heat,  electric  lighting. 
Contract  awarded  to  J.  C.  Mahoney,  Drexel 
Hill,  Pa. 

Laboratory  Building,  Broad  and  Mifflin 
streets,  Philadelphia.  Architect,  Frank  R. 
Watson,  1211  Walnut  street,  Philadelphia. 
Owners,  St.  Agnes’  Hospital,  on  premises. 
Brownstone,  1  story  and  basement,  80x41  feet, 
wing  26x66  feet,  slate  roof,  cement  floors, 
roof  ventilators,  rolled  steel  sash  and  sky¬ 
lights,  iron  work.  Contract  awarded  to  Wil¬ 
liam  R.  Dougherty,  1610  Sansom  street,  Phila¬ 
delphia. 

Residence  and  Garage  (alts,  and  add.),  5510 
Greene  street,  Philadelphia.  Architect,  E. 
A.  Wightman,  Heed  Building,  Philadelphia. 
Owner,  Thornton  F.  B.  Scott,  on  premises. 
Brick,  steel  and  iron  work,  plumbing,  slag 
roof,  electric  light,  plastering,  carpentry,  mill 
work,  painting,  hardware,  glazing.  Contract 
awarded  to  H.  H.  Wehmeyer,  508  West  Cum¬ 
berland  street,  Philadelphia. 

Factory,  Pennsdale  and  Mitchell  streets, 


INTEORAIi  WATERPROOFING 

That  ha*  stood  the  test  of  time 


PASTES  or  POWDER. 

Easily  dissolved— permanent.  Increase  tensil  strength.  Noway  detrimental  to  concrete 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampprcofing  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3959 


W  oodolcum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  covering*. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


SAND 


WHITE  SILICA  SAND 


ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  . 3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 


(  ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 


Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502- ,J  Phone. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


PAGE  WIRE 
FENCE 

OF 

ARMCO 

INGOT  IRON 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 


all  you  want,  when  and 
where  you  wantit.  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Fenci 

Th< 
homes- 
are  Tet 
catalog. 

JldVis 


Offices 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 


WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Burk’s  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

BURK’S  SPRAY  EQUIPMENT  CO. 

Lombard  1S65  722  Drexel  Building 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Doing  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


CE  for  the  Home 

PHONE  LOMBARD  7438 

Wire  or  Iron,  Built  for  Any  Purpose 

ictical  fence  for  city  homes  and  industrial  community 
;s  lasting  satisfactory  service.  Other  Cyclone  Products 
Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Look  for  the  Red  Gag  Marli  of  Quality 

y CLONE  FENCE  COMPANY 

Display  Rooms:  18  South  7th  Street,  Philadelphia 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
t  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  HIINNEYcft 

63rd  &  Woodland  Ave..  Philadelphia 


THE  HANEY- WHITE  CO. 

LUMBER  and  MILLWORK 

17th  Street  and  Glenwood  Avenue 
Philadelphia 

Be’l-  Columbia  1  200  Keystone  -Park  2863 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Electrical 

Face  Brick: 

— , 

Installations 

to  be  satisfactory  must  be  made  by  a 
reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of  j 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 

1723  Saasom  St.,  Philadelphia,  Pa. 

Ball:  Spruce  6410  ICaystona:  Race  S129 

Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 

Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 

BORDEN  STOVE  CO. 

1026  Arch  St.  [2nd  floor]  Philadelphia 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON,  Contractors 

Waterproofed  with 


T  rus  Con  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

Under  Conduction  The  Truscon  Laboratories 


Wilmington  Public  Library,  Wilmington,  Del. 
GlassboroStateNomalSchool.Glassboro.N.J. 
Y.  M.  C.  A.,  Williamsport,  Pa. 

Evening  News  Building,  Easton,  Pa. 


George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 

’Phoaes— Bell,  Sprue*  6470-1  Keystone,  Race,  7486-7 


Trus  Con  Waterproofing  Paste  WAREHOUSE  STOCK  IN  PHILADELPHIA 


Roxboro,  '$84,000.  Architect,  W.  E.  S.  Dyer, 
Land  Title  Building,  Philadelphia.  Owners, 
Kauffman  Plush  Co.,  Manayunk,  Philadelphia. 
Brick  and  steel,  3  stories,  87x76  feet,  slag 
roof,  cement  floors,  waterproofing,  bond,  iron 
work.  Contract  awarded  to  H.  E.  Baton,  1713 
Sansom  street,  Philadelphia. 

Sales  and  Service  Building,  1305  North 
Broad  street,  Philadelphia,  $24,000.  Archi¬ 
tect,  Frank  E.  Ifahn,  1112  Chestnut  street, 
Philadelphia.  Owner,  A.  M.  Greenfield,  Fif¬ 
teenth  and  Chestnut  streets.  Stone,  3  sto¬ 
ries,  26x100  feet,  cement  floors,  steam  heat, 
electric  lighting.  Contract  awarded  to  B. 
Bornstein;  1319  Wingohocking  street. 

Factory,  4712-14  Market  street,  Philadel¬ 
phia.  Architect,  R.  R.  Neely,  2126  Pine  street, 
Philadelphia.  Owners,  Harrison  Bruch  Co., 
Fourth  and  Arch  streets,  Philadelphia.  Brick, 
steel  and  castone,  3  stories,  30x110  feet,  as¬ 
phalt  roof,  pine  floors,  steam  he^t  (electric 
light  reserved),  iron  work,  hollow  metal  sash 
and  skylights.  Contract  awarded  to  Schaef¬ 
fer  &  Co.,  Otis  Building,  Philadelphia. 

Residence,  Phil-EIlena  and  Greene  streets, 
Philadelphia.  Architects,  Neubauer  &  Supo- 
witz,  929  Chestnut  street,  Philadelphia.  Own¬ 
er,  Emmanuel  Weil,  918  North  Broad  street, 
Philadelphia.  Brick,  2 y2  stories,  34x55  feet, 
wing  20x20  feet,  J.  M.  asbestos  shingle  roof, 
hardwood  and  pine  floors,  tile  and  marble 
work  (heating  and  electric  fixtures  reserved). 
Contract  awarded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 

Residence,  1111  Wakeling  street,  Philadel¬ 
phia,  $17,000.  Architect,  private  plans.  Own¬ 
er,  John  H.  Brown,  1226  Fillmore  street,  Phil¬ 
adelphia.  Stone,  3  stories,  37x30  feet,  slate 
roof,  hot  water  heat,  electric  light,  also  gai;- 
age,  1  story,  19x20  feet,  $2,000.  Contract 
awarded  to  E.  H.  Taylor,  Oxford  and  Wake- 
ding  streets. 

Stores  and  Office,  Northwest  Corner  Dock 
and  Walnut  streets,  $7,200.  Architect,  pri¬ 
vate  plans.  Owner,  J.  Wallace  Hallowell, 
113  South  Broad  street,  Philadelphia.  Brick, 
1  story,  irregular  size,  slag  roof,  electric  light. 
Contract  awarded  to  Doyle  &  Co.,  1519  San- 
som  street,  Philadelphia. 

Residence,  North  side  Cottman  street,  West 
of  Whitaker  street,  $5,000.  Architect,  private 
plans.  Owner,  W.  E.  Price,  Burholme,  Pa. 
Brick  and  frame)  2  stories,  20x25  feet,  elec¬ 


tric  light,  slag  roof.  Contract  awarded  to 
Elmer  V.  Phillips,  7202  Oxford  avenue. 

Residences  and  Stores  (5),  4204-06-08-10-12 
West  Thompson  street,  $5,000.  Architect,  pri¬ 
vate  plans.  Owner,  Jacob  Sporken,  904  Arch 
street,  Philadelphia.  Brick,  1  story,  16x14 
feet,  10x13  feet,  slag  roof,  electric  light.  Con¬ 
tract  awarded  to  N.  Sporken,  1219  Pennsyl¬ 
vania  Building,  Philadelphia. 

Residence,  North  side  Devereaux  street, 
East  of  Hawthorne,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Carl  Dietrich,  6205  Prank- 
ford  avenue,  Philadelphia.  Brick,  2  stories, 
20x44  feet,  slag  roof,  oak  and  pine  floors. 
Contract  awarded  to  E.  A.  Schreiber,  1306 
City  Line,  Philadelphia. 

Residence  and  Store  (alts.),  1542  South 
Sixth  street,  Philadelphia,  $6,500.  Architect, 
private  plans.  Owner,  E.  Cranfield,  501  South 
Third  street,  Philadelphia.  General  interior 
alterations.  Contract  awarded  to  Harry  Ru¬ 
bin,  2322  Brown  street,  Philadelphia. 

Residences  (2),  1307-09  North  Fifth  street, 
Philadelphia,  $5,500  each.  Architect,  private 
plans.  Owner,  Charles  Knee,  135  South  For¬ 
ty-ninth  street,  Philadelphia.  Brick,  3  stories, 
18  feet  10  Inches  x  35  feet  6  inches,  slag  roof, 
hot  water  heat.  Contract  awarded  to  A. 
Shestack,  5829  Walnut  street,  Philadelphia. 

Residence,  South  side  Afton  street,  East  of 
Verrie  avenue,  $5,000.  Architect,  private 
plans.  Owner,  Samuel  Gashow,  4438  North 
Fifth  street,  Philadelphia.  Frame,  1  story, 
30x30  feet,  shingle  roof,  electric  work.  Con¬ 
tract  awarded  to  Headman  &  Hagan,  427 
West  Olney  avenue. 

Residence  and  Store  (alts,  and  add.),  3710 

Market  street,  $4,000.  Architect,  private 
plans.  Owner,  Mrs.  Glass,  on  premises.  Brick, 
1  story,  8  feet  9  inches  x  12  feet,  slag  roof, 
yellow  pine  floors.  Contract  awarded  to  D. 
Rosenberg,  2510  South  Eighth  street,  Phila¬ 
delphia. 

Garage,  4453  Leiper  street,  Philadelphia, 
$4,500.  Architect,  private  plans.  Owner,  B. 
J.  Haines,  4451  Leiper  street,  Philadelphia. 
Brick,  1  story,  irregular  size,  cement  floors, 
slag  roof.  Contract  awarded  to  F.  Dietrich, 
.Tr.,  1828  East  Schiller  street. 

Tenement  (alts.),  1014  North  Sixty-third 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  W.  H.  Guillium,  18  Col- 
wvn  road,  Cynwyd,  Pa.  General  alterations. 


Contract  awarded  to  Louis  E.  Faulkner,  14 
North  Paxon  street. 

Store  (alts.),  1006  Market  street,  Philadel¬ 
phia,  $3,000.  Owners,  Metropolitan  5-  and 
10-Cent  Store,  on  premises.  Metal  lath,  plas¬ 
tering.  Contract  awarded  to  George  E.  Gross, 
1613  Chestnut  street. 

Residence  (add.),  6047  Walnut  street,  Phil¬ 
adelphia,  $2,000.  Owner,  Laura  P.  Hamak, 
on  premises.  Brick,  1  story  add.,  15x23  feet, 
15x6  feet,  slag  roof,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Co-operative  Builders,  125 
South  Sixtieth  street. 

Garage,  Southeast  Corner  Front  and  Luray 
streets,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Leo  Connor,  2122  Catharine  street,  Phila¬ 
delphia.  Brick,  1  story,  18x43  feet  5  inches, 
slag  roof,  cement  floors.  Contract  awarded 
to  George  Good,  Adams  road,  Olney,  Phila¬ 
delphia. 

Wagon  Shed,  752  North  Markoe  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Luke  Cannon,  775  North  Markoe 
street,  Philadelphia.  Brick,  1  story,  40x66 
feet,  slag  roof.  Contract  awarded  to  Harry 
G.  Walters,  412  North  Fortieth  street. 

Residence  and  Store  (alts.),  805  South  Elev¬ 
enth  street,  $3,500.  Architect,  private  plans. 
Owner,  J.  Gianini,  on  premises.  General  in¬ 
terior  alterations.  Contract  awarded  to  J. 
Marvane,  785  Walnut  street,  Collingsdale,  Pa. 

Garage,  5510  Greene"  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  T. 
F.  B.  Scott,  on  premises.  Brick,  1  story, 
24x16  feet,  slag  roof,  cement  floors.  Con¬ 
tract  awarded  to  H.  H.  Wehmeyer,  509  West 
Cumberland  street,  Philadelphia. 

Business  Building  (alts,  and  add.),  729  Wal¬ 
nut  street,  $3,000.  Architect,  private  plans. 
Owner,  M.  Margolin,  on  premises.  Brick,  1 
story,  5x20  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  Louis  Swerdloff,  228 
South  Fifty-ninth  street,  Philadelphia. 

Store  and  Office  (alts.),  1116  Walnut  street, 
Philadelphia,  $3,000.  Architect,  private 
plans.  Owners,  W.  S.  Jones  Co.,  1116  Walnut 
street,  Philadelphia.  Carpentry,  mill  work, 
painting,  glazing,  plastering.  Contract 
awarded  to  Rush  J.  W%iteside,  2115  Wallace 
street. 

Residence  and  Store  (add.),  412  North  Six¬ 
ty-fourth  street,  Philadelphia,  $2,500.  Ar¬ 
chitect,  private  plans.  Owner,  Pablo  Saroco, 
on  premises.  Brick,  1  story,  16  feet  4  inches 


DEPENDABLE 

WILLIAM  H.  RIDDLE 

Hauling  Contractor 

MOTOR  TRUCKS 

TEAMS 

SERVICE 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 

CINDERS 

Oregon  0913  W 
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x  23  feet,  25x33  feet,  slag  roof,  electric  work. 
Contract  awarded  to  A.  M.  Stefiano,  503 
North  Sixty-fifth  street,  Philadelphia. 

Residence  and  Store  (add.),  5542  Chester 
avenue,  i$2,000.  Architect,  private  plans. 
Owner,  E.  Leonard,'  on  premises.  Brick,  1 
story,  16x10  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  George  Adams,  5905  Ches¬ 
ter  avenue,  Philadelphia. 

Residence  (alts.),  Northeast  Corner  Camac 
and  Oxford  streets,  $2,000.  Architect,  pri¬ 
vate  plans.  Owners,  Anthony  and  Anna  Spe- 
zus,  on  premises.  General  interior  altera¬ 
tions.  Contract  •  awarded  to  M.  A.  Greene, 
1607  North  Thirteenth  street,  Philadelphia. 


Pennsylvania 
Construction  New® 

Residence  and  Garage,  Highland  Park,  Pa. 
Architect,  Richard  R.  Neely,  2136  Pine  street, 
Philadelphia.  Owner,  C.  Keiter,  care  of  ar¬ 
chitect.  Erame  and  stucco,  2 y2  stories,  26x38 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  tak¬ 
ing  bids  due  September  15th. 

Factory,  Boiler  House  and  Stack,  State 
street  and  P.  R.  R.,  York,  Pa.  Architect,  J. 
A.  Dempwolf,  Cassatt  Building,  York,  Pa. 
Owners,  Gilbert  Wall  Paper  Co.,  P.  J.  Gilbert, 
728  Linden  avenue,  York,  Pa.  Concrete  and 
brick.  Too  early  for  details. 

Bakery,  Myerstown,  Pa.  Architect,  L.  D. 
Lance,  108  North  Fifth  street,  Reading,  Pa. 
Owners,  Pretz-Sticks  Baking  Co.,  Myers¬ 
town,  Pa.  Brick,  concrete  block,  2  stories, 
102x102  feet,  slag  roof,  pine  and  concrete 
floors,  electric  light,  rolled  steel  sash,  metal 
lath,  roof  ventilators,  rolled  steel  sash,  fire 
doors,  waterproofing,  dampproofing.  Prelim¬ 
inary  plans  completed. 

Bungalow,  Penn  Side,  Reading,  Pa.  Archi¬ 
tect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owner,  Edward  Gotshall,  123 
Spring  street,  Reading,  Pa.  Brick,  concrete, 
1 Yu  stories,  30x60  feet,  slate  roof,  pine  floors, 
hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Store,  726-28-30  Penn  street,  Reading,  Pa. 
Architect,  F.  A.  Muhlenberg,  24  North  Sixth 
street,  Reading,  Pa.  Owners,  Harold  Furni¬ 
ture  Co.,  812  Penn  street,  Reading,  Pa.  Brick, 
steel,  limestone,  5  stories  and  basement, 
40x270  feet  and  40x180  feet,  asphalt  roof, 
terrazzo  and  cement  floors,  steam  heat  (heat¬ 
ing,  plumbing,  electric  and  elevators  reserv¬ 
ed),  hollow  tile,  roof  ventilators,  tile,  marble 
and  terrazzo  work,  rolled  steel  sash,  iron 
stairs,  ornamental  iron  work.  Architect  will 
be  ready  for  bids  next  week. 

Residences  (26),  Wynnefield,  Pa.  Architect, 
E.  Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owner,  James  C.  Enburg,  Fifty- 
sixth  and  Warrington  avenue,  Philadelphia. 
Stone,  3  stories,  19x48  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  and  marble  work,  garages  in  basement. 
Owner  taking  sub-bids. 

Superstructures  (6),  Enola,  Pa.,  (7)  Pit¬ 
cairn,  Pa.  Architect,  William  H.  Cookman, 
Broad  Street  Station,  Philadelphia.  Owners, 
Pennsylvania  Railroad  Co.,  Broad  Street  Sta¬ 
tion,  Philadelphia.  Brick,  concrete  and  steel, 
1  story,  1  each  of,  first  six  at  each  location, 
freight  car  repair  shop,  620x100  feet,  oxygen 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10M — 40  Gallon  Capacity  No.  12  M— 1 25  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

Ilth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  BXCLUSIVBLT 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 
Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractore 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


"On  the  Ground  When  Wanted - 


Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality , 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  06C  8  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  4981 


••PAID  l'OB  ITSELF  ON  ONE  JOB.” 

That's  what  we’re  being  told  over  and  over  again  about  our 
new  Model  No.  40. 

“STERLING”  CONVERTIBLE  LEVEL.  - 
What  it  is  doing  for  others  it  will  do  for  you. 

DON’T  PUT  OFF  until  a  costly  mistake  in  lines  or  levels  eats 
up  more  than  enough  of  your  profits  to  pay  for  it,  but  insure  the 
accuracy  of  your  work  and  safeguard  your  profits  by  adding  a 
••Sterling”  Level  to  your  equipment  right  now,  TODAY. 

Changed  in  TEN  SECONDS  for  Transit  work;  no  detachable 
parts  to  get  misplaced  or  lost;  unobstructed  view  of  Level  Vial. 

A  Phila. -made  Level  outclassing  all  others.  Illustrated  Folder  G 
sent  free  upon  request. 

WARREN-KNIGHT  CO. 

re]s  FACTORY  AND  SALESROOM  pQr  ga]e 

>es,  &c.  1S6  N.  12th  Street  PHILADELPHIA  or  Rent 


Shovels,  Picks 
Barrows,  Hods 
Buggies,  Etc. 


MOORE  &  WEISBROD 

Inco  r  pc  rated 

TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 


Immediate 

Delivery 

Quality 

Service 
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and  acetylene  storage  building,  1  story,  31x16 
feet,  paint  storage  and  air  brake  shop,  1 
story,  61x16  feet,  paint  shop  and  bake  oven, 
1  story,  424x100  feet,  store  house  building, 
202x42  feet,  oil  house,  1  -  story,  25x13  feet, 
rivet  cutting  building  (Pitcairn  only),  1  story, 
200x36  feet,  slate,  shingle  and  Barrett  spe¬ 
cification  roof,  cement  floors,  iron  work,  -floor 
hardener,  bond,  rolled  steel  sash,  metal  lath, 
steam  heat,  electric  lighting.  Owners  tak¬ 
ing  bids  due  September  15th. 

School,  Mt.  Penn,  Reading,  Pa.  Architect, 
H.  Maurer,  226  North  Fifth  street,  Reading, 
Pa.  Owners,  Mt.  Penn  School  Board,  W.  Ed¬ 
gar  Bates,  secretary,  Mt.  Penn,  Reading,  Pa. 
Brick,  1  and  2  stories,  38x160  feet,  Spanish 
tile  roof,  maple  floors,  hollow  tile  ^heating, 
plumbing  and  electric  work  reserved),  roof 
ventilators,  waterproofing,  dampproofing. 
Owners  taking  bids  due  September  22nd. 

Residence,  Merion,  Pa.  Architects,  Do  Ar- 
jnond,  Ashmead  <&  Bickleu,  Franklin  Trust 
Building,  Philadelphia.  Owner,  Paul  Tappan, 
Ardmore;  Pa.  Stone,  2%  stories,  38x30  feet, 
shingle  roof,  hardwood  floors,  vapor  heat,  elec¬ 
tric  light,  tile  work.  Architects  taking  sub¬ 
bids  due  September  15th. 

Residences  (17),  Wynnefield,  Pa.  Architect, 
E.  Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owner,  W.  Percival  Johnson,  4039 
Lancaster  avenue,  Philadelphia.  Stone,  2  sto¬ 
ries,  16x45  feet,  slate  and  slag  roof,  hot  wa¬ 
ter  heat,  electric  lighting,  tile  and  marble 
work,  garages  in  basement.  Owners  are  tak¬ 
ing  sub-bids. 

Residences  (12),  Conshohocken,  Pa.  Ar¬ 
chitect,  Walter  K.  Durham,  32  Walnut 
street,  Philadelphia.  Owner,  name  withheld. 
Frame,  brick  and  frame,  and  concrete  block, 
1%,  2  and  2y2  stories.  Architect  taking  bids. 

School  Building,  Pottstown,  Pa.  Archi¬ 
tects,  Ritter  &  Shay,  North  American  Build¬ 
ing,  Philadelphia.  Owners,  School  District, 
Borough  of  Pottstown,  Pa.  Brick,  cut  stone 
and  steel,  2  stories,  138x66  feet,  composition 
roof,  cement  and  maple  floors,  roof  ventila¬ 
tors,  dampproofing,  iron  work,  bond,  metal 
lath,  steam  heating,  electric  lighting.  Low¬ 
est  bidders:  F.  H.  Kaiser  Co.,  Pottstown,  Pa., 
$81,327;  J.  Hampton,  Norristown,  Pa., 
$83,803. 

School,  Penn  Square,  Montgomery  County, 
Pa.  Architects,  Schermerhorn  &  Phillips,  430 
Walnut  street,  Philadelphia.  Owners,  School 
District  of  East  Noriton  Township,  Pa.  Low¬ 
est,  bidders:  H.  C.  Shallcross,  Gratersford, 
Pa.,  $19,170,  200  days;  F.  R.  Heavner,  Nor¬ 
ristown,  Pa.,  $19,975.  Plumbing,  C.  M.  Ot- 
tingers,  Fort  Washington,  Pa.,  $2,090.21. 
Heating,  H.  C.  Butler,  Philadelphia,  $568. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Sept.  5, 
1922.  Sealed  Proposals  will  be  received  at 
this  office  until  3  P.  M.,  October  3,  1922,  and 
then  opened  for  an  extension  to  the  building 
and  driveway,  and  remodeling  interior,  at  the 
United  States  Post  Office  and  Court  House, 
at  Parkersburg,  W.  Va.,  in  accordance  with 
the  specifications  and,  drawings  mentioned 
therein.  Copies  of  which  may  be  had  at  this 
or  at  the  office  of  the  Custodian,  in  the  dis¬ 
cretion  of  the  Supervising  Architect.  Jas.  A. 
Wetmore,  Acting  Supervising  Architect. 


If  your  sales-talk  is  keyed  to  interest  men 
who  build  it  should  occupy  space  every  week 
in  the  ‘  ‘  Guide,  ’  ’  the  only  building  news  maga¬ 
zine  this  side  of  Manhattan  Island. 


Pennsylvania 
Contracts  Awarded 

Residence,  Elmwood  avenue,  York,  Pa.  Ar¬ 
chitect,  H.  E.  Yessler,  Rupp  Building,  York, 
Pa.  Owner,  Harry  Weinstock,  Newberry  and 
Market  streets,  York,  Pa.  Brick,  2%  stories, 
40x30  feet,  slate  roof,  hardwood  floors,  vapor 
heat,  electric  •  light,  tile  work.  Contract 
awarded,  to  I.  Reindollar  &  Son,  York,  Pa. 

Apartment  and  Store  (alts,  and  add.),  King 
and-.  Queen  streets,  York,  Pa.  Architect,  H. 

E.  Yessler,  Rupp  Building,  York,  Pa.  Own¬ 
ers,  Keystone  Hotel,  care  of  E.  Bush,  132 
South  Queen,  street,  York,  Pa.  Brick,  3  sto¬ 
ries,  70x31  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  work,  refrig¬ 
eration.  'Contract  awarded  to  ,S.  Gladfelter, 
York,  Pa. 

Residence,  Lewistown,  Pa.  Architects, 
Hamme  &  Witman,  City  Bank  Building,  York, 
Pa.  Owner,  Senator  F.  W.  Culbertson,  Lewis- 
town,  Pa.  Brick,  45x33  feet,  composition 
roof,  hardwood  floors,  vacuum  heat,  electric 
light,  tile  work.  Contract  awarded  to  .Stein- 
bach  &  Sons,  Lewistown,  Pa. 

School,  Walnut  street,  West  of  Sixty-ninth 
street,  Stonehurst,  Pa.,  $99,893.  Architect, 
H.  W.  Castor,  Stephen  Girard  Building,  Phil¬ 
adelphia.  Owners,  Upper  Darby  Township, 
Pa.  Limestone,  brick,  cut  stone  and  steel,  2 
stories,  147x57  feet,  Barrett  roof,  maple  and 
cement  floors,  roof  ventilators,  dampproofing, 
metal  lath,  rolled  steel  sash,  copper  skylights, 
iron  work  and  stairs,  bond.  Contract  award¬ 
ed  to  Bowden  Const.  Co.,  1935  Chestnut 
street. 

Twin  Residence,  Narberth,  Pa.  Architect, 
private  plans.  Owner,  William  Nagle,  Nar¬ 
berth,  Pa.  Hollow  tile  and  stucco,  2%  sto¬ 
ries,  47x28  feet,  shingle  and  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light¬ 
ing.  Contract  awarded  to  Merion  Const.  Co., 
2313  Walnut  street,  Philadelphia. 

Store  and  Apartments,  Ardmore,  Pa.  Ar¬ 
chitect,  John  T.  Norton,  Ardmore,  Pa.  Own¬ 
er,  William  Armstrong,  Ardmore,  Pa.  Brick 
and  steel,  2  stories,  20x88  feet,  slag  roof,  oak 
and  pine  floors,  hot  water  heat,  electric  light, 
tile  work.  Contract  awarded  to  Merion  Const. 
Co.,  2313  Walnut  street,  Philadelphia. 

Stores,  Pottsville,  Pa.  Architect,  H.  Maurer, 
234  North  Fifth  street,  Reading,  Pa.  Owmer, 
W.  S.  Weiss,  15  North  Centre  street,  Potts¬ 
ville,  Pa.  Brick,  3  stories,  32x90  feet,  slag 
roof,  hardwood  floors,  hollow  tile,  electric 
light,  tile  work,  rolled  steel  sash  and  sky¬ 
lights,  fire  doors,  roof  ventilators,  waterproof¬ 
ing,  dampproofing,  structural  iron.  Contract 
awarded  to  Builder  Aregood,  Pottsville,  Pa. 

Foundry  Building,  Reading,  Pa..  Architect, 

F.  A.  Muhlenberg,  24  North  Sixth  street, 
Reading,  Pa.  Owners,  Chantrell  Hardware  & 
Tool  Co.,  Millmont,  'Reading,  Pa.  Brick,  1 
story,  60x90  feet,  asphalt  roof,  electric  light, 
roof  ventilators,  rolled  steel  sash.  Contract 
awarded  to  Beard  Const.  Co.,  658  Penn  street, 
Reading. 

Office  and  Shop,  West  Chester  pike,  High¬ 
land  Park,  Pa.  Architect,  R.  R.  Neely,  2126 
Pine  street,  Philadelphia.  Owner,  C.  Keiter, 
care  of  architect.  Stucco,  1  story  ahd  base¬ 
ment,  18x23  feet,  shingle  roof,  hardwood  and 
cement  floors,  plate  glass,  hot  water  heat¬ 
ing,  electric  lighting.  Contract  awarded  to 
J.  William  Reppenhagen,  23  South  Fifty-sec¬ 
ond  street,  Philadelphia. 

Recreation  Pavilion,  Lansdowne,  Pa.  Ar¬ 
chitect,  Paul  Monaghan,  1218  Chestnut  street, 
Philadelphia.  Owners,  St.  Vincent’s  Home, 
Lansdowne,  Pa.  Brick,  steel  and  concrete, 
2  stories,  59x135  feet,  slate  roof,  cement,  pine 
and  maple  floors,  electric  light,  metal  lath. 
Contract  awarded  to  Pierce  Henon  Co.,  Juni¬ 
per  and  Pine  streets. 

Store  and  Apartment  (alts.),  504  Penn 


street,  Reading  ,Pa.  Architect,  Calvin  Young, 
226  North  Sixth  street,  Reading,  Pa.  Owner, 
E.  O.  Emerick,  on  premises.  Plate  glass,  cop¬ 
per  work,  hardwood  floors,  tile  and  marble 
work,  roof  ventilators,  rolled  steel  skylights, 
general  interior  alterations.  Contract  award¬ 
ed  to  Oscar  Dagler,  1041  A  Walnut  street, 
Reading. 

Stores  and  Apartments  (4),  Drexel  Hill, 
Pa.  Architects,  Folsom  &  Stanton,  10  South 
Eighteenth  street,  Philadelphia.  Owner,  H. 
J.  Rittenhouse,  4219  Lancaster  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  83x44  feet,  slag 
and  slate  roof,  pine  floors,  metal  lath,  hot 
water  heat,  electric  light,  tile  work.  Contract 
awarded  to  Conneen  Const.  Oo.,  10  South 
Eighteenth  street,  Philadelphia. 


New  Jersey 
Construction  News 

Garden  Pier  (alts.),  Atlantic  City,  N.  J. 
Architects,  Simon  &  Simon,  249  'South  Juni¬ 
per  street,  Philadelphia.  Owners,  Pier  Realty 
&  Holdings  Co.,  care  of  Louis  Burk,  Atlan¬ 
tic  City,  N.  J.  Concrete  work,  carpentry,  mill 
work,  slag  roof,  hardware,  plastering,  paint¬ 
ing,  glazing,  iron  work.  Architects  taking 
bids. 

School  House,  Glendora,  N.  J.  Architect, 
Thomas  Stephen,  Masonic  Temple,  Camden, 
N.  J.  Owners,  Board  of  Education  of  Glou¬ 
cester  County,  Blackwood,  N.  J.  Brick,  2 
stories,  61x75  feet,  slate  roof,  maple  floors 
(plumbing,  ventilating,  light  and  heating  sep¬ 
arate  bids).  Owners  taking  bids  due  Sep¬ 
tember  15  th. 

Hotel,  Bridgeton,  N.  J.  Architects,  Dreher, 
Paul  &  Churchman,  Otis  Building,  Philadel¬ 
phia.  Owners,  Bridgeton  Hotel  Co.,  Bridge- 
ton,  N.  J.  Brick,  cut  stone,  granite  and 
steel,  7  stories,  67x110  feet,  slag  roof,  maple 
floors,  hollow  tile,  metal  lath,  terra  cotta, 
iron  work  and  stairs,  rolled  steel  skylights, 
tile  and  marble  work  (demolition  and  eleva¬ 
tors  reserved).  Architects  taking  bids  due 
September  15th. 

Office  and  Stores  (alts,  and  add.),  38  East 
State  street,  Trenton.  Architect,  W.  Hankin, 
39  East  State  street,  Trenton,  N.  J.  Owners, 
Fisher  Estate,  Edward  Fisher,  care  of  archi¬ 
tect.  Steel,  semi-fireproof,  4  stories,  19x65 
feet,  slag  roof,  pine  floors,  hot  water  heat, 
electric  light,  hollow  tile,  metal  lath,  tile 
work,  rolled  steel  sash,  roof  ventilators,  wa¬ 
terproofing,  dampproofing.  Architect  will 
take  bids  next  week. 

Assembling  Plant  (alts,  and  add.),  Trenton, 
N.  J.  Architect,  R.  O.  Consolloy,  Common¬ 
wealth  Building,  Trenton,  N.  J.  Owners, 
Freeman  Electric  Co.,  803  East  State  street, 
Trenton.  Brick,  1  story  additional,  60x60 
feet,  slag  roof,  concrete  floors,  electric  light, 
general  interior  work,  fire  doors,  ornamental 
iron  work.  Architect  taking  bids  due  as  soon 
as  possible. 

Boiler  Room,  North  Broad  street,  Trenton, 
N.  J.  Architect,  William  Klemann,  First  Na¬ 
tional  Bank  Building,  Trenton.  Owners,  Cas- 
tania  Dairy,  North  road  street,  Trenton,  N.  J. 
Brick,  1  story,  47x32  feet,  slag  roof,  concrete 
floors,  electric  light,  rolled  steel  sash.  Own¬ 
ers  taking  bids. 

School,  Gloucester  Heights,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Westmont,  N.  J.  Lowest  bidders: 
Freil  McLeister,  Inc.,  2146  East  Norris  street, 
Philadelphia,  $27,444,  80  days;  Wills  Bill  Co., 
1706  Sansom  street,  Philadelphia,  $27,835,  175 
days.  Contract  for  heating  and  ventilating 
awarded  to  Mechanical  Equipment  Co.,,  Drexel 
Building,  Philadelphia.  General  contract  not 
yet  awarded. 


New  Jersey 
Contracts  Awarded 

Warehouse,  Baltic  and  Delaware  avenues, 
Atlantic  City,  N.  J.  Architect,  Samuel  T. 
Wagner,  Reading  Terminal,  Philadelphia. 
Owners,  Philadelphia  &  Reading  R.  R.  Co., 
Reading  Terminal,  Philadelphia.  Hollow  tile, 
1  story,  157x100x71  feet,  wood  roof,  concrete 
foundations,  hot  water  heat,  electric  lighting, 
garage,  38%x'60  feet,  and  office  and  sleeping- 
quarters.  Contract  awarded  to  F.  A.  Hav¬ 
ens  Co.,  845  North  Nineteenth  street,  Phila¬ 
delphia. 

Residences  (6),  Hamilton  avenue,  Trenton, 
N.  J.,  $30,000.  Architect,  private  plans.  Own¬ 
ers,  Independent  Realty  Co.,  408  Market 
street,  Trenton,  N.  J.  Brick,  2 y2  stories, 
15x40  feet,  slate  roof,  pine  floors,  electric 
light.  Conrtact  awarded  to  John  Taub,  613 
South  Warren  street,  Trenton,  N.  J. 

Garage,  640  East  State  street,  Trenton, 
N.  J.,  $15,000.  Architect,  private  plans.  Own¬ 
er,  R.  C.  Manning,  221  East  Front  street, 
Trenton,  N.  J.  Brick,  cement  block,  1  story, 
46x150  feet,  slag  roof,  concrete  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  J.  Ross 
&  Son,  '35  Boudinot  street,  Trenton. 

Store,  Hermitage  avenue,  Trenton,  N.  J. 
Architect,  private  plans.  Owner,  Charles 
Hanna,  care  of  builder.  Brick,  1  story,  19x38 
feet,  slag  roof,  pine  floors,  steam  heat,  elec¬ 
tric  light,  plate  glass,  terra  cotta.  Contract 
awarded  to  Charles  Randall,  43  North  Her¬ 
mitage  avenue. 


(Continued  from  page  584) 

This  list  does  not  include  Connecticut, 
District  of  Columbia,  South  Carolina  and 
Tennessee,  acts  of  which  apply  to  a  par¬ 
ticular  city;  and  North  Carolina,  which 
has  recently  passed  a  City  Planning  Act 
granting  zoning  powers  to  city  plan  com¬ 
missions. 

There  must  be  some  local  official  body 
to  initiate  the  work  of  zoning.  If  there 
is  a  Planning  Board  or  Commission,  that 
is  the  logical  body  to  take  up  the  problem. 
If  there  is  no  such  body,  one  should  be 
created,  because  zoning,  to  be  done  with 
wise  foresight,  must  take  account  not 
only  of  existing  conditions  and  obvious 
tendencies  of  growth,  but  of  probable 
changes  and  improvements  of  many  sorts. 
It  is  part  of  the  general  planning  prob¬ 
lem.  It  relates  to  the  transportation 
system,  including  streets,  street  railways 
and  other  local  passenger  transportation, 
railroad  freight  and  passenger  service, 
and  water-borne  commerce  if  any.  It 
relates  also  to  public  works  and  utilities, 
to  park,  schools,  and  many  special  pub¬ 
lic  and  private  undertakings. 

A  Zoning  Program 

Surveys:  A  zoning  ordinance  needs  to 
be  based  on  a  comprehensive  and  detailed 
study  of  the  precise  local  conditions,  both 
present  and  prospective.  What  fits  one 
city  or  town  may  be  a  bad  misfit  for 
another.  There  is  no  short-cut  to  good 
zoning  in  any  community  through  blindly 
accepting  what  has  been  done  for  an¬ 
other  community.  The  only  safe  path  is 
a  thorough,  open-minded  examination  of 
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the  facts  in  each  community  as  to  exist¬ 
ing  uses,  existing  densities  and  heights 
of  buildings,  the  customs  of  the  people, 
and  the  trend  of  affairs.  In  every  city 
there  are  citizens  and  organizations  hav¬ 
ing  in  their  possession  valuable  knowl¬ 
edge  of  local  conditions.  These  have  a 
large  contribution  to  make  to  those  re¬ 
sponsible  for  zoning,  although  those  who 
have  lived  their  whole  lives  in  a  com¬ 
munity,  do  not  necessarily  realize  all  that 
is  going  on  about  them. 

The  zoning  of  a  city  requires  expert 
professional  knowledge  just  as  the  pre¬ 
sentation  of  a  case  in  court  requires  legal 
training.  But  joist  as  the  lawyer  depends 
upon  the  layman  to  secure  his  facts,  so 
must  the  professional  zoning  expert  call 
upon  the  citizens  for  much  of  the  accur¬ 
ate  information  upon  which  any  good 
zoning  regulations  must  be  based. 

Technical  Advice:  The  practice  of 
zoning  is  relatively  new  in  America.  We 
are  feeling  our  way  and  must  learn  by 
experience.  Those  who  have  had  experi¬ 
ence  tend  to  become  expert,  with  broader 
knowledge  of  practices  that  are  proving 
effective.  These  men  are  becoming  grad¬ 
ually  more  skilled  in  the  methods  of  get¬ 
ting  at  the  essential  fact  of  any  local 
situation,  and  in  the  interpretation  of 
those  facts.  If  they  possess  insight  and 
sane  judgment,  their  advance  becomes  in¬ 
creasingly  valuable. 

Sco\pc  of  a  Zoning  Ordinance :  A  zon¬ 
ing  ordinance  consists  of  one  or  more 
maps  dividing  the  city  into  different  kinds 
of  districts ;  and  a  statement  of  methods 
of  regulation  to  be  employed  in  each  dis¬ 
trict  in  regard  to  the  use  to  which  pro¬ 
perty  may  be  put,  the  height  and  size  of 
buildings,  and  the  amount  of  space  to  be 
left  vacant;  with  adequate  provisions  for 
enforcement. 

Getting  Public  Support :  In  the  pro¬ 
cess  of  drafting  a  tentative  ordinance,  it 
is  important,  by  means  of  full  public  dis¬ 
cussion,  to  be  sure  that  the  ordinance  is 
an  “application  of  common-sense  and 
fairness”  and  will  “provide  each  district, 
as  nearly  as  practicable,  with  just  such 
protection  and  just  such  liberty  as  are 
sensible  in  that  particular  district.”  It 
is  essential  likewise  to  be  sure  that  pub¬ 
lic  opinion  as  a  whole  will  support  it. 

Zoning  in  Operation  :  A  zoning  ordi¬ 
nance  is  of  value  only  as  it  is  properly 
enforced.  Because  of  the  difficulty  of 
making  with  precision  the  forecasts  on 
which  it  is  based,  its  operation  should 
be  closely  followed  by  those  who  most 
intimately  understand  the  reasons  for  its 
provisions.  Thus,  improvements  and 
adjustments  may  from  time  to  time  be 
intelligently  made.  It  is  to  furnish  iri 
exceptional  cases  a  means  for  remedying 
possible  injustices  that,  in  some  states, 
provision  is  made  for  a  Board  of  Adjust¬ 
ment  or  Appeals. 


593 


It  is  obvious  from  the  nature  of  the 
case  that  even  if  a  zoning  ordinance  were 
drawn  with  super-human  perfection,  time 
and  the  natural  growth  of  the  community 
may  show  the  need  of  modifications.  The 
purpose  of  a  zoning  ordinance  is  not  to 
stifle  growth,  but  only  to  insure  that  in¬ 
stead  of  taking  place  sporadically  and 
waste  fully  it  shall  go  on  in  an  orderly 
way,  in  response  to  generally  recognized 
needs  and  with  due  notice  to  all  con¬ 
cerned. 

What  Cities  and  Towns  Have  Accom¬ 
plished  by  Zoning 

Undoubtedly  the  most  convincing 
statement  which  could  be  made  in  regard 
to  the  value  of  zoning  is  that  practically 
all  the  large  cities  of  the  United  States 
now  feel  that  it  is  impossible  to  continue 
to  develop  further  without  the  adoption 
of  a  building  zone  plan.  New  York,  St. 
Louis,  Los  Angeles,  San  Francisco,  Mil¬ 
waukee,  Washington,  Newark,  Rochester, 
Omaha,  not  to  mention  smaller  cities  such 
as  East  Orange,  N.  J.,  Berkeley,  Calif., 
and  Brockton,  Mass.,  already  have  zoning 
ordinances  in  operation,  while  Chicago, 
Philadelphia,  Detroit,  Cleveland,  Balti¬ 
more,  Pittsburgh,  , Portland  (Ore.),  At¬ 
lanta,  and  many  others  have  zoning  plans 
in  progress.  Moreover,  it  is  not  alone 
our  larger  cities  which  realize  the  neces¬ 
sity  for  timely  regulation  of  the  uses  of 
property.  A  considerable  number  of  the 
smaller  towns,  especially  in  California, 
Ohio,  Illinois,  New  Jersey,  and  New 
York,  either  have  passed  zoning  ordi¬ 
nances  or  have  them  in  an  advanced 
stage  of  preparation. 

In  fact,  on  April  12,  1922,  58  muni¬ 
cipalities  in  the  United  States  were  on 
record  as  having  zoning  ordinances  al¬ 
ready  enacted,  and  110  were  reported  to 
have  zoning  plans  in  progress. 

Actual  experience  with  zoning  regula¬ 
tions  has  brought  to  light  certain  strik¬ 
ing  facts. 

It  is  stated  on  reliable  authority  that 
the  New  York  zoning  regulations  have 
prevented  vast  depreciation  in  many  dis¬ 
tricts  and  effected  savings  in  values 
amounting  to  millions  of  dollars  in  estab¬ 
lished  sections.  Certain  districts  have 
been  rehabilitated  as  a  direct  result  of 
the  zoning  ordinance.  Another  interest¬ 
ing  result  has  been  the  production  of  a 
type  of  high  building  believed  to  be  far 
better  than  the  former  elongated  match¬ 
box  type. 

In  an  analysis  of  building  permits  is¬ 
sued  in  St.  Louis  in  the  first  fourteen 
months  under  the  zoning  ordinance,  it 
was  found  that  residences  tended  to  fol¬ 
low  the  residence  district  and  did  not 
even  attempt  to  seek  locations  in  indus¬ 
trial  or  unrestricted  areas.  Except  com¬ 
mercial  buildings  which  were  built  partly 
in  commercial  and  partly  in  industrial 
districts,  the  development  of  St.  Louis 


594 


is  said  to  be  fitting  itself  very  closely  to 
the  zoning  plan. 

To  avoid  the  common  condition  that 
industrial  plants  encounter  of  having  to 
do  business  on  a  “residential  basis,”  de¬ 
nied  large-scale  facilities  in  their  vicinity 
on  account  of  protests  by  residence  own¬ 
ers,  Alameda,  Calif.,  among  other  cities, 
has  established  industrial  zones  in  which 
no  new  permits  to  build  residences  will 
be  granted.  A  leading  municipal  engin¬ 
eer  is  quoted  as  saying  that  the  prohibi¬ 
tion  of  residences  in  industrial  zones  is 
one  of  the  most  important  protections  to 
put  in  a  zoning  ordinance.  This  meth¬ 
od  is  being  relied  on  to  develop  Hoboken, 
N.  J.,  as  a  great  industrial  terminal. 

In  New  Jersey  it  has  been  found  that 
the  unzoned  suburban  town  is  at  a  dis¬ 
tinct  disadvantage  as  compared  with  the 
community  protected  by  a  zoning  ordin¬ 
ance.  People  are  asking  themselves  why 
they  should  invest  money  in  a  home  or 
lend  money  on  a  mortgage  in  an  unpro¬ 
tected,  unzoned  locality.  The  zoned 
towns  are  actually  absorbing  the  better 
grade  of  development.  The  result  has 
been  that  builders,  architects,  and  real 
estate  owners  in  unzoned  towns  are  per¬ 
sistently  urging  their  local  councils  to 
adopt  zoning,  so  that  they  may  have  as 
good  a  selling  proposition  to  offer  pros- 
spective  clients  as  their  competitors  in 
the  zoned  towns. 

Where  To  Get  Information 

Information  concerning  zoning  pro¬ 
gress  in  states  and  cities  of  the  United 
States  will  be  made  available  by  the  Di¬ 
vision  of  Building  and  Housing  of  the 
Department  of  Commerce  at  Washington, 
D.  C.  A  selected  Bibliography  of  Zoning 
is  issued  by  the  Division,  and  may  be  se¬ 
cured  on  application. 


For  several  years  there  has  been  de¬ 
veloping  a  feeling  that  some  agency  of 
the  Federal  Government  should  interest 
itself  in  building  and  housing.  The  Con¬ 
gress  of  the  United  States  made  an  ap- 
propiration  for  such  activities  for  the 
year  1921-1922.  The  Act  appropriating 
the  funds  says,  among  other  things,  “That 
as  much,  of  this  sum  as  necessary  shall 
be  used  to  collect  and  disseminate  such 
scientific,  practical,  and  statistical  inform¬ 
ation  as  may  be  procured,  showing  or 
tending  to  show  approved  methods  in 
building,  planning,  and  construction, 
standardization,  and  adaptability  of  struc¬ 
tural  units,  including  building  materials, 
and  codes,  economy  in  the  manufacture 
and  utilization  of  building  materials  and 
supplies,  and  such  other  matters  as  may 
tend  to  encourage,  improve,  and  cheapen 
construction  and  housing.” 

Accordingly,  Secretary  Hoover  created 
the  Division  of  Building  and  Housing, 
which  co-operates  with  all  groups  inter¬ 
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ested  in  housing  and  construction,  such 
as  architects,  builders,  building  material 
producers  and  dealers,  building;  trades 
labor,  contractors,  builders’,  Exchanges, 
realtors,  building  and  loan  associations, 
building  inspectors,  city  officials,  and 
others. 

The  Division  has  helped  local  com¬ 
munities  .in  successfully  solving  their 
housing  problems.  It  collects  and  pub¬ 
lish  monthly  prices  of  twenty-four  items 
of  building  materials  as  paid  by  con¬ 
tractors  in  different  cities.  It  also  makes 
reports  on  building  activity,  such  as 
building  permits  and  contracts  awarded, 
and  on  general  building  and  housing 
conditions  in  the  country. 

Mr.  Hoover  has  appointed  two-  main 
committees  which  co-operate  with  the 
Division  of  Building  and  Housing.  The 
Advisory  Committee  on  Building  Codes, 
with  a  Subcommittee  on  Plumbing,  is 
drafting  minimum  code  requirements  for 
building  construction.  The  Advisory 
Committee  on  Zoning  is  making  studies 
of  state  enabling  acts  and  zoning  ordin¬ 
ances.  Its  reports  should  be  of  distinct 
aid  to  communities  interested  in  the  pro¬ 
motion  of  the  public  welfare  and  the 
protection  of  property  values. 


THE  APPRENTICESHIP 
PROBLEM 

The  Shortage  of  Building  Trades  Has 
Aroused  the  Attention  of  all  and 
Must  Be  Dealt  With 

by  a.  w.  dickson.  Executive  Secretary, 
N.  B.  T.  E. 

One  of  the  biggest  questions  the  build¬ 
ing  industry  has  to  face  at  the  present 
time  is  the  universal  shortage  of  skilled 
mechanics.  This  shortage  is  apparent  on 
every  hand,  the  smaller  cities  being  af¬ 
fected  as  much  as  the  larger  center  of  in¬ 
dustry.  Even  common  labor,  which  a 
few  months  ago  was  abundant,  has  now 
become  difficult  to  secure. 

The  shortage  of  skilled  mechanics  is 
becoming  more  acute  each  year,  and 
steps  must  be  taken  to  correct  the  situa¬ 
tion  at  once.  Some  alarming  figures  re¬ 
cently  appeared  in  the  American  Con¬ 
tractor  which  show  that,  out  of  ten 
trades  surveyed,  six  actually  registered 
a  loss  for  the  ten-year  period  from  1910 
to  1920.  Common  labor  sustained  the 
greatest  loss,  there  being  28.4%  fewer 
men  in  this  work  in  1920  as  compared 
with  1910.  Bricklayers  show  a  loss  of 
23.6%  over  the  same  period  of  years, 
while  plasterers  and  sheet  metal  work¬ 
ers  register  losses  of  19.8%  and  19.2% 
respectively. 

There  are  a  number  of  contributing 
factors  which  bave  brought  about  this 
condition.  With  the  declaration  of  war 
in  1917  thousands  of  boys,  who  ordinarily 


would  have  been  drawn  into  the  building 
industry,  joined  the  colors,  and  many 
of  the  men  who  did  return  to  civil  life 
found  that  they,  were  physically  unable 
to  enter  the  building  field.  Then  too, 
many  of  them  had  passed  the  age  when 
it  was  possible  for  them  to  become  ap¬ 
prentices,  so  naturally  they  drifted  into 
other  lines  of  work. 

Bricklayers  Build  Automobiles 

The  high  war  time  wages  of  four  years 
ago  in  other  industries  appealed  to  many 
ot  the  men  who  had  already  learned 
their  trades  and  the  result  is  that  many 
of  them  are  lost  to  the  building  industry 
forever.  A  recent  census  taken  in  one 
of  the  large  automobile  factories  of  De¬ 
troit  revealed  the  interestingf  informa¬ 
tion  that  there  were  several  hundred 
bricklayers  working  on  machines  in  that 
particular  plant. 

Negligence  on  Both  Sides 

The  unions  are  responsible  to  a  large 
extent  for  the  present  shortage  of  me¬ 
chanics,  as  they  have  made  it  increas¬ 
ingly  difficult  for  boys  to  become  ap¬ 
prentices.  Nearly  every  contractor  at 
some  time  or  another  has  wanted  to  put 
on  additional  apprentices,  but  was  in¬ 
formed  that  his  quota  was  filled  and 
therefore  he  could  not  take  on  any  more 
boys.  Many  contractors,  however,  have 
been  negligent  in  their  duty  also,  by  not 
wanting  to  go  to  the  bother  of  having 
apprentices  on  their  jobs. 

The  results  of  this  shortage  are  being 
manifested  in  various  ways.  Just  now 
wage  scales  are  being  advanced  in  many 
places,  in  spite  of  the  fact  that  living 
costs  are  coming  down.  The  United 
States  Department  of  Labor  in  its  latest 
bulletin  on  living  tosts  show  that  there 
has  been  a  decline  of  13.5%  from  May 
1921  to  March  1922.  This  decrease  should 
be  reflected  in  wage  rates  but  it  is  not, 
due  very  largely  to  the  shortage  of  skilled 
mechanics  now  existing. 

It  is  an  established  fact  that  one  of 
the  basic  reasons  why  the  coal  industry 
is  in  such  a  chaotic  condition  at  the  pres¬ 
ent  time  is  on  account  of  the  surplus  of 
miners.  It  is  very  generally  accepted  by 
both  operators  and  miners  alike  that 
there  are  200,000  more  miners  in  this 
country  than  are  needed.  How  much 
better  would  it  be  for  the  two  industries 
if  many  of  the  miners  had  become  build- 
ins'  mechanics. 

The  clerical  field  is  also  overcrowded. 
In  recent  years  there  has  been  a  tendency 
on  the  part  of  too  many  boys  to  shun 
anything  that  looked  like  manual  labor. 
The  result  is  that  the  white  collared  pro¬ 
fession  is  overcrowded.  In  this  connec¬ 
tion  it  is  interesting  to  note  that  the  em¬ 
ployment  bureau  of  the  Open  Shop  As¬ 
sociation  in  San  Antonio,  Texas,  during 
the  year  1921  were  able  to  place  over  50 
per  cent,  of  the  skilled  mechanics  who 
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applied  for  work  in  permanent  positions, 
while  only  14  per  cent,  of  those  seeking 
clerical  jobs  were  placed. 

There  are  a  number  of  advantages  to 
be  derived  by  an  ambitious  boy  from 
learning  a  trade  in  the  building  industry. 
There  are  few  fields  of  endeavor  that 
present  greater  opportunity.  A  large 
percentage  of  the  leading  contractors 
of  the  country  at  one  time  worked  at 
some  trade  and  through  persistent  effort 
and  hard  work  succeeded  in  establishing 
their  own  businesses. 

A  man  who  has  thoroughly  mastered 
one  of  the  building  trades  does  not  need 
to  be  out  of  work  very  long  at  a  time, 
because  wherever  he  goes  in  the  civ¬ 
ilized  world  there  will  be  a  demand  f<~r 
his  services.  A  bricklayer  who  learns 
his  trade  in  New  York  can  work  at  it  in 
London  or  Tokio.  Many  of  he  best  me¬ 
chanics  in  this  country  at  the  present 
time  learned  their  trades  in  Europe. 

What  is  the  solution  of  the  problem? 
Congress  took  a  long  step  forward  when 
in  1917  the  Smith-Hughes  law  was  passed, 
which  summarized  reads  as  follows :  “An 
Act  to  provide  for  the  promotion  of  vo¬ 
cational  education,  to  provide  for  co¬ 
operation  with  the  states  in  the  promo¬ 
tion  of  such  education  in  agriculture  and 
the  trades  and  industries ;  to  provide  for 
co-operation  with  the  states  in  the  prep¬ 
aration  of  teachers  of  vocational  sub¬ 
jects;  and  to  appropriate  money  and  reg¬ 
ulate  its  expenditure.” 

For  the  fiscal  year  ending  June  30, 
1923,  there  will  be  available  the  sum  of 
$1,750,000  for  the  purpose  of  vocational 
education,  distributed  proportionately 
between  the  various  states.  In  many 
cities  the  contractors  have  taken  ad¬ 
vantage  of  the  opportunity  of  establish¬ 
ing  trade  schools  for  mechanics  and  the 
results  are  highly  gratifying.  In  Cleve¬ 
land  a  class  is  about  to  be  established 
and  100  boys  have  signed  up  for  the 
course.  In  Los  Angeles  a  class  is  being 
conducted  for  plasterers.  San  Francisco 
has  had  a  number  of  classes  under  way 
for  some  time.  Youngstown,  Ohio,  estab¬ 
lished  classes  in  bricklaying,  plumbing, 
electrical  work  and  sheet  metal  work 
last  year  and  the  results  obtained  were 
very  satisfactory. 

Contractors  in  many  places  have  failed 
to  avail  themselves  of  the  opportunity 
to  establish  such  classes,  and  as  a  result 
the  industry  is  suffering  at  the  present 
time. 

The  Federal  Board  for  Vocational 
Education  at  Washington,  D.  C.,  is  the 
official  representative  of  the  government 
in  this  matter  and  any  group  of  con¬ 
tractors  interested  can  secure  additional 
data  by  communicating  with  that  body. 

• — American  Contractor. 


NEED  OF  A  VITAL  CODE  OF 
ETHICS 

BY  F.  F.  FEIKER, 

Vice  President  of  the  McGrow  Hill 
Company,  New  York  City 
Address  delivered  at  Washington,  D. 
C.,  June  20,  1922,  at  the  organization 
meeting  of  the  American  Construction 
Council. 


The  Broad  Basis  for  the  Establishment 
of  a  Code  of  Ethics 

In  accepting  at  short  notice  an  invita¬ 
tion  to  speak,  before  this  body,  I  am 
presenting,  not  the  views  of  one  who  has 
been  active  in  the  construction  industry, 
but  rather  the  point  of  view  of  an  inter¬ 
preter  and  observer  over  the  last  15  years 
of  a  trend  in  our  industrial  life  which 
seems  highly  significant. 

There  are  distinct  indications  today 
of  forces  at  work  in  business  life  which 
can  recreate  the  purposes  of  commerce 
and  set  high  standards  for  the  conduct  of 
business,  not  only  for  America  but  for 
the  world.  In  hundreds  of  meetings, 
across  scores  of  luncheon  tables,  men 
are  discussing  the  necessity  for  a  new 
industrial  leadership  and  the  opportunity 
for  that  industrial  leadership  in  America. 
The  fine  thing  about  these  dscussions  by 
thoughtful  men  is  that  each  seess  tin 
his  own  profession  that  opportunity 
for  leadership.  The  lawyer,  the  engin¬ 
eer,  the  economist,  the  statesman,  the  in¬ 
dustrialist,  the  banker,  the  manufacturer, 
the  merchant  and  the  salesman,  men  in 
all  fields  of  professional  and  commercial 
activity,  are  thinking  in  new  terms  of 
their  work,  and  each  in  a  different  way 
is  giving  expression  to  a  universal  desire. 
Each  is  really  trying  to  answer  the  ques¬ 
tion,  old  as  civilization,  which  was 
phrased  by  Dean  Kimball  of  Cornell 
when  he  said  that  we  are  attempting  to 
solve  the  problem,  .“What  is  mine  and 
wihat  is  thine?” 

America  above  all  other  nations  offers 
the  most  fruitful  opportunity  for  a  new 
leadership.  Our  social  structure  is  not 
laid-up  in  a  stratification  of  classes.  It 
is  still  possible  for  a  newspaper  publisher 
to  become  President  of  the  United 
States  and  for  a  steel  hand  to  head  the 
works.  We  are,  as  Americans,  idealists. 
Business  to  us  is  an  end  in  itself  and 
not  merely  a  means  to  an  end.  The 
novelist,  in  interpreting  the  social  respon¬ 
sibilities  of  industry,  usually  to  its  dis¬ 
paragement,  is  prone  to  overlook  this 
fact.  There  is  something  truly  American 
in  the  possibility  that  a  man,  only  20 
vears  old,  may  come  to  our  shores  from 
Egypt  and  in  10  years  become  owher  of 
a  factory  and  two  retail  stores. 

The  ferment  for  a  new  leadership  of 
industry  may  be  considered  wholly  from 


the  viewpoint  of  the  professionalizing 
of  commerce.  We  are,  as  a  nation,  strong 
individualists,  As  Secretary  of  Com¬ 
merce  Hoover  has  put  it,  we  have  a  very 
high  individual  efficiency  in  industry,  but 
a  very  low  collective  efficiency.  Crea¬ 
tive  business  men  are  seeking  for  new 
measures  of  value.  Service  as  a  basis 
for  profit-making  is  coming  to  be  recog¬ 
nized  as  the  true  motive  for  creative  in¬ 
dustry.  Business  men  are  establishing 
codes  of  practice  in  all  lines  of  industrial 
activity.  Men  in  business  are  as  human 
as  artists  or  lawyers  or  chemists,  and  the 
ethical  standards  of  men  of  business  are 
no  higher  and  no.  lower  than  the  ethical 
standards  of  our  people  as  a  whole.  What 
is  apparent  in  industry,  however,  is  a 
conscious  effort,  a  definite  attempt,  to 
make  its  standards  known,  to  put  com¬ 
merce  on  a  high  plane,  and  to  base  crea¬ 
tive  industry  on  high  ethical  principles. 

The  General  Character  of  Codes  of 
Ethics  and  Sound  Business  Practice 
Perhaps  the  most  complete  single  con¬ 
tribution  recording  the  professional  trend 
of  industry,  which  in  a  word  is  the  blend¬ 
ing  of  the  service  motive  and  the  profit 
motive,  is  found  in  the  Annals  of  the 
American  Academy  of  Political  and  So¬ 
cial  Science  for  May,  1922.  Clyde  L. 
King,  the  editor  of  this  most  complete 
summing  up  of  the  status  of  codes  of 
ethics  in  the  professions  and  in  business, 
points  out  in  his  foreword  that  codes  of 
ethics  are  important  agencies  of  cosial 
control.  “Until  recently,’1’  says  Dr.  King, 
“business  was  looked  upon  solely  as  a 
means  to  a  selfish  end.  The  ethics  of 
business  were  these  of  the  barter  market. 
The  buyer  could  beware.  The  sole  test 
of  the  seller  was  what  he  could  get  away 
with.  But  modern  transportation  sys¬ 
tems  have  changed  aH  this.  Oranges 
grown  in  California  must  now  be  mar¬ 
keted  in  Philadelphia  and  automobiles 
are  made  in  Detroit  to  be  sold  in  the  Ori¬ 
ent.  The  manufacturer  sells  to  distant 
unknown  customers  through  advertising. 
Even  contracts  to  buy  and  sell  are  let  by 
word  of  mouth.  Selling  prices  must  now 
be  announced  before  goods  are  produced. 
Business  hangs  more  and  more  on  good 
faith.  The  old  adage — “A  man’s  word  is 
as  good  as  his  bond,”  acquires  new  mean¬ 
ing  as  a  business  asset.” 

Within  a  fewi  days  we  have  also  the 
testimony  of  a  man  recognized  as  a  mak¬ 
er  of  industrial  opinion  in  the  country, 
Judge  Gary  of  the  United  States  Steel 
Corporation.  In  a  commencement  ad¬ 
dress  at  Northwestern  University,  Judge 
Gary  said,  “It  may  be  asserted  with  ab¬ 
solute  confidence  that  within  the  last  20 
years  or  more  there  has  been  a  decided 
change  in  the  standards  and  conduct  of 
business.  To  my  personal  knowledge, 
n’ any  of  the  most  intelligent  managers  of 
business  affairs,  some  very  large  and 
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others  smaller,  who  have  laid  down  the 
cares  and  difficulties  of  this  life,  before 
their  final  departure  completely  changed 
their  opinion  and  reversed  their  methods 
concerning  ethical  questions. 

“This  applies  (also  to  many  who  are  still 
living.  Hundreds  upon  hundreds,  yes, 
thousands  upon  thousands  of  business  men 
all  over  this  country  20  years  ago  believe! 
that  the  subject  of  ethics  had  little,  if 
any  rightful  place  in  business  conduct, 
now  assert  and  insist  that  it  is  essential 
and  controlling.  A  man  of  high  intelli¬ 
gence  and  probity  about  10  years  since, 
while  testifying  in  court,  alluding  to  a 
large  business  concern,  said :  ‘He  intro¬ 
duced  new  rules  into  the  business  game.’ 
I  think  it  properly  may  be  claimed  that 
multitudes  of  leading  business  men  dur¬ 
ing  the  last  two  decades  have  voluntarily 
deVoted  more  and  more  time  and  energy 
in  a  conscientious  desire  to  conduct  their 
business  in  accordance  with  the  rules  of 
propriety  and  honesty.” 

“There  is  another  convincing  reason 
for  the  noticeable  changes  resulting  from 
the  adoption  of  ethics  in  busines,”  said 
Mr.  Gary.  “While  the  motives  are  not 
equally  worthy  with  others,  ,they  are  very 
practical  and  influential  with  many  who 
would  not  otherwise  be  converted.  Ethi¬ 
cal  management  brings  additional  profits 
to  business.  Sooner  or  later  it  pays  in 
dollars  and  cents. 

If  by  honesty  and  fair  treatment  we 
satisfy  our  patrons  they  will  show  it  in 
all  their  dealings.  They  will  be  less  dis¬ 
posed  to  be  hypercritical.  They  will  be 
reasonable  in  all  their  transactions  with 
us  and  insist  upon  only  what  is  practical 
and  proper  under  all  existing  conditions 
and  circumstances ;  and  if  the  producer, 
or  one  who  renders  service,  professional 
or  otherwise,  is  asailed  by  outsiders,  they 
will  champion  his  rights.  This  is  of  much 
value  in  times  of  stress  or  of  unjust  cri¬ 
ticism. 

An  Analysis  of  the  Code  of  Ethics  in 
the  Annals 

Thus  we  have  stated,  both  from  the 
broad  point  of  view  of  society  as  a  whole 
and  of  the  practical  advantages  to  those 
activities  of  society  by  which  it  works 
and  earns — business,  the  value  of  ethical 
codes  as  a  base. 

A  consideration  of  the  practical  ac¬ 
complishments  of  such  codes  of  ethics  as 
have  been  established  can  be  found  in  the 
Proceedings  of  the  American  Academy 
already  referred  to.  The  survey,  as  pre¬ 
sented,  is  divided  into  10  sections : 

I.  The  significance  of*  it  he  Ethical 
Codes  for  the  Professions. 

II.  The  Ethical  Codes  of  Lawyers. 

III.  The  Ethics  of  the  Medical  Profes¬ 
sion. 

IV.  The  Ethical  Codes  of  the  Engin¬ 
eers. 

V.  The  Ethics  of  Architects. 
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VI.  Ethical  Standards  for  Teacher, 
Librarian,  Minister  and  Social  Worker. 

VII.  Ethical  Standards  for  Journal¬ 
ists. 

VIII.  The  Ethical  Code  of  Account¬ 
ants. 

IX.  Ethics  in  business. 

and  an  appendix  with  the  detailed  state¬ 
ment  of  2.2,  codes  of  ethics  already  adop¬ 
ted  by  the  various  groups  suggested. 

A  review  of  the  detail  codes  of  ethics 
which  have  been  developed  in  industry 
and  the  professions  suggest  is  two  broad 
generalizations  as  a  basis  for  the  develop¬ 
ment  of  a  code  of  ethics  on  the  fact  of 
this  organization. 

The  first  generalization  is  this,,  develop 
your  ethical  code  in  such  a  way  that  the 
principles  it  communicates  will  be  “seven 
d'ay  standards  of  operation  and  not  sev¬ 
enth  day  standards.”  Second :  provide 
some  machinery  for  their  enforcement 
and  review,  make  them  principles  of  ac¬ 
tion  not  passive  Platitudes. 

I  have  had  two  or  three  personal  ex¬ 
periences  in  the  development  of  codes  of 
ethics  that  have  brought  the  truth  of  both 
these  generalizations  home  to  me.  I  would 
suggest  the  preparation  of  a  code  of 
ethics  into  two  divisions,  in  the  first  put 
the  fundamental  statements  of  what  con¬ 
stitutes  right  or  wrong  in  the  relations 
between  members  of  the  organization, 
and  in  the  second  develop  ethics  in  paral¬ 
lel  with  economics.  To  state  that  “Hon¬ 
esty  is  the  best  policy”  is  a  fundamental, 
but  more  essential  is  it  to  make  this  state¬ 
ment  of  passive  honesty  a  fighting  wea¬ 
pon  of  truth  by  shaping  it  in  terms  of 
business  practice:  such  for  example  as 
who  shall  receive  commissions  and  on 
what  tasis  for  the  sale  of  goods  and 
services. 

Judge  Gary,  in  the  same  address  from 
which  I  have  already  quoted  pays  tribute 
to  Theodore  Roosevelt  for  raising  busi¬ 
ness  standards  by  an  aggressive  policy  of 
action. 

It  is  not  fair  to  the  principles  of  ethics 
or  of  economics  to  assume  that  a  passive 
policy  of  honesty  will  produce  business. 
What  we  need  is  a  policy  of  aggressive 
honesty  in  creative  business.  Business 
is  a  flowing  river,  not  a  placid  lake  or 
stagnant  pond. 

Take  a  business  of  manufacturing  and 
distributing  goods.  A  code  of  ethics  may 
be  established  in  which  the  manufacturer 
agrees  that  it  is  wrong  to  do  engineering, 
the  jobber  that  it  is  wrong  to  retail  goods. 
This  static  ethical  agreement  might  stag¬ 
nate  completely  the  development  of  an 
industrv  in  its  servee  to  the  public. 

If  a  code  of  ethics  can  be  devised  in 
which  the  facts  of  the  numerator  are  the 
elements  in  the  industrv  and  the  common 
denominator  is  the  public,  .the  product  of 
this  fraction  will  be  an  aggressive  prin¬ 
ciple  of  ethics. 

Nor  does  mere  statement  of  an  ideal 


code  of  ethics  suffice.  Machinery  is 
needed  to  put  the  code  into  action  to 
promulgate  and  develop  the  truth.  I 
should  think  it  most  practical  that  some 
system  of  local  non-partisan  boards  of 
review  be  established  as  the  working  basis 
for  such  an  aggressive  code  of  ethics  in 
the  great  industry  which  this  Council 
represents.  Out  of  such  local  boards  will 
come  the  development  of  principles  of 
accepted  business  practice  grounded  on 
the  sound  basis  of  ethics  and  economics. 

Fores  to  Be  Put  At  Work 
To  make  an  aggressive  policy,  the  great 
industrial  educational  forces  of  the  coun¬ 
try  need  to  be  put  into  active  co-ordina¬ 
tion.  There  are,  in  my  opinion,  four  such 
great  educational  forces,  so  constituted 
and  organized  that  they  can  be  made 
available : 

1.  The  Industrial  press, 

2.  The  engineering  and  professional 
schools, 

3.  The  specialized  trade  and  techni¬ 
cal  associations, 

4.  The  Government  and  especially 
the  Dept,  of  Commerce. 

The  Integrity  of  American  Business 
Business  needs  no  apologies.  At  heart 
American  business  is  sound  in  the  same 
degree  and  for  the  same  reasons  that  the 
nation  itself  is  sound.  Individually, 
A  merican  business  men  set  high  standards 
for  themselves  in  a  very  practical  way. 
Specifically,  if  you  ask  any  so-called  suc¬ 
cessful  business  man  what  he  looks  for 
first  in  hiring  his  associates,  he  will  either 
answer,  directly  in  terms  of  character  or 
picture  his  specifications  in  such  a  way 
that  character  is  very  evidently  the  thing 
he  is  trying  to  get  at.  That  the  essential 
quality  of  individual  integrity  and  char¬ 
acter  is  the  basis  for  creative  business 
enterprise  is  shawm  by  the  fact  that, 
one  a  man  stumbles  in  full  view  of  the 
public,  the  whole  structure  of  business 
he  may  have  reared  tumbles  to  the 
ground,  because  he  no  longer  will  be 
•trusted.  There  are  legendary  tales  of 
so-called  big  business  men  whose  “private 
morals  and  personal  ethics  were  their  own 
business,”  but  we  have  had  many  illus¬ 
trations  of  the  fact  that  masterfulness  in 
business  can  be  attained  and  held  only 
by  the  sweetness  and  soundness  of  per¬ 
sonal  morality. 

It  is  the  collective  expression  of  high 
ethical  standards  for  the  individual  which 
is  the  foundation  for  the  professional 
standards  of  men  acting  in  groups.  The 
structure  of  business  itself  rests  on  credit, 
which  is  nothing  in  the  world  but  a  col¬ 
lective  appreciation  of  character. 

American  industry  of  the  future,  with 
a  new  vision  of  service  expressed  in  the 
practical  terms  of  the  professionalizing 
of  industry,  is  the  hope  of  a  reconstructed 
social  and  industrial  fabric. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramingo  and  Girard  Are.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUFPLIES. 

Keystone  Blue  Paper  Co . 910  Fil’ort  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.f  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fair  lamb,  p.  II.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . ....1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  Sr.,  Phila. 

Knickerbocker  Lime  Co  .  24th  sud  Callowhill,  Phila. 

Smith,  Edwin  A.,  &  Son  .  .1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPKOO  FIN  G. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

concrete  Waterproof  Paint  CO..S29  N.  3rd  ?>t.,  Chiia. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Pliiia. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 
DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phila 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Tron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co  . 316  N.  3rd  St..  Phila 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Areh  Sr..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 


FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ W’idener  Bldg-s,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . .  ..1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . ...44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St..  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  Phila. 
LEVELS. 

Keystone  Blue  Paper  Co,  ......910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F^  Co . .  .1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W,,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co _ 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 

METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . ...121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . .1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Vogel,  Joseph,  Co. . Wilmington,  Del. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N,  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 


ROAD  WORK. 

Croyle,  Guy  . . . ..Morion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

G3rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . 24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S.  . . . 24  S.  7th  St.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co.  . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A  S . 24  S.  7th  St.,  Phila 

DeFrain  Sand  Co . Finance  Bldg.,  Phila 

Fairlamb,  P.  H.  Co . 115  S.  30tb  s>t.,  Plum. 

Knickerbocker  Lime  Co., 

„  24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila 
SEWER  FIFE. 

Clausen,  Wm.  II . 27th  and  Diamond  Sts.,  Phila 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEETKOCK  (Wall  B..ar<l) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  ,  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . .1511  Sansom  St.,  Phila 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  FIFE. 

Clausen,  Wm.  H . 27tli  and  Diamonds  Sts.,  Phila. 

TILE  AND  TEKKAZZO  WORK. 

Italian  Marble  Mosaic  Co _  .433  Spruce  St..  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Aren  st„  puna. 

Warren-Knight  Co . 136  N.  12th  St..  Phila.. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phil*. 

WALL  BOARD  (Sheet rock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co.  . . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  8t„  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WA  TE  RFROO  KING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  faint  Co  «29  N.  3rd  St..  t’Mm 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

Western  Waterproofing  Co.Franklin  Tr.  Bldg.,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B„ 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phils. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

MIKE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . . 18  S.  7th  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 
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EDWIN  A.  SMITH  &  SON 

Building  Materials 

1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastic  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 


HOME  OFFICE 

232  Walnut  Street  '  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Ceirvnt  Hardener 

E-Cod  Fabric 


NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  of 

DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  Jotonesfleld  Koofe 

and  Flagging 


Made  with  Heavy  %  to  &  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.  EMACK.C0. 

Philadelphia  Itts-i6u,st. 


Roofing  Slate  Garden  Flagging  and 
all  Slate  Products 
Black,  Green,  Variegated 


Entered  at  the  Philadelphia  Po*t  Office  as  Sacond-Clasi  Matter 

Vol.  XXXVII,  No.  38  Issued  Weekly  in  the  Interest*  or  Architect*,  Structural  Engineers,  Contractors  Let*  than  One  Year 

September  20,  1922  and  the  Material  and  Equipment  Trade*  15  Cent*  per  Copy 


Richardson  Products 

Standard  of  the  Country 


Richardson  &  Boynton  Co. 

1332  Arch  Street 

Philadelphia,  Pa. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 
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Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  ICingsessing  Avenue 
Philadelphia 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

171S  N.  lOth  Street  Philadelphia 


LET  US  SHOW  YOU  HOW  YOUR  DATA  WILL  BE 

MORE  USEFUL 


KEYSTONE  BLUE  PAPER  CO. 

9  10-12  Filbert  Street,  Philadelphia 


KEYSTONE: 

RACE  7119 


Jftalian 
iHosaic  €0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
SSth  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


trident 

r  WATER  METERS  * 

For  New  and  Old  Properties 


DAILY 

BUILDING 

NEWS 

Reliable  Advance  News 
Every  Morning 

on  Building  Work  in  Phila¬ 
delphia,  Eastern  Pennsylva¬ 
nia,  Southern  New  Jersey 
and  Delaware. 

Increase  Your  Sales 

Samples  Will  Convince  You 

DAILY  BUILDING  NEWS 

1520  Chestnut  Street 
Philadelphia 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore- American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHipyASHING 

COLD  WATER  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it— - 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

3^  in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

f  UNION  METAL 

COLUMNS 

Last  a  Lifetime 

SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  “Building  Materials 
Distributers  of 

SHEETROCK 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


597 

Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


Ji/tAKE  Your  Spare  Money  Earn  Money. 
***  We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

Continental-Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 


OFFICERS 

.JOHN  F.  SKELLY,  President 
.JEREMIAH  ,T.  SULLIVAN,  Vice-President 
JOHN  R.  UMSTED,  Vice-President 
WILLIAM  J.  McGLINN,  Vice-President 
JOHN  V.  LOUGHNEY,  Sec’y  and  Treas. 

WILLIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
.JOHN  F.  McMEN AMIN ,  Asst.  Sec’y  and  Treas. 
HENRY  F.  STITZELL,  Trust  Officer 
JOSEPH  MALLON,  Real  Estate  Officer 
BROWN  &  WILLIAMS,  Counsel 


DIRECTORS 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
.TAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  UMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED-BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILE  RS-  RADIATORS 
STEAM  SPECIALTIES 

Office — 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N„  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


Tiy  F|  Service  in  deliveries  and  quality  of 
I  v/UIlU  material  that  cannot  be  excelled 

TCeckBros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms : 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St..  Phila. 

Camden,  N  J  ,  Lansdowne,  P  a. 

Ball  Phone,  Market  1855  Keystone,  Main  8801 


WEBER  Waterproof 
Drawing  Ink 


Easier  on  the  Eyes 

The  opaqueness  of  this  ink  and  the  satin 
finish  with  which  it  dries,  make  it  a 
favorite  among  draftsmen. 

At  all  dealer* 

F.WEBER  CO. 

Drawing  Materials 
1125  Chestnut  Street 
Philadelphia 


tf  '!  '''hi/,  h  i,  'l  /  //'  7  /  /  /,  ^  «/ 

ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


¥  ¥*¥  IkT  (  fences,  Railings, 

E  r%  1  1  l\|  Grilles,  Cellar  Doors, 

J,  &  A,  (  p-re  Escapes. 

II  rTOr1  (  Screens,  Partitions, 

Wlf  1  iC  I"  \  Elevator  Enclosures, 

▼  W  I1VL4  [  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  V 

Randolph  and  Wood  Streets,  Philadelphia 

The  SUVIUS  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C,  F.  Tinner mann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 

HEATING 

BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 

•CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 
- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 
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SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  yeai 

To  ali  points  in  Canada .  5.50  a  yeai 

To  all  points  in  Europe .  5.50  a  year 


A1I  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 
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As  The  Editor  Sees  It 


ZONING  has  been  discussed  and 
considered  from  many  points  of 
view  by  cities  throughout  the 
country  and  has  had  many  advocates  and 
many  opponents.  Although  zoning  is  in 
the  embronic  state  the  Department  of 
Commerce,  Washington,  has  made  a 
survey  of  the  situation  and  has  issued 
“a  standard  zoning  enabling  act,  under 
which  municipalities  can  adopt  zoning 
regulations.” 

Section  1.  Grant  of  Pouter.  For  the 
purpose  of  promoting  health,  safety,  mor¬ 
als,  or  the  general  welfare  of  the  com¬ 
munity,  the  legislative  body  of  cities  and 
incorporated  villages  is  hereby  empowered 
to  regulate  and  restrict  the  height,  num¬ 
ber  of  stories  and  size  of  buildings  and 
other  structures,  the  percentage  of  lot 
that  may  be  occupied,  the  size  of  yards, 
courts  and  other  open  spaces,  the  density 
of  population,  and  the  location  and  use 
of  buildings,  structures  and  land  for 
trade,  industry,  residence  or  other  pur¬ 
poses.  Such  regulations  may  provide 
that  a  board  of  adjustment  may  determine 
and  vary  their  application  in  harmony 
with  their  general  purpose  and  intent, 
and  in  accordance  with  general  or  specific 
rules  therein  contained. 

Section  2.  Districts.  For  any  or  all 
of  said  purposes  it  may  divide  the  muni¬ 
cipality  into  districts  of  such  number, 
shape  and  area  as  may  be  deemed  best 
suited  to  carry  out  the  purposes  of  this 
Act ;  and  within  such  districts  it  may 


regulate  and  restrict  the  erection,  con¬ 
struction,  reconstruction,  alteration,  re¬ 
pair  or  use  of  buildings,  structures  or 
land.  All  such  regulations  shall  he  uni¬ 
form  for  each  class  or  kind  of  buildings 
throughout  each  district  but  the  regula- 
s  in  one  district  may  differ  from  those 
other  districts. 

Section  3.  Purposes  in  View.  Such 
regulations  shall  he  made  in  accordance 
with  a  comprehensive  plan- and  designed 
to  lessen  congestion  in  the  streets;  to  se¬ 
cure  safety  from  fire,  panic  and  other 
dangers;  to  promote  health  and  the  gen¬ 
eral  welfare;  to  provide  adequate  light 
and  air,  to  prevent  the  over-crowding  of 
land ;  to  avoid  undue  concentration  of 
population ;  to  f  acilitate  the  adequate  pro¬ 
vision  of  transportation,  water,  sewerage, 
schools,  parks  and  other  public  require¬ 
ments.  Such  regulations  shall  be  made 
with  reasonable  consideration,  among 
other  things,  as  to  the  character  of  the 
district  and  its  peculiar  suitability  for 
particular  uses,  and  with  a  view  to  con¬ 
serving  the  value  of  buildings  and  en¬ 
couraging  the  most  appropriate  use  of 
land  throughout  such  municipality. 

Section  4.  Methods  of  Procedure. 
The  legislative  body  of  such  municipality 
shall  provide  for  the  manner  in  which 
such  regulations  and  restrictions  and  the 
boundaries  of  such  districts  shall  he  de¬ 
termined,  established  and  enforced,  and 
from  time  to  time  amended,  supplemented 
or  changed.  However,  no  such  regula¬ 


tion,  restriction  or  boundary  shall  be¬ 
come  effective  until  after  a  public  hear¬ 
ing  in  relation  thereto,  at  which  parties 
in  interest  and  citizen^  shall  have  an 
opportunity  to  be  heard.  At  least  fifteen 
days’  notice  of  the  time  and  place  of  such 
hearing  shall  be  published  in  an  official 
paper  or  a  paper  of  general  circulation 
in  such  municipality. 

Section  5.  Changes.  Such  regulations, 
restrictions  and  boundaries  may  from 
time  to  time  be  amended,  supplemented, 
changed,  modified  or  repealed.  In  case, 
however,  of  a  protest  against  such 
change  signed  by-  the  owners  of  twenty 
per  cent,  or  more  either  of  the  area  of 
the  lots  included  in  such  proposed  change, 
or  of  those  immediately  adjacent  in  the 
rear  thereof  extending - feet  there¬ 

from,  or  of  those  directly  opposite  there¬ 
to,  extending - —  feet  from  the  street 

frontage  of  such  opposite  lots,  such 
amendment  shall  not  1  become  effective 
except  by  the  favorable  vote  of  three- 
fourths  of  all  the  members  of  the  legis¬ 
lative  body  of  such  municipality.  The 
provisions  of  the  previous  section  rela¬ 
tive  to  public  hearings  and  official  notice 
shall  apply  equally  to  all  changes  or 
amendments. 

Section,  6.  Zoning  Commission.  In 
order  to  avail  itself  of  the  powers  con¬ 
ferred  by  this  Act,  such  legislative  body 
shall  appoint  a  commission  to  be  known 
as  the  Zoning  Commission  to  recommend 
the  boundaries  of  the  various  original 
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districts  and  appropriate  regulations  to 
be  enforced  therein.  Such  commission 
shall  make  a  preliminary  report  and  hold 
public  hearings  thereon  before  submit¬ 
ting  its  final  report;  and  such  legislative 
’body  shall  not  hold  its  public  bearings 
or  take  action  until  it  has  received  the 
final  report  of  such  commission.  Where 
a  city  plan  commission  already  exists,  it 
may  be  appointed  as  the  Zoning  Com¬ 
mission. 

Section  7.  Board  of  Adjustment.  Such 
legislative  body  may  provide  for  the  ap¬ 
pointment  of  a  board  of  adjustment  con¬ 
sisting  of  five  members,  each  to  be  ap¬ 
pointed  for  three  years.  Such  board  of 
adjustment  shall  hear  and  decide  appeals 
from  and  review  any  order,  requirement, 
decision  or  determination  made  by  an 
administrative  official  charged  with  the 
enforcement  of  any  ordinance  adopted 
pursuant  to  this  Act.  It  shall  also  hear 
and  decide  all  matters  referred  to  it  or 
upon  which  it  is  required  to  pass  under 
any  such  ordinance.  The  concurring  vote 
of  four  members  of  the  board  shall  be 
necessary  to  reverse  any  order,  require¬ 
ment,  decision  pr  determination  of  any 
such  administraitve  official,  or  to  decide 
in  favor  of  the  applicant  any  matter  upon 
which  it  is  required  to  pass  under  any 
such  ordinance  or  to  effect  any  variation 
in  such  ordinance.  Every  decision  of 
such  board  shall,  however,  be  subject  to 
review  by  certiorari.  Such  appeal  may 
be  taken  by  any  person  aggrieved  or  by 
an  officer,  department,  'board'  or  bureau 
of  the  municipality. 

Such  appeal  shall  be  taken  within  such 
time  as  shall  be  prescribed  by  the  board 
of  adjustment  by  general  rule,  by  filing 
with  the  officer  from  whom  the  appeal 
is  taken  and  with  the  board  of  adjust¬ 
ment  a  notice  of  appeal,  specifying  the 
grounds  thereof.  The  officer  from  whom 
the  appeal  is  taken  shall  forthwith  trans¬ 
mit  to  the  board  all  the  papers  consti¬ 
tuting  the  record  upon  which  the  action 
appealed'  from  was  taken. 

An  appeal  stays  all  proceedings  in  fur¬ 
therance  of  the  action  appealed  from,  un¬ 
less  the  officer  from  whom  the  appeal  is 
taken  certifies  to  the  board  of  adjustment 
after  the  notice  of  appeal  shall  have  been 
filed  with  him  that  by  reason  of  facts 
stated  in  the  certificate  a  stay  would,  in 
his  opinion,  cause  imminent  peril  to  life 
or  property,  in  which  case  proceedings 
shall  not  be  stayed  otherwise  than  by  a 
restraining  order  which  may  be  granted 
bv  the  board  of  adjustment  or  by  a  court 
of  record  on  application,  on  notice  to  the 
officer  from  whom  the  appeal  is  taken  and 
on  due  cause  jibpwsi.  . .  -  - : 

The:  board ..af;  adjustment  .shall a 
reasonable 'time  for  The  hearing  of  the 
apeal  and  give  due  notice  thereof  to  the 
parties,  and  decide.. the  same  within  a 
reasonable  time,  Upon  the  hearing!  any 


party  may  appear  in  person  or  by  agent 
or  by  attorney.  The  board  of  adjust¬ 
ment  may  reverse  or  affirm,  wholly  or 
partly,  or  may  modify  the  order,  require¬ 
ment,  decision  or  determination  appealed 
from?  and  shal  make  such  order,  require¬ 
ment,  decision  or  determination  as  in  its 
opinion  ought  to  be  made  in  the  premises, 
and 40  that  end  shall  have  all  the  powers 
of  the  officer  from  whom  the  appeal  is 
taken.  Where  there  are  practical  diffi¬ 
culties  or  unnecessary  hardship  in  the 
way  of  carrying  out  the  strict  letter  of 
such  ordinance,  the  board  q,f  adjustment 
shall  have  the  power  in  passing  upon  ap¬ 
peals,  to  vary  or  modify  any  of  the  re¬ 
gulations  or  provisions  of  such  ordinance 
relating  to  the  use,  contraction  or  altera¬ 
tion  of  buildings  or  structures  or  the  use 
of  land,  so  that  the  spirit  of  the  ordi¬ 
nance  shall  be  observed,  public  safety  and 
welfare  secured  and  substantial  justice 
done. 

Section  8.  Remedies.  In  case  any  build¬ 
ing  or  structure  is  erected,  constructed, 
reconstructed,  altered,  repaired,  con¬ 
verted,  or  maintained;,  or  any  building, 
structure  or  land  is  used  in  violation  of 
this  Act  or  of  any  ordinance  or  other 
regulation  made  under  authority  con¬ 
ferred  thereby,  the  proper  local  authori¬ 
ties  of  the  municipality,  in  addition  to 
other  remedies,  may  institute  any  appro¬ 
priate  action  or  proceedings  to  prevent 
such  unlawful  erection,  construction,  re¬ 
construction,  alteration,  repair,  conver¬ 
sion,  maintenance  or  use,  to  restrain, 
correct  or  abate  such  violation,  to  pre¬ 
vent  the  occupancy  of  said  building, 
structure  or  land  or  to  prevent  any  il¬ 
legal  act,  conduct,  business  or  use  in  or 
about  such  premises. 

Section  9.  Conflict  With  Other  Laws. 
Wherever  the  regulations  made  under 
authority  of  this  Act  require  a  greater- 
width  or  size  of  yards  or  courts,  or  re¬ 
quire  a  lower  height  of  buildimr  or  less 
number  of  stories,  or  require  a  greater 
percentage  of  lot  to  be  left  unoccupied, 
or  impose  other  higher  standards  than 
are  required  in  any  other  stature  or  local 
ordinance  or  regulation,  the  provisions  of 
the  regulations  made  under  authority  of 
this  Act  shall  govern.  Wherever  the 
provisions  of  any  oilier  stature  or  local  or¬ 
dinance  or  regulation  require  a  greater 
width  or  size  of  yards  or  courts,  or  re¬ 
tire  a  lower  height  of  building  or  a 
less  number  of  stories,  or  require  a 
greater  percentage  of  lot  to  be  left  un¬ 
occupied,  or  impose  other  higher  stand¬ 
ards  than  are  required  by  the  regulatons 
made  under  authority  of  this  Act,  the  pro¬ 
visions  of  such  statute,  or  local  ordinance 
or  regulation  shall  govern. 


You  can’t  expect  to  do  your  “bit”  of  this 
busy  world’s  business  unless  you  enlist  in 
the  advertising  ranks. 


SEMET  SOLVAY  COMPANY'S 

KONAX 

SAVES 

Money  -  Labor  -  Time 

when  used  with 

Portland  Cement 

For  Accelerating,  Hardening  and 
Waterproofing  Concrete 
and  Mortars 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

For  further  details— Telephone  Spruce  2297 

THOMAS  F.  GIBSON 

Sales  Engineer 

Franklin  Trust  Building,  Philadelphia 
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Philadelphia  Stock 


Wells  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bill  Phone, Kensington  1218 

Aramingo  &  Girard  Avc.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialists  in  Vapor  Heating 


Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe.  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.  Co. 

903  to  949  North  9th  Street 
Philadelphia 


Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids-, 

Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Office  Building,  Sixteenth  and  Arch  streets, 
Philadelphia.  Architects,  Stewardson  &  Page, 
3  75  South  Fifteenth  street,  Philadelphia.  En¬ 
gineers,  Stone  &  Webster,  305  Real  Estate 
Trust  Building,  Philadelphia.  Owners,  Insur¬ 
ance  Co.  of  North  America,  232  Walnut  street. 
Brick,  steel  and  concrete,  20  stories,  concrete 
floors,  tile  and  marble  work,  metal  lat'h,  ele¬ 
vators.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Buildings,  Swanson,  South  and  Bainbridge 
streets,  Philadelphia.  Architect,  Clarence  E. 
Wunder,  1415  Locust  street,  Philadelphia. 
Agent,  Dr.  M.  L.  Zimmerman,  250  South 
Broad  -street,  Philadelphia.  Brick,  steel  and 
concrete.  Plans  in  progress.  Too  early  for 
details. 

Junior  High  School,  Southeast  Corner 
Twenty-third  and  Federal  streets,  Philadel¬ 
phia.  Architect,  private  plans.  Owners, 
Board  of  Education,  Nineteenth  above  Chest¬ 
nut  street,  Philadelphia.  Site  purchased  in 
addition  to  Landreth  School.  Preliminary 
plans  in  progress. 

Residence,  Olney,  Philadelphia.  Architects, 
-Stearns  &  Woodnutt,  Stephen  Girard  Build¬ 
ing,  Philadelphia.  Owner,  Dr.  W.  II.  Good, 
5309  Rising  Sun  avenue,  Philadelphia.  Brick, 
2  stories,  -32x48  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Plans  in  progress. 

Residence,  Mt.  Airy,  Philadelphia.  Archi¬ 
tect,  George.  S.  Idell,  1705  Chestnut  street, 
Philadelphia.  Owner,  William  .7.  Faux,  Har¬ 
rison  Building,  Philadelphia.  Stone,  12 %  sto¬ 
ries,  3-5x80  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  and  marble 
work.  -Plans  in  progress.  Will  take  bids  in 
two  weeks. 

Residence  (alts.),  605  West  Upsal  street, 
Philadelphia.  Architect,  Edward  A.  Roth, 
Drexel  Building,  Philadelphia.  Owner,  Mor¬ 
ris  Polin,  on  premises.  New  porches  and 
sleeping  porches,  plumbing,  electric  work,  tile 
work.  Plans  in  progress. 

Residence  (alts.),  7084  Germantown  ave¬ 
nue,  Philadelphia.  Architect,  George  S.  Idell, 
1705  Chestnut  street,  Philadelphia.  Owner, 
Walter  H.  Jarden,  on  premises.  General  al¬ 
terations.  -Plans  in  progress. 

Apartment  House,  Northeast  Corner  Forty- 
seventh  and  Pine  streets,  $1,500,000.  Archi¬ 


tect,  John  L.  Coneys,  Drexel  Building,  Phila¬ 
delphia.  Owner,  Clarence  -Siegel,  Forty-sev¬ 
enth  and  Larchwood  avenue.  Brick,  steel, 
stone  and  concrete,  limestone,  6  stories, 
386x160  feet,  -concrete  roof,  concrete  and  oak 
floors,  hollow  tile,  safety  treads,  roof  ventila¬ 
tors,  -metal  weather  strips,  (8)  elevators,  wa¬ 
terproofing  and  dampproofing,  iron  stairs  and 
work,  hollow  metal  skylights,  tile  and  marble, 
metal  lath,  vapor  heat,  electric  light,  boiler 
house  and  laundry  equipment.  Owner  will 
build  and  is  sub-let-ting  all  -contracts. 

Office  Building,  Sixteenth  and  Moravian 
streets,  Philadelphia.  Architects,  Huston  & 
Lewis,  Pres-ser  Building,  Philadelphia.  Own¬ 
er,  Samuel  M.  Clement,  Jr.,  West  End  Trust 
Building,  Philadelphia.  Reinforced  concrete, 
brick,  cut  stone  and  steel,  6  stories  and  base¬ 
ment,  demolition,  slag  roof,  cement  floors,  ele¬ 
vators,  steam  heat,  electric  light,  tile  and 
marble  work,  kalamein  doors,  iron  work,  terra 
cotta.  Architects  taking  sub-bids. 

Factory,  Northeast  Corner  Seventy-third 
and  Elmwood  avenue,  Philadelphia.  Engi¬ 
neers,  William  F.  Newberry  Co.,  Otis-  Build¬ 
ing,  Philadelphia.  Owners,  Spruce  Worsted 
Co.,  Twenty-fifth  and  Spruce  streets,  Phila¬ 
delphia.  Brick,  slow  burning,  1  story  and 
basement,  75x150  feet,  -slag  roof,  cement 
floors,  steam  heat,  electric  light,  rolled  steel 
sash  and  skylights.  Plans  in  progress.  Will 
be  ready  for  sub-bids  in  a  few  days. 

Pool  Room  and  Apartments  (alts.),  Amber 
and  Huntingdon  streets.  Architects,  Pen- 
wood  Co.,  131  North  Fifteenth  street,  Phila¬ 
delphia.  Owner,  John  W.  Fatz,  on  premises. 
General  alterations,  electric  lighting.  Archi¬ 
tect  taking  s-ub-bi-ds  as-  soon  as  possible. 

Stores  (2),  Apartments  (4),  Sixty-fifth  ave¬ 
nue  and  Broad  street,  Oak  Lane.  Architect, 
R.  C.  Winter,  11  South  Sixteenth  street,  Phil¬ 
adelphia.  Owner,  name  withheld.  Brick, 
steel  and  stone  ,22x75  feet,  3  stories,  slag 
roof,  composition  and  hardwood  floors,  vapor 
heat,  electric  light,  tile  work,  metal  lath, 
metal  bulks,  plate  glass.  Architect  will  take 
sub-bids  in  two  weeks. 

Residence,  Six-ty-se-venth  avenue  and  'Six¬ 
teenth  street,  Oak  Lane,  Philadelphia.  Archi¬ 
tect,  R.  C.  Winter,  11  South  Sixteenth  street, 
Philadelphia.  Owner,  Y.  E.  Monaghan,  Oak 
Lane,  Philadelphia.  Brick,  2  stories,  25x35 


feet,  tile  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Architect  will 
be  ready  for  sub-bids  in-  one  week. 

X-Ray  Room,  Accident  Receiving  Room  and 
Accident  Ward  (alts.),  Old  York  road,  Phila¬ 
delphia.  Architect,  Louis-  Levi,  Real  Estate 
Trust  Building,  Philadelphia.  Owners,  Jew¬ 
ish  Hospital,  on  premises.  Carpentry,  mill 
work,  painting,  glazing,  pine  floors,  metal 
lath,  plastering,  iron  and  steel  work,  plumb¬ 
ing,  tile  work,  hollow  metal  sash.  Architect 
taking  bids  due  September  22nd. 

U.  S.  Mail  Facilities,  Reading  Terminal, 
Philadelphia.  Architect,  Samuel  T.  Wagner, 
Reading  Terminal,  Philadelphia.  Owners, 
Philadelphia  and  Reading  R.  R.  Co.,  Twelfth 
an'dl  Market  streets.  Brick,  steel  and  cut 
stone,  99x73  feet,  wood  block  and  asphalt 
floors,  metal  lath,  elevator,  bond,  demolition. 
Owners  taking  bids  due  September  21st. 

Superstructures,  Clifton  and  Sansom  streets, 
Philadelphia.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Jefferson  Hospital,  on  premises.  Brick, 
concrete,  steel  and  cut  -stone,  14  stories,  main 
floor  and  laboratory  floors,  97x75  feet,  slag 
roof,  cement  floors,  metal  lath,  waterproofing, 
iron  work,  bond,  -tile,  marble  and  terr-azzo, 
demolition.  Stone  &  Webster,  132  South  Clif¬ 
ton  street,  taking  bids  due  September  25th. 

Building  (G)  (add.),  Hunting  Park  avenue 
and  Wissahick-on  avenue,  Philadelphia.  Archi¬ 
tects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets,  Philadelphia.  Owners,  E.  G.  Bu-did 
Mfg.  Co.,  on  premises.  Brick,  cut  stone  and 
steel,  fifth  story  add.,  328x100  feet,  slag  roof, 
cement  floors,  hollow  tile,  safety  treads,  tile 
and  marble,,  rolled  steel  sash,  fire  and  kala¬ 
mein  doors,  bond,  floor  hardener,  iron  work. 
Architects  taking  bids  due  September  21-st. 

Office  Building  and  Bank,  1510-1512  Chest¬ 
nut  street,  Philadelphia.  Architect,  Arthur 
H.  Brockie,  254  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  Corn  Exchange,  Second  and 
Chestnut  streets,  Philadelphia.  Brick,  cut 
stone  and  steel,  6  stories,  basement  and  sub- 
basement,  138x3-9  feet,  -slag  roof,  cement  and 
maple  floors,  metal  lath,  elevators,  iron  work, 
bond,  fire  and  kalamein  doors,  rolled  steel 
skylights,  hollow  me-t-al  sa-sh,  tile  and  marble 
work,  demolition.  Architect  taking  bids  due 
September  2'6th  -at  10  A.  M. 


3.  Combined  Transit  and  Level, $75 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-TO-DATE  LEVEL 

AND  AVOID  COSTLY  MISTAKES! 
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ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 


1511  Sansom  Street 
Philadelphia 

Design -Shop  Details-Fabrication  Erection 


Apartments  (alts,  and  add.),  3620-122  North 
Broad  .street,  Philadelphia.  Architect,  Wil¬ 
liam.  H.  Wooters,  816  West  Allegheny  avenue, 
Philadelphia.  Owners,  Marquetand  &  Rein¬ 
ert,  care  of  architect.  Brick  and  steel,  1 
story,  18x34  feet,  slag  roof,  oak  floors,  metal 
lath,  iron  work,  bond,  electric  light,  tile 
work  (heating  reserved).  Architect  taking 
bids  due  September  25th. 

-  Offices  (alts.),  5116  Market  street,  Philadel¬ 
phia.  Architects,  Taylor  &  Pernice,  1738  North 
Robinson  street,  Philadelphia.  Owner,  John 
H. .  Oler,'  Fifty-seventh  and  Master  streets, 
Philadelphia.  Brick  work,  cement,  plastering, 
steel  work,  carpentry,  mill  work,  painting, 
glazing  (heating,  lighting  and  plumbing  re¬ 
served),  iron  work.  Architects  taking  bids 
due.  September  25th. 

Switch  Factory,  Seventh  and  Willow  streets, 
Philadelphia.  Architect,  Plant  Engineer, 
Schenectady,  N.  Y.  Owners,  General  Electric 
Co.,  Schenectady,  N.  Y.  Brick,  concrete  and 
steel,  seventh  story  add.,  175x140  feet,  maple 
and  cement  floors,  metal  lath,  plastering,  terra 
cotta  tile,  fire  doors,  -saw-tooth  skylights 
(plumbing,  heating,  electric  work,  roof,"  rolled 
s-teel  sash  and  elevator  changes  reserved). 
Owners  taking  bids  due  as  soon  as  possible. 

Funfield  Centre,  Twenty-second  and  Sedgley 
avenue,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare, 
Bureau  of  Recreation,  City  H-all.  Lowest  bids 
submitted  by  Mitchell  Houseworth,  Inc.,  2512 
North  Twenty-seventh  street,  Philadelphia; 
Item  A,  $167,000;  Item  B,  $50,000..  Robbins 
Cont.  Co.,  1137  North  Front  street,  Philadel¬ 
phia;  Item  A,  $170,000;  Item  B,  $130,000. 
Plumbing,  William  White,  2216  Ridge  avenue, 
Philadelphia;  Item  A,  $8,112;  Item  B,  $6,200. 
Electric,  Rose  Electric  Const.  Co.,  Beach  and 
Brown  streets;  Item  A,  $4/155;  Item  B,  $2,460. 
Heating,  L.  J.  Sommers  &  Son,  2436  Brown 
street;  Item  A,  $8,990;  Item  B,  5,990$. 

Sunshine  Centre,  Sixth  and1  Christian 
streets,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Bureau  or  Recreation,  Department  of 
Public  Welfare,  City  Hall.  Lowest  bidders: 
Mitchell  Houseworth,  Inc.,  2512  North  Twen¬ 
ty-seventh  street,  $5,350;  Mundy  Paving  & 
Const.  Co.,  228  South  Alder  street,  $7,100. 

Garage  (alts.),  Northeast  Corner  Columbia 
and  Germantown  avenues,  $3,500.  Architect, 
private  plans.  Owner,  John  B.  Stetson,  Fifth 
and  Montgomery  avenue,  Philadelphia.  Gen¬ 
eral  alterations.  Owner  will  build. 

Residence,  East  side  Dorcas  street,  North 
of  Cottman  street,  $3,500.  Architect,  private 
plans.  Owner,  John  Miller,  1424  Aldine 
street,  Philadelphia.  Frame,  2  stories,  26x26 
feet,  shingle  roof,  hot  water  heat,  electric 
lighting.  Owner  will  build. 

Garages  (2),  East  side  Jasper  street,  South 
of  Clearfield,  $6,300  each.  Architect,  private 
plans.  Owner,  F.  Dietrich,  Jr.,  1828  East 
Sehiller  street,  Philadelphia.  Brick,  1  -story, 
irregular  size,  slag  roof,  cement  floors,  elec¬ 
tric  light.  Owner  will  build. 

Shop  (add.),  2719  Reese  street,  Philadel¬ 
phia,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  Otto  Jones  Go.,  on  premises.  Brick,  1 
story,  32x46  feet,  slag  roof,  electric  lighting. 
Owners  will  build. 

Residence,  445  P-aoli  avenue,  Philadelphia, 
$5,000.  Architect,  private  plans.  Owners,  Jo¬ 
seph  E.  J.  McGee,  437  Paoli  avenue,  Phila¬ 


delphia.  Stone,  .  2  stories,  28x38  feet,  slate 
roof,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (12),-  Chew  street,  South  of 
Hortter  street,  and  Southwest  Corner  and 
Northwest  Corner  Chew  and  Montana  streets, 
$618,000.  Architect,  private  plans.  Owner, 
Valentine  L.  Franz,  1302  West  Allegheny  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  14x28 
feet,  11x10  feet,  slag  roof,  hot  water  heat, 
electric  light.  -Owner  will  build. 

Residences  (19),  1913-31  and  1912-28  Pratt 
street,  $3,800  each.  Architect,  private  plans. 
Owners,  George  R,  Osborne  &  Son,  5014  Paul 
street,  Philadelphia.  Brick,  2  stories,  15x29 
feet,  12x10  feet,  hot  water  heating,  electric 
lighting.  Owner  will  build. 

Residences  (16),  North  side  Ridgewood 
street,  East  of  Fifty-sixth,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owner,  R.  H.  Pugh,  Ridge 
avenue  and  Girard  avenue,  Philadelphia. 
Brick,  2  stories,  16x32  feet,  s-la-g  roof,  elec¬ 
tric  lighting.  Owner  will  build. 

Rooming  House  (add.),  Southwest  Corner 
Thirty-sixth  and  Chestnut  streets,  $3,000.  Ar¬ 
chitect,  private  plans.  Owner,  W.  H.  Gunnis, 
4420  Market  street,  Philadelphia.  Brick,  1 
story,  20x45  feet,  slag  roof,  electric  lighting. 
Owner  will  build. 

Garages  (2),  Butler  street,  West  of  Seven¬ 
teenth  street,  $8,000.  Architect,  private  plans. 
Owner,  Meyer  C.  Yasken,  978  North  Seventh 
street,  Philadelphia.  Brick,  1  story,  33x44 
feet,  20x141  feet  and-  15x66  feet,  18x144  feet, 
slag  roof,,  cement  floors.  Owner  will  build. 

Residences  (18),  Third  street,  North  of 
Ruscomb  street,  $94,500.  Architect,  private 
plan-s.  Owner,  Emil  R.  Stahl  ,5209  North 
Third  street,  Philadelphia.  Brick,  2  stories, 
15x40  feet,  hot  water  heat,  electric  light. 
Owner  will  build. 

Garage  and  Office,  256  Roxborough  avenue, 
$6,000.  Architect,  private  plans.  Owner, 
Frank  Zinn,  4319  Manayunk  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  15x25  feet,  slag 
roof,  cement  floors,  electric  work.  -Owner 
will  build. 

Store  and  Storage  Building,  Northeast  Cor¬ 
ner  Eighty-second  and  Tinicum  avenue, 
$5,000.  Architect,  private  plans.  Owner,  J. 
M.  Kennedy,  406  South  Van  Pelt  street,  Phil¬ 
adelphia.  Brick,  2  stories,  18x90  feet,  -slag 
roof,  electric  lighting.  Owner  will  build. 

Residence  and  Garage  (add.),  2402  North 
Gratz  street,  $2,000.  Architect,  private  plans. 
Owner,  R.  W.  Scarborough,  2361  North  Gratz 
street,  Philadelphia.  Brick,  2  stories,  17x22 
feet,  slag  roof,  pine  and  cement  floors.  Owner 
wi  II  build. 

Residences  (44),  2803-49  South  Sixth  street, 
2811-65  and  2810-66  South  Sydenham  street, 
Bigler  and  Sydenham  streets,  an-d  1612  West 
Montgomery  avenue,  Philadelphia,  $200,200. 
Owner,  Frederick  S.  Park,  Seventeenth  and 
Moya-mensing  avenue1,  Philadelphia.  Brick,  2 
stories,  15%x29  feet,  12x10  feet  and  14x28 
feet,  11x10  feet  and  16x38  feet,  slag  roof, 
electric  light.  -Owner  will  build. 

Residences  (27),  Eighteenth  and  Belfield 
avenue,  $5,000  each.  Owner,  Edward  C. 
Dreby,  1145  Harrison  street,  Philadelphia. 
Brick,  2  stories,  16x42  feet,  11x14  feet  and 
20x37  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (2),  Oakley  street,  North  of  St. 
Vincent  street,  $4,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  James  Ovany,  1718  North 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Bell  Phone- Spruce  5293  1  5  20  Sansom  Street,  Philadelphia  Keystene  Fhone— Race  5555 
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Third  street,  Philadelphia.  Brick  and  frame, 
2  stories,  15x37  feet,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residence,  Northeast  Corner  Arendall  and 
Hegerman  streets,  $2,500.  Architect,  private 
plans.  Owner,  Albert  S.  Brumbaugh,  57 
North  Fifty- first  street,  Philadelphia.  Frame, 
1  story,  20x25  feet,  shingle  roof,  electric  light¬ 
ing.  Owner  will  build. 

Shop,  Southeast  Corner  Germantown  and 
Allegheny  avenues,  $2,000.  Owners,  Air  Re- 


Store  Building,  1229  North  Broad  street, 
Philadelphia,  $130,000.  Architect,  Hoffman 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owners,  Mastbaum  Brothers  &  Fleischer,  1424 
South  Penn  Square,  Philadelphia.  Brick,  steel 
and  cut  stone,  4  stories,.  160x50  feet,  slag 
roof,  maple  andi  concrete  floors,  steam  heat, 
electric  lighting,  hollow  tile,  metal  lath,  tile 
work,  rolled  steel  sash,  galvanized  iron  sky¬ 
lights,  fire  and  kalamein  doors,  metal  ceilings, 
bond,  floor  hardener,  terra  cotta,  ornamental 
iron  work.  Contract  awarded  to  F.  W.  Mark 
Cont.  Co.,  Commercial  Trust  Building. 

Auditorium,  Germantown  avenue  and  Wash¬ 
ington  lane,  Germantown.  Architect,  Walter 

F.  Price,  119  South  Fourth  street,  Philadel¬ 
phia.  Owners,  Womens  Club  of  Germantown, 
6300  Germantown  avenue.  Stone,  1%  stories 
and  basement,  69x92  feet,  demolition,  shingle 
roof,  cement  and  pine  floors,  dumb  waiters, 
electric  lighting,  metal  lath,  iron  work.  Con¬ 
tract  awarded  to  Samuel  Barfing,  20  East 
Johnson  street,  Germantown. 

Residence  (alts.),  Allen  lane  and  Wissahick- 
on  avenue,  $3,000.  Architect,  John  Graham, 
Jr.,  5  South  Eighteenth  street,  Philadelphia. 
Owner,  Mrs.  Frank  Miles  Day,  on  premises. 
Hollow  tile,  plastering,  carpentry,  mill  work, 
painting,  glazing,  electric  work,  iron  work. 
Contract  awarded  to  J.  Sims  Wilson  Co.,  1125 
Brown  street,  Philadelphia. 

Office  and  Waiting  Room  Addition,  2433 
Germantown  avenue.  Architect,  Michael  Ca- 
pobianco,  778  South  Seventh  street,  Philadel¬ 
phia.  Owner,  W.  H.  Crane,  on  premises. 
Brick,  1  .story,  42x13%  feet,  slag  roof,  min¬ 
eral  floors,  electric  lighting,  galvanized  iron 
cornice.  Contract  awarded  to  Frank  Masi, 
1118  Linn  street,  Philadelphia. 

Residence,  Sedgwick  avenue  and  Emlen 
street,  Philadelphia,  $17,000.  Architect,  Harry 

G.  McMurtrie,  1012  Walnut  street,  Philadel¬ 
phia.  Owner,  George  B.  Rebmann,  The  Clin¬ 
ton,  Philadelphia.  Stone-,  2%  stories,  42x26 
feet,  slate  roof,  oak  and  pine  floors,  hot  water 
heat,  electric  lighting.  Contract  awarded  to 
Hugh  Hamilton,  Broad  and  Somerville  streets, 
Philadelphia. 

Store  and  Residence  (alts,  and  add.),  1155 
South  Thirteenth  street.  Architect,  M.  Oapo- 


duction  Co.,  342  Madison  avenue,  New  York. 
Concrete,  1  story,  20x29  feet,  .slag  roof,  ce¬ 
ment  floors.  Owners  will  build. 

Residences  (alts.),  1918  to  1831  Ranstead 
street,  Philadelphia.  Architect,  Howell  Ham¬ 
mond,  1542  Sellers  street,  Frankford,  Phila¬ 
delphia.  Owners,  Willis  Winchester  Co.,  25 
South  Eighteenth  street,  Philadelphia.  Plas¬ 
tering,  mill  work,  painting,  glazing,  tile  work, 
sheet  metal  work.  Architect  taking  bids  due 
.  September  25th. 


bianco,  778  South  Seventh  street,  Philadel¬ 
phia.  Owner,  Joseph  Castrero,  on  premises. 
Tapestry  brick  fronts,  3  stories,  13x14  feet, 
slag  roof,  pine  floors,  hot  water  heat,  electric 
light,  plumbing,  tile  work,  carpentry,  mill 
work,  cement  work,  plate  glass,  iron  work. 
Contract  awarded  to  Philip  Pinto,  1318  Tas¬ 
ker  street,  Philadelphia. 

-9  Storage  Building,  615  Kater  street,  Phila¬ 
delphia.  Architect,  George  I.  Lovatt,  416 
Walnut  street,  Philadelphia.  Owner,  I.  Blume- 
stein,  616  Kater  street,  Philadelphia.  Brick, 
1  story,  20x50  feet,  slag  roof,  concrete  floors, 
hot  water  heating,  electric  lighting,  plumb¬ 
ing.  Contract  awarded1  to  Michael  Di  Mossi, 
care  of  owner. 

Residence,  819  Carpenter  street,  Philadel¬ 
phia,  $15,000.,  Architect,  private  plans.  Own¬ 
er,  Samuel  Emlen,  Chew  and  Haines  streets, 
Philadelphia.  Brick,  2  stories,  31%x43  feet, 
10x9  feet,  slag  roof,  hot  water  heat,  electric 
light.  Contract  awarded  to  I.  A.  Dunkel- 
berger,  71  Herman  street. 

Garage,  1234-36  West  College  avenue,  Phila¬ 
delphia,  $10, C00.  Architect,  private  plans. 
Owner,  Dennis  Mulvehill,  1810  North  Twenty- 
fifth  street,  Philadelphia.  Brick,  2  stories, 
13x36  feet,  slag  roof,  steam  heat,  cement 
floors.  Contract  awarded  to  Clayton  Lofland, 
231  North  Water  street. 

Public  School,  Bingham,  Palmetto  and 
Bleigh  streets,  Philadelphia.  Owners1,  Board 
of  Education,  Nineteenth  above  Chestnut 
street.  Brick,  cut  stone,  steel  and  granite,  2 
stories  .and  basement,  134x113  feet,  demoli¬ 
tion,  composition  roof,  cement  and  maple 
floors,  metal  weather  strip,  waterproofing,  iron 
work,  bond,  hollow  metal  doors,  rolled  steel 
sash,  ti'le  and  marble  work,  metal  lath.  Con¬ 
tracts  awarded  to:  General,  Sinclair  &  Griggs, 
Medical  Arts  Building,  $253,500.  Heating, 
Austin,  Gorham  &  McITvain,  1816  Ludlow 
street,  $28,450.  Plumbing,  S.  Faith  &  Co., 
2427  Pennsylvania  avenue,  $12,389.  Ventilat¬ 
ing,  W.  Howlett  Co.,  Fourth  and  Columbia 
avenue,  $560.  Electric,  Baird  Osterhout  Co., 
2109  Walnut  street,  $5,200. 

Residence,  North  side  Meadowbrook  ave¬ 
nue,  East  of  Stroud  street,  $17,000.  Archi¬ 
tect,  private  plans.  Owner,  P.  T.  Paschall, 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
*u  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
"ccept  no  imitation. 


Woodoleum  Mfg.  Co. 

13  1  Arch  Street.  Philadelphia 


SAND 


WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks.  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White.  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works :  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

212S  Race  St.,  Phtila. 

Bell.  Locust  0812  Keystone,  Race  6062 


PAGE  WIRE 
FENCE 

OF 

ARMCO 

INGOT  IRON 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Eatabliahed  1815 
316  North  3rd  Street 
Philadelphia,  Pa. 


INTEGRAL  WATERPROOFING 

That  has  stood  the  test  of  time 


PASTES  or  POWDER 

Easily  dissolved-  permanent.  Increase  tensil  strength.  No  way  detrimental  to  concrete 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3969 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient  ! 

BORDEN  STOVE  CO. 

10  26  Arch  Street  [2nd  floor]  Fhila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partitio] 

WIRE  W 

Plior 

Partitions,  constructed  of  dian 
sections  4  ft.  wide  by  8  ft.  h 
Window  and  Skylight  Guarc 
frames,  using  fab: 
Let  us  know  your 

CYCLON 

Office  and  Display  Rooms  :  1 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227  BANK  SAND  FOR  ALL  USES 

ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Burk’s  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

BURK’S  SPRAY  EQUIPMENT  CO. 

Lombard  1S6S  722  Drexel  Building 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Bailers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  tot  it 


Daily  Building  Hews 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


;  and  Window  Guards 

RK  OF  ALL  KIND 

LomlbardL  7488 

i  mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable. 

Duilt  with  channel — or  round — iron 
in  size  of  wire  and  mesh  desired, 
luirements. 


FENCE  COMPANY 

South  7th  Street,  Philadelphia 


Window  Guards 


ifortable,  Convenient 

here  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
H.  O  O  F  I  M  G 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


THE.  HANEY-WHITE  CO. 

LUMBER  and  MILLWORK 

17  th  Street  and  Glen  wood  Avenue 


Bell-  Columbia  1  200 


Philadelphia 


Keystone— Park  28S3 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 
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Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


Chestnut  avenue,  Philadelphia.  Stone,  3  sto¬ 
ries,  26x64  feet,  slate  roof,  hot  water  heat, 
electric  light,  oak  and  pine  floors.  Contract 
awarded  to  Walter  Paschall  &  Son,  Paoli,  Pa. 

G-arage  (alts,  and  add.),  Southwest  Corner 
Fifth  -and  Allegheny  avenue,  $9,000.  Archi¬ 
tect,  private  plans.  Owner,  Robert  McKay, 
on  premises.  'Cement  floors,  carpentry,  mill 
work,  plastering,  painting,  glazing.  Contract 
awarded  to  Harry  Brocklehurst,  512  West 
Norris  street. 

Residence,  West  side  Montour  street,  South 
of  Cottman  street,  $6,000.  Architect,  private 
plans.  Owner,  Walter  H.  Emlen,  1036  Unruh 
street,  Philadelphia.  Frame,  2  stories,  26x38 
feet,  shingle  roof,  hot  water  heating.  Con¬ 
tract  awarded  to  Evert  &  Goodnow,  7990  Ox¬ 
ford  avenue. 

Residence,  North  side  Fanshaw  street,  West 
of  Oakley  street,  $6,000.  Architect,  private 
plans.  Owner,  Joseph  Hoffenthaler,  2157 
Reese  street,  Philadelphia.  Frame,  2  stories, 
26x38  feet,  shingle  roof,  hot  water  heating. 
Contract  awarded  to  Evert  &  Goodnow,  7990 
Oxford  avenue. 

Shipping  Room  (add.),  908-10-12  Poplar 


AJAX  TANK  HEATERS 

Fire  Brick:  Lined,  are  made  in  two  sizes  only 

No.  10  M — 40  Gallon  Capacily  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

Ilth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

PLOOFIKTO  SLATE  EXCLU SI VBL Y 
The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation— pleased  if  we  can  be  of  service. 

Office*— Denckla  Building  Plant 

Bell  Phone-Walnut  2569  .  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Sornce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


street,  $5,500.  Architect,  private  plans.  Own¬ 
ers,  United  Beef  Go.,  906  Poplar  street,  Phila¬ 
delphia.  Brick,  1  story,  42x22%  feet,  slag 
roof,  electric  work.  Contract  awarded  to 
Alex  P.  Lucker,  5136  Parkside  avenue. 

Factory,  609-11-13  North  Franklin  street, 
$6,000.  Architect,  private  plans.  Owners, 
The  Ice  Cream  Box  Mfg.  Company,  on  prem¬ 
ises.  Brick,  2  stories,  25x52  feet,  slag  roof, 
cement  and  maple  floors,  steel  sash.  Contract 
awarded  to  Farrell-Roth,  122  Diamond  street. 

Residence  and  Stores  (2),  2920-22  West  Dia¬ 
mond  street,  $5,000.  Owner,  R.  Hershwald, 
on  premises.  Brick,  3  stories,  16x24  feet, 
12%x24  feet,  slag  roof,  oak  and  pine  floors. 
Contract  awarded  to  Bass  &  Go.,  Ltd.,  713 
Walnut  street,  Philadelphia. 

Residence  (add.),  4453  Frankford  avenue, 
$5,500.  Architect,  private  plans.  Owner,  Ben¬ 
jamin  Black,  4437  Frankford  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  16x33  feet,  third 
story,  16x12  feet,  slag  roof,  yellow  pine  floors, 
electric  light.  Contract  awarded  to  Shecht- 
man  Brothers,  1540  North  Sixth  street,  Phila¬ 
delphia. 

Residences  and  Stores  (2),  4835-37  Ortho¬ 
dox  street,  $4,500  each.  Owner,  H.  Korona, 
226  Orthodox  street,  Philadelphia.  Brick,  2 
stories,  14x37%  feet,  10x7  feet,  slag  roof,  elec¬ 
tric  work.  Contract  awarded  to  J.  F.  Kaz- 
murczak,  2385  Orthodox  street. 

Business  Building  (alts,  and  add.),  North¬ 
west  Corner  Thirteenth  and  Columbia  avenue, 
$3,000.  Owner,  Charles  Rehfuss,  5823  North 
Broad  street,  Philadelphia.  Brick,  2  stories, 
18x10  feet,  general  alterations.  Contract 
awarded  to  J.  Frank  Grant,  1625  North  Thir¬ 
teenth  street,  Philadelphia. 

Store  and  Two-Family  Residence  (add.), 
2845  Germantown  avenue,  $4,000.  Architect, 
private  plans.  Owner,  Max  Rich-man,  2832 
Germantown  avenue,  Philadelphia.  Brick,  1 
story,  4x27  feet  add.,  slag  roof,  electric  light¬ 
ing.  Contract  awarded  to  Hyman  Bragan, 
3822  Biyvwn  street,  Philadelphia. 

Residence  and  Store  (alts.),  143  West  Gir¬ 
ard  avenue,  $3,800.  Architect,  private  plans. 
Owner,  M.  Black,  on  premises.  General  al¬ 
terations.  Contract  awarded  to  Isadore 
Sehechtman,  1540  North  Sixth  street. 

Open  Shed,  East  side  Delaware  avenue, 
South  of  Buckius  street,  $2,000.  Owners, 
Henry  Hitner  &  Son,  4501  Richmond  street, 
Philadelphia.  Frame,  1  story,  35x140  feet, 
slag  roof.  Contract  awarded  to  Theodlore  I. 
Ette,  4501  Richmond  street,  Philadelphia. 

Residences  (2),  1303-05  Venango  street, 
$16,000,  and  Stores  and  Offices  (alts.),  1307- 
09-11  Venango  street,  $4,000.  Owner,  Harry 
Bradley,  1301  Venango  street,  Philadelphia. 
Brick,  3  stories,  15x25  feet,  10x10  feet,  hot 
water  heating,  electric  lighting  , general  al¬ 
terations.  Contract  awarded  to  Charles  T. 
Clark,  Sedgley  andi  Germantown  avenues. 

Theatre  (alts.),  1021  Chestnut  street,  Phila¬ 
delphia,  $8,000.  Architect,  Herbert  J.  Krapp, 
116  East  Sixteenth  street,  New  York.  Own¬ 
ers,  Shubert’-s  Vaudeville,  on  premises.  Gen¬ 
eral  alterations,  new  brick  wall,  plastering, 
kalamein  doors.  Contract  awarded  to  F.  W. 
Van  Loon,  Perry  Building,  Philadelphia. 

Residences  (4),  East  side  Fifth  street, 
South  of  Ruscomb,  $7,000  each;  (1),  Fifth 
and  Ruscomb  streets,  $8,000.  Architect,  pri¬ 
vate  plans.  Owner,  Sol  Hopkins,  Southwest 
Corner  Sixtieth  and  Pine  streets,  Philadel¬ 
phia.  Brick,  2  stories,  15x60  feet,  15x49  feet, 
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SEARS-ROEBUCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON.  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


TVl  1C  Crtn  Waterproofing 

JL  Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

y!  PhiIa-  0ff,ce>  1432  South  Penn  Sq. 
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WAREHOUSE  STOCK  IN  PHILADELPHIA 


Under  Construction 

Wilmington  Public  Library,  Wilmington,  Del. 


12x10  feet,  slag  roof,  hot  water  heat,  electric 
light,  tile  work,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Philip  Savar,  718  Snyder 
avenue,  Philadelphia. 

Two-Pamily  Residence  (alts.),  4327  Balti¬ 
more  .avenue,  $2,775.  Architect,  private 
plans.  Owner,  James  B.  Reed,  5005  Frank- 
ford  avenue,  Philadelphia.  General  altera¬ 
tions.  Contract  awarded  to  Frank  Esham, 
5521  Woodland  avenue,  Philadelphia. 

Church  (alts.),  Southwest  Corner  Marshall 
and  Susquehanna  avenue,  $2,000.  Architect, 
private  plans.  Owners,  Susquehanna  Presby¬ 
terian  Church,  on  premises.  General  interior 
alterations.  Contract  awarded  to  Harry  Gill, 
Jr.,  2515  Germantown  avenue 

Garage,  2029  East  Willard  street,  $2,000. 
Architect,  private  plans.  Owner,  Caroline 
Campbell,  on  premises.  Brick,  1  story,  16x75 
feet,  slag  roof,  cement  floors.  Contract 
awarded  to  John  George,  3863  Sepviva  street. 

Residence,  North  side  Rowland  street,  East 
of  Fuller  street,  $3,300.  Architect,  private 
plans.  Owner,  G.  Popplewell,  7031  Van  Dyke 
street,  Philadelphia.  Frame,  2  stories,  18x14 
feet,  12x10  feet,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  J.  A.  Hand,  2511  Rhaun 
street,  Philadelphia, 

Garage,  626  South  Sixty-second  street,  Phil¬ 
adelphia,  $2,500.  Architect,  private  plans. 
Owner,  Mrs.  'L.  Friday,  on  premises.  Brick, 
1  story,  60x17  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  J.  H.  Hutt,  5919  Spruce 
street,  Philadelphia, 

Residence  and  Store  (alts.),  15Q3  West  Ve¬ 
nango  street,  $2,112.  Architect,  private 
plans.  Owner,  William  Herbert,  1501  West 
Venango  street,  Philadelphia,  General  al¬ 
terations.  Contract  awarded  to  John  Shuster, 
3552  North  Fifteenth  street,  Philadelphia. 

Church  (alts,  and  add.),  Lancaster  and 
Overbrook  avenues,  Overbrook.  Architects, 
Thomas,  Martin  &  Kirkpatrick,  Otis  Build¬ 
ing,  Philadelphia,  Owners,  Memorial  Church 
of  St;  Paul,  on  premises.  Brick,  1  story  add., 
14x28  feet,  general  alterations.  'Contract 
awarded  to  S.  W.  Hopman  &  Sons  Co.,  Moy- 
lan,  Pa. 

Store  (alts,),  1214  Chestnut  street,  Phila¬ 
delphia,  $5,500.  Architect,  private  plans. 
Owners,  George  Allen,  Inc.,  1214  Chestnut 
street,  Philadelphia.  New  store  front,  plate 
glass,  store  fixtures.  Contract  awarded  to 
Basch  &  Co.,  Ruan  and  Tackawanna  streets. 

Residence,  West  side  Ferndale,  North  of 
Napfle  street,  $4,700.  Architect,  private  .plans. 
Owner,  Edmond  Gallagher,  1034  Hellerman 
street,  Philadelphia.  Frame  and  stone,  2% 
stories,  18x34  feet,  shingle  roof,  hot  water 
heat,  electric  light.  Contract  awarded  to  Jo¬ 
seph  Maulbecker,  1856  East  Westmoreland 
street. 

Garage,  Southeast  Corner  Marston  and  Ker¬ 
shaw  streets,  Philadelphia,  $6,300.  Archi¬ 


tect,  private  plans.  Owner,  Henry  Moncher, 
1334  North  Hollywood  street,  Philadelphia. 
Brick,  1  story,  16x100  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to 
Prank  I.  Wintz,  1618  North  Twenty-iseventh 
street,  Philadelphia. 

Residence  (alts,  and  add.),  Southwest  Cor¬ 
ner  Rockland  and  Hutchinson,  $4,500.  Archi¬ 
tect,  private  plans.  Owner,  L.  Brenner,  on 
premises.  Brick,  1  story,  15%xl7  feet,  slag 
roof,  electric  lighting.  Contract  awarded  to 
Joseph  Marshall,  2323  South  Marshall  street. 

Lumber  Storage  Shed,  South  side  Sedgiey 
avenue,  West  of  Twenty-ninth  street,  $3,000. 
Architect,  private  .plans.  Owner,  William  M. 
Lloyd  Co.,  on  premises.  Frame  and  concrete, 
1  story,  20x137  feet,  shingle  roof.  Contract 
awarded  to  E.  E.  Hollenback,  Inc.,  1804 
Brandywine  street. 

Garage  (add.),  4717  Ludlow  street,  Phila¬ 
delphia,  $12,000.  Architect,  private  plans. 
Owner,  J.  C.  Phillips,  4716  Market  street, 
Philadelphia.  Brick,  2  stories,  20x80  feet, 


Stores,  Apartment  and  Garage,  Oakmont, 
Pa.  Architect,  Henry  L.  Reinhold,  Jr.,  1513 
Walnut  street,  Philadelphia.  Owner,  Mr. 
Deaveshall,  care  of  architect.  Stone,  3  sto¬ 
ries,  181x80  feet.  Preliminary  plans  in  pro¬ 
gress.  Too  early  for  details. 

Residence  and  Garage,  Phoenixville,  Pa. 
Architect,  J.  Vincent  Poley,  162  Second  ave¬ 
nue,  Royersford,  Pa.  Owner,  Dr.  E.  M.  Mas¬ 
singer,  307  Main  street,  Phoenixville,  Pa. 
Stone,  2  stories,  48x28  feet,  asbestos  roof,  oak 
and  tile  floors  (heating,  plumbing  and  elec¬ 
tric  work  reserved),  terra  cotta.  Plans  in 
progress. 

Residence  (alts,  and  add.),  Market  street, 
Bethlehem,  Pa.  Architect,  H.  J.  Weigner, 
Bethlehem  Trust  Building,  Bethlehem.  Own¬ 
er,  0.  L.  Thornburg,  Market  street,  Bethle- 


slag  roof,  steam  heat,  electric  light,  cement 
floors,  steel  sash.  Contract  awarded  to  J.  D. 
Fisher,  5426  Thompson  street,  Philadelphia. 

Tenement  (alts.),  1014  North  Sixty-third 
street,  Philadelphia,  $3,000.  Architect, 
Thomas  J.  Carroll,  Philadelphia.  Owner.  W. 
H.  Guillium,  18  Colwyn  road,  Cynwyd/  Pa. 
General  alterations.  Contract  awarded  to 
Louis  E.  Faulkner,  14  North  Paxon  street. 

Store  and  Residence  (add.),  Northwest  Cor¬ 
ner  .Sixteenth  and  Fishers  avenue,  $5,000.  Ar¬ 
chitect,  private  plans.  Owner,  Paul  Hartnett, 
on  premises.  Brick,  1  story,  12x12  feet,  slag 
roof,  electric  light.  Contract  awarded  to 
Stokes  Brothers,  6723  Musgrave  street,  Phila¬ 
delphia. 

Residence  (alts,  and  add.),  1801  Mt.  Ver¬ 
non  street,  $3,400.  Architect,  private  plans. 
Owner,  Mrs.  H.  Fennerty,  1617  Mt.  Vernon 
street,  Philadelphia.  Brick,  1  story,  11x12 
feet,  slag  roof,  electric  light.  Contract 
awarded  to  W.  H.  Davis,  149  North  Fifteenth 
street,  Philadelphia. 


hem,  Pa.  Brick,  2  stories,  25x22  feet,  slate 
roof,  hardwood  floors,  general  interior  and 
exterior  alterations.  Preliminary  plans  in 
progress. 

Moving  Picture  Theatre  and  Stores,  Quak- 
ertown,  Pa.  Architects,  Ruhe  &  Lange,  12 
North  Sixth  street,  Allentown,  Pa.  Owners, 
Peoples  Theatres,  Inc.,  J.  J.  Jordan,  829  Ham¬ 
ilton  street,  Allentown,  Pa.  Brick,  fireproof, 
1  story,  55x180  feet.  Plans  in  progress. 

Theatre  and  Store  (alts,  and  add.),  Slating- 
ton,  Pa.  Architects,  'Ruhe  &  Lange,  12  North 
Sixth  street,  Allentown,  Pa.  Owners,  Peo¬ 
ple’s  Theatres,  Inc.,  J.  .1.  Jordan,  829  Hamil¬ 
ton  street,  Allentown,  Pa.  Brick,  fireproof, 
1  story,  40x150  feet.  Plans  in  progress. 

Store  (alts,  and  add.),  525  North  Sixth 
street,  Allentown  Pa,  Architect,  Charles 
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Grossart,  603  Hamilton  street,  Allentown,  Pa. 
Owner,  Leib  Kramer,  on  premises.  Copper 
front,  1  story,  11x30  feet,  rubberoid  roof,  pine 
floors,  tile  work,  plate  glass,  rolled  steel  sky¬ 
lights, -.metal  ceilings.  Plans  in  progress. 

Junior  High  School,  Annville,  Pa.  Archi¬ 
tect,  E.  Z.  iScholi,  136  Robeson  street,  Read¬ 
ing,  Pa.  Owners,  'School  Board,  Annville,  Pa. 
Architect  selected. 

Bank  (alts,  and  add.),  Carlisle,  Pa.  Archi¬ 
tect,  C.  H.  Lloyd,  Telegraph  Building,  Har¬ 
risburg,  Pa.  Owners,  Farmers’  Trust  Co.,  W. 
Stuart,  president,  Carlisle,  Pa.  Brick.  Too 
early  for  details. 

Residence,  Lititz,  Pa.  Architect,  E.  C.  Ur¬ 
ban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  Wayne  Fahnestock,  Lititz,  Pa.  Stone 
and;  stucco,  2%  stories,  44x28  feet,  slate  or 
tile  roof,  hardwood  floors,  electric  light,  tile 
and  marble  work.  Plans  in  progress. 

Garage,  1135  Mulberry  street,  Harrisburg, 
Pa.  Architect,  T.  H.  Hamilton,  Spooner 
Building,  Harrisburg,  Pa.  Owners,  J.  B.  & 
H.  Friedberg,  Second  street,  Harrisburg,  Pa. 
Steel,  concrete  and  brick,  2  stories,  70x90 
feet,  slag  roof,  concrete  floors,  electric  light¬ 
ing.  Plans  in  progress. 

Residence,  Cloverly  Heights,  Harrisburg, 
Pa.  Architects,  Johnston  &  Starr,  Spooner 
Building,  Harrisburg,  Pa.  Owner,  M.  L. 
Fisher,  1122  Green  street,  Harrisburg,  Pa. 
Stucco,  2 y2  stories,  24x32  feet,  composition 
shingle  roof,  hardwood  floors,  hot  air  heat, 
electric  light,  tile  work.  Owner  will  be  ready 
for  bids  this  week. 

Stores  and  Apartments  (4)  and  Garage, 

Sixty-ninth  Street  Section,  Upper  Darby,  Pa. 
Architect,  Horace  W.  Castor,  Stephen  Girard 
Building,  Philadelphia.  Owner,  R.  G.  Cox,  46 
Chatham  road,  Upper  Darby,  Pa.  Brick  and 
hollow  tile,  3  stories,  90x84  feet,  slag  roof, 
hardwood  and  cement  floors,  steam  heat,  elec¬ 
tric  lighting,  tile  and  marble  work,  plate 
glass,  metal  bulbs.  Owner  is  taking  sub-bids. 

Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  F.  H.  Barras,  4045  Green  street,  Phila¬ 
delphia.  Frame  and  stucco,  2%  stories, 
25x33  feet,  shingle  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Will  be  ready  for  bids  in  a  few  days. 

Bungalow,  Mountainville,  Pa.  Architect, 
Charles  Grossart,  603  Hamilton  street,  Allen¬ 
town,  Pa.  Owner,  R.  Peter  Schultz,  Allen¬ 
town,  Pa.  Brick,  1%  stories,  50x28  feet, 
shingle  roof,  pine  floors,  electric  light,  pipe¬ 
less  heat.  Architect  will  be  ready  for  bids 
in  ten  days. 

Elks’  Home,  75  South  Main  street,  Phillips- 
burg,  N.  J.  Architect,  M.  W.  Shnyder,  Eas¬ 
ton  Trust  Building,  Easton,  Pa.  Owners,  B. 
P.  O.  E.  Lodge  395,  care  of  B.  E.  Lighe,  Phil- 
lipsburg,  N.  J.  Brick,  concrete,  steel,  2  and 
3  stories,  132x77  feet,  slate  or  slag  roof,  tile 
and  maple  floors,  vapor  heat,  electric  light, 
tile,  marble  and  terrazzo  work,  metal  lath, 
freight  elevators,  dumb  waiters,  waterproof¬ 
ing  and  dampproofing,  ornamental  terra  cotta. 
Owner  will  be  ready  for  bids  next  week. 

Garages  (2),  Easton,  Pa.,  $2,000.  Owner, 
W.  E.  Speer,  115  Northampton  street,  Easton, 
Pa.  Brick,  1  story,  19x22  feet,  slate  or  tile 
roof,  concrete  floors,  vapor  heat,  electric  light. 
Owner  will  build. 

School,  Penn  Square,  Pa.  Architects,  Scher- 
merhorn  &  Phillips,  430  Walnut  street,  Phila¬ 
delphia.  Owners,  Penn  Square  District,  East 


Noriton  Township,  Pa.  Brick,  1  story,  slag 
and  slate  roof,  pine  and  cement  floors,  plumb¬ 
ing,  hot  air  heat,  electric  light  and  fixtures, 
slate  work,  water  pumping  system.  Owners 
will  take  new  bids  in  a  few  weeks. 

Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  D.  F.  O’Hara,  4045  Green  street,  Phil¬ 
adelphia.  Stone,  2%  stories,  26x38  feet,  gar¬ 
age,  1  story,  20x24  feet,  shingle  roof,  hard¬ 
wood.  and  cement  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Architect  will  take  bids 
in  a  few  days. 

Residence,  Oakmont,  Pa.  Architect,  Wal¬ 
ter  Kr*  Durham,  '323  Walnut  street,  Philadel¬ 
phia.  Owner,  R.  B.  Snyder,  5835  'Chester  ave¬ 
nue,  Philadelphia.  Frame  and  stucco,  2 y2  sto¬ 
ries,  35x24  feet,  shingle  roof,  pine  floors,  pipe¬ 
less  heating,  electric  light,  tile  work.  Archi¬ 
tect  taking  bids  due  September  25th. 

Residence  (twin),  Allentown,  Pa.  Archi¬ 
tect,  D.  Levy,.  949  Hamilton  street,  Allentown, 
Pa.  Owner,  name  withheld.  Brick,  hollow 
tile  and  stucco,  2%  stories,  40x120  feet,  tile 
roof,  hardwood  floors,  hollow  tile,  vapor  heat, 
electric  light,  tile  and  marble  work.  Archi¬ 
tect  will  take  bids  in  one  week. 

Store,  Allentown,  Pa.,  $45,000.  Architect, 
D.  Levy,  949  Hamilton  street,  Allentown,  Pa. 
Owner,  Max  Rosenfeld,  634  North  Front 
street,  Allentown,  Pa.  Brick,  steel,  2  stories 
and  basement,  53%xl20  feet,  slag  roof,  pine 
floors,  vapor  heat,  electric  light,  tile  and 
marble  work,  metal  lath,  rolled  steel  sash, 
terra  cotta.  Architect  taking  bids  due  as 
soon  as  possible. 

Residences  (2),  Bethlehem,  Pa.  Architect, 
H.  J.  Weigner,  Bethlehem  Trust  Building, 
Bethlehem,  Pa.  Owner,  J.  J.  iShunk,  Bethle¬ 
hem,  Pa.  Brick,  stucco,  2 y2  stories,  26x35 
feet,  slate  roof,  hardwood  floors,  electric  light, 
tile  work.  Owner  sub-letting. 

Factory,  Mohr  and  Allen  streets,  Allentown, 
Pa.  Architect,  Charles  M.  Grossart,  603  Ham¬ 
ilton  street,  Allentown,  Pa.  Owner,  J.  Sacks, 
Allentown,  Pa.  Brick,  steel,  2  stories,  118x48 
feet,  rubberoid  roof,  pine  floors,  vapor  heat, 
electric  light.  Owner  taking  tub-bids. 

Residence,  Prospect  avenue,  Bethlehem,  Pa. 
Architect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem,  Pa.  Owner,  C.  T.  Pow¬ 
ell,  516  Prospect  avenue,  Bethlehem.  Brick, 
2 y2  stories,  29x30  feet,  slate  roof,  hardwood 
floors,  electric  light^  tile  work.  Architect 
ready  for  bids. 

Residences  (2),  Lafayette  street,  Easton, 
Pa.,  $30,000.  Architect,  private  plans.  Own¬ 
er,  W.  E.  Speer,  115  Northampton  street, 
Easton,  Pa.  Brick,  2%  stories,  40x31  feet, 
30x40  feet,  slate  or  tile  roof,  hardwood  floors, 
vapor  heat,  electric  light.  Owner  will  build. 

School  (high  school),  Bridgeport,  Pa.  Ar¬ 
chitect,  H.  Courcy  Richards,  608  Chestnut 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Bridgeport,  Pa.  Brick,  cut  stone,  steel 
and  stucco,  2%  stories,  164x69  feet,  composi¬ 
tion,  tin  and  slag  roof,  alternate  asbestos 
shingle  roof,  cement  and  pine  floors,  metal 
lath,  rolled  steel  skylights,  bond,  iron  stairs 
and  iron  work,  waterproofing.  Architect  tak¬ 
ing  bids  due  September  26th  at  noon. 

Home  Economics  Building,  Westtown,  Pa. 
Architect,  Walter  F.  Price,  119  South  Fourth 
street,  Philadelphia.  Owners,  Westtown 
Boarding  School,  Westtown,  Pa.  Brick,  2% 
stories,  92%x2 8%  feet,  slate  roof,  pine  floors, 
hollow  tile,  dampproofing,  tile  and  marble, 


concrete  work,  copper  skylights,  electric  light, 
vapor  vacuum  heating.  Architect  taking  bids 
due  September.  23rd  at  noon.. 

School,  North  Whitehall  Township,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,  Commonwealth 
Building,  Philadelphia.  Owners,  North  White¬ 
hall  Township  School  Board,  Ironton,  Pa. 
Brick,  2  stories,  12.  rooms,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  metal 
lath,  tile  work,  safety  treads,  roof  ventila¬ 
tors,  waterproofing  and  dampproofing.  Archi¬ 
tects  taking  bids  due  September  25th. 

Residence,  York  road,  above  Abington,  Pa. 
Architect,  C.  A.  Ziegler,  1309  Locust  street, 
Philadelphia.  Owner,  Herman  Harting,  1356 
Jerome  street,  Philadelphia.  Stone,  3  sto¬ 
ries,  30x50  feet,  shingle  roof,  electric  light¬ 
ing,  hardwood  floors,  tile  work.  Architect 
taking  bids  due  September  28th  at  noon. 

Bank,  Hummels  town,  Pa.  Architects,  John¬ 
ston  &  .Starr,  Spooner  Building,  Harrisburg, 
Pa.  Owners,  Hummelstown  National  Bank, 
U.  L.  Balsbaugh,  premises.  Brick  or  stone,  1 
story,  40x45  feet,  slag  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  and  marble 
work,  metal  window'  guards,  ornamental  iron 
work.  Architects  taking  bids. 

School,  Ashbourne,  Pa.  Architect,  Herbert 
C.  Wise  ,1412  Chestnut  street,  Philadelphia. 
Owners,  School  District  of  Cheltenham  Town¬ 
ship,  Elkins  Park,  Pa.  Lowest  bidders:  F.  L. 
Hoover  &  Son,  1023  Cherry  street,  Philadel¬ 
phia,  $174, *675;  William  Linker  Co.,  735 
Cherry  street,  Philadelphia,  '$181,500.  Plumb¬ 
ing,  John  Borden  &  Bro.,  637  North  Nine¬ 
teenth  street,  $7,250.  Heating,  .T.  H.  Hutch¬ 
inson,  1020  Callow-hill  street,  $23,997.  Elec¬ 
tric,  Noel  H.  Van  Rockens,  $4,835. 

Municipal  Building,  Township  of  Upper 
Darby,  Pa.  Architect,  Willis  A.  Hall,  Post 
Office  Building,  Upper  Darby,  Pa.  Treatment 
of  grounds,  cement  walks  and  driveways, 
lighting  fixtures,  illumination  of  grounds,  in¬ 
terior  painting  and  decorating.  Owners, 
Building  Committee,  Township  of  Upper  Dar¬ 
by,  Edward  Ogden,  G.  W.  Wright,  Edward  T. 
Bartilett,  Upper  Darby,  Pa.  Owners  taking 
bids  due  October  2nd  at  6  P.  M.  Deposit,  $15. 
Refund,  $10. 

School  (open  air),  Hazleton,  Pa.  Architect, 
R,  M.  Herr,  Simon  Long  Building,  Wilkes- 
Barre,  Pa.  Owners,  Hazleton  School  Board, 
M.  Evans,  secretary,  Hazleton,  Pa.  Brick,  1 
story,  60x100  feet,  slate  roof,  hardwood  floors, 
electric  light.  Too  early  for  details. 

Residences  (10),  Retreat,  Pa.  Architect, 
Austin  Reilly,  Bennett  Building,  Wilkes- 
Barre.  Owners,  Central  Poor  District,  George 
Brown,  Franklin  street,  Wilkes-Barre.  Con¬ 
crete,  2  stories,  40x160  feet,  slag  roof,  pine 
floors,  electric  light.  Plans  in  progress. 

Dauphin  County  Memorial,  Elizabethtown, 
Pa.  Architect,  Edgar  A.  Wightman,  Heed 
Building,  Philadelphia.  Owners,  Masonic 
Home,  Elizabethtown,  Pa.  Architect  taking 
bids  due  September  26th  at  10  A.  M. 

Residence,  Wilkes-Barre,  Pa.  Architects, 
Sturdevant  i&  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owners,  Westminster  Presby¬ 
terian  Church,  Wilkes-Barre.  Frame,  2*4  'Sto¬ 
ries,  28x36  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Double  Residence,  Kingston,  Pa.  Archi¬ 
tects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owner,  name  with¬ 
held.  Frame,  2y2  stories,  38x38  feet,  shingle 
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roof,  pine  floors,  liot  air  heat,  electric  light. 
Plans  in  progress. 

School  (high),  Plains,  Pa.  Architect,  Aus¬ 
tin  Reilly,  Bennett  Building,  Wilkes-Barre, 
Pa.  Owners,  Plains  School  Board  , William 
Robertson,  Plains,  Pa.  Brick,  2  storiese, 
150x170  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  metal  lath,  hollow  tile, 
tile  and  marble  work,  roof  ventilators,  rolled 
steel  skylights,  waterproofing,  dampproofing, 
ornamental  iron  work.  Owners  ready  for  bids 
due  October  9th. 

High  School,  Wyoming,  Pa.  Architects, 
Sturd'evant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owners,  Wyoming  School 
Board,  W.  Reynolds,  secretary,  Wyoming,  Pa. 
Brick,  2  stories,  (50x70  feet,  slag  roof,  hard¬ 
wood  floors,  tile  work  (heating,  plumbing  and 
electric  work  reserved).  Owners  ready  for 
bids  due  October  3rd. 

Factory  (alts,  and  add.),  112  Adams  ave¬ 
nue,  Scranton,  Pa.  Architect,  A.  J.  Ward, 
County  Bank  Building,  Scranton,  Pa.  Own¬ 
ers,  Clark  &  Snover  Co.,  on  premises.  Brick 
and  frame,  2  and  5  stories,  irregular  size,  mas¬ 
tic  floors,  steam  heat,  electric  light,  metal 
lath,  freight  elevators,  hollow  metal  sash,  fire 
doors,  waterproofing.  Architect  taking  bids 
due  September  30th. 

Residence,  Dunmore,  Pa.  Architect,  Vin¬ 
cent  Russoniello,  Scranton  Life  Bldg.,  Scran¬ 
ton,  Pa.  Owner,  Mr.  N.  Coyer,  Dunmore,  Pa. 
Hollow  tile  and  stucco,  2%  stories,  32x42  feet, 
Spanish  tile  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  work.  Owner  taking  gen¬ 
eral  bids. 

Store,  Scranton,  Pa.  Architect,  Louis.  Reis- 
man,  Miller  Building,  Scranton,  Pa.  Owner, 
Samuel  Steckel,  6  Lackawanna  avenue,  Scran¬ 
ton,  Pa.  Frame,  1  story,  100x40  feet,  shingle 
roof,  pine  floors,  steam  hefit,  electric  light. 
Owner  will  take  bids. 

Apartments  (7),  Scranton,  Pa.  Architect, 
Louis  Reisman,  Miller  Building,  Scranton,  Pa. 
Owner,  E.  Feldman,  Scranton,  Pa.  Stucco, 
frame,  3  stories,  80x41  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,,  electric  light.  Owner 
and  architect  ready  for  bids. 

Garage,  Pittston,  Pa.  Architect,  Vincent 
Russoniello,  Scranton  Life  Building,  Scranton. 
Owners,  Gillespie  &  Moran,  Pittstown,  Pa. 
Steel,  fireproof,  1  story  and  basement,  150x120 
feet,  built-up  roof,  concrete  floors,  steam  heat, 
electric  light,  hollow  tile,  rolled  steel  sky¬ 
lights,  roof  ventilators.  Owner  sub-letting. 

Residence  and  Store,  Scranton,  Pa.  Archi¬ 
tect,  V.  Russoniello,  Scranton  Life  Building, 
Scranton,  Pa.  Owner,  Joseph  Long,  1103  Am¬ 
herst  street,  Scranton,  Pa.  Frame  and  stucco, 
2  stories  and  basement,  36x40  feet,  slag  roof, 
hardwood  floors,  steam  heat,  electric  light. 
Owner  taking  sub-bids. 

Garage,  Scranton,  Pa.  Architect,  G.  T. 
Price,  Miller  Building,  Scranton,  Pa.  Owner, 
name  withheld.  Hollow  tile  and  brick,  1 
story,  90x80  feet,  slag  roof,  concrete  floors, 
steam  heat,  electric  light,  hollow  tile,  hollow 
metal  sash,  fire  doors,  waterproofing.  Plans 
i  n  progress. 

Garage,  Nanticoke,  Pa.  Architect,  G.  T. 
Price,  Miller  Building,  Scranton,  Pa.  Owner, 
name  withheld.  Hollow7  tile',  brick,  2  stories, 
40x100  feet,  slag  roof,  concrete  floors,  hollow 
tile,  steam  heat,  electric  light,  freight  eleva¬ 
tors,  hollow7  metal  sash,  fire  doors,  waterproof¬ 
ing.  Plans  in  progress. 

Store,  Washington  street,  Scranton,  Pa.  Ar¬ 
chitect,  Louis  Reisman,  Miller  Building, 
Scranton,  Pa.  Owners,  New  Wall  Paper  Co., 
116  North  Washington  street,  Scranton.  Fire¬ 
proof,  steel,  brick,  4  stories,  80x158  feet,  slag 
roof,  hardwood  floors,  electric  light,  tile  and 
marble-  work,  metal  lath,  copper  front,  roof 
ventilators,  skylights,  ornamental  iron  work. 
Plans  in  progress. 

Sales  Warehouse,  Pittsburgh,  Pa.  Archi¬ 
tects,  Howley  &  Coon,  Traders’  Bank  Build¬ 


ing,  Scranton,  Pa.  Owners,  Fairmount  Cream 
Co.,  Omaha,  Neb.  Steel,  reinforced  concrete, 
5  stories  and  basement,.  72x100  feet,  concrete 
floors,  steam  heat,  electric  light,  tile'  work, 
freight  elevators,  rolled  steel  sash,  fire  doors, 
skylights,  waterproofing  and  dampproofing, 
floor  hardener,  ornamental  iron  work.  Plans 
in  progress. 

School,  Clarks  Summit,  Pa.  Architect,  H. 
C.  Rutherford,  316  Washington  street,  Scran¬ 
ton,,  Pa.  Owners,  Clarks  Summit  School  Dis¬ 
trict,  W.  Widdowfield,  secretary,,  Clarks  Sum¬ 
mit,  Pa.  *  Brick,  stone,  2  stories  and  base¬ 
ment,  155x152  feet,  slag  roof,  hardwood  floors, 
metal  lath,  tile  work  (heating,  plumbing  and 
electric  wrork  reserved),  rolled  steel  skylights. 
Owners  taking  bids  due  September  25th. 

Eagles  Home,  Wilkes-Barre,  Pa.,  $100,000. 
Architects,,  Schroeder  &  Schmidt,  Weitzen- 
korn  Building,  Wilkes-Barre.  Owners,  Order 
of  Eagles,  care  of  architects.  Semi-fireproof, 
3  stories,,  100x100  feet,  built-up  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  hollow7 
tile,  .metal  lath,  dumb  waiters,  tile,  marble 
and  terrazzo  work,  rolled  steel  sash  and  sky¬ 
lights,  fire  doors,  roof  ventilators,  waterproof¬ 
ing,  iron  stairs,  ornamental  iron  work.  Owner 
will  take  bids  in  two  weeks. 

Residence,  Kingston,  Pa.  Architects,  Stur- 
devant  &  Foster,  Coal  Exchange  Building, 
Wilkes-Barre.  Owner,  Dr.  A.  W.  Grove, 
Kingston,  Pa.  Tile  and  stucco,  2 y2  stories, 
34x38  feet,  slate  roof,  hardwood  floors,  elec¬ 
tric  light,  tile  work.  Architect  taking  bids. 

High  School  and  Gymnasium,  Parson,  Pa. 
Architect,  R.  Herr,  Simon  Long  Building, 
Wilkes-Barre,  Pa.  Owners,  Parson  School 
Board,  Robert  Wallace,  secretary,  Parson,  Pa. 
Brick,  2  stories  and  basement,  99x110  feet, 
slate  roof,  hardwood  floors  (heating,  plumbing 
and  eleetrie  work  reserved),  hollow7  tile.  Own¬ 
er  ready  for  bids  due  September  27th. 

Residence,  Kingston,  Pa.  Architects, 
Schroeder  &  Schmidt,  Weitzenkorn  Building, 
Wilkes-Barre.  Owner,  H.  C.  Rippard,  care 
of  architects.  Frame  and  stucco,  21/2  sto¬ 
ries,  25x32  feet,  slate  roof,  hardwood  floors, 
steam  heat,  electric  light,  tile  work.  Archi¬ 
tects  ready  for  bids. 

Warehouse,  Wilkes-Barre.  Architect,  T.  H. 
Atherton,  Goal  Exchange  Building,  Wilkes- 
Barre.  Owners,  Lawrence  Meyers  Estate, 
care  of  architect.  Steel,  brick,  4  stories, 
60x120  feet,  slag  roof,  pine  floors,  electric 
light,  freight  elevators,  fire  doors,  waterproof¬ 
ing  and  dampproofing,  iron  stairs.  Owner  tak¬ 
ing  sub-bids. 

Vocational  School,  Mill  City,  Pa.  Architect, 
J.  H.  Davey,  Coal  Exchange  Building,  Scran¬ 
ton,  Pa.  Owners,  Mill  City  School  Board,  W. 
J.  Agrey,  Mill  City,  Pa.  Frame,  2  stories, 
70x86  feet,  shingle  roof,  pine  floors,  steam 
heat,  electric  light,  roof  ventilators.  Plans 
in  progress. 


Pennsylvania 
Contracts  Awarded 

Chapel,  near  Lansdale,  Pa.  Architect,  Paul 
Monaghan,  1218  Chestnut  street,  Philadelphia. 
Owners,  St.  Mary’s  Institute  for  the  Blind, 
care  of  Cardinal  D.  J.  Dougherty,  Eighteenth 
and  Race  streets,  Philadelphia.  Brick,  cut 
stone,  steel  and  plaster,  iy2  stories,  38x92 
feet,  slate  roof,  pine  floors,  electric  lighting, 
metal  lath,  tile  and  marble  work,  terrazzo, 
bond,  iron  work  (heating  and  plumbing  re¬ 
served).  Contract  awarded  to  Specht  & 
Sperry,  Heed  Building,  Philadelphia. 

Residence  and  Garage,  Mason  avenue, 
Drexel  Hill,  Pa.  Architects,  MacKenzie  & 
Wiley,  Liberty  Building,  Philadelphia.  Own¬ 
er,  F.  L.  Meagher,  122  South  Fifty-first  street, 
Philadelphia.  Stone  and  stucco,  2%  stories, 
39x29  feet,  and  1  y2  stories,  20x22  feet, 


shingle  roof,  oak  and  pine  floors,  iron  work, 
bond,  electric  lighting,  warm  air  heating.  Con¬ 
tract  awarded  to  A.  R.  Alessi,  Darby,  Pa. 

Residence,  Edmund  avenue,  Drexel  Hill,  Pa. 
Architects,  MacKenzie  &  Wiley,  Liberty 
Building,  Philadelphia.  Owner,  C.  B.  Wood, 
care  of  architect.  .  Frame  and  stucco,  2 y2  sto¬ 
ries,  23x39  feet,  shingle  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  bond, 
iron  work.  Contract  awarded  to  Carmine 
Mattia,  433  North  Sixty -fifth  street,  Phila¬ 
delphia. 

Orphanage  (add.),  Abbottstown,  Pa.  Ar¬ 
chitect,  Paul  A.  Monaghan,  1218  Chestnut 
street,  Philadelphia.  Owners,  Paradise  Pro¬ 
tectorate,  Rt.  Rev.  P.  J.  McDevitt,  Harris¬ 
burg,  Pa.  Brick  and  stone,  2  stories  and 
basement,  55x110  feet,  slate  roof,  pine  floors, 
steam  heating,  electric  lighting,  tile  and 
marble  work.  Contract  awarded  to  John 
Stapf,  2246  North  Third  street,  Harrisburg, 
Pa.,  but  not  yet  signed. 

School,  Sunbury,  Pa.  Architect,  Ralph  M. 
Herr,  Simon  Long  Building,  WIlkesi-Barre, 
Pa.  Owners,  Sunbury  School  Board,  Robert 
Worrell,  secretary,  Sunbury.  Brick,  2  sto¬ 
ries,  80x106  feet,  composition  roof,  hardwood 
floors,  hollow  tile,  electric  light,  roof  ventila¬ 
tors.  Contract  awarded  to  Shamokin  Lum¬ 
ber  &  Const.  Co.,  Shamokin,  Pa. 

Store  and  Office,  913  Hamilton  street,  Allen¬ 
town,  Pa.  Architects,  Jacoby  &  Everett, 
Commonwealth  Building,  Allentown.  Owner, 
T.  T.  Keiter,  909  Hamilton  street,  Allentown, 
Pa.  Brick,  steel,  tile,  3  stories,  22x110  feet, 
built-up  roof,  yellow  pine  floors,  steam  heat, 
electric  light,  metal  lath,  tile  work,  rolled 
steel  sash,  hollow  tile,  terra  cotta.  Contract 
awarded  to  Schaeffer  &  Laudenslager,  Allen¬ 
town,  Pa. 

Residence,  Allentown,  Pa.  Architects,  Ja¬ 
coby  &  Everett,  Commonwealth  Building,  Al¬ 
lentown,  Pa.  Owner,  William  N.  S.  Carl, 
care  of  architects.  Brick  and  stone,  2  sto¬ 
ries,  37x16  feet  9  inches,  33x16  feet  5  inches, 
composition  roof,  hardwood  floors,  electric 
light,  tile  work,  porches.  Contract  awarded 
to  A.  E.  Nichols,  Commonwealth  Building, 
Allentown. 

Store  and  Apartment,  637  Broadway,  Beth¬ 
lehem,  Pa.  Architect,  C.  F.  Spangenberg,  504 
Broadway,  Bethlehem,  Pa.  Owner,  Mr.  Ro- 
ponbo,  care  of  architect.  Brick,  3  stories, 
20x45  feet,  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work.  Contract  awarded  to  Philip  Rowea, 
Bethlehem,  Pa. 

Residence,  Wynuewood,  Pa.  Architect, 
Horace  Trumbauer,  Land  Title  Building, 
Philadelphia.  Owner,  Mrs.  H.  Parr  Dole,  care 
of  architect.  Stone,  2 y2  Stories,  48x61  feet, 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  lighting,  tile  and  marble  work.  Con¬ 
tract  awarded  to  Milton  W.  Young,  Over¬ 
brook,  Philadelphia. 

Residence  (alts,  and  add.)  to  Apartment, 

Lancaster,  Pa.  Architect,  H.  Y.  Schau'b,  Im¬ 
perial  Building,  Lancaster,  Pa.  Owner,  Dr. 
Twitmire,  130  East  Chestnut  street,  Lancas¬ 
ter,  Pa.  Brick,  1  story,  30x42  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light. 
Contract  awarded  to  Luther  Wohlsen,  42 
Parkside  avenue,  Lancaster. 

Residence,  Lucknow,  Pa.  Architect,  F.  G. 
Fahnestock,  Patriot  Building,  Harrisburg,  Pa. 
Owner,  Miss.  Caroline  Keefer^  Riverside 
Drive,  Harrisburg,  Pa.  Brick,  stucco,  2 y2  sto¬ 
ries,  32x44  feet,  shingle  roof,  hardwood  floors, 
vacuum  heat,  electric  lighting.  Contract 
awarded  to  W.  E.  Bushev,  'Lemoyne,  Pa.  • 

Bungalow,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  .Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Jacob  W.  Wagoner,  401 
Fifth  avenue,  Royersford,  Pa.  Brick  and 
stone,  1  y2  stories,  27x34  Jeet,  asbestos  roof, 
yellow  pine  floors,  steam  heat  (heating, 
plumbing  and  lighting  reserved).  Contract 
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awarded  to  A.  L,  Brockerman,  Limerick 
Square,  Pa. 

Store  and  Office,  Adams  street,  Scranton, 
Pa.  Architects,  E.  H.  Davis  and  George  M. 
D.  Lewis,  Union  Bank  Building,  Scranton,  Pa. 
Owner,  Walter  R  eh  rig,  care  of  architects.- 
Brick,  stone,  reinforced  concrete,  5  stories, 
100x41  feet,  slag  roof,  concrete  and  hardwood 
floors,  electric  light,  metal  lath,  tile  and  ter- 
razzo  work,  elevators,  roof  ventilators,  cop¬ 
per  work.  Contract  awarded  to  Beilman  & 
Son,  220  Ash  street,  Scranton. 

Residence,  Clarks  Summit,  Pa.  Architect, 
Fred  Nelson,  Connell  Building,  Scranton,  Pa. 
Owner,  Gordon  Taylor,  care  of  architect. 
Frame,  stucco,  2  stories,  32x40  feet,  shingle 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Contract  awarded  Eugene 
Tannler,  307  Neptune  Place,  Scranton. 

Residence,  Scranton,  Pa.  Architect,  V.  Rus¬ 
so  niello,  Scranton  Life  Building,  Scranton, 
Pa.  Owner,  T.  Dainto,  Scranton,  Pa.  Frame, 

2  stories,  32x38  feet,  shingle  roof,  hardwood 
floors,  vapor  heat,  electric  light.  Contract 
awarded  to  Thomas  Bisignani,  Scranton,  Pa. 

Double  Residence,  Nanticoke,  Pa.  Archi¬ 
tect,  G.  T.  Price,  409  Miller  Building,  Scran¬ 
ton,  Pa.  Owners,  Jacob  &  Jenninger,  Nanti¬ 
coke,  Pa.  Frame,  2 y2  stories,  32x42  feet, 
composition  and  shingle  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Quoss  Brothers,  Nanticoke, 
Pa. 

School  (alts,  and  add.),  Aristes,  Pa.  Ar¬ 
chitect,  J.  J.  Howley,  Traders  ’  Bank  Building, 
Scranton,  Pa.  Owners,  Conyngham  Township, 
Edward  J.  Britt,  on  premises.  Brick,  2  sto¬ 
ries  and  basement,  80x64  feet,  hardwood 
floors,  electric  light,  tile  work,  general  altera¬ 
tions.  Contract  awarded  to  E.  R.  Bastren 
Co.,  Mt.  Carmel,  Pa. 

Seminary,  Scranton,  Pa.  Architect,  J.  J. 
Howley,  Traders’  Bank  Building,  Scranton, 
Pa.  Owners,  St.  Mary’s  Seminary,  care  of 
Bishop  Hoban,  Scranton,  Pa.  Limestone, 
stone  and  brick,  3  stories,  hardwood  floors, 
metal  lath,  electric  light,  tile,  marble  and  ter- 
razzo  work.  Contract  awarded  to  Boland 
Brothers,  427  Spruce  street,  Scranton. 

Warehouse  (add.),  Wilkes-Barre,  Pa.  Ar¬ 
chitects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owners,  Robbins 
Lumber  Co.,  care  of  architects.  Brick,  steel, 

3  stories,  45x62  feet,  built-up  roof,  maple 
floors,  electric  light,  fire  doors.  Contract 
awarded  to  J.  A.  Schmitt  &  Sons,  -Simpson 
street,  Wilkes-Barre. 

Loading  Shed,  Wilkes-Barre,  Pa.  Archi¬ 
tects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre,  Pa.  Owners,  Robbins 
Lumber  Co.,  care  of  architects.  Fireproof,  1 
story,  18x42  feet,  copper  work,  iron,  work. 
Contract  awarded  to  Wilkes-Barre  Iron 
Works,  Coal  Exchange  Building,  Wilkes- 
Barre,  Pa. 

School,  Minersville,  Pa.  Architect,  Austin 
Reilly,  Bennett  Building,  Wilkes-Barre,  Pa. 
Owners,  Minersville  School  Board,  J.  Blaze- 
jewski,  Minersville,  Pa.  Frame,  2  stories,  ir¬ 
regular  size,  steam  heat,  electric  light,  slag 
roof,  hardwood  floors.  Contract  awarded  to 
Nanticoke  Const.  Co.,  Nanticoke,  Pa. 

High  School,  Freeland,  Pa.  Architect,  R. 
M.  Herr,  Simon  Long  Building,  Wilkes-Barre, 
Pa.  Owners,  Freeland  School  Board,  Free¬ 
land,  Pa.  Brick,  '2  stories  and  basement, 
150x100  feet,  slag  roof,  hardwood  floors,  elec¬ 
tric  light,  metal  lath,  tile  work,  hollow  tile, 
roof  ventilators-,  rolled  steel  skylights.  Con¬ 
tract  awarded  to  James  Boyle,  Freeland,  Pa. 


New  Jersey 

Construction  News 

Residence,  Somers  Point,  N.  J.  Architect, 
H.  A.  Stout,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  J.  Owner,  Mrs.  Robert  Craig¬ 


head,  care  of  architect.  Architect  taking  bids 
due  September  26th. 

Store  (alts,  and  add.),  1914  Atlantic  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  A.  S. 
Amodio,  Segal  Building,  Atlantic  City,  N.  J. 
Owners,  E.  Cooper  &  Sons,  on  premises.  Ar¬ 
chitect  taking  bids  due  September  20th 

Radial  Brick  Chimney,  Woodbine,  N.  J.  Ar¬ 
chitect,  Division  of  Architecture  and  Con¬ 
struction  of  the  Department  of  Institutions 
and  Agencies,  137  West  Hanover  street,  Tren¬ 
ton,  N.  J.  Owners,  Commissioner  of  Institu¬ 
tions  and  Agencies,  137  West  Hanover  street, 
Trenton,  N.  J.  Owners  taking  bide  due  Octo¬ 
ber  10th  at  noon. 

Theatre,  Arcade  and  Store  Building,  Ken¬ 
tucky  avenue  and  Boardwalk,  Atlantic  City, 
N.  J.  Architects,  Hoffman-Henon,  Inc.,  Fi¬ 
nance  Building,  Philadelphia.  Owners,  Stan¬ 
ley  Co.  of  America,  1218  Market  street,  and 
Guilford’s-,  Inc.,  1038  Market  street,  Philadel¬ 
phia.  Brick,  steel,  concrete,  stone  and  terra 
cotta,  -170x190  feet.  Preliminary  plans  in 
progress.  Too  early  for  details. 

Terminal  Buildings,  Mechanic  street,  Cam¬ 
den,,  N.  J.  Architect,  Samuel  T.  Wagner, 
Reading  Terminal,  Philadelphia.  Owners, 
Philadelphia  &  Reading  R.  R.  Co.,  Twelfth 
and  Market  streets,  Philadelphia.  iSteel,  brick 
and  concrete,  office  building,  42x115  feet, 
concourse,  328  feet  long,  105  feet  wide,  power 
house,  brick,  Y.  M.  C.  A.  building,  offices,  res¬ 
taurant  and  waiting  rooms,  driveways,  plat¬ 
forms,  shelters,  etc.  Plans  completed. 

Residence,  Brunswick,  N.  J.  Architect, 
William  Kleman,  First  National  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  Louis  Brandt,  20 
Belmont  avenue,  Trenton,  N.  J.  Brick,  2% 
stories,  16x50  feet,  slate  roof,  hardwood  and 
pine  floors',  hot  water  heat,  electric  light. 
Plans  in  progress. 

Store  and  Apartment,  Greenwood  street, 
Trenton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owner,  Philip  Mor¬ 
gan,  1200  Greenwood  avenue,  Trenton,  N.  J. 
Frame,  2  stories,  35x75  feet,  shingle  roof, 
pine  floors,  hot  water  heat,  electric  light,  tile 
work,  metal  bulks.  Plans  in  progress. 

Junior  High  School,  Camden,  N.  J.  Archi¬ 
tect,  Clyde  S.  Adame,  2038  Spruce  street, 
Philadelphia.  Ownersi,  Board  of  Education, 
Camden,  N.  J.  Brick,  stone,  concrete  and 
steel.  Preliminary  plans  in  progress.  Too 
early- for  details. 

Pumping  Station,  Trenton,  N.  J.  Archi¬ 
tect,  J.  O.  Hunt,  Hunt  Building,  Trenton, 
N.  J.  Owners,  City  of  Trenton,  Commissioner 
Feel,  Trenton  Water  Works,  Trenton,  N.  J. 
Concrete,  stone,  1  story,  40x80  feet,  slate  roof, 
concrete  floors,  electric  light.  Owners  taking 
revised  bids  due  September  29th. 

Storage  Building,  Trenton,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Thea¬ 
tre  Building,  Trenton.  Owners,  County  of 
Mercer,  care  of  architects.  Brick,  steel,  2 
stories,  73x77  feet,  slag  roof,  concrete  floors, 
electric  light,  rolled  steel  sash,  fire  doors, 
floor  hardener,  iron  stairs,  waterproofing  and 
dampproofing.  Architects  taking  bids  due 
September  26th. 

Church,  West  State  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  Christian  Science  Church, 
care  of  architect.  Frame  and  brick,  1  story, 
40x80  feet,  slate  roof,  hardwood  floors  (heat¬ 
ing,  plumbing  and  electric  work  reserved), 
tile  work,  ornamental  plaster.  Architect  tak¬ 
ing  bids  due  September  22nd. 

Stores  and  Apartment  Building,  Atlantic 
City,  N.  J.  Architect,  Vivian  B.  Smith, 
Guarantee  Trust  Building,  Atlantic  City,  N.  J. 
Owner,  Ernest  Beyer,  Atlantic  City,  N.  J. 
Brick,  steel  and  concrete,  5  stories.  Archi¬ 
tect  taking  bids  due  September  25th. 

Office  and  Stores  (alts,  and  add.),  38  East 
State  street,  Trenton,  N.  J.  Architect,  Wal¬ 
ter  Hankin,  39  East  State  street,  Trenton, 
N.  J.  Owners,  Fisher  Estate,  Edward  Fisher, 


care  of  architect.  Steel,  semi-fireproof,  4  sto¬ 
ries,  19x65  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  metal  lath,  hollow 
tile,  tile  work,  rolled  steel  sash,  roof  ventila¬ 
tors,  waterproofing,  dampproofing.  Architect 
taking  bids  due  September  27th. 


New  Jersey 
Contracts  Awarded 

Stable  (add.),  810-34  Carpenter  street, 

Camden,  N.  J.  Architect,  private  plans.  Own¬ 
ers,  Garden  State  Dairies,  Supple  e -Wills  - 
•Jones,  Twenty-sixth  and  Oxford  streets,  Phil¬ 
adelphia.  Brick  and  steel,  2  stories,  193x57 
feet,  slag  roof,  cement  floors,  metal  lath,  wa¬ 
terproofing,  iron  work,  demolition.  Contract 
awarded  to  George  Kessler  Cont.  C'o.,  1733 
North  Marvine  street,  Philadelphia. 

Boiler  Room,  North  Broad  street,  Trenton, 
N.  J.  Architect,  William  Kleman,  First  Na¬ 
tional  Bank  Building,  Trenton.  Owners,  Cas- 
tania  Dairy,  North  Broad  street,  Trenton, 
N.  J.  Brick,  1  story,  47x32  feet,  slag  roof, 
concrete  floors,  electric  light,  rolled  steel  sash. 
Contract  awarded  to  S.  W.  Mather  &  Son, 
Greenwood  and  Canal,  Trenton. 

Club  House  (add.),  168  West  State  street, 
Trenton,  N.  J.  Architects,  Kleman  &  Kap¬ 
lan,  First  National  Bank  Building,  Trenton. 
Owners,  Progress  Club,  Louis  Kaplan,  secre¬ 
tary,  on  premises.  Brick,  2  stories,  40x90 
feet,  slag  roof,  hardwood  floors,  electric  light, 
tile  and  marble  work,  metal  lath,  hollow  tile, 
roof  ventilators,  rolled  steel  skylights.  Con¬ 
tract  awarded  to  J.  H.  Morris  &  Co.,  Broad 
and  Hudson  streets,  Trenton,  N.  J. 


Delaware 

Construction  News 

Bank  and  Office  Building  (alts.),  Twenty- 
first  and  Market  streets,  Wilmington,  Del. 
Architects,  Brown  &  Whiteside,  Dupont  Build¬ 
ing,  Wilmington,  Del.  Owners,  Wilmington- 
Brandywine  Bank,  care  of  architects.  Gen¬ 
eral  interior  alterations,  hardwood  floors,  tile 
and  marble  work.  Architects  taking  bids. 

High  School,  Smyrna,  Del.  Architect,  pri¬ 
vate  plans.  Owners,  Board  of  Education, 
Smyrna  Special  District  and  Delaware  School 
Auxiliary  Association,  Dupont  Building,  Wil¬ 
mington.  Brick,  steel,  concrete,  1  and  2  sto¬ 
ries,  150x80  feet,  masonry,  carpentry,  steel 
and  iron  roofing,  painting  ,  (plumbing,  gas  fit¬ 
ting,  heating  and  ventilating  and  electric 
work  separate  bids).  Lowest  bidders:  A.  L. 
Hudson,  Smyrna,  Del.  (general),  $157,800. 
Electric,  E.  F.  Higgins  &  Co.,  843  Tatnall 
street,  Wilmington,  Del.,  $3,798.  Heating, 
plumbing  and  ventilating,  T.  T.  Wei  din  & 
Son,  916  Orange  street,  Wilmington,  Del., 
$24,125. 


Miscellaneous 
Contracts  Awarded 

Residence,  Washington,  D.  C.  Architect,  E. 
C.  May,  Dupont  Building,  Wilmington,  Del. 
Owner,  H.  S.  Meeds,  Dupont  Building,  Wil¬ 
mington,  Del.  Brick,  frame,  2%  stories,  55x40 
feet,  shingle  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  and  marble  work. 
Contract  awarded  to  H.  F.  Karn,  Rockville, 
Md. 

Garage  and  Tenant  House,  Sohenin  Manor, 
Cecil  County,  Md.  Architect,  Charles  Barton 
Keen,  Bailey  Building,  Philadelphia.  Own¬ 
er,  Thomas  F.  Bayard,  Wilmington,  Del. 
Brick,  1%  stories,  slate  roof,  hot  water  heat¬ 
ing,  cement  and  pine  floors,  electric  lighting. 
Contract  awarded  to  W.  D.  Haddock,  Wil¬ 
mington,  Del. 

Garage,  Wilmington,  Del.  Architect,  E.  C. 


THE  BUILDERS’  GKULDE 

611 

May,  Dupont  Building,  Wilmington,  Del. 
Owner,  G.  P.  Bisell,  .7  Red  Oak  avenue,  Wil¬ 
mington,  Del.  Brick,  concrete,  2  stories, 
65x60  feet,  elate  roof,  concrete  floors,  hot  wa¬ 
ter  heat,  electric  light.  Contract  awarded  to 
,T.  E.  Healy  &  Son,  707  Tatnall  street,  Wil¬ 
mington,  Del. 


;  (ARCHITECTS  AND  CITY 
PLANNING 

BY  THOMAS  ADAMS 

It  goes  without  saying  that  the  archi¬ 
tect,  by  virtue  of  his  training  in  the  prin¬ 
ciples  and  practice  of  design,  his  cultiva- 
ton  of  the  artistic  and  imaginative  quali¬ 
ties,  and  his  responsibility  for  the  build¬ 
ings  of  the  city,  is  in  a  most  important 
sense  a  city  planner.  Indeed  there  is 
some  excuse  for  the  claim  that  is  some¬ 
times  made  that,  because  he  is  an  archi¬ 
tect,  therefore  he  is  the  city  planner.  His¬ 
tory  to  a  large  extent  supports  that  claim. 
When  we  read  of  ancient  city  plans  we 
usually  find  reference  ot  the  architects 
wdio  planned  them. 

In  more  modern  times  we  find  the 
contribution  of  the  architect  to  the  great¬ 
est  examples  of  city  planning  to  be  an 
outstanding  one.  Washington  owes  as 
much,  if  not  more,  to  the  architect  as  to 
the  engineer  and  the  landscape  architect. 
The  re-planning  of  Chicago  was  under 
the  supervision  of  an  architect.  One  of 
the  most  completely  executed  plans  was 
that  of  New  Edinburgh,  in  Scotland, 
which  was  laid  out  according  to  a  com¬ 
petitive  plan  of  Craig  the  architect  and 
was  built  up  from  designs  of  the  brothers 
Adam,  Playfair  and  other  leading  Scot¬ 
tish  architects  of  the  period.  The  great¬ 
est  achievement  of  Edinburgh  was  not 
the  street  system  of  Craig,  which  R. 
L.  Stevenson  criticized  somewhat  harshly 
and  not  altogether  justly,  but  the  arrange¬ 
ment  and  composition  of  the  building 
groups  facing  the  streets  and  squares.  In 
a  later  competition  for  designs  of  exten¬ 
sions  of  Craig’s  plans  the  premiated  de¬ 
signs  were  those  of  Playfair,  Crichton, 
Reade  and  Nasmyth,  all  Ediniburg  archi¬ 
tects. 

In  England  there  is  only  one  firm  of 
landscape  architects  that  practices  town 
planning  but  it  includes  an  architect  as 
a  partner.  Several  architects  and  a 
smaller  number  of  engineers  (including 
surveyors)  in  Britain,  have  gained  their 
reputation  chiefly  in  the  field  of  town 
planning.  During  the  period  of  the 
waiter’s  experience  few  important  town 
planning  schemes  have  been  carried  to 
completion  without  the  aid  of  an  archi¬ 
tect.  When  the  first  Garden  City  Comp¬ 
any  was  formed  at  Letchvvorth  in  1902 
designs  were  invited  from  two  sets  of 
two  collaborating  architects — one  Parker 
and  Unwin,  and  the  other  Lethaby  and 
Ricardo.  The  second  Garden  City  of 
Welwyn  was  first  planned  by  Crickmer, 
an  architect  who  gained  his  early  exper¬ 


ience  at  Letchworth.  The  writer  has 
always  been  associated  with  an  architect 
in  any  plans  he  has  prepared,  and  would 
not  attempt  to  make  a  plan  without  ar¬ 
chitectural  assistance.  That  association 
has  taken  the  form  of  co-operation  with 
an  architect  like  Lutyens  as  consultant 
or  of  employing  capable  architectural 
assistants.  Where,  by  force  of  circum¬ 
stances,  the  supervision  of  the  collabor¬ 
ating  architect  was  not  maintained  over 
the  execution  of  the  plan  failure  has  re¬ 
sulted. 

The  professors  of  Civic  Design  at 
Liverpool  and  London  '  University  are 
architects.  Perhaps  the  greatest  town 
planning  conference  that  has  been  held 
was  promoted  by  the  Royal  Institute  of 
Architects  and  the  proceedings  of  that 
conference  is  a  standard  work  of  refer¬ 
ence  on  town  planning. 

Much  more  might  be  said  to  the  same 
effect  to  prove  the  necessity,  first,  for 
the  collaboration  of  the  architects  in  city 
planning,  and  second,  the  importance  of 
specialized  training  for  those  architects 
who  desire  to  practice  city  planning. 
Similar  claims  could  be  made  for  the 
landscape  architect  and  the  engineer,  in 
respect  of  those  parts  of  the  field  of  city 
planning  which  is  properly  their  own.  In 
a  previous  article  it  was  shown  that  the 
field  was  wide  enough  to  require  the  con¬ 
tributions  of  members  of  all  three  pro¬ 
fessions,  with  such  legal  aid  as  may  be 
needed. 

City  planning  will  advance  as  an  art 
and  develop  as  a  science  all  the  more 
rapidly  if  it  is  recognized  that  it  cannot 
be  monopolized  as  a  practice  by  individ¬ 
uals  working  alone.  No  doubt  differences 
of  opinion  will  always  exist  as  to  the 
•relative  degree  of  responsibility  of  differ¬ 
ent  members  in  a  group,  but,  once'  the 
general  principle,  that  the  field  is  one  for 
co-operation  of  specialists,  is  accepted  the 
relationships  between  the  specialists  will 
soon  adjust  themselves. 

A certain  aloofness  to  city  planning  by 
American  architects  may  be  ascribed  in 
part  to  two  reasons — one,  the  lack  of 
appreciation  on  their  part  of  the  need  for 
co-operation  with  others,  owing  to  a  dis¬ 
regard  of  the  scope  and  ramifications  of 
the  factors  to  be  dealt  with  in  the  modern 
city  plan  and,  two,  (both  a  cause  and  ef¬ 
fect  of  the  first),  a  lack  of  special  train¬ 
ing  in  city  planning. 

Architectural  Matters  to  Be  Considered 
in  City  Plan 

To  return,  then,  to  the  question  with 
which  we  started,  what  are  the  factors  to 
be  considered  by  the  architect  in  the  city 
plan  ?— remembering  that  the  modern 
American  city  is  a  peculiar  urban  agglo¬ 
meration  growing  up  on  a  democratic 
foundation  and  without  any  precedent 
for  the  character  of  many  of  its  prob¬ 
lems. 


It  has  to  be  studied  and  planned  from 
sociological,  economic  and  aesthetic  view¬ 
points.  Among,  the  objects  of  the  plan 
are  healthy  living  conditions,  economic 
use  of  the  land,  convenience  for  the  means 
of  transportation  and  distribution,  order 
and  beauty  in  structure  and  natural  fea¬ 
ture.  The  facts  have  to  be  known  regard¬ 
ing  topograhphic,  social,  climatic,  hygenic, 
historic  and  economic  conditions,  and  the 
relation  between  these  facts  have  to  be 
ascertained  to  (get  the  foundation  of 
knowledge  necessary  to  plan. 

The  renaissance  of  cities  cannot  be  ac¬ 
complished  by  schemes  for  architectural 
treatment  of  their  structural  growth — 
such  as  the  treatment  of  monumental  civic 
centres,  any  more  than  by  the  widening 
of  streets  or  the  laying  out  of  park  sys¬ 
tems.  These  matters  have  to  be  dealt 
with  in  proper  order,  but  there  must  first 
be  study  of  the  underlying  elements  in 
city  growth — living  conditions,  industry, 
and  control  of  land  development,- — next 
has  to  be  considered  all  the  services  of 
the  city,— transportation,  drainage,  water 
supply,  power,  educational  and  recrea¬ 
tion  facilities,  public  open  spaces  and  pub¬ 
lic  buildings. 

To  begin  with,  whether  or  not  the  ar¬ 
chitect  is  co-operating  with  the  lawyer,  he 
needs  to  know  somethng  of  the  State  laws 
and  city  charters  governing  safety,  con¬ 
struction  of  adjacent  and  related  build¬ 
ings,  building  set-backs,  zoning  and  crea¬ 
tion  of  city  plan  commissions. 

He  has  to  investigate  the  effects  of 
social  and  industrial  factors,  ascertained 
in  surveys,  on  height,  use  and  character 
of  buildings ;  the  influence  of  land  tenure 
and  methods  of  sub-division  of  blocks 
and  lots  on  the  arrangement,  density  and 
character  of  buildings  erected  or  to  be 
erected;  the  historical  factors  that  have 
promoted,  retarded,  or  changed  the  type 
of  buildings  ;  the  location  and  reciprocal 
relations  of  industrial,  business  and  re¬ 
sidence  buildings. 

He  has  to  study  conditions  regarding 
local  types  of  dwellings  and  their  im¬ 
provement  ;  the  relation  between  urban 
and  rural  development ;  planning  of  small 
sites  for  dwellings  and  community  cen¬ 
tres  :  the  relation  of  width  of  street  to 
height  and  bulk  of  buildings  and  between 
elevation  of  buildings  and  street  grades. 
Other  matters  to  be  dealt  with  from  the. 
architectural  point  of  view  are  treatment 
of  building  set-backs  and.  encroachments 
on  sidewalks :  general  distribution  of 
buildings  of  -different  character;  use  of 
alleys;  private  restrictions  in  residential 
areas ;  apartment  houses,  garages,  thea¬ 
tres  and  other  special  types  of  building. 

There  are  still  left  the  big  civic  prob¬ 
lems  of  an  architectural  character  relat¬ 
ing  to  railway  termini  and  their  ap¬ 
proaches  ;  market  buildings ;  bridges, 
buildings  in  parks  and  athletic  fields, 
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groups  of  buildings  for .  municipal,  edu¬ 
cational,  hospital  and  other  public  pur¬ 
poses  ;  waterfront  buildings ;  and  gener¬ 
ally  the  placing,  arrangement  and  sur¬ 
roundings  of  public  and  quasi-public 
buildings,  the  approaches  to  these  build¬ 
ings  and  their  connection  with  the  park 
system  and  main  entrances  of  the  city. ' 

All  of  these  matters  require  to  be  con¬ 
sidered  by  an  architect  in  collaboration 
with  the  landscape  architect  and  engineer. 
The  architect  needs  to  know  something 
of  all  of  them  so^  as  to  enable  him  to  co¬ 
operate  effectively  with  the  group  whose 
combined  knowledge  should  enable  them 
to  prepare  the  comprehensive  plan.  If,  as 
seems  certain,  the  planning  of  cities  is 
going  to  be  more  actively  promoted  in  the 
future,  we  have  to  consider  what  special 
equipment  of  knowledge  the  young  ar¬ 
chitect  needs  to  make  him  competent  to 
undertake  his  share  of  the  Work  of  plan¬ 
ning  cities. — Journal  of  the  American 
Institute  of  Architects. 


WEATHER  PROFITS  IN  BUILDING 

BY  V.  L.  SHERMAN 

Weather  Conditions  Have  a  Big  Influ¬ 
ence  on  Builders’  Profits.  Herein 
arc  Valuable  Points  on  How  to 
Make  Use  of  the  Services  of  the 
United  States  Weather 
Bureau  and  on  the  Char¬ 
acter  of  Service 
Rendered 

If  the  builder,  especially  the  year-round 
builder,  would  follow  the  daily  forecasts 
and  weather  maps  he  would  have  fewer 
regrets  after  a  passed  mild  spell,  or 
thrown  rafters  after  a  high  wind,  fewer 
idle  men  during  a  wet  season  and  protec¬ 
tion  against  severe  weather  and'  extreme 
cold.  If  underwriters  decline  risks  on 
houses  with  unclosed  doors  and  windows, 
why  shouldn’t  the  builder  protect  himself, 
as  he  very  well  can  in  most  cases,  against 
both  wind  and  rain,  if  given  warning. 
Painters’  w/ork  can  often  be  arranged 
for  minimum  delav  when  the  prospect  of 
rain  and  its  duration  are  known.  Every 
one  must  take  a  chance,  of  course,  but  I 
know  of  four  excavations  for  dwellings, 
half  dug  12  days  ago,  that  have  been  and 
are  now  brim  full  of  water,  and  will  re¬ 
main  full  of  water  for  another  four  or 
five  days  unless  they  lay  the  sewer. 

Weather  the  world  over  travels  toward 
the  east,  in  this  country  at  the  rate  of  450 
to  500  miles  a  day.  Generally  speaking, 
weather  is  affected  in  two  wavs,  hv  bi'ffi 
pressure  areas  and  by  low  pressure  areas. 
The  “lows,”  or  cyclones  (not  tornadoes), 
are  shown  on  the  weather-map  as  a  more 
or  less  concentric  group  of  isobars.  The 
isobar  (i.  e.,  equal  barometer)  is  a  line 
connecting  points  on  the  map  at  which 
the  barometric  pressure  is  the  same. 


The  wind  flows  into  the  “low”  in 
a  counter-clockwise  direction,  spiral¬ 
ing  up  from  the  ground  and  spread¬ 
ing  'in  the  cold  upper  air.  Should 
a  trough  of  low  pressure  form,  the  wind 
flows  north  toward  it  on  its  approach  and 
follows  south  as  the  barometer  rises.  The 
moisture  carried  up  from  the  earth’s  sur¬ 
face  condenses,  forming  clouds,  and  is 
often  carried  high  enough  and  far 
enough  ahead  of  the  storm  to  form  visible 
cirrus-  clouds.  These  clouds,  made  up  of 
ice  particles,  may  be  so  thin  as  to  present 
only  a  glare  in  the  sun  or  a  light  ring 
around  the  moon.  Rain  or  snow'  do  not 
always  accompany  a  low  spot,  but  the 
the  temperature  usually  rises  on  its  ap¬ 
proach,  and  during  the  warmer  weather 
thunderstorms,  and  occasionally  torna¬ 
does,  form  in  the  southeast  quadrant  of 
the  area.  North  of  the  “low”  sharp 
thunderstorms  often  appear  in  the 
“break,”  or  dip,  of  the  barometer. 

Anti-cyclones,  or  “highs,”  invert  the 
procedure,  the  cold  upper  air  spiraling 
down  in  a  clockwise  direction  and  spread¬ 
ing  over  the  earth.  Highs  generally  al¬ 
ternate  with  lows,  but  just  as  the  low- 
spots  tend  to  drift  a  little  north  of  east, 
so  do  the  highspots  seem  to  drift  south. 
The  rise  in  the  barometer  brings  fine 
clear  weather  in  the  east,  but  in  the  west, 
especially  around  the  Great  Lakes,  it  may 
be  blowy  and  cloudy  with  a  little  rain. 
The  writer  has  seen  the  wind  box  the 
compass  four  times  in  four  days  without 
a  let  up  in  rain,  so  what  is  the  use  in 
guessing  ? 

Every  morning  at  7,  central  time,  150 
stations  throughout  thq  United  States 
and  Canada  record  the  readings  of  their 
instruments,  the  barometer,  maximum 
and  minimum  temperature,  precipitation; 
wind  direction  and  velocity  and  atmos¬ 
pheric  conditions.  Six  Alaskan  stations 
record  at  11  P.  M.  central  time,  and 
there  are  also  stations  in  the  Hawaiian 
Islands.  These  readings  are  telegraphed 
to  the  district  offices  where  they,  are 
cleared  for  every  district  in  the  country. 
The  official  forcasters  gather  all  these 
readings  on  a  map,  drawing  isobars 
through  points  of  equal  bar  metric  pres¬ 
sure,  and  dotted  line,  called  (isotherms, 
through  points  of  equal  temperature.  The 
interpretation  of  these  weather  maps  of 
the  country,  which  are  made  twice  daily, 
from  morning  and  evening  readings,  is 
the  weather-man’s  task.  To  forecast  the 
track  of  the  storm  he  must  know  the 
topography  of  the  country  over  which  the 
storm  is  passing,  the  attendant  conditions, 
and  the  probable  effects  of  the  weather 
upon  it  from  all  around.  And  each  week¬ 
day  the  district  forecasters  make  two  pre¬ 
dictions.  The  earlier  one  is  telegraphed 
to  the  various  stations  from  which  printed 
forecast  cards  are  mailed  to  every  *  post- 
office  and  subscriber.  In  this  way  anyone 
within  telephone  call  of  a  postoffice  may 


have  his  informaton  with  the  earliest. 
During  the  colder  months  frost  and  mini¬ 
mum  temperature '  f  orecasts  accompany 
the  weather  forecasts.  From  the  district 
offices  weather  maps  are  mailed  every 
morning  which  contain  general  as  well 
as  local  forecasts,  shippers’  advice,  and 
highway  bulletins.  At  the  end  of  every 
month  the  district  offices  mail  out  com¬ 
plete  summaries  of  the  weather  with 
hourly  readings  for  each  day,  averages 
and  comparisons.  These  sheets  are  quite 
variable  to  the  builder  in  comparing  notes 
on  work  done  and  in  planning  ahead. 

lA  remarkably  small  investment  of  a 
builder’s  time  and  cash  will  keep  him  in 
constant  touch  with  his  district  office  and 
will  pay  tremendous  dividends. — National 
Builder. 


THE  PHILADELPHIA  BUILD¬ 
ING  CONGRESS 

Organized  August  10th,  1922,  affords 
a  co-operative  medium,  if  properly  en¬ 
couraged  by  financial  support  and  person¬ 
al  effort,  for  accomplishing  to  the  great 
advantage  of  Philadelphia  and  its  citizens, 
the  following  vitally  important 

Program 

First — To  further  co-operation  in  the 
Philadelphia  district  among  the  various 
groups  which  are  engaged  in  or  are  di¬ 
rectly  affected  by  the  building  and  con¬ 
struction  industry.  These  groups  include 
not  only  architects,  engineers,  contractors, 
sub-contractors,  and  construction  labor, 
but  also  manufacturers  of  and  dealers  in 
buildane  materials  and  equipment  and  rep¬ 
resentatives  of  financial  interests,  surety 
and  insurance  companies.  Railroads  and 
other  Public  Utilities,  Real  Estate  and 
Building  and  Loan  Organizations,  Feder¬ 
al,  State  and  City  governmental  agencies 
and  also  the  public. 

Second — To  survey  buildings  and  the 
construction  situation  in  its  entiretv,  and 
outline  methods  whereby  the  different 
groups  may  further  the  general  purpose 
of  stabilizing  the  industry  and  o^  meeting 
specific  problems  as  they  may  from  time 
to  time  arise. 

Third— To  study  in  particular  the  e  m¬ 
ployment  problem  in  the  building  and 
construction  industry,  and  to  recommend 
means  by  which  seasonal  unemployment 
may  be  reduced  and  the  employment  situ¬ 
ation  may  be  given  stability  both  during 
periods  of  industrial  depression  and  of 
industrial  prosperity. 

Fourth— To  co-operate  with  similar  or- 
panizations  and  congresses  in  New  York, 
Boston,  Seattle  and  elsewhere  and  with 
the  American  Construction  Council. 


If  your  sales- talk  is  keyed  to  interest  men 
who  build  it  should  occupy  space  every  weeh 
in  the  “ Guide,’ *  tbe  only  building  news  maga 
zine  this  side  of  Manhattan  Island. 


Reference  Directory  for  “Ijwneif8 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Qlrard  Ave.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  PH’  ort  St.,  Pbila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  P.  Tinnermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansoin  St..  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . ...1200  Arch  St..  Phlla. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansoin  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

BRICK  (  Face,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phlla. 

BUMPERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Aye.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phlla. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . .Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . ...1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAM  PP  ROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . . . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

Kane  &  Co . 1226  N.  9th  St.,  Phlla 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Tr.m  Works. 

_  1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co  . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phi) a. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Pbila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 


FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co - ...1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phils*. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co. . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phlla. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LEVELS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

„  Old  York  Road,  above  Butler  St.,  Phlla. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Pbila 

Kugler,  Geo.  W.,  &  Sons  Co., 

_  915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

General  Fireproofing  Co - 512  Bulletin  Bldg.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

_  1505  N.  Mascher  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark,  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Pbila. 

PIPE  AND  PIPE  FITTINGS. 

Grant,  Chas.  J.,  Supply  Co., 

25th  and  Morris  Sts.,  Phila. 
PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phlla. 

Vogel,  Joseph,  Co.  . . Wilmington.  Del. 

RANGES 

Borden  Stove  Co.  . . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila 


ROAD  WORK. 

Croyle,  Guy  . . . Merion  Station.  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird.  A.  S . : . ....24  SI  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.t  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7tl)  St.,  Pbila 

DeFrain  Sand  Co . Finance  Bldg.,  Phila 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Pbua. 

Knickerbocker  Lime  Co;, 

24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  FIFE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla 

Tinney,  Walter  IT,  Co.,  63rd  and  Woodland  Ave 
SHEET ROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phlla. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Pbila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFaTlan d  -  Meade  Co.,  70th  and  Kingsesslng  Ave. 

STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phlla 

John  D’Lauro . 55  B.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

STUCCO. 

Daniel  C.  Sinclair . . . East  Lansdowne,  Pa 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  FIFE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERltAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  II . 1209  Arch  st„  puna 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phlla. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Southern,  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St..  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Southern,  Wm.  B., 

N.  W.  Cor  12th  and  Spruce  Sts..  Phlla 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Pbila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WTRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  )Roofe 

and  flagging 


Made  with  Heavy  $8  to  lAt  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray- 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACK.C0. 

Philadelphia  112-5.i6th.5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black,  Green,  Variegated 
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Weekly  in  the  Interest*  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Lese  than  One  Veer 
I5  Cent,  per  Copy 


Lime,  Sand,  Plaster, 
Cement,  etc. 

Prompt  deliveries  wherever — and  , 
whenever — you  want.  A  little 
better  service  at  no  higher  price. 

Yards  Everywhere 


1R-Y  E. 

jjifi  Wuhii  u 

Ti \ih.n  ernes- 
KENSINGTON  AND 
LEHIGH  AVES. 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

17  IS  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Pr<  of. 


McFarland- meade  co. 

Manufacture  rs 

70th  Street  and  Kingses*ing  Avenue 
Philadelphia 


Made  only  by 

KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


KEYSTONE  VELLUM 


Both  Phono* 


Italian 
iJlarfrU  Jtlosatc  <&o. 

Manufacturer!  and  Dealer*  In 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  4-32  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  C0.f  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  4-32  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 


DAILY 

BUILDING 

NEWS 

Reliable  Advance  New* 
Every  Morning 

on  Building  Work  in  Phila¬ 
delphia,  Eastern  Pennsylva¬ 
nia,  Southern  New  Jersey 
and  Delaware. 

Increase  Your  Sales 

Samples  Will  Convince  You 

DAILY  BUILDING  NEWS 

1520  Chestnut  Street 
Philadelphia 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA.  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WM.  .  *  ’  raatoxitf 

NtaMtaci  >.-*i  (.oinctor 

N.  Co**,  !  lux  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

&  in.  RIB - DIAMOND  MESH  %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS— ALL.  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  134S  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


JlflAKE  Your  Spare  Money  Earn  Money. 
***  We  pay  3.65%  on  savings  fund  accounts. 


Open  an  account  with  the 

Continental-Equitable 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 


Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 


OFFICERS 

JOHN  1.  S  KELLY,  Prcsideitt 
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WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
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Chas.J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED— STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED— BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILE  RS— RADI  AT  ORS 
STEAM  SPECIALTIES 


Office— 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse — 2229-33  N.  American  Street 


614 

THE  BTIILDERS’  GUIDE 

. . . . . — = - =r 

GOLD  MEDAL  GLENWOOD  COM- 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-48=50  N.  SECOND  STREET,  PHI U„  PA. 


p/Tf  TM  I\  Service  in  deliveries  and  quality  of 
rUUIlJLP  material  that  cannot  be  excelled 

TIeckSros.  Co. 

HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penns. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J..  Lansdowne,  Fa. 

Ball  Phene.  Market  1055  Keystone,  Main  8801 


L 


¥  ¥*1  ILT  (  Fences,  Railings, 

IRON  i  Door'’ 

\17TDI?  (  Screens,  Partitions, 

YY  I  fC  pj  ^  Elevator  Enclosures, 


Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


LEVELS 


66  !  ,f  '! //  J '  /,  /  '/  /  III  /  /  ^^7  't. 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problema 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


for  BUILDERS 


Finest  repair 
work  done  on 
Transits  and 
Levels. 


New  and  Second-hand 

F.WEBER  CO.- 


I  125  CHESTNUT  ST.,  Philadelphia 


‘CONSULT  US  AND  KEEP  DRY’ 


AQUABAR 


W  ATKR PROOFING 

- FOR - — 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


The  SUV1US  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  want  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C,  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 

ADDRESS  OF  WILLIS  H.  BOOTH, 
VICE-PRESIDENT,  GUARANTY 
TRUST  COMPANY,  NEW  YORK, 
BEFORE  THE  AMERICAN  CON¬ 
STRUCTION  COUNCIL,  WASH¬ 
INGTON,  D.  C.,  JUNE,  19,  1922. 
There  are  so  many  kinds  of  business, 
which,  broadly  speaking,  enter  into  the 
construction  industry,  and  these  in  turn 
are  affected  by  so  many  divergent  interests 
that  it  is  a  really  great  task  to  endeavor 
to  gather  them  co-operatively  together. 
But  this  very  fact  that  the  component 
parts  of  construction  are  scattered  in  in¬ 
terest  and  direction  emphasizes  the  im¬ 
portance  of  an  effort  to  assemble  them 
so  that  they  may  function  to  good  pur¬ 
pose. 

This  meeting  is  only  the  natural  cul¬ 
mination  of  a  movement  which  has  been 
agitating  the  business  world  in  recent 
years  when  we  have  been  struggling  and 
striving,  and  not  always  sure  where  we 
are  going  either,  to  work  our  problems 
out.  We  have  seen  that  co-operation  in 
labor  is  necessary  but  that  it  may  be  bad¬ 
ly  guided  and  become  a  public  peril ;  that 
co-operation  in  capital,  while  it  might  be 
wise  under  proper  direction,  becomes 
distinctly  contrary  to  the  public  good  un¬ 
der  evil  direction.  The  same  applies  to 
agriculture.  The  task  of  co-operation 
which  shall  bring  into  play  those  forces 
which  make  for  good  and  shall  eliminate 
by  the  combined  weight  of  public  opin¬ 
ion  and  of  law,  those  forces  which  make 


for  evil  now  rest  heavily  upon  all  of  us. 
Nobody  wants  a  country  stratified  in  its 
interests,  with  hard  lines  of  demarcation 
between  labor,  industry  and  agriculture, 
for  the  very  obvious  reason  that  one 
cannot  exist  without  the  other. 

You  who  represent  the  various  phases 
of  the  widely  diverse  construction  indus¬ 
try  have,  therefore,  had  this  brought 
home  to  you  more  definitely  than  have 
some  other  lines  of  business.  It  is  this 
realization  which,  brings  us  here  today 
in  an  effort  to  set  in  motion  a  new  ma¬ 
chine  having  for  its  great  purpose  the 
co-ordination  of  capital,  labor  and  man¬ 
agement  in  the  constructon  field  for  the 
benefit  of  the  industry  and  for  the  public 
good. 

Differing  from  most  easily  determined 
industries  and,  at  the  same  time,  touching 
or  comprehending  practically  all  indus¬ 
try,  construction  has  been  a  hard  line  of 
business  to  get  into  intense  co-operation. 
It  is  so  widely  scattered  in  its  character 
that  it  has  been  obliged  by  force  of  cir¬ 
cumstance  to  gather  itself  into  a  great 
many  groups,  each  representing  a  phase 
of  the  business.  This  was  one  of  the 
steps  in  the  evolution  that  has  brought 
us  by  perfectly  normal  stages  to  this 
meeting  this  morning.  It  would  be  per¬ 
fectly  impossible  to  endeavor  to  accom¬ 
plish  what  measures  up  to  the  ambition 
of  this  meeting  if  we  had  not  previously 
organized  national  trade  associations  of 
one  character  and  another,  which  in  the 


main  comprehend  the  entire  industry. 
These  trade  associations  when  legitimate¬ 
ly  operated  surely  serve  a  most  useful 
purpose.  We  must  not  blind  ourselves 
to  obvious  conditions.  The  construction 
industry  has  here  and  there  some  house¬ 
cleaning  to  do.  It  is  very  much  better 
that  it  be  done  within  its  own  ranks.  It 
is  equally  within  reasonable  expectation 
that  if  this  council  is  broadly  supported 
it  can  crystallize  business  practices  and 
policies  within  the  trades  that  will  pre¬ 
vent  unfortunate  criticism  in  the  future. 

I  appreciate  full  well  that  it  is  not 
going  to  be  an  easy  thing  for  any  council 
of  men,  no  matter  how  intelligent  they 
may  be  or  how  fair  their  method  of  selec¬ 
tion,  to  gather  together  at  any  time  and 
be  able  to  guide  all  of  the  factors  in 
such  a  great  industry  as  this.  There  are 
so  many  branches  of  the  business.  In 
most  cases  manufacturers  do  not  produce 
a  finished  product  but  only  a  semi-fin¬ 
ished  product,  so  far  as  its  ultimate  use 
is  concerned.  Construction  materials, 
broadly  speaking,,  are  but  raw  materials, 
and  construction  equipment  but  tools. 
And  then  the  contractor  comes  in  and, 
whether  it  be  a  building  or  a  bridge,  a 
highway  or  an  ocean  liner,  by  assembling 
the  raw  materials  and  equipment  and  la¬ 
bor  and  executive  direction,  he  produces 
the  ultimate  structure.  It  is  only  neces¬ 
sary  to  recite  these  component  parts  of 
raw  material,  labor,  equipment  and  exe¬ 
cutive  direction  to  emphasize  again  their 


DRAWING 

Charles  H.  Robbins,  Jr. 
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MATERIALS 

1  209  Arch  Street,  Philadelphia 
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PRINTS 
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mutual  dependency.  The  executive  di  ¬ 
rection  implies  the  business  management 
of  the)  contractor  associated  with  the 
highly  technical  skill  of  the  architect  and 
engineers  in  the  various  lines  of  engin¬ 
eering.  As  the  matter  now  stands  these, 
component  elements  are  thinking  of  con¬ 
struction  largely  in  the  light  of  its  partic¬ 
ular  interest  to  them.  This  is  natural. 
But  in  forming  this  council  we  appeal 
to  a  more  enlightened  selfishness  and  feel 
confident  of  support  on  the  basis  of  a 
more  intelligent  service  to  the  public.  It 
is  this  intelligent  co-operative  service 
which  we  hope  to  demonstrate  will  be  of 
grejat  practical  value  to  every  individual 
whose  contact  reaches  to  the  construction 
field.  This  council  is  designed  to  be 
primarily  a  practical  thing.  The  con¬ 
struction  industry  is  not  devoid  of  vision. 
No  one  who  builds  anything  can  do  so 
without  vision.  We  know  that  if  this 
movement  can  be  worked  out  to  its  ul¬ 
timate  that  the  entire  standards  of.  con¬ 
struction  operation  will  be  bettered  and 
relationship  with  the  public  be  even  great¬ 
er  increased  in  confidence  and  respect. 

But  just  as  we  had  to  reach  to  the 
council  over  the  road  of  trade  associa¬ 
tions,  in  the  same  way  this  council  must 
reach  its  ultimate  ambition  over  the  road 
of  quietly  and  gradually  developing  co¬ 
operation  between  labor,  material,  equip¬ 
ment  and  management.  In  setting  up  the 
organization  we  are  only  doing  a  rough- 
ing-in  j'ob.  We  are  perfectly  familiar 
with  the  fact  that  as  matters  stand  now 
the  manufacture  of  any  of  the  various 
materials  entering  into  a  job  has  little 
or  no  direct  responsibility  to  the  owner. 
The  professional  advisers  have  the  aloof¬ 
ness  from  both  the  manufacturing  and 
contracting  branches  which  naturally 
comes  from  the  contrast  between  profes¬ 
sional  and  commercial  standards.  The 
contractor  is  not  a  free  agent  of  the 
owner,  but  works  under  the  direction  of 
the  architect  and  the  engineer.  In  some 
cases  he  is  forced  to  undertake  a  con¬ 
tract  which,  while  appealing  to  profes¬ 
sional  direction,  is  not  mutually  advan¬ 
tageous  as  between  the  contractor  and 
the  owner. 

Up  to  this  time  there  has  been  no  clear¬ 
ing  house  for  these  differences  of  viewi- 
point.  No  place  where  the  representa¬ 
tives  of  each  line  of  effort  court  sit  down 
and  talk  the  matter  over,  fully  confident 
that  he  would  be  not  only  accorded  a 
fair  hearing,  but  that  he  would  be  pro¬ 
perly  represented  in  any  decisions  that 
might  be  reached.  Of  course,  no  judg¬ 
ments  can  be  reached  except  on  matters 
of  policy.  It  is  these  great  matters  of 
policy  that  make  the  framework  of  all 
our  industrial  re^tk^is; 

When  tv'e  tfiJhit :  about.  ,ppiieie|  diif: 
want  to  make  up  our  judgments  we  must  ’ 
ascertain  the  facts.  A:nd  so  we  find 


that  before  we  can  make  a  judgment 
covering  a  policy  in  the  construction  busi¬ 
ness,  or  in  any  other  business,  we  must 
have  before  us  the  statistical  information 
which,  coupled  with  our  practical  exper¬ 
ience,  gives  us  the  groundwork  upon 
which  conclusions  may  be  based.  This 
council  then  naturally  becomes  a  clear¬ 
ing  house  for  the  information  contained 
in  the  industry  as  a  whole.  Theoretically 
this  is  simple.  Practically  it  is  not  going 
to  be  so  easy.  But  I  have  every  confid¬ 
ence  that  step  by  step  it  will  prove  its 
vaule,  will  develop  the  support  and  co¬ 
operation  of  the  component  parts  of  the 
industry,  and  ultimately  will  be  so  equip¬ 
ped  as  to  have  first-hand  information  on 
all  the  elements  of  vital  importance  in 
every  phase  of  the  construction  business. 
If  this  council  endeavored  to  do  no  more 
than  would  be  contemplated  by  this  ef¬ 
fort,  it  would,  it  appears  to  me,  offer 
every  reason  for  its  existence. 

There  is  nothing  more  dangerous  than 
half  truths.  When  this  Council  endea¬ 
vors  to  compile  the  statistics  of  an  indus¬ 
try  it  must  be  very  sure  it  has  gathered 
every  possible  bit  of  information  avail¬ 
able,  and  then  must  give  the  same  out 
frankly  and  completely,  whether  it  af¬ 
fects  the  industry  advantageously  or  not. 
This  is  the  only  way  that  confidence  will 
be  developed,  and  this  council  will  rise 
or  fall  in  its  effort  entirely  upon  the  con¬ 
fidence  which  is  engendered  and  the 
value  which  the  public,  no  less  than  the 
component  parts  of  the  industry,  places 
upon  its  observations  and  recommenda¬ 
tions.  This  statistical  information,,,  if 
properly  compiled  and  gathered  as  it 
must  be  from  the  trade  associations  and 
the  departments  of  the  government  di¬ 
rectly  assocated  with  these  matters,  can 
be  of  estimable  value  to  those  manu¬ 
facturers,  especially  the  smaller  ones, 
whose  business  it.  is  to  provide  the  sup¬ 
plies  for  the  construction  industry.  I 
am  fully  aware  'that  this  situation  has 
been  well  cared  for,  particularly  in  speci¬ 
fic  lines,  but  I  am  advancing  the  hope 
that  the  council  will  be  able  to  develop 
itself  into  a  clearing  house  of  statistical 
information  for  the  whole  industry  that 
will  be  of  inestimable  value  to  everyone 
connected  with  it. 

This  Council,  too,  representing  so 
completely  all  of  the  various  phases  of 
industry,  should  be  powerfully  instru¬ 
mental  in  having  the  construction  busi¬ 
ness  appreciate  its  own  magnitude  and 
importance  and  its  effect  upon  the  pros¬ 
perity  and  well  being  of  the  nation.  This 
would  have  the  natural  result  of  inspir¬ 
ing  at  least  a  portion  of  those  engaged  in 
the  business  to  a  kind  of  dual  business 
•patriotism,  a  patriotism  on  the  one  hand 
which  would  make  them  take  pride  in 
and  be  loyal  to  the  business  which  makes 
(Continued  on,  page  627) 


SEHtT-SOLVflV  COMPANY’S 

KONAX 

SAVES 

Money  -  Labor  -  Time 

when  used  with 

Portland  Cement 

For  Accelerating,  Hardening  and 
Waterproofing  Concrete 
and  Mortars 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

For  furthmr  details— Telephone  Spruce  2297 

THOMAS  F.  GIBSON 

Sales  Engineer 

Franklin  Trust  Building,  Philadelphia 
Immediate  Deliveries 

Philadelphia  Stock 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  Sc  Girard  Ave.,  Philadelphia 


SERVICE  HEATING  CO. 

Plumbing  and  Heating 

1500  North  Felton  Street 

Belmont  7090 

Specialist  in  Vapor  Heating 


Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe.  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


Contemplated  Construction;  Architects  and  Owners;  Cost  Limit-,  Last  Days  for  Filing  Bids-, 

Character  of  Material  and  Equipment  Required:  Advance  Information  in  Every  Phase  of  New  Construction 


Office  Building,  Northwest  'Corner  Fifteenth 
and  Spruce  streets,  Philadelphia.  Architect, 
Leroy  B.  Rothschild,  1225  Sansom  street, 
Philadelphia.  Owner,  Isador  Stern,  Lincoln 
Building,  Philadelphia.  Brick,  steel  and  con¬ 
crete.  Plans  in  progress. 

Lodge  Building,  Sixty-first  street  above 
Race  street,  Philadelphia.  Architect,  Rich¬ 
ard  C.  Loos,  2218  Chestnut  street,  Philadel¬ 
phia.  Owners,  Keneshaw  Tribe  of  I.  O.  R. 
M.,  on  premises.  Brick  and  steel,  3  stories, 
slag  roof,  electric  lighting,  hot  water  heat¬ 
ing,  tile  work.  Plans  in  progress. 

Institute,  Nineteenth,  Race  to  Cherry 
streets,  Philadelphia.  Architect,  J.  T.  Wind- 
rim,  Commonwealth  Building,  Philadelphia. 
Owners,  Franklin  Institute,  care  of  Major  R. 
B.  Owens,  15  South  Seventh  street,  Philadel¬ 
phia.  Stone,  brick,  steel  and  concrete.  Plans 
completed.  Will  take  bids  in  ten  days. 

Garage,  5611-13  Vine  street,  Philadelphia. 
Architect,  Fred  N.  Greisler,  1035  Walnut 
street,  Philadelphia.  Owner,  T.  Bardaro,  Fif¬ 
ty-seventh  and  Vine  streets,  Philadelphia. 
Brick,  1  and  2  stories,  90x32  feet,  wing  18x24 
feet,  slag  roof,  cement  floor,  steam  heat,  elec¬ 
tric  lighting.  Plans  completed.  Owner  will 
take  sub-bids  in  one  week. 

Residences  (21).  Fourth  street  above 
Grange  street,  Philadelphia.  Architect,  E.  Al¬ 
len  Wilson  ,1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  John  M.  Snyder,  care  of  archi¬ 
tect.  Brick,  2  stories,  16x40  feet,  slag  and 
tin  roof,  hardwood  floors,  hot  water  heat,  elec¬ 
tric  light.  Plans  in  progress.  Owner  will 
take  sub-bids. 

Pool  Room  and  Apartments  (alts.),  Amber 
and  Huntingdon  streets.  Architects,  Pen- 
wood  Co.,  131  North  Fifteenth  street,  Phila¬ 
delphia.  Owner,  John  W.  Fatz,  on  premises. 
General  alterations,  electric  work.  Architect 
taking  sub-bids. 

Loft  Building  (alts,  and  add.),  112  to  122 

North  Twelfth  street  and  1210-1212  Cherry 
street,  Philadelphia.  Architects,  Ballinger, 
Inc.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owner,  Walter  E.  Hering,  on  premises. 
Brick,  cut  stone,  concrete  and  steel,  9  stories, 
58x183  feet  and  74x34  feet,  slag  and  tile  roof, 
wood  block,  maple,  composition  and  cement 
floors,  hollow  tile,  safety  treads,  roof  ventila¬ 


tors,  waterproofing,  terra  cotta,  iron  work 
and  stairs,  floor  hardener,  bond,  fire  and  kala- 
mein  doors,  rolled  steel  sash  and  skylights, 
marble  work,  metal  lath,  demolition,  cork  in¬ 
sulation.  Architects  taking  bids  due  Octo¬ 
ber  4th. 

Apartment  Building  (alts,  and  add.),  Alli¬ 
son  street  and  Baltimore  avenue,  Philadel¬ 
phia.  Architect,  Clarence  E.  Wunder,  1415 
Locust  street,  Philadelphia.  Owner,  Isador 
Levy,  on  premises.  Brick  and  cut  stone,  2 
stories,  27x38  feet,  demolition,  slag  roof,  ma¬ 
ple  floors,  steam  heat,  electric  light,  tile  work, 
rolled  steel  skylights,  bond,  iron  work.  Archi¬ 
tect  taking  bids  due  'September  29th. 

Residence  (alts.)  to  Store  and  Apartments, 
Northwest  Corner  Twenty-third  and  Spruce 
streets,  Philadelphia.  Architect,  R.  R.  Neely, 
2136  Pine  street,  Philadelphia.  Owner,  W.  B. 
Hibbs,  care  of  architect.  'General  alterations, 
2  stories,  electric  lighting,  bulks,  plate  glass, 
hardwood  floors.  Plans  in  progress. 

Factory  (alts.),  Marvine  street  and  Mont¬ 
gomery  avenue,  Philadelphia.  Architect,  E. 
Allen  Wilson-,  1208  Chestnut  street,  Philadel¬ 
phia.  Owners,  Bayuk  Brothers,  Third  and 
Spruce  streets,  Philadelphia.  Alterations  to 
locker,  toilet  and  recreation  rooms,  slag  roof, 
pine  floors,  carpentry,  mill  work,  painting, 
glazing,  hollow  metal  skylights  (heating  and 
lighting  reserved).  Architect  taking  bids 
due  as  soon  as  possible. 

Funfield  Centre,  Twenty-second  and  Sedg- 
ley  avenue,  Philadelphia.  Architect,  J.  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Bureau  of  Recreation,  Department  of 
Public  Welfare,  595  City  Hall,  Philadelphia. 
Brick,  cut  stone,  granite,  steel  and  concrete, 
2  and  1  stories,  slag  roof,  275x48  feet,  with¬ 
out  auditorium  (Item  B)  cement,  tile  and 
pine  floors,  metal  lath,  rolled  steel  doors,  hol- 
lowr  metal  doors,  ornamental  iron  work,  steel 
work  (heating  separate).  Owners  taking  bids 
due  September  28th. 

Store  and  Apartments,  Southwest  Corner 
Second  and  Federal  streets,  Philadelphia.  Ar¬ 
chitect,  J.  Ethan  Fieldstein,  Otis  Building, 
Philadelphia.  Owners,  Kaplan  &  Milgram, 
care  of  architect.  Brick,  2  stories,  120x18 
feet,  slag  roof,  pine  floors,  metal  lath,  demo¬ 
lition,  steam  heat,  electric  light,  tile  and  mar¬ 


ble  work,  ribbed  florentine  glass,  metal  ceil¬ 
ings,  iron  work.  Architect  taking  bids  due 
as  soon  as  possible. 

Store  and  Residence  (alts,  and  add.),  Fifty- 
fifth  and  Spruce  streets.  Architects,  Durham 
Brothers,  1609  Sansom  street,  Philadelphia. 
Owner,  Mrs.  Bessie  Wolf,  on  premises.  Brick, 
2  stories,  19x51  feet,  slag  roof,  pine  floors, 
metal  lath,  plate  glass,  metal  bulks,  blue 
stone,  tile  work,  electric  light,  hot  water 
heating.  Owner  taking  bids  due  September 
28  th. 

Residences  (24) ,  Sixty-third  and  Kingses- 
sing  -avenue,  Philadelphia,  $112,500.  Archi¬ 
tect,  private  plans.  Owner,  Thomas  F.  Far¬ 
ris,  5213  Chestnut  street,  Philadelphia.  Brick, 
2  stories,  15%x32  feet,  12x8  feet,  18x32  feet, 
and  32x40  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build 

Residences  and  Garages,  South  side  of  Pine 
street,  West  of  Forty-ninth,  $73,000.  Archi¬ 
tect,  private  plans.  Owner,  Samuel  Schlos- 
berg,  5446  Locust  street,  Philadelphia.  Brick, 
2  stories,  16x34  feet,  12x12  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (3),  3366-68-70  .Salmon  street, 
Philadelphia,  $10,000.  Architect,  private 
plans.  Owner,  Stanley  Ozga,  2507  East  West¬ 
moreland  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x32  feet,  12x12  feet,  hot  water  heat¬ 
ing,  electric  lighting,  slag  roof.  Owner  will 
build. 

Residences  (40),  Wyoming,  Lawrence  and 
Mentor  streets,  Philadelphia,  $208,000.  Archi¬ 
tect,  private  plans.  Owner,  Charles  G.  Erny, 
4665  Paul  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  13x10  feet,  16x28  feet,  and  16x46  feet, 
hot  water  heating,  electric  lighting.  Owner 
will  build. 

Residence,  South  side  Rex  avenue,  East  of 
Ridge  avenue,  Philadelphia,  $6,500.  Archi¬ 
tect,  private  plans.  Owner,  A.  Wilkinson, 
Harmon  road,  Roxborough,  Philadelphia. 
Frame,  2  stories,  28x39"  feet,  shingle  roof,  hot 
water  heat,  electric  lighting.  Owner  will 
build. 

Residences  (4),  West  side  Glenloch,  North 
of  Magee  street,  $4,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  H.  Roy  Whittaker,  Tor- 
resdale  avenue  and  Tyson  street,  Philadelphia. 


^  Combined  Transit  and  Level,  $75 

Regular  Price  the  Country  Over — $90.00 

««§  OWN  AN  UP-TO-DATE  LEVEL 

AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
2§li§5  Blue  and  Brown  Printing 

jSIgpslt  J.  H.  WEIL  &  COMPANY 
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DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
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We  Drill  Wells  and  Get  Water 

Test  Barings  and 
Soundings 

Let  Us  Submit  PriceB 

Ridpath  &  Potter  Co. 

22nd  i  Cambria  Sta. 

PhiU.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design  Shop  Detaile-Fabrication-Erection 


Brick,  2  stories,  16x39  feet,  slag  roof,  hot  wa¬ 
ter  heat,  electric  light.  Owner  will  build. 

Residence,  West  side  Walker  street,  South' 
of  Deveraux  street,  $3,400.  Architect,  pri¬ 
vate  plans.  Owner,  Thomas  McKinney,  6133 
Glenloch  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x38  feet,  slag  roof,,  electric  lighting, 
pine  floors.  Owner  will  build. 

Residence  (alts,  and  add.),  1904  North 
Twelfth  street,  Philadelphia,  $2,500.  Archi¬ 
tect,  private  plans.  Owner,  Louis  Cohen,  417 
Christian  street,  Philadelphia.  Brick,  1  story, 
12x8  -feet,  general  alterations,  slag  roof,  elec¬ 
tric  work.  Owner  will  build. 

Residences  (3  double),  Manayunk,  Phila¬ 
delphia.  Architect,  Andrew  C.  Borzner,  717 
Walnut  street,  Philadelphia.  Owner,  Max 
Meitner,  365  Green  lane,  Philadelphia.  Brick, 
2.y2  stories,  16x35  feet,  composition  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  will  take  bids. 

Residence,  North  side  Burholme,  East  of 
Oxford  avenue,  $5,000.  Architect,  private 
plans.  Owner,  A.  M.  Lane  Ward,  8049  Pine 
road,'  Philadelphia.  Frame  and  stucco,  2  sto¬ 
ries,  27%x40  feet,  shingle  roof,  oak  and  pine 
floors,  electric  lighting.  Owner  will  build. 

Garage,  West  side  Beeehwood  street,  North 
of  Medary  avenue,  $4,400.  Architect,  pri¬ 
vate  plans.  Owner,  John  P.  Schmid,  6314 
Limekiln  pike,  Philadelphia.  Brick,  1  story, 
irregular  size,  slag  roof,,  cement  floors,  elec¬ 
tric  lighting.  Owner  will  build.. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Bureau  of  Highways, 
City  Hall,  Philadelphia.  Owners  taking  bids 
due  September  28th  at  noon  at  216  City  Hall. 

Grading — Beeehwood  street,  Sixty-sixth 
avenue  to  Stenton  avenue;  Cayuga  street  and 
10  other  streets;  Clearfield  street,  Hancock 
to  Howard  street;  Cresheim  Valley  Drive, 
Willow  Grove  avenue  to  Springfield  avenue; 
Rising  Sun  avenue,  Wyoming  avenue  to 
Courtland  street;  Vine  street,  Dagget  street 
to  Sixty-sixth  street;  Walnut  lane,  Seventy- 
hird  avenue  to  Cheltenham  avenue. 

Asphalt  Paving  and  Vitrified  Brick  Gutters 
— Allengrove  street,  Castor  avenue  to  Roose¬ 
velt  Boulevard;  Beeehwood  street,  Snyder 
avenue  to  Jackson,  street;  Broad  street, 
Haines  street  to  Seventieth  avenue;  Front 
street,  Erie  avenue  to  Hunting  Park  avenue; 
Hope  street,  Indiana  avenue  to  Clearfield 
street;  Lebanon  avenue,  Sixty-sixth  to  Sixty- 
eighth  streets;  Nedro  avenue,  York  road  to 
Ogontz  avenue;  Stocker  street,  Seventeenth 
to  Eighteenth  street;  Sixty-fifth  street,  Hav- 
erford  avenue  to  Media  street. 

Paving  with  'Hillside  Brick — Lebanon  ave¬ 
nue,  Bryn  Mawr  avenue  to  Fifty-third  street. 

Residence  (add.),  3632  Stanton  street,  Phil¬ 


adelphia,  $2,000.  Architect,  private  plans. 
Owner,  A.  Cieeio,  on  premises.  Brick,  third 
story  add.,  16x17  feet,  slag  roof,  yellow  pine 
floors.  Owner  will  build. 

Moving  Picture  Theatre,  Torresdale  avenue, 
Wissinoming,  Philadelphia,  $70,000.  Archi¬ 
tect,  E.  A.  Stopper,  1507  Arch  street,  Phila¬ 
delphia.  Owners,  Northeast  Amusement  Co., 
care  of  architect.  Brick  and  steel,  1  story 
and  balcony,  155x53  feet,  slag  roof,  cement 
floors,  metal  lath,  roof  ventilators,  terra  cotta, 
iron  work,  bond,  fire  doors,  rolled  steel  sash 
and  skylights,  steam  heating.  Owners  will 
build. 

Sunday  School  (alts,  and  add.),  Mascher 
and  Colonna  streets,  Philadelphia.  Architect, 
Norman  Hulme,  1524  Chestnut  street,  Phila¬ 
delphia.  Owners,  Norris  Square  Methodist 
Episcopal  Church,  on  premises,  care  of  Build¬ 
ing  Committee.  Brick  and  steel,  2  stories, 
64x92  feet,  slag  roof,  pine  floors,  dampproof¬ 
ing,  iron  work,  electric  lighting,  metal  lath, 
tile  work,  rolled  steel  skylights.  Owners  will 
build. 

Factory  (add.),  Redfield  street  below  Bal¬ 
timore  avenue,  Philadelphia.  Architect, 
Emile  G.  Perrot,  1211  Arch  street,  Philadel¬ 
phia.  Owners,  West  Philadelphia  Cut  Glass 
Co.,  on  premises.  Brick,  1  story,  60x90  feet, 
slag  roof,  cement  floors,  steel  work,  steam 
heat,  electric  lighting,  rolled  steel  sash.  Ar¬ 
chitect  taking  new  bids  due  September  28th. 

Stores  and  Residences  (alts,  and  add.), 
3131-3133-3149-3151  North  Twenty-second 
street,  Philadelphia.  Architect,  William  H. 
Woofers,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owners,  Henry  J.  Lachenirmyer,  care 
of  architect.  Brick,  2-story  add.,  16x18  feet, 
slag  roof,  cement  and  pine  floors,  stone  work, 
hot  water  heat,  electric  lighting,  tile  work, 
verdi  antique  or  artificial  marble,  mill  work, 
plate  glass,  iron  stairs,  plumbing.  Architect 
taking  sub-bids  due  as  soon  as  possible. 

Branch  Sewers,  Philadelphia.  Owners, 
Bureau  of  Surveys,  Department  of  Public 
Works,  Frank  H.  Caven,  Directors,  216  City 
Hall,  Philadelphia.  Owners  taking  bids  due 
October  3rd  at  noon.  Bigler  street,  Moya¬ 
mensing  avenue  to  Broad  street;  Colona 
street,  Moyer  to  Thompson  street;  Colorado 
street,  Eighteenth  street  to  Moyamensing 
avenue;  Dickens  avenue,  Sixty- fifth  to  Gross 
street;  Holbrook  avenue,  Elmwood  avenue  to 
Buist  avenue;  Mentor  street,  C  to  D  streets; 
Moyamensing  avenue,  Eighteenth  street  to 
Fifteenth  street;  Penn  street,  Henry  to  Vaux 
street;  Pollock  street,  Moyamensing  avenue 
to  Broad  street:  Sixteenth  street,  Moyamen- 
sig  avenue  to  P.  R.  R.:  Tv-An+v-^r*  L-.m1. 
from  Thorp’s  lane  to  Champlost  avenue. 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombird  1565  722  DREXEL  BUILDING  District  Mnn«,.r» 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

1  Phone- Spruce  5293  1520  Sansom  Stre«t,  Philadelphia  Keystcne  Phone— Race  5555 


* 


THE  BUILDERS’  GUIDE 

Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


People’s  Theatre  (alts.),  Kensington  ave¬ 
nue  and  Cumberland  street.  Architects,  Huff- 
inan-Henon,  Inc.,  Finance  Building,  Philadel¬ 
phia.  Owners,  Stanley  Co.  of  America,  1218 
Market  street,  Philadelphia.  Carpentry,  mill 
work,  concrete  floors,  hollow  tile,  metal  lath, 
plastering  ,painting,  heating  repairs,  plumb¬ 
ing,  electric  work,  hollow  metal  sash,  fire 
doors,  fire  esetpes,  bond,  structural  steel.  Con- 
tnact  awarded  to  Pierce-Henon  Co.,  Juniper 
and  Pine  streets. 

Residences  (alts.),  1921-23  Panama  street, 
Philadelphia.  Architect,  William  F.  B. 
Koelle,  Otie  Building,  Philadelphia.  Owner, 
Hon.  'George  Wharton  Pepper,  Land  Title 
Building,  Philadelphia.  Brick,  3  stories,  32x40 
feet,  slag  roof,  electric  lighting  (heating  re¬ 
served),  tile  work,  dampproofing.  Contract 
awarded  to  F.  A.  Havens  Co.,  845  North  Nine¬ 
teenth  street,  Philadelphia. 

Storage  Building,  Fifty-second  street  below 
Baltimore  avenue,  Philadelphia.  Architect, 
private  plans.  Owners,  Miller  North  Broad 
Storage  Co.,  2715  North  Broad  street.  Brick, 
concrete  and  steel,  7  stories,  basement  and 
mezzanine,  104x71  feet,  slag  roof,  pine  and 
cement  floors,  elevators,  cold  water  painting, 
iron  work,  fire  doors,  hollow  metal  skylights, 
rolled  steel  sash,  electric  lighting.  Contract 
awarded  to  John  N.  Gill  Const.  Co.,  Otis 
Building,  Philadelphia. 

Apartments  (alts,  and  add.),  1902  Erie  ave¬ 
nue,  Philadelphia.  Architect,  E.  A.  Wight- 
man,  Heed  Building,  Philadelphia.  Owner, 
Mrs.  Schiff,  on  premises.’  General  alterations 
and  addition,  hot  water  heating,  electric 
lighting,  tile  work,  carpentry,  mill  work.  Con¬ 
tract  awarded  to  J.  Y.  Loux,  Fifteenth  and 
Hunting  Park  avenue. 

Sewage  Disposal  Plant,  Fortieth  Ward, 
Island  road,  Philadelphia.  Architect,  private 
plans.  Owners,  Department  of  Public  Works, 
City  Hall,  Philadelphia.  Reinforced  concrete 
and  face  brick  and  steel,  116%x594  feet,  40 
feet  below  street  level,  80  feet  above  level, 
steel  rails,  electric  equipment,  hollow  metal 
sash  and  doors,  steel  platforms.  Contracts 
awarded  tor  General,  Jackson  &  Co.,  119 


South  Fourth  street,  Philadelphia,  $153,900. 
Mechanical  equipment’,  Sanitary  Corp.  of 
America,  Drexel  Building,  $48,000.  Electric, 
M.  L.  Baird  &  Co.,  Philadelphia,  $9,600. 
Plumbing,  Philadelphia  Steam  Heating  Co., 
Juniper  and  Cherry  streets,  $3,082.  Heating, 
Austin,  Gorham  &  Mellvaine,  1816  Ludlow 
street,  $2,484. 

Wading  Pool  and  Shelter,  Sunshine  Centre, 
Sixth  and  Christian  streets'.  Architect,  John 
P.  B.  Sinkler,  1211  Chestnut  street,  Philadel¬ 
phia.  Owners,  Department  of  Public  Welfare, 
Bureau  of  Recreation,  C.  H.  Warburton,  584 
City  Hall,  Philadelphia..  One  story,  '35x20 
feet,  shingle  roof,  cement  floors,  mill  work, 
painting,  sodding,  bond,  iron  fences.  Con¬ 
tract  awarded  to  Mitchell  Houseworth,  Inc., 
2512  North  Twenty-seventh  street,  Philadel¬ 
phia,  $5,850. 

Building  (int.  alts.),  1508  Chestnut  street, 
Philadelphia.  Architect,  Arthur  H.  Brockie, 
254  South  Fifteenth  street,  Philadelphia.  Own¬ 
ers,  Corn  Exchange  National  Bank,  Second 
and  Chestnut  streets.  Painting,  glazing, 
metal  lath,  plastering,  bunk  fixtures.  Con¬ 
tract  awarded  to  H.  E.  Baton,  1713  Sansom 
street,  Philadelphia. 

Residence,  East  side  Bustleton,  North  of 
Cemetery  road,  $8,645.  Architect,  private 
plans.  Owner,  Richmond  C.  Reinhold,  135 
East  Boulevard,  Philadelphia.  Frame,  2  sto¬ 
ries,  26x44  feet,  shingle  roof,  hot  water  heat, 
electric  light,  oak  and  pine  floors,  tile  work. 
Contract  awarded  to  H.  T.  Curtis,  Somerton, 
Pa. 

Stores  and  Residences  (2),  1314-16  East 
Washington  lane,  $7,500.  Architect,  private 
plans.  Owner,  James  Rayner,  1318  Washing¬ 
ton  lane,  Philadelphia.  Brick,  2  stories,  16x46 
feet,  10x7%  feet,  slag  roof,  electric  work. 
Contract  awarded  to  H.  B.  Kuster,  3029  Cedar 
street,  Philadelphia. 

Factory,  2604-06  North  Fairhill  street,  Phil¬ 
adelphia,  $7,000.  Architect,  private  plans. 
Owner,  E.  Aschenbaeh,  Eighth  and  Spring 
Garden  streets,  Philadelphia.  Brick,  1  story, 
23x65  feet,  slag  roof,  electric  work,  pine 


Woodoleum 

Flooring 

You  are  *afe  when  you  buy  • 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


SAND 


WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks.  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works :  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-.T  Phone. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  PHila. 

Bell,  Locust  OS  12  Keystone.  Race  6062 


PAGE  WIRE 
FENCE 

OF 

ARMCO 

INGOT  IRON 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  18  IS 

316  North  3rd  Street 
Philadelphia,  Pa. 


Surveying  Instruments 
Reds  and  Tapes 
Drawing  Materials 
Sensitized  Papers 


Commercial  Photography 


Vero-Graph  Prints 
Photostat  Prints 
Faxco  Prints 
Blue  Prints 


GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  1303  151 8  SANSOM  STREET  Race 

PHILADELPHIA  PENNSYLVANIA 


IKTTEiaRAlL.  WATERPROOFING 

That  has  stood  the  test  of  time 


PASTE  or  POWDER 

Easily  dissolved— permanent.  Increase  tensil  strength.  No  way  detrimental  to  concrete 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-835  North  3rd  St. 

Market  4625  PHILADELPHIA,  PA.  Park  3969 


Hot  Water 

all  you  want,  when  and 
where  you  want  it  Ob¬ 
tained  easily  and  econom 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 
1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Raca  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hill. 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 


PHONE  LOMBARD  7438 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  Display  Rooms :  Builders’  Exchange  Bldg. 

18  South  7th  Street 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gate*  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  462S  Spruce  874© 


For  a  Beautiful,  C( 
Home.  The  firm 
recognized  Standard  i 
Services.  Avail  youi 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’*  made  of  Asbestos  we've  got  it 


Daily  Building  .News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
I  Specified  Materials  or 
It  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  marquises 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R  O  O  F  I  KT  O 

ventilation 

WALTER  H.TINNEY  m 

63rd  &  Woodland  Ave.,  Philadelphia 


j  THE  HANEY-WHITE  CO. 

LUMBER  and  M1LLWORK 

17th  Street  and  Glenwood  Avenue 
j  Philadelphia 

f  Bell- Columbia  1200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


Reliability 

In  Electrical  Work 

Is  appreciated  by  both  large 
and  small  builders  and  oper¬ 
ators.  For  instance,  the  City 
of  Philadelphia  has  recently 
given  us  an  order  for  installa- 


lj. 

Certainly  a  fitting  example  of 
what  we  name: — 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer • 
1723  Saasom  St.,  Philadelphia,  Pa. 
Ball:  Spruce  6410  K.yston.:  Race  S129 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Trus  Con 


SEARS-ROE8UCK  BUILDING 

Roosevelt  Boulevard,  Phila. 

IRWIN  &  LEIGHTON,  Contractors 

Waterproofed  with 

Trus  Con  Waterproofing  Paste 


Waterproofing 
Paste  (Concentrated) 

Is  a  scientific  product,  developed  by  our  technical  staff.  It  is  used  in 
practically  all  the  large  operations  throughout  the  country.  Mixed  with 
the  tempering  water,  it  contributes  powerful  water  repellent  qualities,  but 
does  not  weaken  the  concrete  nor  interfere  with  the  normal  development 
and  setting  of  the  cement. 

The  Truscon  Laboratories 

George  J.  MacLaughlin,  Mgr. 

Phila.  Office,  1432  South  Penn  Sq. 


Under  Construction 


Wilmington  Public  Library,  Wilmington,  Del. 
Glassboro  State  Norm  ulSchool.Glassboro.N.J. 
Y.  M.  C.  A.,  Williamsport,  Pa. 

Evening  News  Building,  Easton,  Pa. 


-Bell,  Spruce  6470-1  Keystone,  Race,  7486-7 


WAREHOUSE  STOCK  IN  PHILADELPHIA 


floors.  Contract  awarded  to  Harold  E.  Miller, 
‘  2528  Coral  street,  Philadelphia. 

Residence  (alts,  and  add.),  446  West  Chest¬ 
nut  avenue^  Chestnut  Hill.  Architects,  Hea- 
eoek  &  Hokanson,  Bailey  Building,  Philadel¬ 
phia.  Owner,  Walter  D.  Larzelere,  on  prem¬ 
ises.  Brick,  cut  stone,  hollow  tile  and  stucco, 
2%  stories,  32x21  feet,  shingle  roof,  metal 
lath,  iron  work,  tile  work  (heating,  lighting 
and  finished  floors  reserved).  Contract 
awarded  to  F.  B.  Davis  &  Son,  Inc.,  240  North 
Sixteenth  street. 

Baggage  Room,  Market  Street  Ferry,  Phila¬ 
delphia.  Architect,  William  H.  Cookman, 
Broad  Street  Station,  Philadelphia.  Owners, 
Pennsylvania  Railroad  Co.,  Broad  Street  Sta¬ 
tion,  Philadelphia,  (galvanized  iron,  1  story, 
19x125  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  A.  L.  Carhart,  Penfield  Building, 
Philadelphia. 

Residences  (2),  South  side  Hellerman,  West 
of  Oakley,  $5,500  each.  Architect,  private 
plans.  Owner,  Mrs.  C.  S.  MacMurtrie,  6305 
Woodlawn  avenue,  Philadelphia.  Frame,  2 
stories1,  16  feet  4  inches  x  40  feet  9  inches, 
shingle  roof,  electric  lighting.  Contract 
awarded  to  H.  S.  &  S.  E.  Slack,  6311  Wood- 
lawn  avenue. 

Boiler  Room  (alts.),  Northwest  Corner 
Tenth  and  Diamond  streets,  $5,000.  Archi¬ 
tect,  private  pla,ns.  Owners,  Fretz  Realty 
Co.,  on  premises!  General  interior  alterations. 
Contract  awarded  to  William  Jackson,  Bourse 
Building,  Philadelphia. 

Residence,  North  side  Verree  road,  East  of 
Oakmont  street,  $4,800.  Architect,  private 
plans.  Owner,  A.  Barnes,  Rising  Sun  avenue 
and  Wyoming  street,  Philadelphia.  Frame,  1 
story,  24x32  feet,  shingle  roof,  electric  light. 
Contract  awarded  to  Beam  Const.  Co.,  Hob¬ 
son  and  Elmwood  avenue. 

Residence,  East  side  Bingham  street,  South 
of  St.  Vincent,  $4,300.  Architect,  private 
plans.  Owner,  W.  J.  Henderson,  923  East 
Schiller  street,  Philadelphia.  Frame,  1  story, 
27x34  feet,  shingle  roof,  electric  lighting. 
Contract  awarded  to  Fred  Scheible,  3467  Jas¬ 
per  street,  Philadelphia. 

Residence,  6239  Spruce  street,  Philadelphia, 
$6,000.  Owner,  I.  Schwartzman,  Southwest 
Corner  Sixty-third  and  Vine  streets,  Phila¬ 
delphia.  Brick,'  2  stories,  15x42  feet,  slag 
roof,  hot  water  heat,  electric  light,  oak  and 
pine  floors.  Contract  awarded  to  H.  M. 


Shandies,  1211  Chestnut  street,  Philadelphia. 

Apartment,  109  South  Fortieth  street,  Phil¬ 
adelphia,  $20,000.  Architect,  private  plans. 
Owner,  W.  T.  Harris,  Jr.,  3944  Chestnut 
street,  Philadelphia.  Brick,  3  stories,  22*4x20 
feet,  25^x4  feet,  slag  roof,  electric  lighting, 
oak  and  pine  floors.  Contract  awarded  to 
Ernest  Purring  &  Son,  Narberth,  Pa. 

Carriage  House  (alts.),  131  Rex  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  Hamilton  Disston,  131  Rex  street, 
Philadelphia.  General  alterations.  Contract 
.awarded  to  Hugh  Williamson,  6641  Hegerman 
street. 

Residence,  1025  West  Cliveden  street,  Phil¬ 
adelphia,  $18,500.  Engineer,  Edward  G.  Mc- 
Gannon,  1028  West  Upsal  street,  Philadel¬ 
phia.  Owner,  John  A.  Seeds,  1028  West  Upsal 
street,  Philadelphia.  Stone,  3  stories,  51x32 
feet,  10x18  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile 
work,  iron  work.  Contract  awarded  to  Ralph 
Borthwiek,  8018  Germantown  avenue. 

Residence,  East  side  Lawndale  street,  South 
of  Obit  man,  $5,000.  Architect,  private  plans. 
Owner,  E.  R.  Pelerdy,  4443  Palethorpe  street, 
Philadelphia.  Frame,  2  stories,  30x58  feet, 
shingle  roof,  oak  and  pine  floors.  Contract 
awarded  to  A.  W.  McKinley,  724  West  Anns- 
bury  street. 

Residence,  East  side  Veree  road,  North  of 
Af,ton  street,  $6,200.  Architect,  private 
plans.  Owner,  George  C.  Lutter,  7243  Tabor 
road,  Philadelphia.  Frame,  2  stories,  24x28 
feet,  shingle  roof,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Evert  &  Goodnow,  7990  Ox¬ 
ford  avenue. 

Residence,  South  side  Roosevelt  Boulevard, 
West  of  Eleanor,  $5,000.  Architect,  private 
plans.  Owner,  Jacob  H.  Suker,  5540  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
16x48  feet,  slag  roof,  electric  light,  tile  work. 
Contract  awarded  to  Mathew  A.  Roth,  5540 
North  Fifth  street,  Philadelphia. 

Tenement  (alts.),  Southwest  Corner  Forty- 
fourth  and  Market  streets,  $3,000.  Architect, 
private  plans.  Owner,  Dr.  G.  C.  Guest,  on 
premises.  General  interior  alterations.  Con¬ 
tract  awarded  to  H.  P.  Collins,  230  North 
Fifty-third  street,  Philadelphia. 

Residence  and  Store  (alts.),  Southeast  Cor¬ 
ner  Thirty-first  and  Cumberland  streets, 
$2,000.  Architect,  private  plans.  Owner,  L. 
Segal,  445  North  Fourth  street,  Philadelphia. 


General  alterations.  Contract  awarded  to 
George  Hawk,  1628  North  Twelfth  street, 
Philadelphia. 

Residence  (1)  and  Residences  and  Stores 

(2),  Oregon  avenue  and  Sheridan  street, 
Philadelphia,  $12,000.  Owner,  Mrs.  Pauline 
VVeisberg,  1544  East  Passyunk  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  16x37  feet,  slag 
roof,  electric  lighting.  Contract  awarded  *to 
H.  Harad,  1621  Point  Breeze  avenue,  Phila¬ 
delphia. 

Residences  (2),  North  side  Sedgwick  street, 
East  of  Lincoln  Drive,  $18,000  each.  Archi¬ 
tect,  A.  T.  ‘Smith,  Otis  Building,  Philadel¬ 
phia.  Owner,  G.  H.  English,  5709  McCallum 
street,  Philadelphia.  Stone,  3  stories,  62x22 
feet,  22x18  feet,  slate  roof,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Jacob  K.  Hoff,  3531  North  Seventh  street, 
Philadelphia. 

Fire  Repairs,  213  Church  street,  Philadel¬ 
phia,  $6,800.  Architect,  private  plans.  Own¬ 
ers,  Pennsylvania  Company,  517  Chestnut 
street,  Philadelphia.  Carpentry,  mill  work, 
plastering,  painting,  glazing.  Contract 
awarded  to  John  Duncan,  920  Walnut  street, 
Philadelphia. 

Residences  (2)  (add.  and  alts.),  5216-18 
Walnut  street,  $.10,000.  Owner,  H.  M.  Sha¬ 
piro,  5411  Market  street,  Philadelphia.  Brick, 
2  stories,  12x18  feet  and,  8x15  feet,  general 
alterations.  Contract  awarded  to  Sarson  & 
Kausan,  132  North  Fifty-first  street,  Phila¬ 
delphia. 

Residence,  South  side  Van  Kirk  street,  East 
of  Reach  street,  $4,500.  Architect,  private 
plans.  Owner,  Joseph  B.  Skitt,  4937  Pulaski 
avenue,  Philadelphia.  Brick,  2  stories,  20x30 
feet,  slag  roof,  electric  work,  pine  floors,  hot 
water  heat.  Contract  awarded  to  Harold  E. 
Miller,  2528  Coral  street. 

Residence,  Wingate  street,  East  of  Cottage 
street,  Philadelphia,  $4,500.  Architect,  pri¬ 
vate  plans.  Owner,  Richard  H.  Inskip,  5314 
Darrah  street,  Philadelphia.  Brick,  1%  sto¬ 
ries,  26*4x46*4  feet,  slag  roof,  hot  water 
heating,  electric  lighting,  oak  and  pine  floors. 
Contract  awarded  to  George  H.  Thirsk,  4305 
Horroeks  street. 

Elevator  Shaft  (alts.),  226  Chestnut  street, 
Philadelphia,  $3,000.  Owner,  H.  Rakestraw, 
on  premises.  General  alterations.  Contract 
awarded  to  Smith-Hardican  Co.,  1606  Cherry 
street. 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 

Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 
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Residence  (add.),  2033  Frankford  avenue, 
Philadelphia,  $2,000.  Architect,  private  plane. 
Owner,  Samuel  Weinberg,  on  premises.  Brick, 
2  stories,  13x28  feet,  slag  roof,  pine  floors, 
electric  work.  Contract  awarded  to  Thomas 
W.  Buchanan,  2403  North  Mascher  street. 

Residence  and  Store  (add.),  401  West  Penn 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mary  J.  Craigmile,  on 
premises.  Brick,  second  story  add.,  16x7  feet, 
third  story  add.,  16x19  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  F.  K.  Stahl,  2711 
North  Broad  street,  Philadelphia. 

Residence  and  Store  (add.),  1296  City  Line, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Vincent  D.  Alonzo,  on  premises.  Brick, 
1  story,  irregular  size,  slag  roof,  pine  floors. 
Contract  awarded  to  Charles  P.  Trois,  2154 
East  Chelten  avenue. 

Residence  and  Store  (alts.),  4332  North 
Seventeenth  street,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  R.  Mathews,  1720  St. 
Paul  street,  Philadelphia.  'General  fire  re¬ 
pairs.  Contract  awarded  to  A.  E.  Kenselman, 
4327  North  Seventeenth  street. 

Residence  and  Store  (alts.),  1401  South 
Twenty-third  street,  Philadelphia,  $2,000.  Ar¬ 
chitect,  private  plans.  Owner,  N.  Macker,  on 
premises.  General  alterations.  Contract 
awarded  to  A.  Shestack,  5829  Walnut  street, 
Philadelphia. 

Residences  (2),  East  side  Beechwood  street, 
South  of  Longshore,  $3,550  each.  Architect, 
private  plans.  Owners,  Rush  Brothers,  Long¬ 
shore  and  Hegerman  streets,  Philadelphia. 
Brick,  2  stories,  16x38  feet,  slag  roof,  elec¬ 
tric  work.  Contract  awarded  to  Daniel  J. 
Gercke,  6938  Tulip  street,  Philadelphia. 

Garage,  Northeast  Corner  Greene  street  and 
Queen  Lane,  Philadelphia,  $29,000.  Owners, 
Osmon  &  Keen,  1619  Saneom  street,  Philadel¬ 
phia.  Brick,  1  story,  89% x  125%  feet  and 
25x129  feet,  slag  roof,  cement  floors,  electric 
work,  steam  heat,  steel  sash,  rolled  steel  sky¬ 
lights.  Contract  awarded  to  Frank  G.  Stew¬ 
art,  1519  Sansom  street. 

Residence,  East  side  Bingham,  South  of 
Benner  street,  $5,000.  Architect,  private 
plans.  Owner,  Louis  Boyer,  903  North  Fifth 
street,  Philadelphia.  Frame,  2  stories,  29x40 
feet,  shingle  roof,  hot  water  heat.  Contract 
awarded  to  Jacob  Gaertner,  7225  Oxford  ave¬ 
nue. 

Residence,  South  side  Afton,  East  of  Ver- 
ree  road,  $4,800.  Architect,  private  plans. 
Owner,  Charles  Braun,  1020  Hellerman  street, 


CONTINUOUS  CONCRETE  MIXER 

What  do  you  think  of  a  machine  that  will 
accurately  measure  its  own  proportions  and 
thoroughly  mix,  at  the  rate  of  27  cubic  yards  per 
hour,  with  a  1%  horse  power  engine?  With  the 
batch  mixer,  there  is  a  great  temptation,  in  order 
to  increase  the  output,  to  slight  the  mixing.  With 
(his  machine,  such  a  thing  is  impossible,  because 
the  stuff  cannot  be  gotten  out  till  it  comes  out  of 
itself;  beside,  proportions  are  more  accurate. 

With  the  “Batch”  method,  the  measuring  is 
done  in  wheelbarrows,  and  no  two  barrows  have 
exactly  the  same  quantity  in  them. 

We  will  tell  you  more  about  it  later. 


Bell  Phone.  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAY!  ESS  &  SON 
Contractor* 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


r, 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M — 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFINO  SLATS  BXCIjUSIVHLY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 
Offices— Denckla  Building  Plant 

Ball  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-itructures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engine era  and  Contractor s 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


■ . — — —  On  the  Ground  When  W anfe<^w>Ms 

Make  CLAUSEN  your 
“Buy”  word  for  Terra  Cotta 

Wall  Coping.  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Ball-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Ka7.t0na-r.rk  49 tl 


FOR  USE  AS  A  TRANSIT 

Our  New  Model  No.  40 

“Sterling”  Convertible  Level 

is  easily  changed  IN  TEN  SECONDS  to  give  a  vertical  range  of 
OVER  45°.  No  detachable  parts  to  get  lost,  no  unsightly  projec¬ 
tions  or  obstructions  preventing  full  view  of  level  vial — a  distinct 
step  forward  in  instrument  construction. 

A  PHILA.-MADE  LEVEL  OUTCLASSING  ALL  OTHERS.  It 
will  pay  you  to  see  this  wonderful  instrument  before  buying* 
elsewhere.  Illustrated  Folder  G  sent  free  upon  request. 

Transits  WARREN-KNIGHT  CO. 

Levels  rACTOar  and  salesroom  For  Sale 

Tapes,  &c.  1S6  N.  12th  Street  PHILADELPHIA  or  Rent 


Shovels,  Picks 
Barrows,  Hods 
Buggies,  Etc. 


MOORE  &  WEISBROD 

Incorporated 

TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 


Immediate 

Delivery 

Quality 

Service 
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Philadelphia.  Frame,  2  stories,  24x30  feet, 
shingle  roof,  hot  water  heating.  Contract 
awarded  to  Joseph  Maulbeoker,  1856  East 
Westmoreland  street. 

Garage,  539  Carpenter  lane,  Philadelphia, 
$4,500.  Architect,  private  plans.  Owner, 
Levi  Cartmett,  655  West  Johnson  street,  Phil¬ 
adelphia.  Stone,  1  story,  20x108  feet,  slate 
roof,  cement  floors.  Contract  awarded  to  B. 
C.  Lauer,  Chalfont,  Pa. 

Engine  Boom,  5411  North  Water  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  0.  W.  Jennyt,  on  premises.  Brick,  1 
story,  16x34  feet,  47x15  feet,  slag  roof,  ce¬ 
ment  -floors.  Contract  awarded  to  W.  L. 
Bushnell,  2146  East  Norris  street. 

Shop  and  Garage,  6330  Paschall  avenue, 
Philadelphia,  $2,800.  Architect,  private 
plans.  Owner,  Edward  Braun,  6332  Paschall 
avenue,  Philadelphia.  Brick,  1  story,  16x80 
feet,  slag  roof,  cement  floors.  Contract 
awarded  to  James  Cunningham,  2516  Chris¬ 
tian  street. 

Store  and  Residence  (alts.),  1003  North 
Marshall  street,  $2,600.  Architect,  private 
plans.  Owner,  H.  Jacobson,  618  Poplar  street, 
Philadelphia.  General  interior  alterations. 
Contract  awarded  to  M.  Rosenheek,  709  Par¬ 
rish  street,  Philadelphia. 

Garage  (add.),  East  side  Front  street,  South 
of  Mentor,  $3,000.  Owner,  Edward  Hartman, 
on  premises.  Brick,  1  story,  22%xl0  feet. 
Contract  awarded  to  G.  V.  Simon,  4908  North 
Fourth  street,  Philadelphia. 

Residence  (alts.),  246  West  Evergreen  ave¬ 
nue,  Chestnut  Hill.  Architect,  John  Graham, 
Jr.,  10  South  Eighteenth  street,  Philadelphia. 
Owner,  Henry  Bell,  Jr.,  on  premises.  Plaster¬ 
ing,  carpentry,  mill  work,  stone  work,  paint- 
ing,  glazing,  slate  roof,  tile  work  (heating, 
electric  work  and  plumbing  reserved).  Con¬ 
tract  awarded  to  E.  Allen  Reeves,  Inc.,  Abing- 
ton,  Pa. 

Radial  Chimney,  North  side  Wyoming  ave¬ 
nue,  opposite  G  street,  $5,500.  Architect,  pri¬ 
vate  plans.  Owners,  Walter  E.  Knipe  &  Son, 
jon  premises.  Brick,  150  feet  high.  Contract 
awarded  to  M.  W.  Kellogg  Co.,  90  West  street, 
New  York. 

Residence,  31,20  Van  Kirk  street,  Philadel¬ 
phia,  $4,500.  Architect,  private  plans.  Own¬ 
er,  David  Grolman,  516  East  Hilton  street, 
Philadelphia.  Brick,  2  stories,  16x32%  feet, 
hot  water  heat,  slag  roof.  Contract  awarded 
to  L.  Mall  or  d  and  J.  Moore,  3307  E  street, 
Philadelphia. 

High  School,  Smyrna,  Delaware.  Architect, 
private  plans.  Owners,  Board  of  Education, 
Smyrna  Special  Board  District  and  Delaware 
School  Auxiliary  Association,  Dupont  Build¬ 
ing,  Wilmington,  Del.  Brick,  steel,  concrete, 
1  and  2  stories,  150x80  feet,  masonry,  car¬ 
pentry,  steel  and  iron,  roofing,  painting 
(plumbing,  gas  fitting,  heating,  ventilating 
and  electric  work  separate  bids).  Contract 
awarded  to  A.  L.  Hudson,  Smyrna,  Del., 
$139,375. 


Pennsylvania 

Construction  News 

Store  Building  and  Residence,  Spring  City, 
Pa.  Architect,  J.  Vincent  Poley,  162  Second 
avenue,  Royersford,  Pa.  Owner,  John  B. 
Young,  105  North  Main  street,  Spring  'City, 
Pa.  Brick,  stone,  2  stories,  28x60  feet,  tin 
roof,  composition  floors  (heating,  plumbing 
and  lighting  reserved),  mill  work,  bond,  wa¬ 
terproofing.  Plans  in  progress. 

Knitting  Mill,  Pottstown,  Pa.  Architect, 
J.  Vincent  Poley,  162  Second  avenue,  Roy¬ 
ersford,  Pa.  Owner,  Ronald  A.  Reiff,  62  North 
Hanover  street,  Pottstown,  Pa.  Brick  and 
stone,  2  stories,  190x60  feet,  125x60  feet,  de¬ 


molition,  composition  roof,  maple  and  con¬ 
crete  floors,  steam  heat,  electric  light,  steel 
sash,  bond,  waterproofing,  floor  hardener  (ma¬ 
chinery  reserved).  Plans  in  progress. 

School,  Millmont,  Reading,  Pa.  Architect, 
F.  H.  Muhlenberg,  24  North  Sixth  street, 
Reading,  Pa.  Owners,  Reading  School  Board, 
O.  R.  Heim,  secretary,  Reading,  Pa.  Fire¬ 
proof,  8  rooms.  Preliminary  plans  in  pro¬ 
gress. 

Store  and  Apartment,  Seventh  and  Cherry 
streets,  Reading,  Pa.  Architect,  M.  B.  De¬ 
chant,  Dechant  Building,  Reading,  Pa.  Own¬ 
er,  J.  B.  Waidelich,  American  Drug  Store,  Al¬ 
lentown,  Pa.  Brick  and  hollow  tile,  4  stories, 
97x32  feet,  slate  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

High  School,  Annville,  Pa.  Architect,  E. 
Z.  Schell,  136  Robeson  street,  Reading,  Pa. 
Owners,  Annville  School  Board,  Mr.  Wagner, 
secretary,  Annville.  Fireproof,  2  stories, 
160xj95  feet.  Plans  in  progress. 

Residence  (alts,  and  add.),  Bryn  Mawr, 
Pa.,  $16,000.  Architect,  John  Emlen  Bul¬ 
lock,  34  South  Seventeenth  street,  Philadel¬ 
phia.  Owner,  William  M.  Griseom,  Bryn 
Mawr,  Pa.  Stone  work,  plastering,  hot  water 
heat,  plastering,  oak  floors,  tile  and  marble 
work,  iron  work.  Architect  ready  for  bids. 

Stores,  Apartments  and  Garage,  Oakmont, 
Pa.  Architect,  Henry  Reinhold,  Jr.,  1513 
Walnut  street,  Philadelphia.  Owners,  Deave- 
shall,  Inc.,  Oakmont,  Pa.  Stone,  brick  and 
steel,  3  stories,  181x80  feet,  slag  built-up  roof, 
pine  floors,  hollow  tile  or  block  partitions, 
cement  work,  vacuum  heating,  electric  light¬ 
ing,  tile  work,  plate  glass,  metal  bars.  Archi¬ 
tect  taking  sub-bids. 

Bungalow,  Penn  Side,  Reading,  Pa.  Archi¬ 
tect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owner,  Edward  Gotshall,  123 
Spring  street,  Reading,  Pa.  Brick,  concrete, 
1%  stories,  30x60  feet,  slate  roof,  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  sub-letting. 

Sharon  High  School,  Sharon,  Mercer 
County,  Pa.  Architects,  Taylor  &  Hanna, 
Shtron,  Pa.  Owners,  Board  of  Education, 
William  H.  Whitehead,  secretary,  Sharon,  Pa. 
Brick,  cut  stone  and  steel,  3  stories,  195x171 
feet,  metal  lumber  and  "concrete  roof,  con¬ 
crete  and  maple  floors,  metal  lath,  elevators, 
iron  work,  floor  hardener,  bond,  hollow  metal 
skylights  (heating,  plumbing  and  electric 
work  separate  bids).  Owners  taking  bids  due 
October  '5th. 

Building,  726-28  Penn  street,  Reading,  Pa. 
Architect,  Fred  A.  Muhlenberg,  30  Liberty 
Bank  Building,  Reading.  Owners,  Harold 
Furniture  Co.,  812  Penn  street,  Philadelphia. 
Brick,  cut  stone  and  steel,  5  stories  and  base¬ 
ment,  270x40  feet,  composition  and  tile  roof, 
cement  floors,  demolition,  roof  ventilators, 
waterproofing,  terra  cotta,  iron  work  and 
stairs,  bond,  fire  doors,  rolled  steel  sash,  ter- 
razzo  work,  metal  lath  (heating,  electric 
work,  plumbing  and  electric  elevators  sepa¬ 
rate  bids).  Architect  taking  bids  due  Octo¬ 
ber  2nd. 

Residence,  Cumru  Township,  Berks  County, 
Pa.  Architects,  Muhlenberg  Brothers,  511 
Penn  street,  Reading,  Pa.  Owner,  Samuel 
Fretz,  care  of  architects.  Hollow  tile  and 
stucco,  2  stories,  25x40  feet,  asphalt  shingle 
roof,  hardwood  floors,  electric  lighting.  Ar¬ 
chitect  taking  bids  due  September  28th. 

School  and  Auditorium,  Newmanstown,  Pa. 
Architect,  iH.  Maurer,  226  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  Mill  Creek  School  District, 
Regis  Chauvenet,  secretary,  Newmanstown, 
Pa.  Brick,  2  stories,  70x100  feet,  slag  roof, 
.maple  floors  (electric  work,  heating  and 
plumbing  reserved),  metal  lath,  rolled  steel 
sash.  Owners  taking  bids  due  October  12th. 

Residence  (alts,  and  add.),  Ogontz,  Pa.  Ar¬ 
chitects,  Willing,  Sims  &  Talbut,  129  South 


Eighteenth  street,  Philadelphia.  Owner,  Dr. 
William  Pepper,  Ogontz,  Pa.  Brick,  cut  stone, 
mill  work,  carpentry,  shingle  roof,  pine  floors, 
painting,  glazing,  hardware,  tile  and  marble 
work,  iron  work  (heating,  lighting  and  plumb¬ 
ing  separate  bids).  Architect  taking  bids  due 
October  4th. 

Junior  High  School,  Altoona,  Pa.  Archi¬ 
tect,  Julien  Millard,  Altoona,  Pa.  Owners, 
Altoona  Board  of  Directors,  Altoona,  Pa. 
Brick,  cut  stone  and  steel,  3  stories,  221x233 
feet,  composition  roof,  mastic  and  maple 
floors,  hollow  tile,  metal  weather  strips,  iron 
stairs  and  work,  hollow  metal  doors,  tile  and 
marble  work,  rolled  steel  sash,  metal  lath 
(heating,  electric  work  and  plumbing  separate 
bids).  Owners  taking  bids  due  October  16th. 

Residence,  Glenside,  Pa.  Architect,  Wal¬ 
ter  L.  Schulte,  3752  North  Fifteenth  street, 
Philadelphia.  Owner,  Edward  Wall,  Glenside, 
Pa.  Stucco  and  frame,  2%  stories,  22x30 
feet,  shingle  roof,  hardwood  and  pine  floors, 
hot  air  heat,  electric  lighting.  Owner  is  tak¬ 
ing  bids. 

Store  (add.),  Ardmore,  Pa.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  Na¬ 
than  Harrison,  on  premises.  Brick  and  steel, 

1  story,  9%x60  feet,  slag  roof,  tile  flour,  hot 
water  heat,  electric  light,  flush  bulks.  Own¬ 
er  is  taking  bids. 

Residence,  Jenkintown,  Pa.  Architect,  Her¬ 
bert  Eves,  Jenkintown,  Pa.  Owner,  J.  H. 
Hay,  Jenkintown,  Pa.  Stone,  2%  stories, 
28x56  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Owner 
is  taking  bids. 

Residence  and  Garage,  Wayne  road,  By¬ 
wood,  Pa.  Architect,  Richard  R.  Neely,  2126 
Pine  street,  Philadelphia.  Owner,  Louis 
Heinz,  care  of  architect.  Frame  and  stucco, 
2%  stories,  24x36  feet,  garage,  10x18  feet. 
Owner  is  ready  for  bids. 

Store  and  Lodge  Building,  Philipsburg,  Pa. 
Architect,  George  S.  Idell,  1705  Chestnut 
street,  Philadelphia.  Owners,  Masonic  Lodge 
of  Philipsburg,  care  of  William  Maxwell, 
Philipsburg,  Pa.  Brick  and  concrete,  3  stories 
and  basement,  60x88  feet,  Johns  Manville 
roof,  concrete  floors,  vapor  heat,  electric  light, 
tile  work,  hollow  tile,  tile  work,  roof  ventila¬ 
tors.  Architect  taking  bids  due  September 
29th. 

Residence,  Wayne,  Pa.  Architects,  See- 
burger  &  Rabenold,  J524  Chestnut  street, 
Philadelphia.  Owner,  William  F.  Field,  Over¬ 
brook,  Philadelphia.  Stone,  2%  stories,  52x25 
feet,  slate  roof,  hardwood  floors,  tile  work, 
hot  water  heat,  electric  lighting.  Owner  tak¬ 
ing  sub-bids. 

Residence  (alts,  and  add.)  and  Garage, 

Rydal  road,  Rydal,  Pa.  Architect,  William 
Woodburn  Potter,  Real  Estate  Trust  Build¬ 
ing,  Philadelphia.  Owner,  Miss  Anna  W. 
Zimmerman,  on  premises.  Stone,  brick  and 
steel,  2%  and  1%  stories,  28x26  feet  and 
40x25  feet,  elate  roof,  cement,  composition 
and  pine  floors,  electric  lighting,  demolition, 
metal  lath,  tile  work,  iron  work  (heating  and 
weather  strips  reserved).  Architect  taking 
bids  due  September  30th. 

Church,  York,  Pa.,  $200,000.  Architects, 
Thomas,  Martin  .&  Kirkpatrick,  Otis  Build¬ 
ing,  Philadelphia.  Owners,  First  Methodist 
Episcopal  Church,  care  of  Rev.  Barnett  H. 
Hart,  York,  Pa.  Stone.  Preliminary  plans 
in  progress.  Too  early  for  details. 

Factory  (add.),  York,  Pa.,  $250,000.  Archi¬ 
tect,  not  yet  selected.  Owners,  York  Mfg. 
Company,  York,  Pa.  Five  stories,  60x90  feet. 
Work  contemplated. 

Residence,  York,  Pa.  Architect,  H.  E.  Yess- 
ler,  Rupp  Building,  York,  Pa.  Owner,  R.  J. 
Perchko,  York,  Pa.  Hollow  tile  and  stucco, 

2  stories,  28x40  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light.  Plans 
in  progress. 

Administration  Building  (alts,  and  add.), 
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Shippensburg,  Pa.  Architect,  R.  A.  Starr, 
Guardian  Trust  Building,  York,  Pa.  Owners, 
Cumberland  Valley  State  Normal  School,  Dr. 
E.  Lehman,  principal,  Shippensburg,  Pa.  Plas¬ 
tering,  fireproof,  stairs,  hardwood  and  compo¬ 
sition  floors,  plumbing,  marble  work,  orna¬ 
mental  plaster.  Plans  in  progress. 

School,  Stewartstown,  Pa.  Architect,  H.  E. 
Yessler,  Rupp  Building,  York,  Pa.  Owners, 
School  Board  of  Stewartstown,  J.  E.  Anstine, 
secretary,  on  premises.  Brick,  1  story,  137x60 
feet,  slag  roof,  hardwood  floors,  electric  light¬ 
ing,  roof  ventilators,  dampproofing.  Owners 
will  be  ready  for  bids  October  1st. 

Rectory,  York,  Pa.  Architects,  Edward 
•Leber  and  J.  H.  Hatton,  Associated,  Hay 
Building,  York,  Pa.  Owner,  Rev.  James  Mc¬ 
Grath,  231  South  Beaver  street,  York,  Pa. 
Brick,  3  stories,  33x60  feet,  copper  and  tile 
roof,  hardwood  floors,  vapor  heat,  electric 
light,  tile  and  marble  work.  Architect  will 
be  ready  for  bids  October  5th. 


Pennsylvania 
Contracts  Awarded 

Gymnasium,  Easton,  Pa.,  $300,000.  Archi¬ 
tect,  Willis  Bosworth,  527  Fifth  avenue,  New 
York  City.  Owners,  Lafayette  College,  Eas¬ 
ton,  Pa.  Hollow  tile,  1  story,  basement,  mez¬ 
zanine,  106x110  feet,  slag  and  copper  roof, 
concrete  and  maple  floors,  hollow  tile,  water¬ 
proofing,  iron  wmrk,  floor  hardener,  kalamein 
doors,  rolled  steel  skylights,  metal  lath,  tile 
work.  Contract  awarded  to  Charles  MeCaul 
Co.,  1713  Sansom  street,  Philadelphia. 

Stores  (3),  Apartments  (10),  Garrett  road, 
Upper  Darby,  Pa.  Architect,  private  plans. 
Owner,  S.  Rosenwald,  2232  South  Broad 
street,  Philadelphia.  Brick  and  steel,  3  sto¬ 
ries  and  basement,  43x107  feet  and  25x60 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  lighting,  tile  and  marble  work, 
plate  glass,  metal  bulks,  metal  ceilings.,  Con¬ 
tract  awarded  to  Curtis  Grindrod  Co.,  10 
South  Eighteenth  street,  Philadelphia. 

School,  Penn  Square,  Montgomery  County, 
Pa.  Architects,  Schermerhorn  &  Phillips,  430 
Walnut  street,  Philadelphia.  Owners,  School 
District  of  East  Noriton  Township,  Pa.  Brick, 
cut  stone  and  steel,  1  story  and  basement, 
73x41  feet,  slate  and  slag  roof,  pine  floors, 
metal  lath,  iron  work  (heating,  plumbing  and 
lighting  reserved).  Contract  awarded  to  H. 
C.  Shallcross,  Gratersford,  Pa.,  $16,375. 

Store  and  Apartments,  Ambler,  Pa.  Ar¬ 
chitects,  Schermerhorn  &  Phillips,  430  Walnut 
street,  Philadelphia.  Owner,  Oscar  H.  Still- 
wagon,  Ambler,  Pa.  Brick  and  steel,  2  sto¬ 
ries,  20x90  feet,  slag  roof,  hot  water  heating, 
pine  and  hardwood  floors,  plate  glass,  tile 
work,  hot  water  heating.  Contract  awarded 
to  Roy  Randall,  Horsham,  Pa. 

Shop,  Muhlenberg  Township,  Berks  Gounty, 
Pa.  Architects,  Muhlenberg  Brothers,  511 
Penn  street,  Reading,  Pa.  Owners,  Bauman 
Iron  Works,  Muhlenberg  Township,  Pa.  Brick, 
steel,  1  story,  56x126  feet,  composition  roof, 
wood  floors,  electric  light,  rolled  steel  sash. 
Contract  awarded  to  Reading  Cont.  Co.,  622 
Court  street,  Reading. 

School,  Northmont,  Reading,  Pa.,  $78,521. 
Architect,  F.  A.  Muhlenberg,  24  North  Sixth 
street,  Reading,  Pa.  Owners,  Reading  School 
Board,  O.  B.  Heims,  secretary,  Reading,  Pa. 
Brick  and  terra  cotta,  2  stories,  60x35  feet, 
slag  roof,  hardwood  floors’,  hot  air  heat  (heat¬ 
ing,  plumbing  and  electric  work  reserved). 
Contract  awarded  to  Oscar  Degler,  1041-A 
Walnut  street,  Reading. 

Garfield  High  School,  Lebanon,  Pa.,  $100,- 
000.  Architects,  Ritcher  &  Eiler,  147  North 
Fifth  street,  Reading,  Pa.  Owners,  Lebanon 
School  Board,  W.  P.  Mock,  secretary,  Leba¬ 
non,  Pa.  Brick,  fireproofj  reinforced  con¬ 


crete,  steel,  2  stories  and  basement,  56x123 
feet,  composition  roof,  metal  lath  (heating, 
plumbing  and  electric  work  reserved),  hollow 
metal  sash,  floor  hardener.  Contract  awarded 
to  J.  H.  Greiner  Co.,  826  Walnut  street,  Leba¬ 
non,  Pa. 

Residence  (alts.)  to  Apartment  and  Store, 

36  South  Ninth  street,  Reading.  Architects, 
High  &  Huber,  230  North  Sixth  street,  Read¬ 
ing,  Pa.  Owners,  Kirst  &  Son,  108  North 
Ninth  street,  Reading,  Pa.  General  interior 
alterations,  partitions,  hardwood  floors,  elec¬ 
tric  light,  plate  glass  (3  stories).  Contract 
awarded  to  J.  C.  Dethoff,  349  Penn  street, 
Reading,  Pa. 

Residence,  Sedgwick,  Pa.  Architect,  Charles 
J.  Mitchell,  23  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  F.  E.  Hippie,  1529  North 
Broad  street,  Philadelphia.  Stone,  2 y2  sto¬ 
ries,  39x28  feet,  slate  roof,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
bond,  waterproofing..  Contract  awarded' to  E. 
.J.  Heinke,  Twelfth  and  Norris  streets,  Phila¬ 
delphia. 

Club  House  (add.),  Bala,  Pa.  Architects, 
Willing,  Sims  and  Talbutt,  129  South  Eight¬ 
eenth  street,  Philadelphia.  Owners,  The  Rab¬ 
bit,  Bala,  Pa.  Brick,  hollow  tile  and  plaster, 
2  stories,  18x22  feet,  slag  roof,  pine  floors, 
electric  lighting.  Contract  awarded  to  E.  Al¬ 
len  Reeves-,  Inc.,  Abington,  Pa. 

School  Building,  Pottstown,  Pa.  Architects, 
Ritter  &  Shay,  -North  American  Building, 
Philadelphia.  Owners,  School  District,  Bor¬ 
ough  of  Pottstown,  Pa.  Brick,  cut  stone  and 
steel,  2  stories,  130x66  feet,  composition  roof, 
cement  and  maple  floors,  roof  ventilators, 
dampproofing,  iron  work,  bond,  metal  lath, 
steam  heat,  electric  lighting.  Contract 
awarded  to  F.  H.  Kaiser,  Pottstown,  Pa. 
Electric,  F.  H.  Green,  1724  Sansom  street, 
Philadelphia.  (Plumbing  and  heating  not  yet 
awarded.) 

Residence  and  .Garage.  Merion,  Pa.,  $30,- 
000.  Architect,  E.  Allen  Wilson,  1208  Chest¬ 
nut  street,  Philadelphia.  Owners,  T.  H.  Ed¬ 
wards,  care  of  architect.  Stone,  3  stories, 
68x28  feet  and  21x69  feet,  slate  roof,  hot 
water  heat,  hardwood  floors,  electric  light, 
tile,  marble  and  cement  work.  Contract 
awarded  to  Mowrer  - Brothers,  Merion,  Pa. 

Oil  House,  etc.,  Sixth  and  Spring  streets, 
Reading,  Pa.  Architect,  Samuel  T.  Wagner, 
Reading  Terminal,  Philadelphia.  Owners, 
Philadelphia  &  Reading  R.R.  Co..  Reading  Ter¬ 
minal,  Philadelphia.  Reinforced  concrete, 
steel  and  brick,  1  -story  and  basement,  75x150 
feet,  concrete  platforms,  112x40  feet  and  140 
feet  irregular  width,  8-foot  ramp,  steam  heat¬ 
ing,  electric  lighting,  asbestos  roof,  mastic 
asphalt  floors,  iron  -and  steel  work,  bond,  fire 
doors,  rolled  steel  sash  and  skylights.  Con¬ 
tract  awarded  to  Robert  E.  -Lamb  Co.,  843 
North  Nineteenth  street,  Philadelphia. 

Sunday  School  Chapel,  Swedeland,  Pa.  Ar¬ 
chitect,  G.  Edwin  Brumbaugh,  Real  Estate 
Trust  Building,  Philadelphia.  Owners,  Alan 
Wood  Iron  &  Steel  Co.,  Widener  Building, 
Philadelphia.  Brick,  cut  stone,  stucco  and 
steel,  1%  stories,  69x43  feet,  slate  roof,  com¬ 
position  and  mineral  floors,  metal  lath,  tile 
work,  metal  ceilings,  dampproofing,  bond,  iron 
work.  Contract  awarded  to  Heavner  &  Guth- 
ridge,  Norristown,  Pa. 

Apartment  and  Store  (alts,  and  add.),  Car¬ 
lisle,  Pa.  Architect,  H.  E.  Yessler,  Rupp 
Building,  York,  Pa.  Owner,  T.  L.  Gray,  Car¬ 
lisle,  Pa.  Brick,  3  stories,  20x60  feet,  hard¬ 
wood  floors,  electric  lighting,  tile  and  marble 
work,  rolled  steel  skylights,  roof  ventilators. 
Contract  awarded  to  Hemminger  Brothers, 
Carlisle,  Pa. 


The  impractical  dreamers  are  not  the  archi 
tecta,  but  the  clients  themselves,  as  a  rule. 


New  Jersey 
Construction  News 

Store  and  Apartment  (add.),  2505  Federal 
street,  Camden,  N.  J.  Architects,  Lackey  & 
Hettle,,  5  Hudson  avenue,  Camden,  N.  J. 
Owner,  Louis  Klotlikof,  Camden,  N.  J.  Brick, 
90x24  feet.  Preliminary  plans  in  progress. 

Bank  (alts,  and  add.),  Collingswood,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Collingswood 
Trust  Co.,  care  of  architects.  New  front,  of¬ 
fice  partitions,  interior  alterations,  composi¬ 
tion  floors,  electric  light,  iron  grills.  Plans  in 
progress. 

Store  and  Office,  Salem,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
X.  J.  Owners,,  Smaskey  &  Weinberg,  Salem, 
N.  J.  Brick,  2  stories,  60x100  feet,  slag 
roof,  pine  floors,  steam  heat,  electric  light, 
tile  work,  metal  ltth,  rolled  steel  skylights, 
roof  ventilators.  Plans  in  progress. 

Show  Room  and  Service  Station,  Camden, 
X.  J.  Architects,  Lackey  &  Hettle,  5  Hudson 
avenue,  Camden,  N.  J.  Owners1,  Neel-Cadil- 
lac  Company,  care  of  architects.  Steel,  con¬ 
crete,  2  stories,  80x175  feet,  slag  roof,  con¬ 
crete  floors,  vapor  heat,  electric  light,  tile, 
marble  and  terrazzo  work,  rolled  steel  sash, 
iron  stairs,  ornamental  iron  work.  Archi¬ 
tects  will  be  ready  for  bids  in  ten  days. 

Church,  Ventnor  avenue,  Ventnor,  N.  J. 
Architect,  J.  II.  Vaughan,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  care  of  ar¬ 
chitect.  Hollow  tile,  1  story  and  basement, 
75x96  feet.  Preliminary  plans  in  progress. 

Hotel,  Ocean  City,  N.  J.,  $800,000.  Archi¬ 
tect,  V.  B.  Smith,  Guarantee  Trust  Building, 
Atlantic  City.  -Owner,  J.  M.  Slocum,  Nor- 
mand  Hotel,  Ocean  City,  N.  J.  Fireproof,  8 
stories,  232  rooms,  hardwood  floors,  vapor 
heat,  electric  light,  tile,  marble  and  terrazzo 
work,  hardwood  floors,  hollow  tile,  metal  lath, 
roof  ventilators,  rolled  steel  skylights,  orna¬ 
mental  iron  work.  Plans-  in  progress.  Ready 
for  bids  November  1st. 

Residence  and  Store  (alts.),  Atlantic  ave¬ 
nue,  Atlantic  City.  Architect,  H.  A.  Stout, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  S.  Cantor,  1115  Atlantic  avenue,  At¬ 
lantic  City,  N.  .7.  Brick,  interior  alterations 
and  additions,  pine  floors,  electric  light,  cop¬ 
per  work,  plate  glass.  Plans  in  progress. 

Residence,  Oakland  avenue,  Atlantic  City, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Mr. 
Wright,  care  of  architect.  Brick,  stucco, 
frame,  2%  stories,  30x35  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Residence,  Atlantic  City,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  Harry  Best,  Virginia 
avenue,  Atlantic  City,  N.  J.  Brick,  2  sto¬ 
ries,  25x55  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Garage  (add.),  Atlantic  City,  N.  J.  Archi¬ 
tect,  Bertram  Ireland.  Guarantee  r,’rn-f  Tur¬ 
ing,  Atlantic  City.  -Owner,  Mr.  Errico,  care 
of  architect.  Brick,  steel,  third  floor  add., 
54x171  feet,  concrete  floors,  electric  lighting. 
Plans  in  progress. 

Residences  (6),  Alberta  and  Mickle  streets, 
Camden,  N.  J.  Architect,  E.  Allen  Wilson, 
1208  Chestnut  street,  Philadelphia.  Owners, 
Hitchner  &  Todd,  Fifth  and  Mickle  streets, 
Camden,  N.  J.  Stone  and  concrete  block, 
stuccoed,  2  stories,  16x32  feet,  slag  and  rub- 
beroid  roof,  hardwood  floors,  pipeless  heater, 
electric  lighting.  Owners  ready  for  sub-bids. 

Store  and  Apartment,  Camden,  N.  J.  Ar¬ 
chitects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  N.  J.  Owner,  J.  J.  Moyer,  1919 
River  avenue,  Camden,-  N.  J.  Cinder  block. 
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stucco,  2  stories,  80x65  feet,  slag  roof,  pine 
floors,  electric  light.  Owner  taking  sub-bids. 

Factory,  Trenton,  N.  J.  Architects,  Fowler 
&  Seaman,  Broad  Street  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Hulslander  Engraving  Co., 
8  North  Stockton  street,  Trenton.  Brick, 
steel,  2  stories',  30x30  feet,  slag  roof,  pine 
floors,  electric  lighting.  Plans  in  progress. 

Club  House,  Fleming, ton,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad,  Street  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owners,  American  Legion, 
George  Parker,  Flemington,  N.  J.  Brick,  2 
stories,  20x42  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  mettl  lath. 
Plans  in  progress. 

Residence,  Morristown,  N.  J.  Architects, 
Fowler  &  Seaman,  Broad  Street  Bank  Build¬ 
ing,  Trenton,  N.  .T.  Owner,  H.  iG.  Reeder, 
Bordentown,  N.  J.  Frame,  1%  stories,  30x50 
feet,  shingle  roof,  hardwood  floors,  electric 
light,  tile  work.  Plans  in  progress. 

Rank  (alts,  and  add.),  Morrisville,  N.  J. 
Architects,  T.  B.  Stockham  and  Fowler  &  Sea¬ 
man,  Broad  Street  Bank  Building,  Trenton, 
N.  J.  Owners,  Morrisville  Trust  Co.,  care  of 
architects.  Stone,  1  story,  20x40  feet,,  slate 
roof,  tile  floors,  hollow  tile,  elevators,  electric 
light  (vault  and  bank  fixtures  reserved). 
Plans  in  progress. 

Factory  (add.),  Beakes  &  May  streets, 
Trenton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owners,  Essex  Rub¬ 
ber  Co.,  on  premises.  Brick  and  steel,  2  sto¬ 
ries,  50x50  feet,  slag  roof,  concrete  and  ma¬ 
ple  floors,  electric  light,  waterproofing,  fire 
escapes.  Owners  will  be  ready  for  bids  in 
one  week. 

Bungalow,  Maryland  avenue,  Atlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  D. 
Conley,  care  of  architect.  Frame,  1%  sto¬ 
ries,  24x40  feet,  asphalt  shingle  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  Octo¬ 
ber  2nd. 

Residences  (4),  Ventnor,  N.  J.  Architect, 
W.  S.  Hewitt,  Guarantee  Trust  Building,  At¬ 
lantic  City,  N.  J.  (3  South  North  Carolina). 
Owner,  R.  D.  Edwards,  Atlantic  City,  N.  J. 
Frame,  2  stories,  20x30  feet,  shingle  roof, 
parquetry  floors,  hot  water  heat,  electric  light, 
tile  work.  Owner  taking  bids. 

Garage  and  Apartment,  Atlantic  City,  N.  J. 
Architect,  J.  H.  Vaughan,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  Mr.  Barfoot, 
3711  Ventnor  avenue,  Atlantic  City,  N.  J. 
Brick,  3  stories,  50x150  feet,  slag  roof,  con¬ 
crete  and  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work,  rolled  steel  skylights. 
Architect  ready  for  bids. 

Apartment  and  Stores,  Virginia  avenue 
above!  Atlantic,  Atlantic  City.  Architect, 
Donald  Rosenheim,  Humphrey  Building,  At¬ 
lantic  City,  N.  .T.  Owner,  David  M.  Saxe, 
care  of  architect.  Brick,  steel,  3  stories, 
40x100  feet,  slag  and  tile  roof,  hardwood 
floors,  vapor  heat,  electric  light,  tile  work, 
metal  lath,  copper  work,  rolled  steel  sky¬ 
lights,  terra  cotta,  ornamental  iron  work.  Ar¬ 
chitect  will  be  ready  for  bide  about  October 
7th. 

Masonic  Temple  (alts.),  Gloucester,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Cloud  Lodge,  No. 
101,  care  of  W.  Leroy  Goodwin,  on  premises. 
General  interior  alterations,  slag  roof,  com¬ 
position  floors,  hot  water  heat,  electric  light, 
plumbing  fixtures,  east  stone.  Low  bidder: 
R.  T.  Ritchie,  Gloucester,  N.  J. 

Office  (alts,  and  add.),  Northeast  Corner 
Fifth  and  Cork  streets,  Camden.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owners,  Provident  Life  &  Trust  Co., 
care  of  architects.  Brick,  3  stories,  40x60 
feet,  general  interior  alterations,  electric 
work,  plumbing.  Low  bidder:  Thomas  H. 
Miller,  Thirty-eighth  and  Westfield  avenue, 
Camden,  N.  J. 


Warehouse,  Baltic  and  Baltimore  avenues, 
Atlantic  City,  N.  J.  Architect,  Samuel  Abram¬ 
son,  2315  Walnut  street,  Philadelphia.  Own¬ 
ers,  Fleck  Brothers,  50  North  Fifth  street, 
Philadelphia.  Brick,  1  and  2  stories,  85x175 
feet,  slag  roof,  concrete  and  pine  floors,  hot 
water  heat,  electric  lighting.  Architect  tak¬ 
ing  bids  due  October  14th. 

Parish  House,  Somerville,  N.  J.  Architect, 
Horace  Trumbauer,  Land  Title  Building, 
Philadelphia.  Owners,  St.  John’s  Parish, 
Somerville,  N.  J.  Stone,  cut  stone  and  brick, 
1%  stories,  108x47  feet,  slate  roof,  composi¬ 
tion  floors,  pipeless  heater,  electric  lighting. 
Architect  taking  bids  due  September  28th. 

Pumping  Station,  Trenton,  N.  J.  Architect, 
J.  O.  Hunt,  Hunt  Building,  Trenton,  N.  J. 
Owners,  City  of  Trenton,  Commissioner  Feel, 
Trenton  Water  Works,  Trenton,  N.  J.  Con¬ 
crete  and  stone,  1  story,  40x80  feet,  slate 
roof,  concrete  floors,  electric  lighting.  Own¬ 
ers  taking  revised  bids  due  'September  29th. 

Residence  (alts,  and  add.),  Somers  Point, 
N»  J.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Mrs. 
R.  Craighead,  Craig  Hall,  Atlantic  City. 
Frame,  2%  stories,  40x160  feet,  asbestos 
shingle  roof,  hardwood  floors1,  hot  water  heat, 
electri  clight,  tile  and  marble  work.  Archi¬ 
tect  taking  bids  due  October  2nd. 

Store  and  Office  (add.),  Atlantic  avenue, 
Atlantic  City.  Architect,  V.  B.  Smith,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owner, 
William  I.  Segal,  Segal  Building,  Atlantic 
City,  N.  .J.  Brick,  stone,  1  story,  55x140  feet, 
slag  roof,  wood  floors,  hollow  tile,  electric 
light,  tile  and  marble  work.  Architect  tak¬ 
ing  bids  due  October  1st. 

Store  and  Apartments,  Woodbury,  N.  J. 
Architect,  Richard  R.  Neely,  2126  Pine  street, 
Philadelphia.  Owner,  name  withheld.  Brick, 
2  stories,  42x75  feet,  hardwood  floors,  hot  wa¬ 
ter  heat,  slag  roof,  electric  light,  tile  and 
marble  work,  plate  glass.  Plans  in  progress. 


New  Jersey 
Contracts  Awarded 

Power  Plant,  State  Normal  School,  Tren¬ 
ton,  N.  J.,  '$29,983.  Architects,  Guilbert  & 
Betelle,  Newark,  N.  J. ;  Arnold  H.  Moses, 
Camden,  N.  J.  Owners,  Offire  of  the  Commis¬ 
sioner  of  Education,  State  House,  Trenton, 
N. 'J.  Brick,  limestone,  cut  stone  and  steel, 
1  story  and  basement,  82x32  feet,  wing  24x36 
feet,  pump  house,  12x26  feet,  slag  roof,  ce¬ 
ment  floors,  waterproofing,  iron  work  and 
stairs,  steam  heating,  electric  lighting.  Con¬ 
tract  awarded  to  Wills  Bill  Co.,  1706  Sansom 
street,  Philadelphia. 

Store  and  Apartment,  219-21  Broadway, 
Camden,  N.  J..  $30,000.  Architects,  Lackey 
&  Hettle.  509  Market  street,  Camden,  N.  -t. 
Owners,  Baker-Sehoenogle  Co.,  care  of  archi¬ 
tects.  Brick  and  cut  stone,  2  stories  and  abse- 
ment,  40x70  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  hollow  metal  sky¬ 
lights,  bond,  iron  work.  Contract  awarded  to 
J.  M.  Yardley,  1716  Sansom  street,  Philadel¬ 
phia. 

School,  Glendora,  N.  J.  Architect,  Thomas 
Stephen,  Temple  Building,  Camden,  N.  .T. 
Owners,  Board  of  Education  of  Gloucester 
County,  Blackwood,  N.  J.  Brick,  2  stories, 
61x75  feet,  slate  roof,  marie  floors  (plumbing, 
ventilators,  lighting  and  heating  separate 
bids).  Contract  awarded  to  George  W.  Shaner 
&  Son,  Palmyra,  N.  J.,  $33,884.  Plumbing  to 
Harry  Kneeht,  West  Collingswood,  N.  .J., 
$1,775.  Heating  to  Harry  Kneeht,  West  Coh 
lingswood.  N.  J.,  $5,284. 

Boiler  Room,  North  Broad  street,  Trenton, 
N.  J.  Architect,  William  Klemann,  First  Na¬ 
tional  Bank  Building,  Trenton,  N.  J.  Own¬ 
ers,  Oastania  Dairy,  234  North  Broad  street, 
Trenton,  N.  J.  Brick,  1  story,  47x32  feet, 


slag  roof,  concrete  floors,  electric  light,  rolled 
steel  sash.  Contract  awarded  to  S.  W. 
Mather  &  Son,  Greenwood  and  Canal,  Tren¬ 
ton,  N.  J. 

Hotel,  Bridgeton,  N.  J.  Architects,  Dreher, 
Churchman  <&  Paul,  Otis  Building,  Philadel¬ 
phia.  Owners,  Bridgeton  Hotel  Go.,  Bridge- 
ton,  N.  J.  Brick,  cut  stone,  granite  and  steel, 
7  stories,  67x110  feet,  slag  roof,  maple  floors, 
hollow  tile,  metal  lath,  terra  cotta,  iron  work 
and  stairs,  rolled  steel  skylights,  tile  and 
marble  work  (demolition  and  elevators  re¬ 
served).  Contract  awarded  to  Moore  &  Co., 
Nineteenth  and  Cherry  streets,  Philadelphia. 

School,  Gloucester  Heights,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  James  R.  Y.  Blakely,  secretary,  West¬ 
mont,  N.  J.  Brick,  cut  stone  and  steel,  2  sto¬ 
ries,  86x25  feet,  slag  roof,  cement  and  pine 
floors,  waterproofing,  iron  work,  electric  light¬ 
ing,  metal  lath.  Contract  awarded  to  Friel- 
McLeister,  Inc.,  2146  East  Norris  street. 


Proposals 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
September  18,  19212.  Sealed  Proposals  will 
be  opened  in  this  office  at  3  P.  M.,  October 
16,  1922,  for  construction  (except  mechanical 
equipment)  of  an  Infirmary  Group  (four  brick 
and  concrete  buildings  two  and  three  stories, 
with  a  total  ground  area  of  44,600  square 
feet)  for  the  United  States  Veterans’  Hos¬ 
pital,  at  Chelsea,  N.  Y.  Drawings  and  spe¬ 
cifications  may  be  obtained  at  this  office  in 
the  discretion  of  the  Supervising  Architect. 
Proposals  will  be  considered  only  from  indi¬ 
viduals,  firms  or  corporations  possessing  sat¬ 
isfactory  financial  and  technical  ability, 
equipment,  and  organization  to  insure  speedy 
completion  of  the  contract,  and  who  have 
established  a  record  for  expedition  on  con¬ 
tracts  of  similar  character  and  magnitude. 
Before  drawings  and  specifications  are  for¬ 
warded  to  prospective  bidders,  applicants 
must  cite  at  least  one  specific  instance  where 
a  record  for  speed  has  been  established  on 
a  job  of  equivalent  magnitude,  giving  date  of 
award  of  contract,  amount  of  contract,  spe¬ 
cified  time  for  completion  and  date  of  actual 
completion.  The  fact  that  any  concern  ob¬ 
tains  a  set  of  the  plans  and  specifications 
from  any  source  whatever  and  submits  a  bid 
shall  not  constitute  a  waiver  of  the  fore¬ 
going  stipulations.  Jas.  A.  Wetmore,  Act¬ 
ing  Supervising  Architect. 


Business  is  founded  on  reciprocity  and 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 

nowadays  has  a  heart  and  a  soul. 


At  the  annual  election  for  officers  and 
directors  of  the  Philadelphia  Builders’ 
Exchange  and  Employers’  Association, 
the  following  were  elected  : 

President,  Joseph  M.  Steele;  First 
Vice  President,  John  S.  McQuade;  Sec¬ 
ond  Vice  President.  William  M.  Ander¬ 
son  :  Third  Vioe-Presid(ent,  John  P. 
Holleran;  Treasurer.  George  J.  Watson; 
Directors.  John  F.  Buchanan.  C.  Stanley 
French.  O.  W.  Ketcham,  Amos  Y.  Lesh- 
er.  J.  Walter  Maxwell,  W.  Nelson  May- 
hew,  Joseph  F.  Summerill  and  Barclay 
White. 
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(^Continued  from  page  616) 
their  daily  occupation  and,  on  the  other 
hand,  be  conscious  of  and  loyal  to  a 
sense  of  general  public  service  and  pub¬ 
lic  responsibility.  I  am  not  speaking  as 
an  altruist,  nor  dreaming  dreams  of  in¬ 
tangible  things.  We  must  learn  in  this 
business,  if  we  have  no  already  done  so, 
that  all  large  corporate  interests  have 
learned  in  their  specific  fields.  The  old 
days  of  figuring  that  we  can  operate  our 
business  without  regard  to  the  public 
have  passed  away,  and  the  large  corpor¬ 
ations  that  are  doing  the  best  are  those 
which  are  working  in  sympathetic  co¬ 
operation  in  the  enforcement  off  laws 
which  recognize  the  public  rights  and  in 
operating  their  businesses  in  full  accord, 
four-square,  with  rational  public  senti¬ 
ment.  Of  course,  this  would  naturally 
develop  a  business  consciousness,  a  sense 
of  obligation  in  the  wake  of  which  would 
come  mOre  reasonable  corporation 
throughout  the  entire  business. 

And  at  this  point  the  public  would 
come  in.  The  abuses  which  have  beset 
this  industry,  as  they  have  beset  all  other 
industries,  would  be  gradually  cleaned  out 
from  within  and  a  permanent  set  of  busi¬ 
ness  morals  established  which  would  pre¬ 
vent  a  repetition  of  practices  which  seem¬ 
ed  to  give  temporary  advantage,  buu 
which,  in  the  long  run,  are,  from  a  strict¬ 
ly  business  point  of  view,  unprofitable. 
In  the  last  analysis  the  public  pays  the 
price.  Of  that  public  we  are  all  a  part. 
We  like  to  criticize  the  other  fellow’s 
business  but  we  don’t  like  him  to  criticize 
ours.  But  we  can’t  prevent  such  critic¬ 
ism,  no  matter  how  we  try,  if  it  is  war¬ 
ranted  by  the  facts.  The  clear  common 
sense  of  the  situation  then,  is  to  put  our 
own  house  in  order  to  clear  ourselves  of 
criticism,  and  then  to  criticize  the  other 
fellow’s  business  as  freely  as  we  wish 
until  he  in  turn  has  done  exactly  the  same 
thing. 

There  is  no  end  to  the  practical  things 
which  may  be  done  if  we  have  the  pati¬ 
ence  to  work  them  out  slowly.  Our 
greatest  trouble  in  all  co-operative  ef¬ 
forts  is  that  we  try  to  be  independent  of 
human  equation  and  to  endeavor  to  re¬ 
form  the  world  overnight,  but  we  have 
reasonable  expectation  by  the  proper  ad¬ 
justment  of  the  work  of  each  craft  to 
give  us  a  lengthened  construction  sea¬ 
son.  It  may  not  be  too  much  of  a  vapor¬ 
ous  dream  to  hope  that  ultimately  we 
may  develop  such  a  sufficient  mutual  con¬ 
fidence  as  will  prompt  labor  to  co-operate 
in  the  lengthening  of  the  number  of  pro¬ 
ductive  days  per  year  per  man  in  the  con¬ 
struction  industry  of  this  country. 

It  may  also  be  possible  at  the  same 
time  and  by  the  same  character  of  co-op¬ 
eration  to  expand  thd  apprentice  system 
so  that  we  may  have  the  ranks  of  skilled 
labor  continually  augmented  by  the  on- 
c  oinlng  generations . 


I  keep  continually  coming  back  in  my 
thought  to  a  sense  of  this  feeling  of  pub¬ 
lic  responsibility,  because  I  can  see  this 
Council  in  the  great  functioning  which  is 
before  it  exposed  to  the  danger  of  think¬ 
ing  too  exclusively  in  construction  terms. 
The  resulting  stratification  is  something 
which  we  must  all  deplore.  So  when  we 
urge  this  council  as  a  means  by  which 
the  industry  may  become  articulate  and 
represent  its  viewpoint  to  the  public,  we 
do  so  with  the  full  appreciation,  first,  of 
the  necessity  of  this  articulate  capacity 
and,  second,  with  the  appreciation  that 
it  must  always  consider  the  public  in¬ 
terests  in  its  expression.  This  does  not 
involve-  entire  unselfishness ;  it  only  con¬ 
templates  enlightened  selfishness.  With 
this  in  mind,  it  would:  be  a  service  of 
inestimable  value  if  the  construction  in¬ 
dustry  were  able  to  present  to  the  trans¬ 
portation  industry  of  the  country  a  pro¬ 
per  picture  of  its  needs  and  of  the  ser¬ 
vice  Which  it  had  a  right  to  expect.  It 
also  would  be  of  the  greatest  value  if  it 
could  give  public  expression  to  its  views 
on  the  financial  operations  of  this  coun¬ 
try,  because  our  banking  structure,  as  a 
clearing  house  of  all  business,  needs  what¬ 
ever  information  it  can  get  from  reliable 
sources.  In  this  country  we  are  now  en¬ 
gaged  in  the  task  of  taking  a  nation 
whose  economic  life  was  largely  based 
upon  agriculture  and  adding  on  two  this 
agricultural  base  a  superstructure  of  in¬ 
dustry  and  getting  the  two  to  mould  to¬ 
gether.  Between  these  two  great  forces, 
the  agricultural  and  the  industrial  forces 
of  the  country,  the  banker  is  Obliged  to 
operate.  He  must  provide  capital  for  the 
initial  production  of  wealth  and  he  must 
direct  the  wealth  into  profitable  employ¬ 
ment  after  it  has  been  produced.  His 
position  becomes  one  of  great  responsi¬ 
bility,  and  his  responsibility  to  the  public 
is  always  being  impressed  upon  him. 

Of  course,  there  are  many  sides  to  the 
banking  business  as  there  are  to  the  con¬ 
struction  business  and  this  is  not  the  time 
or  place  to  go  into  an  intense  analysis  of 
of  the  different  methods  of  operation. 
But  it  is  in  line  with  the  topic  under  dis¬ 
cussion  to  emphasize  the  fact  that  he 
must  at  all  times  conduct  his  business  so 
as  to  command  public  confidence.  Look¬ 
ing  at  the  construction  industry  through 
the  banking  glasses  and  with  the  public 
interest  generally  in  mind,  it  becomes  ob¬ 
vious  that  the  public  cannot  be  adequately 
served  when  an  industrv  lacks  a  class  con¬ 
sciousness  and  the  feeling  of  the  resoon - 
siibilities  which  go  with  its  position.  When 
the  aims  are  not  concentrated  but  are  dif¬ 
fused  through  the  various  branches,  such 
branches  oftentimes  being  antagonistic  to 
one  another,  such  group  interests  and 
group  antagonisms  subordinate  the  rights 
of  the  industry  as  a  whole  and  the  pub¬ 
lic  whom  it  serves.  When  specific  groups 
within  the  industry  insist  upon  doing 


things  which  shock  the  public  conscious¬ 
ness,  all  of  the1  industry  must  suffer  by 
such  action.  Let  me  emphasize  again, 
then,  that  the  great  co-operative  move¬ 
ment  which  this  council  hopes  to  accom¬ 
plish  should  result  in  the  elimination  of 
practices  which,  while  beneficial  to  one 
group  within  the  construction  industry, 
are  disastrous  indeed  to  the  industry  as 
a  whole. 

This  council  then  will  also  have  a  dual 
character  of  operation.  First,  it  must  use 
its  influence  within  its  own  industry  and, 
second,  it  must  interpret  that  influence  and 
that  industry  to  the  public.  It  must  give 
the  public  an  adequate  picture  of  what 
the  construction  industry  is,  how  it  func¬ 
tions,  the  extent  and  character  of  its 
obligations,  its  ultimate  needs  in  the  way 
of  legislation,  and  its  determinaton  to 
eliminate  bad  practices  from  its  business. 
It  does  not  take  many  words  to  outline 
this  little  program,  but  to  endeavor  to  ful¬ 
fill  it  is  a  task  which  requires  the  great¬ 
est  ability,  the  great  devotion  and,  I 
might  also  add,  no  small  amount  of  con¬ 
tribution.  We  know  wihat  the  result 
will  be  if  the  building  industry  will  do 
exactly  what  public  utilities  throughout 
the  country  have  done  in  a  very  large 
way,  that  is,  win  the  confidence  of  the 
public  by  taking  the  public  into  its  con¬ 
fidence,  create  a  more  stable  industry — 
and  stability  in  industry  is  just  as  im¬ 
portant  to  the  public  as  it  is  to  the  mem¬ 
bers  of  the  ndustry  themselves.  An  ex¬ 
cessive  inflated  condition  on  the  one.  hand 
or  a  depressed  condition  on  the  other  are 
equally  unfortunate.  Actual  stabilization 
is,  of  course,  impossible,  but  efforts  which 
tend  towards  stabilization  are  not  impos¬ 
sible,  and  every  bit  that  is  accomplished 
adds  immeasurably  tp  the  public  good. 
In  the  establishment  of  confidence  and 
in  the  improvement  of  stability  all  phases 
of  the  industry  will  feel  more  sure  ' 
their  position,  and  this  great  industry  will 
more  nearly  come  in  to  ifs  own. 

It  is-  a  great  work  full  of  alluring  pros¬ 
pects  and  depending  for  its  success  upon 
the  integrity  of  purpose  and  the  unselfish 
devotion  which  guides  it.  Business  is 
going  to  have  its  ups  and  downs.  Con¬ 
ditions  are  very  unsettled  throughout  the 
world,  our  situation  at  home,  as  we  all 
know,  is  very  largely  dependent  upon 
what  happens  elsewhere,  but  through  all 
of  this  if  we  keep  our  feet  on  the  ground 
and  our  hearts  in  our  work,  this  council 
can  go  on  to  do  constructive  and  practical 
things  day  by  day  under  most  magnificent 
leadership.  I  congratulate  you  upon 
your  president. 

I  feel  confident  that  if  you  all  can  put 
your  hearts  into  the  work,  remembering 
that  a  nation  without  vision  shall  perish, 
and  then  stand  fast,  stand  firm  and  stand 
true  to  do  practical  things  of  enduring 
value,  vou.  will  have  served  to  the  maxi¬ 
mum  the  industrv  to  which  your  -time  .is 
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devoted  and  the  nation  to  which  your 
lives  are  pledged. 


In  response  to  the  many  urgent  re¬ 
quests  from  the  representatives  of  the 
building  industry  in  and  around  Phila¬ 
delphia,  Chairman  John  N.  McGarvey 
last  week  formally  announced  the  date 
for  the  second  annual  Building  Exposi¬ 
tion  to  be  held  under  the  auspices  of  the 
Philadelphia  Operative  Builders'  Associa¬ 
tion.  The  date  selected  is  the  first  week 
in  April,  at  which  time  building  opera¬ 
tions  are  in  full  swing  for  the  spring. 
The  event  will  mark  the  second  exposi¬ 
tion  held  in  this  city  and  all  indications 
point  to  the  greatest  and  most  representa¬ 
tive  exposition  of  all  phases  of  the  build¬ 
ing  industry.  The  tremendous  success 
that  attended  last  year’s  Exposition  has 
influenced  the  committee  to  repeat  the 
Building  Exposition  for  1923. 

Thousands  of  Philadelphians  are  in  the 
market  for  homes  and  this  exposition  will 
offer  an  unrivaled  opportunity  for  them 
to  learn  how,  when  and  where  to  buy 
or  build.  From  an  educational  standpoint 
the  exposition  will  be  a  revelation  and 
many  new  and  interesting  features  will 
be  introduced  during  the  week  of  the  ex¬ 
position. 

The  primary  object  of  this  exposition 
is  essentially  a  municipal  one.  The  hous¬ 
ing  situation  has  become  pecularily  acute 
and  it  is  necessary  to  find  some  means  to 
relieve  it.  Builders  are  displaying  more 
activity  at  the  present  time  than  ever 
before  in  the  history  of  the  industry,  and 
will  be  for  the  next  two  or  three  years. 
Philadelphians  are  looking  forward  eag¬ 
erly  to  this  opportunity  to  learn  the  best 
and  most  economical  method  in  purchas¬ 
ing  homes. 

During  the  next'  six  months,  firms 
identified  with  building  material  of  all 
kinds  will  be  busily  preparing  displays 
and  collecting  information  relative  to 
home  building  and  preparations  will  be 
made  to  furnish  information  during  the 
week  of  the  exposition  to  the  many 
thousands  of  prospective  home  buyers. 
The  exhibits  will  show  every  feature  of 
the  building  and  furnishing  lines  and 
there  will  be  many  novelties  .introduced. 

The  home  building  interest  will  be  sus¬ 
tained  throughout  the  exposition,  which 
will  present  a  panorama  of  buildings  for 
the  prospective  builder.  The  latest  im¬ 
proved  equipment  as  well  as  materials 
will  be  displayed.  Bathroom  fixtures  and 
equipment,  lumber  in  virgin  state  and 
finished  condition,  stoves,  furnaces, 
ranges,  hardware,  electrical  equipment, 
plumbing  supplies  and  labor  saving  de¬ 
vices  will  be  among  the  many  displays  at 
the  exposition. 

Kitchen  equipment  of  all  kinds  and  ma¬ 
terials  that  go  into  the  building  and  maim 
taining  of  homes  will  be  features. 


Chairman  John  N.  McGarvey,  upon 
whose  shoulders  the  bulk  of  the  work  of 
the  exposition  will  fall,  together  with  the 
fellow  members  of  the  committee,  ren¬ 
dered  the  public  a  great  service  last  win¬ 
ter  by  bringing  before  those  interested 
the  real  conditions  of  the  building  indus¬ 
try.  In  discussing  the  exposition,  Mr. 
McGarvey  said: 

“In  spite  of  the  efforts  of  the  builders 
during  the  past  year  much  is  yet  to  be 
done  to  relieve  the  housing  situation  and 
that  the  public  may  intelligently  under¬ 
stand  conditions  the  exposition  manage¬ 
ment  will  arrange  for  information  re¬ 
garding  home  construction  which  will  be 
of  inestimable  benefit  to  prospective  pur¬ 
chasers.  To  those  who  contemplate  the 
early  erection  .of  homes  or  the  purchase 
of  the  same  after  they  have  been  built  by 
the  Philadelphia  Operative  Builders,  the 
exposition  will  be  of  practical  assistance. 

“A  conservative  estimate  of  the  atten¬ 
dance  at  last  year’s  exposition  places  the 
number  at  100,000  persons.  The  1923 
exposition,  which  will  offer  so  many  ac¬ 
ceptable  hints  and  suggestions,  will  bring 
together  a  great  gathering  of  architects, 
builders,  engineers,  contractors,  property 
owners,  while  the  entertainment  features 
will  more  than  compensate  the  visitors 
for  a  trip  to  the  exposition.” 

That  all  persons  interested  in  building 
will  have  an  opportunity  to  obtain  in¬ 
formation  without  cost,  admission,  will 
again  be  free  and  Daniel  Crawford,  Jr., 
president  of  the  Philadelphia  Operative 
Builders’  Association,  has  guaranteed  the 
greatest  possible  co-operation  of  his  As¬ 
sociation  with  the  movement.  A  feature 
which  will  be  of  particular  interest  to 
the  exhibitors  as  well  as  the  public  will 
be  the  appointment  of  committees  from 
the  Philadelphia  Operative  Builders’  As¬ 
sociation  for  every  evening  during  the 
exposition,  which  will  insure  a  full  atten¬ 
dance  of  builders  at  all  times. 


HARD  FACTS  ABOUT  CONCRETE 

The  Slump  Test  is  the  simplest  and 
most  practical  way  of  determining  the 
proper  amount  of  water  to  use  in  mix¬ 
ing  concrete. 

The  correct  cement-water  ratio  for  any 
concrete  mixture  will  develop  the  maxi¬ 
mum  strength  of  the  concrete.  A  knowl¬ 
edge  of  how  to  determine  this  ratio  is 
a  matter  of  importance  to  the  builder. 

The  slump  test  is  a  simple,  easy,  and 
practical  method  of  making  this  deter¬ 
mination.  The  only  apparatus  necessary 
is  a  special  mold,  made  from  sheet  metal 
preferably  non-corrosive,  in  the  form  of 
a  frustum  of  a  cone  4  inches  in  diameter 
at  the  top,  8  inches  in  diamter  at  the  bot¬ 
tom,  and  12  inches  in  vertical  height. 

After  thoroughly  mixing  the  concrete 
is  placed  in  the  mold  in  three  or  four 


successive  layers,  each  layer  carefully 
puddled  or  rammed  with  a  blunt-pointed 
54 -inch  round  rod.  The  metal  mold  is 
then  removed  with  a  steady,  vertical  lift, 
leaving  the  concrete  free  to  spread  at  the 
base.  The  “slump,”  or  reduction  in  ver¬ 
tical  height  of  the  pile  of  concrete  which 
results,  is  an  indication  of  the  consistency 
of  the  mixture. 

The  consistency  which  produces  con¬ 
crete  of  maximum  strength  is  known  as 
a  “normal”  mixture,  and  has  a  slump  of 
about  one  inch.  A  reduction  in  the 
amount  of  water  of  10  per  cent,  below 
that  required  for  a  normal  mixture  will 
change  the  slump  to  only  one-half  inch, 
and  decrease  thse  strength  of  the  concrete 
about  30  per  cent.  Increasing  the  water- 
10  per  cent,  above  normal  will  result  in 
a  slump  of  almost  three  inches,  and  a 
loss  of  at  least  15  per  cent,  in  strength. 

A  portion  of  the  strength  of  the'  con¬ 
crete  must  sometimes  be  sacrificed  in  or¬ 
der  to  obtain  the  plasticity  of  mixture 
required  by  the  manufacturing  processes 
employed.  For  pavements,  floors  and 
large  foundations,  the  slump  should  not 
exceed  3  inches.  For  thin,  reinforced 
concrete  walls  where  smoothness  is  re¬ 
quired  but  compacting  is  difficult,  a  mix¬ 
ture  with  a  slump  of  6  or  7  inches  is 
permissible  because  its  wet  consistency 
practically  eliminates  the  necessity  of 
tamping.  Remember :  Do  not  make  your 
mixture  more  plastic  than  is  required  by 
the  nature  of  your  wohk. 

— Concrete  Builder. 


Statement  of  the  Ownership,  Management, 
Circulation,  etc. 

Statement  of  the  ownership,  management, 
circulation,  etc.,  of  The  Builders’  Guide,  pub¬ 
lished  weekly  at  Philadelphia,  Pa.,  required 
by  the  Act  of  August  24,  1912,  for  October  1, 
1922. 

Editor,  H.  L.  Sharpe. 

Managing  Editor,  none. 

Business  Manager,  Louis  S.  DeLone. 

Publishers,  Building  News  Publishing  Co., 
Perry  Building,  Philadelphia. 

Owners,  Louis  S.  DeLone,  6419  Drexel  road, 
Philadelphia;  Samuel  R.  McDowell,  Narberth, 
Pa. 

Known  bondholders,  mortgages  and  other 
security  holders  holding  one  per  cent,  or  more 
of  total  amount  of  bonds,  mortgages  or  other 
securities,  none. 

(Signed) 

Building  News  Publishing  Co., 
Louis  S.  DeLone.  Business  Manager. 

Sworn  and  subscribed  before  me  this  16th 
day  of  September,  1922.- 

Hugh  Roberts,  Notary  Public. 

(My  commission  expires  April  15,  1925.) 


That  plan  of  the  king  in  olden  times  who 
killed  the  messenger  who  brought  him  bid 
news  has  my  approval.  Blessed  are  those 
who  bring  glad  tidings!  If  you  cannot 
write  a  good  letter — don’t! — Elbert  Hub¬ 
bard. 


Reference  Directory  for  Arcandctownerfers 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Qlrard  At*.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  FiPort  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St„  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Maseher  St.,  Phila. 

BLUE  PRINTS. 

Rlue  Print  Shop . .* . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  ft  Co . 1304  Arch  St.,  Phila. 

BRICK  (Pace,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24tb  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Maseher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DA.YIPP  KOO  FIN  G . 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

i  oucrete  \\  aterproof  Paint  Co.  .829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H„  ft  Co . . . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co. . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

General  Reproduction  Co.. *.  .1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  II . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12tli  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St..  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit.  Frank.  Ornamental  Tr.n  Works. 

1505  N.  Maseher  St.T  Phila. 

Potts,  Horace  T.  &  Co  . 316  N.  3rd  St..  Phila 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

r*enree  Firenroof  Co  ...  1345  Areh  St..  Phila 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 


FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co. . . .  Widener  Bldg.,  l’hila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . -id  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St..  Phila. 

Service  Heating  Co . 1500  N.  Felton  St..  Phila. 

IIEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co.  . . ..44  N.  5th  St..  Phila. 

Keysrone  Supply  &  Mfg.  Co.  ...949  N.  9th  St..  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Maseher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  ft  Co., 

„  Old  York  Road,  above  Butler  St.,  Phlla. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  ft  Co . .976  N.  8th  St.,  Phlla. 

Kugler,  Geo.  W.,  ft  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  ft  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Maseher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit.  Frank.  Ornamental  Iron  Works, 

1505  N.  Maseher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M  H . 58th  and  Larchwood  Ave.,  Phlla 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . . . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  ft  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N  2nd  st  Chiu 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station.  Pa 


ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co.  . . ..Otis  Bldg.,  Phila. 

i'inney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co.  . . Bethlehem,  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros.  . . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S.  . . . 24  S.  7th  St.,  Phila. 

Del  rain  band  Co . Finance  Bldg.,  Phlla 

Fairlamb,  P.  H.  Co . .  ...115  S.  30th  st..  Plum. 

Knickerbocker  Lime  Co., 

„  „  a  24th  and  Callowhill  Sts.,  Phila. 

*and  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila 

SHEET  METAL  WORK. 

Bnnkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  IT  ,  Co.,  03rd  and  Woodland  Ave 
SHEETROCK  (Wall  Hoard) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  ,  T  ^  _  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Pi,  „  ..  Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsesslng  Ave.,  Phila. 
M  „  STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngaeaslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowme,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . «. . 121  N,  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Jannetti  &  Carroll . 269  S.  11th  St„  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St  Phila 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila 

Keystone  Blue  Paper  Co . 910  Filbert  Bt„  Phila 

Robbins,  Chas.  H . 1209  Aren  St.,  Fima 

Warren-Knight  Co . 13G  N.  12th  St.,  Pbila 

Weber,  F^  Co.  . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  ft  Co . . . 1304  Arch  St„  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St..  Phlla. 

WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts„  Pbila 

WATER  HEATERS. 

™or<le™stov?,  c<V”v; . 1026  Arch  St.,  Phlla. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phlla. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa 

Southern.  Wm.  B..  N  W.  <  .»r.  12th  and  Spruce.  Phlla. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perrv  Bldg.,  Phlla 

Arvon  Co . 1814  Ludlow  St„  Phlla. 

'  ..nor.de  Waterproof  Paint  Co.  829  N.  3rd  at..  Phil* 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phlla 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

W  HITE  WASHING 

Bayless,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B., 

N  W  Cnr  12th  and  Spruce  Sts..  Phlla. 
WINDOW  GUARDS  (WlreF 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Worka.  .Commercial  Truat  Bldg  .  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small-- -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 


HOME  OFFICE 


232  Walnut  Street 


Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


KENSINGTON  2711  ESTABLISHED  1822  EAST  7749 


EDWIN  A.  SMITH  &  SON 


Building  Materials 


1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastic  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 

Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 
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NEW  YORK 
BOSTON 


SAN  FRANCISCO 
FT.  WORTH 


MANUFACTURERS  OF 


DIAMOND  AND  RIBBED  PATTERN 

Rolled  Steel  Floor  Plates 


SIZES  FURNISHED  ON  APPLICATION 


M® 

Tm 

AS  l 


Olde  jStonesfield  iRoofjs 

and  Flagging 


Made  with  Heavy  $$  to  V-2  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACK.CO. 

Philadelphia  H2-s*i6th-5t. 


Black.  Green,  Variegated 
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Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue.  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK’* 


Richardson  Products 

Standard  of  the  Country 


Richardson  &  Boynton  Co. 

1332  Arch  Street 

Philadelphia,  Pa. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 
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ofYielding 
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Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsessing  Avenue 
Philadelphia 


KEYSTONE  VELLUM  *§§& 

Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 

y 

Jflaliatt 

(M&rbts  jUlflsaic  €0. 

Manufacturers  and  Dealers  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 


Both  Phones  Warehouse,  432  Manning  Street.  Philadelphia 

Frank  Pettit  Ornamental  Iron  Works 


Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 


1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  C0.f  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 


Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENN  A. 


TRIDENT 

r  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  uldg.,  Philadelphia 


DAILY 

BUILDING 

NEWS 

Reliable  Advance  News 
Every  Morning 

on  Building  Work  in  Phila¬ 
delphia,  Eastern  Pennsylva¬ 
nia,  Southern  New  Jersey 
and  Delaware. 

Increase  Your  Sales 

Samples  Will  Convince  You 

DAILY  BUILDING  NEWS 

1530  Chestnut  Street 
Philadelphia 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA.  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders'  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 

Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 

New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore- American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WHITEWASHING 

COLD  WATER _  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  Sts. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

%in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 
UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  “Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


J^JAKE  Your  Spare  Money  Earn  Money. 
We  pay  3.65%  on  savings  fund  accounts. 

Open  an  account  with  the 

Continental=EquitabIe 
Title  and  Trust  Company 

Twelfth  Street  Above  Chestnut,  Philadelphia 

Capital  $1,000,000  Surplus  $1,000,000 

Deposits  Over  $12,000,000 


OFFICERS 

JOHN  F.  SKERRY,  President 
JERE31IAH  J.  SUELIVAN,  Vice-President 
JOHN  R.  U3ISTEI),  Vice-President 
WIRRIA3I  J.  McGEINN,  Vice-President 
JOHN  V.  LOUGHNEY,  Sec’y  and  Treas. 

YVIEEIAM  J.  FITZPATRICK,  Asst.  Sec’y  and  Treas. 
JOHN  F.  McJIENAMIN,  Asst.  Sec’y  and  Treas. 
HENRY  F.  STITZEEE,  Trust  Officer 
JOSEPH  MATRON.  Real  Estate  Officer 
BROWN  &  WIRRIAMS,  Counsel 


DIRECTORS 


WATSON  K.  ALCOTT 
EDWARD  F.  BEALE 
JAMES  M.  DALY 
CHARLES  C.  DRUEDING 
JAMES  A.  FLAHERTY 
HOWARD  B.  FRENCH 
JOHN  J.  HENDERSON 
HENRY  C.  LOUGHLIN 


WILLIAM  J.  McGLINN 
PETER  F.  MOYLAN,  M.  D. 
JOHN  F.  SKELLY 
JEREMIAH  J.  SULLIVAN 
JOSEPH  C.  TRAINER 
JOHN  R.  TJMSTED 
AUBREY  H.  WEIGHTMAN 
IRA  JEWEL  WILLIAMS 


Chas.  J.  Grant  Supply  Co. 

Pipe 

BLACK  AND  GALVANIZED -STEEL  AND 
CAST  IRON 

Flanges 

CAST  IRON— FORGED  STEEL— BRASS 

Fittings 

SCREWED  AND  FLANGED-BLACK  AND 
GALVANIZED 
CAST  IRON— MALLEABLE 
FORGED  AND  CAST  STEEL 

Valves 

ANGLES-GLOBES-GATES 
FLANGED-HUB  END 
NIPPLES-COUPLINGS 
BOILERS— RADIATORS 
STEAM  SPECIALTIES 

Office — 25th  and  Morris  Streets 

PHILADELPHIA,  PA. 

Warehouse— 2229-33  N.  American  Street 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-48-50  N.  SECOND  STREET,  PflllA.,  PA. 


FOUND 


Service  in  deliveries  and  quality  of 
material  that  cannot  be  excelled 


LECKLJROS 


Co. 


HIGH  GRADE  PLUMBING 

Heating  and  Pump  Supplies 

Office  and  Display  Rooms: 

44-50  N.  5th  St.,  506  Arch  St.,  Philadelphia,  Penna. 
Branch  Stores:  1641  N.  American  St.,  Phila. 

Camden,  N.  J,  Lanadowne,  Pa. 

Bell  Phone,  Market  1655  Keystone,  Main  8801 


WEBER  Waterproof 
Drawing  Ink 


Easier  on  the  Eyes 

The  opaqueness  of  this  ink  and  the  satin 
finish  with  which  it  dries,  make  it  a 
favorite  among  draftsmen. 

At  all  dealer* 

F.WEBER  CO. 

Drawing  Materials 
1125  Chestnut  Street 
Philadelphia 
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ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

- FOR - 

ROOFS  A  >11  HEAVY 
WATER  PRESSURE 


No.  A  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


1814  LUULUW  »  1  Ktr.  «  *  

¥  ¥"I  (  Fences,  Railings, 

1  1  1  I  yJ  \  Grilles,  Cellar  Doors, 

R  A  ^  (  Fire  Escapes. 

1L  1L  F¥  IP9  (  Screens,  Partitions, 

Ww  1  P  Elevator  Enclosures, 

Y  Y  (  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 

The  SUV1US  Automatic  Water  Heater 

HOT  WATER  When  and  Where  you  went  it 
at  LOW  COST — cheaper  than  coal 

2  Gallon  Size  .  $80.00  4  Gallon  Size  .  $125.00 

3  Gallon  Size  .  95.00  5  Gallon  Size  .  150.00 

Installed  Complete 

C.  F.  Tinnermann,  Distributor 

5940  Arch  St.,  Philadelphia 

Belmont  0620  West  1026 

HEATING 

BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa, 
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As  The  Editor  Sees  It 


A  PERNICIOUS  PRACTICE 

Great  Need  to  Stop  Revision  of  Proposals 

After  Owners  Have  Received  Them 

How  to  eliminate  one  of  the  most  per¬ 
nicious  practices  in  the  construction  in¬ 
dustry — the  revision  of  proposals  after 
bids  have  been  received  by  the  owners — 
is  a  difficult  problem  engaging  the  Asso¬ 
ciated  General  Contractors. 

One  case  has  just  arisen  where  a  mem¬ 
ber  submitted  a  bid  on  important  work, 
which  was  considerably  lower  than  any 
other.  The  bids  were  opened  before  the 
bidders,  but  the  owners,  wishing  to  reduce 
the  cost,  asked  for  new  bids  after  speci¬ 
fying  certain  minor  changes. 

This  is  an  example  of  what  was  a 
greater  practice  previous  to  the  establish¬ 
ment  of  the  Associated  General  Contrac¬ 
tors  and  its  influence  in  attacking  it  than 
is  the  case  now.  Advantages  have  been 
taken  of  the  individualist^  ^nature  of 
contracting  and  contractors  in  what  was 
almost  a  universal  practice  of  making 
contractors  enter  into  price-cutting  com¬ 
petition  by  first  receiving  bids,  and  then 
making  minor  changes  in  the  plans  and 
specifications,  with  the  expectation  that 
eah  contractor  would  take  a  slice  off  his 
profit. 

Various  Ways  to  Overcome  Practice 

This  situation  has  been  overcome  in 
different  wavs.  In  one  locality,  the  con¬ 
tractors  filed  a  copy  of  their  proposals 
with  the  secretary  of  their  local  associa¬ 


tion  with  the  understanding  that  after 
bids  were  opened  by  the  architect  the 
figures  filed  with  their  association  would 
be  available  to  every  member  and  that 
no  contractor  other  than  the  low  bidder 
should  submit  additional  figures  for  modi¬ 
fication  unless  such  modifications  amount 
to  over  0  per  cent,  of  the  figure  bid. 

In  another  case  it  was  understood  that 
the  first,  second  and  third  bidders  sub¬ 
mit  figures  on  modifications. 

In  still  another  instance,  the  contrac¬ 
tor  refused  to  alter  their  proposals  and 
would  not  submit  figures  on  modifications 
until  after  the  contract  had  been  awarded. 

Going  on  the  assumption  that  all  who 
are  competing  would  act  in  a  business-like 
manner,  the  low  bidder  could  submit  a 
revised  proposal  based  on  minor  changes 
without  further  cut  in  his  estimated  pro¬ 
fit.  He  could  persuade  his  competitors 
to  refuse  to  submit  further  bids  as  long 
as  he  was  low. 

A  job  without  profit  is  worse  than  no 
job  at  all. 


DWINDLING  FORESTS  FORCE  DE¬ 
CREASED  USE  OF  LUMBER 
If  the  food  consumed  by  each  man, 
woman,  and  child  were  reduced  by  one- 
third,  the  pinch  of  hunger  would  soon 
be  felt  and  the  cry  of  famine  undoubtedly 
raised. 

Yet  substitute  the  word  “wood”  for 
“food”  and  you  have  exactly  what  has 


happened  in  the  use  of  lumber.  The  per 
capita  consumption  has  dropped!  from 
500  board  feet  in  1900  to  316  board  feet 
in  1920,  says  the  Forest  Service,  United 
States  Department  of  Agriculture. 

This  decreasing  use  of  a  fundamental 
commodity,  according  to  forest  experts, 
is  not  a  result  of  decreasing  needs  but  a 
result  of  forest  exhaustion.  It  is  not 
being  accomplished  without  economic 
hardship  or  without  curtailment  of  in¬ 
dustrial  expansion.  It  is  not  a  tempor¬ 
ary  condition  that  will  automatically  ad¬ 
just  itself,  for  even  at  this  reduced  rate 
of  consumption  we  are  still  cutting  our 
forests  more  than  4  times  as  fast  as  they 
grow.  The  situation  proclaims,  accord¬ 
ing  to  the  Forest  Service,  that  if  we  are 
to  remain  a  nation  of  timber  users,  we 
must  become  a  nation  of  timber  growers, 
Reached  Highest  Point  in  1906 

In  1906,  when  American  lumber  pro¬ 
duction  reached  its  highest  point,  the 
average  per  capita  consumption  of  lumber 
in  the  United  States  was  approximately 
500  board  feet.  Since  that  time  the  per 
capita  consumption  has  rapidly  and  con¬ 
sistently  decreased  until  in  1920  the  aver¬ 
age  citizen  used  approximately  316  board 
feet.  This  is  a  reduction  of  37  per  cent, 
in  13  years,  or  nearly  3  per  cent  a  year. 
Should  this  decrease  continue  at  its  pre¬ 
sent  rate,  by  1940  the  downward  sweep 
of  consumption  would  approach  zero. 
This,  of  course,  will  not  happen.  The 
average  consumption  will  ultimately 
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reach  a  fairly  stable  level,  which  will  de¬ 
pend  mainly  upon  the  .extent  to  which  our 
devastated  forests  are  made  again  pro¬ 
ductive. 

The  consumption  of  lumber  is  not  even¬ 
ly  distributed  .  Previous  studies  in¬ 
dicated  that  the  States  of  the  Pacific 
Northwest,  now  the  last  great  stronghold 
of  big  lumbering  operaions,  had  a.  much 
higher  per  capita  consumption  than  those 
of  other  regions,  but  the  present  figures 
are  the  first  to  give  information  for  all 
States  upon  the  same  basis.  Naturally 
the  greatest  per  capita  consumption  oc¬ 
curs  where  wood  is  plentiful  and  the- 
population  is  relatively  small.  In  Wash¬ 
ington  and  Oregon  the  consumption  ap¬ 
pears  to  be  between  900  to  1,000  board 
feet  annually  per  person. 

Next  come  California,  Montana,  Ida¬ 
ho,  and  Wyoming,  where  the  rate  of  con¬ 
sumption  is  from  500  to  800  feet  per 
person  annually.  In  these  States  timber 
is  relatively  plentiful  as  compared  with 
the  density  of  the  population,  and  a  very 
considerable  expansion  has  been  taking 
place  in  the  development  of  farms  and 
other  natural  resources. 

The  group  next  lower  in  per  capita 
consumption  includes'  the  Lake  States, 
and  sweeps  southwesterly  across  the 
prairie  States  through  Colorado,  New 
Mexico,  and  Arizona.  In  this  group 
the  annual  consumption  is  between  300 
to  500  feet  board,  measure. 

Use  Less  Than  300  Feet 

Practically  all  the  remaining  States  fall 
into  a  class  in  which  the  annual  consump¬ 
tion  is  200  to  300  feet.  This  group  ex¬ 
tends  in  a  broad  belt  from  Texas  along 
the  southern  and  eastern  Atlantic  Coast 
to  Cape  Cod,  Mass.  It  also  includes 
North  Dakota,  Iowa,  Utah,  and  Nevada. 

The  lowest  consumption  of  all  is  in 
Rhode  Island,  the  District  of  Columbia, 
South  Carolina,  and  Georgia,  in  which 
the  average  consumption  is  lafced  between 
100  to  200  feet  per  year.  In  the  District 
of  Columbia  there  is  an  extreme  situa¬ 
tion  in  density  of  population.  No  lumber 
is  produced,  there  is  little  farming  or 
manufacturing,  and  the  entire  population 
consists  of  urban  dwellers  in  the  city  of 
Washington  who  live  mainly  in  houses  of 
brick  and  stone  and  require  relatively  lit¬ 
tle  lumber.  All  the  lumber  used  in  the 
District  of  Columbia  is  imported'  from 
other  States,  just  as  it  is  in  some  of  the 
non-timbered  prairie  States. 

In  general  the*'  older  and  more  densely 
settled  Stmes  show  the  lowest  average 
consumption.  The  States  characterized 
by  heavy  agricultural  operations  come 
next,  and  the  greatest  use  per  individual 
is  jpdjcated  in  those  States  where  there 
is  ’sfiir-cortsicterable  timber  and  wheJ-ei  the 
extension  -Of r  home  building  is  proceeding 
at  a  rapid  rate,  ifgiyig  the  abundant  mater'. 

1^1  pT-QYiM  by  the  forests,  The  States 


are  going  through  an  evolutionary  pro¬ 
cess,  building  first  of  lumber  and  later  of 
more  costly  materials  as  the  forescs  re¬ 
cede  before  fire  and  axe. 


THE  PLASTER  EXPERT  ON  THE 

JOB 

It  is  assured  that  every  plasterer  knows 
how  to  apply  gypsum  plaster.  You  know, 
for  instance,  that  if  the  plaster  is  sagging 
and  sliding  it  has  been  mixed  too  thin — 
but  suppose  the  water  is  reduced  and  the 
plaster  still  sags,  then  what?  You  know 
that  if  the  plaster  is  working  too  stiff 
more  water  is  needed — but  suppose  the 
water  is  added  and  the  plaster  still  pulls  ? 
Or,  you  know  how  to  straighten  up  a 
wall  so  that  the  plaster  wil  be  uniformly 
strong,  but  do  you  know  the  seven  other 
causes  of  weak  or  cracked  walls,  assum¬ 
ing  the  plaster  to  be  a  perfect  quality? 
More  important  still,  when  you  have  lo¬ 
cated  the  cause  of  the  plaster  sagging, 
working  too  stiff,  or  cracking,  do  you 
know  the  easiest,  quickest,  cheapest  and 
most  effective  wlay  of  remedying  the 
trouble  ? 

There  are  two  general  classes  of  plas¬ 
ter  troubles:  First,  troubles  with  the 
working  qualities  of  the  mortar;  second — 
and  by  far  the  greater  number  of  the 
two — troubles  with  the  completed  walls. 
Records  show  that  if  you  use  a  mill-tested 
plaster,  most  troubles  with  working  qual¬ 
ity  and  all  troubles  with  set  walls  are 
caused  by  something  other  than  wrong 
plaster.  Let  us  first  consider  the  three 
troubles  that  have  to  do  with  the  applica¬ 
tion  of  the  morar — quick  set,  slow  set, 
and  short  working. 

Quick  Set 

Suppose  the  plaster  commences  to 
stiffen  before  it  can  be  applied.  First, 
see  if  the  mortar  box  was  cleaned  after 
the  last  batch  was  mixed,  and  if  the  tools 
were  cleaned,  because  there  is  hardly  any¬ 
thing  that  will  cause  plaster  to  set  so  fast 
as  set  plaster.  Next,  did  the  mortar 
mixer  wash  the  tools  in  the  water  barrel 
that  supplied  water  for  the  mix?  That 
would  cause  quick,  set.  Is  the  water 
clean?  It  should  not  be  stagnant,  and 
it  better  be  from  a  well  or  hydrant.  If 
water  be  heavily  treated  with  alum  it 
may  be  clear  and  still  cause  quick  set. 
Examine  the  sand.  If  it  is  too  fine,  or 
dirty  frnore  will  be  said  about  sand  later), 
it  will  cause  quick  set.  It’s  dollars  to 
doughnuts  that  correcting  some  one  of 
these  conditions  will  remedy  the  trouble. 
But  even  if  you  cannot  locate  the  cause, 
it’s  easy  to  make  the  plaster  set  slower. 

Send  to  the  manufacturer  for  some  re¬ 
tarder  and  sift  this  over  the  top  of  the 
plaster  and  mix  thoroughly.  If  you  have¬ 
n’t  time  to  get  retarder,  make  a  solution 
pf-  Z  Jbs.  of  glue  to  40  gallons  of  w^ter 
(QoatinueUen  644,) 
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Warehouse,  910-12-14  Cherry  street,  Phila¬ 
delphia.  Architects,  Ballinger  Co.,  Twelfth 
and  Chestnut  streets,  Philadelphia.  Owner, 
George  B.  Clopp,  3717  Filbert  street,  Phila¬ 
delphia.  Lessees,  Western  Electric  Co.,  Elev¬ 
enth  and  York  streets,  Philadelphia.  Rein¬ 
forced  concrete  and  steel  ,5  stories.  Plans 
about  completed. 

Bank  Building,  Rising  Bun  and  Magee 
streets,  Lawndale,  Philadelphia.  Architect, 
John  T.  Bruggeri,  505  Chestnut  street,  Phila¬ 
delphia.  Owners,  Lawndale  State  Bank,  on 
premises.  Brick  and  steel,  1  story,  35x66  feet, 
slag  roof,  concrete  floors,  vapor  heating,  elec¬ 
tric  lighting,  rolled  steel  sash,  bank  fixtures, 
bond.  Architect  taking  bids  due  October  7th. 

Residences  (alts,  and  add.),  2125-27-29  Cy¬ 
press  street,  Philadelphia.  Architect,  Spen¬ 
cer  Roberts,  10  South  Eighteenth  street,  Phil¬ 
adelphia.  Owners  '(2125-37)  Mrs.  Frances 
Spencer,  (2129)  Mrs.  Florence  J.  Corbus,  care 
of  architect.  Stucco,  brick,  steel  and  cut 
stone,  4  stories,  12x14  feet,  slag  roof,  oak  and 
pine  floors,  metal  lath,  plastering,  plumbing, 
iron  work,  rolled  steel  skylights,  tile  work 
(heating,  lighting  and  finished  hardware  're¬ 
served).  Architect  taking  bids  due  October 
12th. 

Garage  (add.),  Ninth  and  Luzerne  streets, 
Philadelphia.  Architect,  Frank  V.  Nickels, 
225  South  Sydenham  street,  Philadelphia. 
Owner,  name  withheld.  Brick  and  steel,  1 
story,  71x125  feet,  slag  roof,  cement  floors, 
demolition,  rolled  steel  doors,  bond,  iron  work 
(heating,  plumbing,  electric  work  and  eleva¬ 
tor  reserved).  Architect  taking  bids. 

Residences  (4),  North  side  Upsal  street, 
East  of  Germantown  avenue,  $8,500.  Archi¬ 
tect,  private  plans.  Owner,  Daniel  Josephson, 
5405  Walnut  street,  Philadelphia.  Brick,  2 
stories,  16x68  feet,  hot  water  heating,  electric 
lighting,  slag  roof.  Owner  will  build. 

Store  and  Apartment,  Southeast  Corner  Fif¬ 
ty-fifth  and  Chester  avenue,  $5,000.  Archi¬ 
tects,  Charles  W.  Bolton  &  Sons,  Witherspoon 
Building,  Philadelphia.  Owner,  Wilson  Fry, 
Nineteenth  and  Arch  streets,  Philadelphia. 
Brick,  3  stories,  20x25  'feet,  slag  roof,  electric 
lighting.  Owner  will  build. 

Residences  (14),  Rubicam  street,  North  of 
Wister  street,  $4,500  each.  Architect,  private 


plans.  Owners,  Carson  Brothers,  5601  Ger¬ 
mantown  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x26  feet,  9x8  feet,  hot  water  heating, 
electric  "lighting.  Owners  will  build. 

Bank  Building,  Broad,  Sixty-seventh  ave¬ 
nue  and  'Old  York  road,  Philadelphia.  Archi¬ 
tects,  McLanalhan  &  Benekert,  Bellevue  Court 
Building,  Philadelphia.  Owners,  Oak  Lane 
State  Bank,  Joshua  M.  Holmes,  6743  Old  York 
road,  Philadelphia.  Stone,  1  story.  Prelim¬ 
inary  plans  in  progress. 

Factory  Building,  Willow,  Fifth  and  Ran¬ 
dolph  streets,  Philadelphia;  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Philadel¬ 
phia.  Owners,  Paper  Manufacturers  ’  Co.,  F. 
A.  O'Neill,  526  Cherry  street.  Brick,  concrete 
and  steel,  6  stories,  96,000  square  Ifeet  floor 
capacity.  Plans  in  progress. 

Church  and  Sunday  School,  Lawndale, 
Philadelphia.  Architects,  Lachman  &  Mur¬ 
phy,  Drexel  Building,  Philadelphia.  Owners, 
Lawnedale  Presbyterian  Church,  Lawndale, 
Pa.  Stone,  85x100  feet,  slate  roof,  steam  heat¬ 
ing,  electric  lighting.  Plans  in  progress. 

Storage  Building,  Eleventh  and  McKean 
streets,  Philadelphia.  Architect,  I.  W.  Levin, 
Victory  Building,  Philadelphia.  Owners, 
Northern  Storage  &  Warehouse  Co.,  1114  Mif¬ 
flin  street.  Brick,  concrete  and  steel,  3  sto¬ 
ries,  30x40  feet,  slag  roof,  concrete  floors, 
electric  lighting.  Plans  completed.  Bids  will 
be  taken  in  spring  of  1923. 

Office  Building,  311-13  Walnut  street,  Phila¬ 
delphia.  Architect,  George  I.  Lovatt,  416 
Walnut  street,  Philadelphia.  Owner,  name 
withheld.  Brick,  stone,  steel  and  concrete. 
Plans  about  completed.  Architect  will  take 
bids  in  ten  days. 

Residence,  Abington*  avenue,  West  of  Sten- 
ton  avenue,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  Carl  A.  Ziegler,  1309  Locust  street, 
Philadelphia.  Owner,  Theobald  F.  Clark, 
2300  Pine  street,  Philadelphia.  Stone,  2 y2  sto¬ 
ries,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  lighting,  tile  and  marble  work. 
Plans  in  progress. 

Johnson  House  (alts.),  510  South  Broad 
street,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  (Chestnut  street,  Philadelphia. 
Owners,  Bureau  of  City  Property,  Department 
of  Public  Works,  City  Hall,  Philadelphia. 


General  alterations,  plumbing,  heating,  elec¬ 
tric  work.  Plans  in  progress.  Owners  will 
take- bids  in  three  weeks. 

Municipal  Office  Building,  Southeast  Cor¬ 
ner  Broad  and  Race  streets,  Philadelphia.  Ar¬ 
chitect,  John  P.  B.  Sinkler,  1211  Chestnut 
street,  Philadelphia.  Owners,  Bureau  olf  City 
Property,  Department  of  Public  Works,  City 
Hall,  Philadelphia.  Brick,  concrete  and  steel, 
13  stories.  Preliminary  plans  in  progress. 
Will  take  bids  in  spring  of  1923. 

Municipal  Building,  Haines  street  and  Ger¬ 
mantown  avenue,  Philadelphia.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street,  Phil¬ 
adelphia.  Owners,  Bureau  of  City  Property, 
Department  of  Public  Works,  City  Hall,  Phil¬ 
adelphia.  Brick,  limestone  and  steel,  2  sto¬ 
ries,  80x160  feet  ((heating,  electric  work  and 
plumbing  separate  bids).  Plans  in  progress. 
Will  be  ready  for  bids  in  two  months. 

Cancer  Pavilion,  suburb  of  Fox  Chase,  Phil¬ 
adelphia.  Architects,  Heacock  &  iHokanson, 
Bailey  Building,  Philadelphia.  Owners, 
Jeannes  Hospital,  care  of  architect.  Stone, 
hollo  wtile,  steel  and  concrete,  2  stories  and 
basement,  174x46  feet,  slate  roof,  cement  and 
composition,  tile  and  oak  floors,  metal  lath, 
iron  work,  rolled  steel  skylights,  tile  work 
(heating,  lighting,  ventilating  and  plumbing 
reserved).  New  bids  will  be  taken  in  spring 
otf  1923. 

Store  (alts,  and  add.),  636  South  street, 
Philadelplhia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Ideal  Furniture  Co.,  on  premises.  Brick, 
3"  stories,  18x58  feet,  slag  roof,  wood  floors, 
metal  lath,  elevator,  metal  ceilings,  metal 
bulks,  bond,  fire  doors,  rolled  steel  sash  and 
skylights,  marble  work,  electric  lighting,  hot 
water  heating.  Revised  plans  in  progress. 
Architect  will  take  new  bids  in  one  week. 

Store  and  Residence  and  (31)  Residences, 
Saul,  Bridge  and  Pratt  streets,  Philadelphia. 
Architect,  Paul  L.  Boyd,  6943  Limekiln  Pike, 
Philadelphia.  Owner,  R.  Wallace  Troemner, 
Fifth  and  Roosevelt  Boulevard,  Philadelphia. 
Brick  and  stone,  2  stories,  ld^xSS^i  feet, 
and  (31)  15*4x40  feet,'  slag  and  slate  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Owner  taking  sub-bids. 

Store  and  Apartments  (alts,  and  add.), 
Thirty-second  and  Diamond  streets,  Philadel- 


Combined  Transit  and  Level,  S 
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phia.  Architects,  Penwood  Co.,  131  North 
Fifteenth  street,  Philadelphia.  Owner,  .Jacob 
Factor,  on  premises.  Brick,  1  and  2  .stories, 
irregular  size,  tin  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  carpentry,  mill  work,  painting, 
glazing,  metal  ceilings,  plate  glass.  Archi¬ 
tects  will  take  bids  in  one  week. 

Residences  (33)  (2)  Basement  Stores,  War¬ 
rington  avenue,  between  Fifty-seventh  and 
Fifty-eighth  streets,  Phiadelphia.  Architect, 
private  plans.  Owners,  Shapiro  &  Read,  Fif¬ 
ty-third  and  Chestnut  streets,  Philadelphia. 
Brick,  2  stories,  16x38  feet,  .slag  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing.  Owners  will  take  sub-bids  in  spring  of 
1923. 

Telephone  Building,  Ninth  and  Cherry 
streets,  Philadelphia.  Architect,  John  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Bell  Telephone  Co.,  Seven¬ 
teenth  and  Parkway,  Philadelphia.  Brick, 
concrete  and  steel.  Preliminary  plans  in  pro¬ 
gress. 

Factory,  Garage  and  Paint  Shop,  Fourth 
and  Columbia  avenue,  Philadelphia.  Archi¬ 
tect,  J.  Oliver  Potts,  Fifth  and  Montgomery 
avenue,  Philadelphia.  Owners,  John  B.  Stet¬ 
son  Co.,  Fifth  and  Montgomery  avenue,  Phil¬ 
adelphia.  Brick,  8  stories,  62x75  feet,  1  story, 
114x114  feet,  and  1  story,  24x75  feet,  asbes¬ 
tos  or  slag  roof,  concrete  floors,  steam  heat¬ 
ing,  electric  lighting,  mill  work,  hollow  metal 
skylights.  Owners  will  build. 

Store  and  Apartments  (3),  Louden  and 
Marvine  streets,  Philadelphia.  Architect,  Ed¬ 
ward  A.  Roth,  Drexel  Building,  Philadelphia. 
Owners,  Fox  Brothers,  4814  North  Broad 
street,  Philadelphia.  Brick  and  steel,  2  sto¬ 
ries,  44x65  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  lighting,  tile  work,  hollow 
metal  skylights.  Owner  is  ready  for  sub¬ 
bids. 

Stores  and  Residences  (8),  Residences  (14), 

Ann,  Livingston  and  Emerald  streets,  Phila¬ 
delphia.  Architect,  William  L.  Charr,  149 
South  Fourth  street,  Philadelphia.  Owners, 
Girard  Realty  lOo.,  3220  Columbia  avenue, 
Philadelphia.  Brick,  2  stories,  15x48  feet, 
slag  roof,  hardwood  floors,  hot  water  heating, 
electric  lighting,  tile  work,  plate  glass.  Own¬ 
ers  will  take  sub-bids. 

Store  and  Apartments  and  Sub-Basement, 
319-21  South  Fifty-second  street,  Philadel¬ 
phia.  Architect,  William  L.  Charr,  149  South 
Fourth  street,  Philadelphia.  Owner,  N.  Raah- 
insky,  on  premises.  General  alterations  and 
add.,  brick,  slag  roof,  composition  floors,  hot 
water  heat,  electric  light,  tile  and  marble 
work,  mill  work,  plate  glass,  metal  ceilings, 
steel  work.  Plans  in  progress.  Architect  will 
take  bids  in  two  weeks. 


Residences  (52),  (2)  Basement  Stores, 

Litchfield  street  between  Fifty-sixth  and  Fif¬ 
ty-seventh  streets,  Philadelphia.  Architect, 
private  plans.  Owners,  Shapiro  &  Read,  Fif¬ 
ty-third  and  Chestnut  streets,  Philadelphia. 
Brick  and  stofie,  2  stories,  16x32  feet,  slag 
and  tin  rooif,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  tile  work,  metal  bay 
windows.  Owners  will  take  sub-bids  in  one 
month. 

Factory,  Torresdale  avenue  and  Van  Dyke 
street,  Philadelphia.  Architect,  C.  E.  Wun- 
der,  1415  Locust  street,  Philadelphia.  Own¬ 
ers,  Humphreys  Co.,  Front  and  Tusculum 
streets,  Philadelphia.  Brick  and  steel,  2  sto¬ 
ries,  60x144  feet,  slag  roof,  cement  and  maple 
floors,  metal  lath,  tile  work,  rolled  steel  sash, 
hollow  metal  skylights,  fire  doors,  bond,  iron 
work  (heating,  plumbing,  electric  work  and 
steel  and  iron  work  reserved).  Architect  tak¬ 
ing  bids  due  October  6th  at  noon. 

Apartment  House,  3815  Chestnut  street, 
Philadelphia.  Architect,  Jesse  M.  Stetler, 
1484  North  Fifty-second  street,  Philadelphia. 
Owner,  Louis  M.  Lifter,  1484  North  Fifty- 
second  street,  Philadelphia.  Brick,  4  stories, 
50x215  feet,  slag  roof,  hardwood  and  cement 
floors,  metal  lath,  elevator  and  dumb  waiter, 
terra  cotta,  iron  work,  fire  doors,  tile  and 
marble  work,  vapor  vacuum  heating,  electric 
.lighting.  Architect  is  taking  sub-bids. 

Store  and  Apartments  (alts.),  5550  Walnut 
street,  Philadelphia.  Architect,  Jesse  M.  Stet- 
■ler,  1484  North  Fifty-second  street,  Philadel¬ 
phia.  Owner,  L.  A.  J.  Robbins,  5548  Walnut 
street,  Philadelphia.  General  alterations, 
pine  floors,  marble  work,  plate  glass,  carpen¬ 
try,  mill  work,  painting,  glazing,  metal  bulks. 
Owner  is  taking  bids. 

Garage  (add.),  5125  Sansom  street,  Phila¬ 
delphia.  Architect,  Jesse  M.  Stetler,  1484 
North  Fifty-second  street,  Philadelphia.  Own¬ 
er,  James  S.  Duffy,  on  premises.  Brick  and 
steel,  1  story,  50x70  feet,  composition  roof, 
cement  floors,  heating  and  light  extensions, 
hollow  metal  skylights.  Owner  is  taking  bids. 

Garage  (add.),  4038  Girard  avenue,  Phila¬ 
delphia.  Architect,  Jesse  M.  Stetler,  1484 
North  Fifty-second  street,  Philadelphia.  Own¬ 
er,  M.  Zipkin,  3923  Wyalusing  avenue,  Phila¬ 
delphia.  Brick,  1  story,  35x50  feet,  slag  roof, 
cement  floors,  steam  heating  and  electric 
lighting  extensions,  hollow  metal  skylights. 
Owner  will  build. 

Residence,  Bor^eck  and  B  streets,  Philadel¬ 
phia.  Architect,  Christian  H.  Fries,  8237  D 
street,  Fox  Chase,  Philadelphia.  Owner,  Mrs. 
Ella  G.  Baxter,  Fox  Chase,  Philadelphia. 
Stone  and  shingle,  2 y2  stories,  41x25  feet, 
slate  roof,  oak  and  pine  floors,  hot  air  heat, 
electric  light,  tile  work.  Revised  plans  in 
progress. 
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Work,  Department  of  Public  Safety,  Phila¬ 
delphia.  Owners,  Department  of  Public 
Safety,  215  City  Hall,  Philadelphia.  Fur¬ 
nishing  and  erecting  air  ducts  for  turbine 
blowers  on  boilers  Nos.  1,  2,  3  and  4,  City 
Hall  Tower  Plant.  Owners  taking  bids  due 
October  9th  at  noon. 

Funfield  Recreation  Centre,  Twenty-second 
and  Sedgley  avenue,  Philadelphia.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street, 
Philadelphia.  Owners,  Department  of  Public 
Welfare,  Bureau  of  Recreation,  City  Hall. 
Lowest  bidders:  Mitchell  Houseworth,  Inc., 
2512  North  Twenty-seventh  street,  $123,457; 
Robbins  Cont.  Co.,  1137  North  Front  street, 
$129,000.  Heating,  William  Earley’s  Sons, 
1216  Ridge  avenue,  $4,560. 

Grading  and  Paving,  Philadelphia.  Own¬ 
ers,  City  of  Philadelphia,  Bureau  of  High¬ 
ways,  City  Hall,  Philadelphia.  Low  bidders: 
Allengrove  street,  Castor  to  Roosevelt  Boule¬ 
vard,  $14,902.90;  Barbre  Asphalt  Paving  Co., 
Land  Title  Building.  Front  street,  Erie  ave¬ 
nue  to  Hunting  Park  avenue,  $55,536.30; 
Hope  street,  Indiana  avenue  to  Clearfield 
street,  $3,566.90;  Lebanon  avenue,  Sixty- 
sixth  to  Sixty-eighth  streets,  $23,913.66;  Lud¬ 
low  street,  Sixty-second  street  to  Cobb’s 
iCreek  Parkway,  $3,410.33;  Matthews  street, 
Wister  to  Woodlawn  streets,  $4,140.48; 
Stocker  street,  Seventeenth  to  Eighteenth 
streets,  $3,715.65;  Sixty-fifth  street,  Haver- 
ford  avenue  to  Media  street,  $6,872.96;  East¬ 
ern  Paving  Co.,  Colonial  Trust  Building,  Phil¬ 
adelphia.  Beechwood  street,  Snyder  avenue 
to  Jackson  street,  $7,751.18;  Broad  street, 
Haines  street  to  Seventieth  avenue,  $22,- 
042.93;  Buist  avenue.  Sixty-ninth  to  Seven¬ 
tieth  streets,  $7,237.01;  Nedro  avenue,  York 
road  to  Ogontz  avenue,  $17,689.80;  Union 
Paving  Co.,  Thirtieth  and  Locust  streets, 
Philadelphia.  * 

Grading — Beechwood  street,  Sixty-fifth  ave¬ 
nue  to  Stenton  avenue,  $1,293.80;  Cayuga 
street,  I  to  L  streets,  $64,793.39;  Walnut  lane, 
Seventy-third  to  Cheltenham  avenue, 
$7,229.76.  Frank  Mark  Cont.  Co.  ,2820  North 
Twenty-first  street,  Philadelphia. 

Residences  (8),  5432-46  Diamond  street, 
Philadelphia,  $53,000.  Architect,  private 
plans.  Owner,  Hugh  C.  Forbes,  4600  Diamond 
street,  Philadelphia.  Brick,  2  stories,  16x46 
feet  and  16x33  feet,  12x12  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (8),  South  side  Allengrove, 


West  of  Horrocks,  $6,500  each.  Architect, 
private  plans.  Owner,  J.  D.  Fotheringham, 
1000  Arrott  street,  Philadelphia.  Brick,  2 
stories,  19x48  feet,  slag  roof,  hot  water  heat¬ 
ing,  electric  lighting.  Owner  will  build. 

Residences  (10),  5727-45  Penn  street,  Phil¬ 
adelphia,  $4,500  each.  Architect,  private 
plans.  Owner,  W.  Robinson,  7319  Rising  Sun 
avenue,  Philadelphia.  Brick,  2  stories,  19 
feet  10  inches  x  30  feet,  slag  roof,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Residences  (2),  East  side  Conden  street, 
North  of  Grant  avenue,  $4,200.  Architect, 
private,  plans.  Owner,  Thomas  C.  Copeland, 
Bustleton,  Pa.  Frame,  2  stories,  14x37  feet, 
shingle  roof,  hot  air  heating.  Owner  will 
build. 

Residences  (2),  East  side  Tabor  road,  South 
of  Cottman,,  and  (2)  West  side  Lawndale 
avenue,  North  of  Bleigh,  $4,300  each.  Archi¬ 
tect,  private  plans.  Owner,  Henry  J.  Tuns- 
dale,  1006  Cottman  street,  Philadelphia. 
Brick,  2  stories,  14x37  feet,  slag  roof,  hot 
water  heating,  electric  lighting.  Owner  will 
build. 

Residences  (2),  Dittman  and  Pratt  streets, 
Philadelphia,  $8,300.  Architect,  private  plans. 
Owner,  Cezany  Lakowfiez,  6655  Torresdale 
avenue,  Philadelphia.  Brick,  2  stories,  14x48 
feet  and  16x48  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence,  North  side  Shelmire,  East  of 
Palmetto  street,  $3,500.  Architect,  private 
plans.  Owners,  Davis  &  Kachersperger,  7301 
Oxford  avenue,  Philadelphia.  Fr&me,  1  story, 
28x41  feet,  shingle  roof,  oak  and  pine  floors. 
Owner  will  build. 

Residences  (5),  Residence  and  Store  (1), 

Tenth  and  Wagner  aveue,  $37,500.  Architect, 
private  plans.  Owners,  Goldstein  Brothers, 
720  Porter  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  14x26%  feet,  20x15%  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Stores  (9),  Walnut  lane  and  Belfield  ave¬ 
nue,  $12,000.  Architect,  private  plans.  Own¬ 
er,  A.  Leibovitz,  4045  Baltimore  avenue,  Phil¬ 
adelphia.  Brick,  1  story,  27x9  feet  and  15x30 
feet,  slag  roof,  pine  floors.  Owner  will  build. 

Residences  (7),  Grangese  street,  West  of 
Park  avenue,  $37,000.  Architect,  private 
plans.  Owner,  Harry  C.  Weller,  1338  Ruscomb 
street,  Philadelphia.  Brick,  2  stories,  16x52 
feet  and  16x34  feet,  13x13  feet,  slag  roof, 
hot  water  heat,  electric  light.  Owner  will 
build. 

Garages  (2),  Rising  Sun  avenue,  South  of 


Survey  ing  instruments 
Rods  and  Tapes 
Drawing  Materials 
Sensitized  Papers 


Commercial  Photography 


Vero-Graph  Prints 
Photostat  Prints 
Faxco  Prints 
Blue  Prints 


GENERAL  REPRODUCTION  COMPANY 


Incorporated 

Spruce  1303  1.51 8  SANSOM  STREET  Race  6010 

PHILADELPHIA  .'.  PENNSYLVANIA 


No.  640.  HEAVY  BLACK  GUM 
ASPHALTUM  LIQUID. 

For  Waterproofing  and  Dampproofing  Footings,  Foundations,  Cellar 
Floors,  Etc.  Apply  with  a  Brush— Cold. 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-S35  North  3rd  St. 

Market  4525  PHILADELPHIA,  PA.  Park  3959 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  covering!. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


SAND 


WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concreta  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2123  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone.  Race  6062 


PAGE  WIRE 

FENCE 


2LARMCO 

INGOT  IRON  V 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FENCE  ,Wire  or  Iron 

For  The  Country  Estate 

Ptione  LomtoardL  7438 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS  :  BUILDERS’  EXCHANGE  BLDG. 
18  South  7th  Street,  Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hiil  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

t  222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  874© 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  Hews 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  HTlNNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 


therholt 


ntractor 


CYCLONE  CHAIN  LINK  SAFEGUARD  FENCING 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


i 

THE  HANEY-WHITE  CO. 

LUMBER  and  MILLWQRK  ! 

17th  Street  and  Gienwood  Avenue 

Philadelphia  1 

Bell— Columbia  1200  Keystone— Park  2853  j 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


“Finished  on  Time” 

A  recognized  duty  of  our  estimators  is 
to  figure  on  time  as  well  as  price  and 
general  specifications. 

Results  show  that  over  ninety  per  cent, 
of  our  electrical  installations  are  “Fin¬ 
ished  On  Time.” 

However,  this  is  only  a  part  of  our 
“Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer* 
1723  Saniom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  place  the  entire 
scope  of  this  service  at  your  command. 


Race  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St ,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


Wyoming  avenue,  $5,000.  Architect,  private 
plans.  Owner,  'Harry  A.  Barth,  4701  Rising 
Sun  avenue,  Philadelphia.  Brick,  1  story,  ir¬ 
regular  size,  slag  roof,  cement  floors.  Owner 
will  build. 


CONTINUOUS  CONCRETE  MIXER 
What  do  you  think  of  a  machine  that  will 
accurately  measure  its  own  proportions  and 
thoroughly  mix,  at  the  rate  of  27  cubic  yards  per 
hour,  with  a  1  y2  horse  power  engine?  With  the 
batch  mixer,  there  is  a  great  temptation,  in  order 
to  increase  the  output,  to  slight  the  mixing.  With 
this  machine,  such  a  thing  is  impossible,  because 
the  stuff  cannot  be  gotten  out  till  it  comes  out  of 
itself;  beside,  proportions  are  more  accurate. 

With  the  “Batch”  method,  the  measuring  is 
done  in  wheelbarrows,  and  no  two  barrows  have 
exactly  the  same  quantity  in  them. 

We  will  tell  you  more  about  it  later. 


Bell  Phone.  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAY.  ESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  Gene,  al  Spraying 
SHARON  HILL.  PA. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M — 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

H.OOFIKTO  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling-Arinstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 
Offices—  Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahfckon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  evety  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Ca|j 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  779  1  JAMES  A.  CLANCY,  Phila.  Mgr. 


Residences  (7),  Sixteenth  street,  North  of 
Courtland  street,  $4,900  each.  Architect,  pri¬ 
vate  plans.  Owner,  William  Cooper,  4666 
North  Sydenham  street,  Philadelphia.  Brick, 

2  stories,  15x30  feet,  7^4x9  feet,  slag*  roof, 
oak  and  pine  floors,  electric  lighting.  Owner 
will  build. 

Garage,  West  side  Felton  .street,  North  of 
Catharine  street,  $9,000.  Architect,  private 
plans.  Owner,  W.  J.  Baylis,  6221  Catharine 
.street,  Philadelphia.  Brick,  1  story,  irregular 
size,  slag  roof,  cement  floors,  electric  lighting. 
Owner  will  build. 

Residences:  (60),  Camac  and  IChew  streets, 
Philadelphia,  $158,000.  Architect,  private 
plans.  Owner,  Daniel  Crawiford,  Jr.,  3904 
Chestnut  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  20x41  feet  and  16x30  feet,  13x10  feet, 
slag  roof,  oak  and  pine  floors,  electric  light. 
Owner  will  build., 

Residence,  West  side  Prospect  avenue, 
South  of  Bustleton  avenue,  $15,000.  Archi¬ 
tect,  private  plans.  Owner,  D.  Brewer  Gehly, 
Somer-ton,  Pa.  Frame,  2  stories,  18%x20:*4 
feet,  32x16  feet,  shingle  roof,  hot  water  heat¬ 
ing,  electric  lighting.  Owner  will  build. 

Residences  (11),  Sedgwick  avenue  and 
Sherman  street,  $8,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  Robert  Killough,  Wayne 
avenue  and  Duval  street,  Philadelphia.  Stone, 

3  stories,  18x34  feet,  slate  roof,  hot  water 
heating,  electric  lighting,  oak  and  pine  floors. 
Owner  will  build. 

Residence,  7916  Guyers  avenue,  Philadel¬ 
phia,  $2,000.  Architect,  private  plans.  Own¬ 
er,  James  Black,  2302  Dickinson  street,  Phila¬ 
delphia.  Brick,  1  story,  16x40  ifeet,  slag  roof, 
electric  light,  pine  floors.  Owner  will  build. 

Apartment  (alts.),  517  South  Forty-second 
street,  $2,000.  Owner,  R.  Russell  Jones,  on 
premises.  General  alterations.  Owner  will 
build. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  €.,  Septem¬ 
ber  21,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  October  17,  1922,  for 
the  extension  to  workroom  of  the  United 
States  Custom  House  and  Post  Office  at  Eall 
River,  Mass.  Drawings  and  specifications 
may  be  obtained  from  the  Custodian  of  site 
at  Fall  River,  Mass.,  or  at  this  office  in  the 
discretion  of  the  Acting  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
September  18,  192:2.  Sealed  Proposals  will 
be  opened  in  this  office  at  3  P.  M.,  October 
16,  1922,  for  construction  (except  mechanical 
equipment)  of  an  Infirmary  Group  (four  brick 
and  concrete  buildings  two  and  three  stories, 
with  a  total  ground  area  of  44,600  square 
feet)  for  the  United  States  Veterans’  Hos¬ 
pital,  at  'Chelsea,  N.  Y.  Drawings  and  spe¬ 
cifications  may  be  obtained  at  this  office  in 
the  discretion  of  the  Supervising  Architect. 
Proposals  will  be  considered  only  from  indi¬ 
viduals,  firms  or  corporations  possessing  sat¬ 
isfactory  financial  and  technical  ability, 
equipment,  and  organization  to  insure  speedy 
completion  of  the  contract,  and  who  have 


Shovels,  Picks 
Barrows,  Hods 
Buggies,  Etc. 


MOORE  &  WEISBROD 

Inco  r  porated 

TOOLS,  EQUIPMENT,  SUPPLIES 

229  N.  12th  Street,  Philadelphia 

Walnut  2406  Race  2697 


Immediate 

Delivery 

Quality 

Service 
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For  Dampproo/ing  a  net  ForPr 

Decorating  Masonry  Wa/fs  booklet  on  request  .  Stout 

THE  TRUSCON  LABORATORIES 


STONE  TEX 


For  Prefer vinar  J3rlc/c~ 
Stone -Stucco -Concrete 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint,  Stonetex  looks  like 
masonry.  


Phila.  Office, 
1432  South  Penn  Sq. 


’Phones  -Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


established  a  record  for  expedition  on  con¬ 
tracts  of  similar  character  and  magnitude. 
Before  drawings  and  specifications  are  for¬ 
warded  to  prospective  bidders,  applicants 
must  cite  at  least  one  specific  instance  where 
a  record  for  speed  has  been  established  on 
a  job  of  equivalent  magnitude,  giving  date  of 
award  of  contract,  amount  of  contract,  spe¬ 
cified  time  for  completion  and  date  of  actual 
completion.  The  fact  that  any  concern  ob¬ 
tains  a  set  of  the  plans  and  specifications 
from  any  source  whatever  and  submits  a  bid 
shall  not  constitute  a  waiver  of  the  fore¬ 
going  stipulations.  Jas.  A.  Wetmore,  Act¬ 
ing  Supervising  Architect. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
October  2,  1922. — Sealed  Proposals  will  be 
opened  in  this  office  at  3  P.  M.,  October  30, 
1922,  for  alterations,  etc.,  to  the  United 
States  Post  Office,  Court  House,  and  Custom 
House,  at  Richmond,  Va.,  including  altera¬ 
tions  to  adjoining  buildings  and  approaches. 
Drawings  and  specifications  may  be  obtained 
from  the  Custodian  at  Richmond,  Va.,  or  at 
this  office  in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 
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Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residence,  5641  North  American  street, 
Philadelphia,  $4,500.  Architect,  private  plans. 
Owner,  John  F.  Schaaf,  on  premises.  Brick, 
2  stories,.  16x47  feet,  slag  roof,  hot  water 
heating,  electric  lighting.  Contract  awarded 
to  M.  Shoemaker,  5724  North  Mascher  street. 

Store  and  Storage  Building,  902  Carpenter 
street,  $3,500.  Architect,  private  plans.  Own¬ 
er,  Nazareo  Monticelli,  904  Carpenter  street, 
Philadelphia.  Brick,  3  stories,  16x45  feet, 
slag  roof,  cement  floors,  electric  work.  Con¬ 
tract  awarded  to  Frank  Lucci,  1603  Ellsworth 
street,  Philadelphia. 

Packing  House,  Franklin,  Callowhill  and 
Willow  streets,  $120,000.  Architect,  private 
plans.  Owners,  Standard  Provision  Co.,  on 
premises.  Brick  and  reinforced  concrete,  3 
stories,  160x70  feet,  and  60x90  feet,  concrete 
floors,  cement  floors,  elevators,  waterproofing, 
iron  work,  floor  hardener,  rolled  steel  and  fire 
doors,  hollow  metal  window  frames,  hollow 
metal  skylights,  rolled  steel  sash,  tile  work, 
electric  lighting,  steam  heating.  Contract 
awarded  to  George  Kessler  Cont.  Co.,  1733 
North  Marvine  street. 

Garages  (39),  Store  and  Residence,  Fifty 
fourth,  North  of  Woodland  avenue.  Architect, 
private  plans.  Owner,  H.  P.  Reed,  1121 
South  Sixty-first  street,  Philadelphia.  Brick, 
1  story,  17x9  feet,  and  2  stories,  20x60  feet, 
slag  roof,  pine,  hardwood  and  cement  floors, 
hot  water  heating,  electric  lighting.  Contract 
awarded  to  J.  D.  Fisher,  5424  Thompson 
street,  Philadelphia. 

Meeting  House  (add.),  Coulter  street,  West 
of  Germantown  avenue,  $6,300.  Architects, 
Heacoek  &  Hokanson,  Bailey  Building,  Phila¬ 


delphia.  Owners,  Germantown  Friends’  Meet¬ 
ing  House,  on  premises.  Hollow  tile  and 
stucco,  1  story,  29x15  feet,  tin  roof,  pine 
floors,  electric  light,  tile  work  (heating  re¬ 
served).  Contract  awarded  to  I.  A.  Dunkel- 
berger,  71  East  Herman  street. 

Residences,  1924-26  Panama  street,  $12,000. 
Architect,  Spencer  Roberts,  10  South  Eight¬ 
eenth  street,  Philadelphia.  Owner,  Mr.  Nor¬ 
man  Grey,  care  of  architect.  Brick,  cut 
stone,  stucco,  3  stories,  16x12  feet,  tin  roof, 
oak  and  pine  floors,  painting,  glazing,  car¬ 
pentry,  mill  work,  plumbing,  bond,  ornamental 
iron  work,  metal  lath,  tile  work  (heating, 
electric  lighting  and  finished  hardware  re¬ 
served).  Contract  awarded  to  F.  B.  Davis  & 
Son,  Inc.,  240  North  Sixteenth  street. 

Building,  1624  Arch  street,  Philadelphia, 
$30,000.  Architect,  J.  Ethan  Fieldstein,  Otis 
Building,  Philadelphia.  Owner,  Benjamin 
Alexander,  209  West  End  Trust  Building, 
Philadelphia.  Brick,  granite  and  artificial 
limestone,  2  stories,  144x24  feet,  slag  roof, 


maple  floors,  metal  ceilings,  iron  work,  bond, 
rolled  steel  sash,  tile  work,  metal  lath,  elec¬ 
tric  lighting,  demolition.  Contract  awarded 
to  Frank  Lucci,  1603  Ellsworth  street,  Phila¬ 
delphia. 

Y.  M.  C.  A.  Building  (add.),  Germantown 

avenue  and  Haines  street,  $27,500.  Architect, 
Benjamin  F.  Betts,  22  South  Eighteenth 
street,  Philadelphia.  Owners,  Y.  M.  C.  A., 
Germantown  Branch,  on  premises.  Brick  and 
stucco,  2  stories,  59x98  feet,  slag  roof,  maple 
floors,  hollow  tile,  metal  lath,  steam  heat, 
electric  lighting,  tile  and  marble  work,  orna¬ 
mental  iron  work.  ‘Contract  awarded  to 
Harry  Gill,  Jr.,  2514  Germantown  avenue. 

Ice  Manufacturing  Plant,  Tenth  and  Wind- 
rim  avenue,  Philadelphia.  Architect,  Jesse 
T.  Hoekstra,  1713  Sansom  street,  Philadel¬ 
phia.  Owners,  Logan  Ice  Co.,  care  olf  C.  W. 
Roberts,  Tenth,  and  Windrim  avenue.  Brick, 
1  story,  (4)  buildings,  96x182  feet,  slag  roof, 
cement  floors,  electric  lighting,  refrigerating 
machinery,  mill  work,  plastering,  plumbing, 
painting.  Contract  awarded  to  Monaghan  & 
Losse,  Inc.,  3016  Chestnut  street. 

Store  and  Lodge,  2856  Frankford  avenue, 
Philadelphia,  $29,000.  Architect,  Karl  F. 
Otto,  5802  North  Fifth  street,  Philadelphia. 
Owners,  Ioska  Tribe,  I.  O.  R.  M.,  No.  379,  on 
premises.  Brick,  2  stories,  40x60  feet  and 
4x20  feet,  slag  roof)  mineral,  composition  and 
cement  floors,  metal  lath,  roof  ventilators, 
metal  ceilings,  waterproofing  and  dampproof¬ 
ing,  vacuum  heating,  electric  lighting.  Con¬ 
tract  awarded  to  Robert  Beatty  i&  Brother, 
2321  East  Fletcher  street. 

Fraternity  House  (alts,  and  add.),  3529  Lo¬ 
cust  street,  Philadelphia.  Architects,  Savery 
&  Scheetz,  1309  Locust  street,  Philadelphia. 
Owners,  Betta  Theta  Phi,  on  premises.  Brick, 
32x94  feet,  general  alterations,  slag  roof,  oak 
and  pine  floors,  hot  water  heating,  electric 
lighting,  iron  work.  Contract  awarded  to  F. 
A.  Havens  Co.,  845  North  Nineteenth  street, 
Philadelphia. 

Machine  Shop,  Cottman  and  G  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  Wilmot  Fleming,  956  Foulkrod  street, 


■On  the  Ground  When  Wanted « 


Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Park  49*1 
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Frankford,  Philadelphia.  Steel,  1  story,  32x60 
feet,  steel  roof,  electric  lighting,  boiler,  pine 
floors.  Contract  awarded  to  Truseon  Steel 
Co.,  1432  South  Penn  Square,  Philadelphia. 

Church  (alts,  and  add.),  Twenty-eighth  and 
Chalmers  streets,  Philadelphia,  $17,500.  Ar¬ 
chitect,  J.  'H.  Frank,  Real  Estate  Trust  Build¬ 
ing,  Philadelphia.  Owners,  Mediator  Luth¬ 
eran  Church,  on  premises.  Port  Deposit 
stone  and  steel,  1  story  on  basement,  46x45 
feet,  slate  roof,  maple  floors  (heating,  plumb¬ 
ing  and  electric  work  separate  bids).  Con¬ 
tract  awarded  to  P.  A.  Sorenson,  1133  Gal¬ 
lo  whill  street,  Philadelphia. 

Stores  and  .Apartments,  3331-35  Walnut 
street,  Philadelphia,  $50,000.  Architect,  pri¬ 
vate  plans.  Owner,  May  Ringe,  3343  Walnut 
street,  Philadelphia.  Brick,  cut  stone,  steel 
and  stucco,  3  stories,  106x33  feet,  slag  roof, 
composition  and  pine  floors,  demolition,  hot 
water  heat,  electric  lighting,  tile  work,  iron 
work.  iC'ontract  awarded  to  George  H.  Evans, 
Inc.,  109  North  Thirteenth  street,  Philadel¬ 
phia. 

Residences  (26),  Chew  and  Brinton  streets, 
Philadelphia,  $110,200.  Architect,  private 
plans.  Owner,  John  S.  Wurts,  1225  Land 
Title  Building,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x29  feet,  11x11  feet  and  18x31  feet, 
hot  water  heating,  electric  lighting,  slag  roolf. 
Contract  awarded  to  D.  Sloan,  5242  German- 
town  avenue,  Philadelphia. 

Residences  (5),  West  side  Bennett  street, 
South  of  Palmetto,  .$25,000.  Architect,  pri¬ 
vate  plans.  Owner,  John  Fred  Burkhardt, 
5519  North  Fifth  street,  Philadelphia.  Brick, 
2  stories,  14x28  feet,  11x11  feet,  hot  water 
heating,  electric  lighting,  slag  roof.  Con¬ 
tract  awarded  to  Charles  Sinn,  5518  Amer¬ 
ican  street,  Philadelphia. 

Garage,  East  side  Jasper  street,  South  of 
■Cambria  street,  $10,000.  Architect,  private 
plans.  Owner,  Norris  Margolis,  3091  Ken¬ 
sington  avenue,  Philadelphia.  Brick,  1  story, 
irregular  size,  slag  roof,  electric  light,  cement 
floors.  Contract  awarded  to  Wintz  Brothers, 
1618  Sellers  street,  Philadelphia. 

Store  and  Two-Family  Residence  (alts,  and 
add.),  Northwest  Corner  Twentieth  and  Green 
streets,  Philadelphia,  $15,000.  Architect,  pri¬ 
vate  plans.  Owner,  I.  Plumer,  2020  Green 
street,  Philadelphia.  Brick,  3  stories,  22x32 
feet,  slag  roof,  electric  work.  Contract 
awarded  to  J.  Newborn,  831  North  Sixth 
street,  Philadelphia. 

Bank  (alts.),  Northwest  Corner  Frankford 
avenue  and  Overington,  $8,000.  Architect, 
private  plans.  Owners,  Oxford  Bank  &  Trust 
IQo.,  on  premises.  General  alterations,  car¬ 
pentry,  mill  work,  painting,  glazing.  Contract 
awarded  to  Edward  T.  Bender,  6014  Torres- 
dale  avenue. 

Garage,  6122  Germantown  avenue,  Phila¬ 
delphia,  $7,000.  Architect,  private  plans. 
Owner,  Harry  Ackerman,  on  premises.  Brick, 
1  story,  18^4x148  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  V.  Belmonte,  304 
East  Haines  street,  Philadelphia. 

Residence,  West  side  Forrest  avenue,  South 
of  TJpsal  street,  $7,000.  Architect,  private 
plans.  Owner,  Wesley  Rhinehard,  1912  Haines 
street,  Philadelphia.  Brick,  2  stories,  16x45 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  S.  S.  Billingsley,  1230  East  Chel- 
•  ten  avenue. 

Residence  (alts.),  Southeast  Corner  Pros¬ 
pect  and  New  streets,  $6,000.  Architect, 


Horace  Wells  Sellers,  Stephen  Girard  Build¬ 
ing,  Philadelphia.  Owner,  Miss  E.  Earle, 
Stenton  avenue,  Philadelphia.  General  altera¬ 
tions,  carpentry,  mill  work,  plastering,  paint¬ 
ing.  Contract  awarded  to  Stokes  Brothers, 
6723  Musgrave  street,  Philadelphia. 

Residence,  Wakeling  and  North  streets, 
Philadelphia,  $5,600.  Architect,  private  plans. 
Owner,  Robert  Coady,  on  premises.  Brick,  2 
stories,  16x43  feet,  slag  roof,  electric  light¬ 
ing.  Contract  awarded  to  John  F.  Davis, 
1021  Herbert  street,  Philadelphia. 

Residences  (2),  Southwest  Corner  Seven¬ 
tieth  arid  Paschall  avenue,  $5,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Daniel  McNichol, 
Sixty-second  and  Gray’s  avenue,  Philadelphia. 
Brick,  2  stories,  15x26  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  George  S.  Roe, 
6949  Saybrook  avenue,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  1407 
South  Fifty-eighth  street,  $4,800.  Architect, 
private  plans.  Owner,  J.  M.  Marcovitz,  1405 
South  Filfty-eighth  street,  Philadelphia.  Brick, 
2  stories,  21x12  feet,  slag  roof,  electric  light¬ 
ing.  (Contract  awarded  to  W.  G.  Kennedy, 
1667  South  Yewdall  street. 

Residences  (2),  Southwest  Corner  Prince- 
•  ton  and  Cottage  streets,  $4,800  each.  Archi¬ 
tect*  private  plans.  Owners,  Edwin  N.  Cor¬ 
son  and  M.  C.  Herdegen,  2123  North  Eighth 
street.  Brick,  2  stories,  34x43  feet  and  16x12 
feet,  slag  roof,  electric  light.  Contract 
awarded  to  Edward  L.  Corson,  2133  North 
Eighth  street,  Philadelphia. 

Residence,  7238  Oxford  avenue,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Own¬ 
er,  William  H.  Odenat'h  ,6734  Oakley  street, 
Philadelphia.  Frame,  2  stories,  20x24  feet, 
shingle  roof,  electric  lighting.  Contract 
awarded  to  Hebsaeker  &  Wingate,  Fox  Chase, 

Storage  Building  (alts.),  28  East  Ritten- 
house  street,  $2,500.  Architect,  private  plans. 
Owners,  Union  Transfer  Co.,  Tenth  and 
Spring  Garden  streets.  General  alterations. 
Contract  awarded  to  E.,  E.  Hollenback,  Inc., 
1804  Brandywine  street. 

Residence,  Southeast  (Corner  Yeree  road  and 
Oakmont  avenue.,  $7,500.  Architect,  private 
plans.  Ownhr,  J.  J.  Evans,  4143  North  Eighth 
street,  Philadelphia.  Frame,  1  story,  44x36 
feet,  shingle  roolf,  electric  light,  oak  and  pine 
floors.  Contract  awarded  to  Charles  T.  Clark, 
Sedgley  avenue  and  Germantown  avenue. 

Residence,  Northeast  Corner  Chelten  and 
Lawnton  avenues,  Philadelphia,  $7,000.  Ar¬ 
chitect,  private  plans.  Owner,  John  McGhee, 
Sixty-fifth  avenue  and  Eleventh  street,  Phila¬ 
delphia.  Stone,  2  stories,  23x36  feet,  slate 
roof,  electric  lighting.  Contract  awarded  to 
Gilbert  S.  Smith,  1715  Chestnut  street. 

Office  (alts.),  13-15-17  South  Eighteenth 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  W.  F.  Paul,  1303  South 
Twenty-second  street,  Philadelphia.  General 
alterations.  Contract  awarded  to  John  Drum- 
gaule,  1112  South  Twenty-«second  street,  Phil¬ 
adelphia. 

Storage  Buildings  (2),  Northwest  Corner 
Delaware  avenue  and  Venango  street,  $19,000. 
Architect,  private  plans.  Owber,  M.  L.  Shoe¬ 
maker  &  Co.,  on  premises.  \Steel,  brick,  1 
story,  90x100  feet,  cement  fipors.  Contract 
awarded  to  Truseon  Steel  Go.,  1432  South 
Penn  Square. 

Residences  (2),  South  side  Princeton  street, 
West  of  Cottage,  $3,600  each.  ^Architect, 


private  plans.  Owner,  George  N.  Miller,  3410 
Benner  street,  Philadelphia.  Brick,  1  story, 
24x38  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  S.  S.  Wilmer,  3211  Comly 
street,  Philadelphia. 

Residence,  Southwest  Corner  Cottman  and 
Montour  streets,  $9,825,  Architect,  private 
plans.  Owner,  Clayton  J.  Fink,  5240  Beau¬ 
mont  avenue,  Philadelphia.  Frame,  2  sto¬ 
ries,  30x30  feet,  shingle  roof,  electric  light¬ 
ing.  Contract  awarded  to  Schoppe  Brothers, 
Verree  road,  Philadelphia. 

Residences  (2),  South  side  Jackson  street, 
East  of  Knorr,  $5,400.  Architect,  private 
plans.  Owner,  Chris  Gereke,  6938  Tulip  street, 
Philadelphia.  Brick,  2  stories,  16x38  feet, 
slag  roof,  electric  lighting.  Contract  awarded 
to  Daniel  J.  Gereke,  6938  Tulip  street,  Phila¬ 
delphia. 

Garage,  South  side  Girard  avenue,  East  of 
Palmer  street,  $3,500.  Architect,  private 
plans.  Owner,  Frank  M.  Wilson,  500'  East 
Girard  avenue,  Philadelphia.  Brick,  1  story, 
28x54  feet,  slag  roof,  cement  floors.  Contract 
awarded  to  Harry  Drake,  3139  Frankford 
avenue. 

Office  (add.),  Northwest  Corner  Fifteenth 
and  Callowhill  streets,  $3,000.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  &  Reading 
Railway,  Twelfth  and  Market  streets,  Phila¬ 
delphia.  Brick,  1  story  add.,  7x20  feet,  slag 
roof,  pine  floors,  electric  light.  Contract 
awarded  to  E.  H.  Keefer  &  Son,  1321  Rod- 
man  street. 

Store  (alts.),  1217  Market  street,  Philadel¬ 
phia,  $2,500.  Architect,  private  plans.  Own¬ 
ers,  Poales,  Inc.,  Wilmington,  Del.  General 
alterations.  Contract  awarded  to  George  W. 
Smith,  Forty-ninth  and  Gray ’s  avenue. 

Residence  (add.),  2202  Delaney  street,  Phil¬ 
adelphia,  $2,500.  Owner,  B.  Dawson  Coleman, 
on  premises.  Brick,  3-story  add.,  15x15  feet, 
electric  light,  heating  extension.  Contract 
awarded  to  William  R.  Dougherty,  1608  San- 
som  street,  Philadelphia. 

Residence  and  Store  (add.),  Northeast  Cor¬ 
ner  Fifty-fourth  and  Girard  avenue,  $2,500. 
Architect,  private  plans.  Owners,  Samuel  and 
Margaret  Ellis,  on  premises.  Brick,  1  story 
add.,  17x18  feet,  electric  light,  pine  floors. 
Contract  awarded  to  N.  Stotnekos,  5321  Gir¬ 
ard  avenue,  Philadelphia. 

Hospital  (alts.),  Southeast  Corner  Front 
and  Lehigh  avenue,  $2-, 000.  Owners,  Episco¬ 
pal  Hospital,  on  premises.  General  altera¬ 
tions.  Contract  awarded  to  Frank  E.  Wal¬ 
lace,  1220  Chancellor  street. 

Residence  and  Store  (add.),  6406  Woodland 
avenue,  $2,700.  Architect,  private  plans. 
Owner,  Joseph  Siegel,  on  premises.  Brick,  1 
story,  16x15  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  P.  Lessarky,  208  Arch  street, 
Philadelphia. 

Residence  and  Office  (alts.),  415  South 
Twentieth  street,  Philadelphia,  $2,000.  Own¬ 
er,  Joseph  B.  McConnell,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  T.  B. 
Monoghan,  2009  Sansom  street,  Philadelphia. 

Garage,  3430  Crawford  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  Mary 
E.  Fletcher,  3428  Crawford  street,  Philadel¬ 
phia.  Brick,  1  story,  18x85  feet,  slag  roof, 
cement  floors.  Contract  awarded  to  John  A. 
Davies,  815  East  Tioga  street. 

Church,  695  West  Johnson  street,  Phila¬ 
delphia,  $2,000.  Owners,  Blue  Bell  Method¬ 
ist  Episcopal  Church,  care  of  builder.  Frame, 


WILLIAM  H.  RIDDLE 

Hauling  (Contractor 

lllO  So.  31st  Street,  Philadelphia 
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Think  Right  Quickly 

of  some  one  thing  you  use  in  your  business 


Then  think  of  this!- 

“The  War  Department  has  it.” 

And  the  chances  are  better  than  10  to  1  that  the  War  Department  has  all 
the  things  for  crowd-getting  sales  you  can  call  to  mind  in  an  hour’s  steady 
thinking. 

What  does  this  mean  to  you? 

It  means,  simply,  that  War  Department  sales  give  you  an  opportunity  to 
buy,  for  considerably  less,  the  very  kinds  of  commodities  for  which  you  now 
are  competing  in  the  open  market.  Such  an  opportunity  is  afforded  you  in 
this  auction  at  Camp  Dix,  N.  J.,  October  17. 


A  representative  list  of  materials  to  be  offered 


Remember  the  date 
OCTOBER 
17,  1922 

Auction  Sale  at 
Camp  Dix, 
New  Jersey. 


Wagons,  harness,  ventilators,  wash 
troughs,  wood  working  machines,  5-ton 
electric  traveling  crane,  electric  blowers, 
electric  trucks,  starting  motors,  drum 
hoists  (hand  and  power),  screen  doors, 
window  slides,  sashes,  wheelbarrows,  hot 
water  tanks  (350  to  1100  gals.),  ventilat¬ 
ing  fans,  steam  crane,  stationary  boilers 
(upright  and  horizontal),  portable  boilers, 
electric  welder,  gas  engine,  adzes,  augers, 
crow-bars,  hammers,  shovels,  saws,  jacks, 


rakes,  pipe  cutters,  tool  chests,  trowels, 
elbows,  tees,  returns,  cross-overs,  hand 
pumps,  reducers,  plugs,  caps,  couplings, 
unions,  bibbs,  valves,  shower  heads,  elec¬ 
tric  fans,  lanterns  and  globes,  asbestos 
pipe  covering,  warehouse  trucks,  electric 
motors,  marking  crayons,  hand  trucks, 
lamp  guards,  reflectors,  fuses,  cut  outs, 
switches,  wagon  parts,  small  hardware, 
refrigerating  apparatus. 


The  Government  reserves  the  right  to  reject  any  or  all  bids.  Catalogs 
showing  all  offerings  in  this  auction,  offerings  well  worth  the  time  to  investi¬ 
gate,  are  ready  for  you  now.  Write  Quartermaster  Supply  Officer,  First  Avenue 
and  Fifty-ninth  Street,  Brooklyn,  N.  Y. 
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1  story,  22x37  feet,  pine  floors,  electric  light. 
Contract  awarded  to  James  D.  O’Neill, 
Ogontz,  Philadelphia. 

Residence  and  Store  (alts.),  2630  North 
Twenty-ninth  street,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  S.  Toll,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  I. 


Oak  Brook  Branch  Bank,  Oak  Brook,  Pa. 
Architect,  Harry  Maurer,  234  North  Fifth 
street,  Reading,  Pa.  Owners,  Reading  Na¬ 
tional  Bank,  Reading,  Pa.  Brick  and  terra 
cotta,  30x53  feet,  Carey  roof.  Plans  in  pro¬ 
gress. 

School,  Mt.  Penn,  Reading,  Pa.  Architect, 
H.  Maurer,  234  North  Fifth  street,  Reading, 
Pa.  Owners,  Mt.  Penn  School,  W.  Edgar 
Bates,  secretary,  Mt.  Penn,  Reading,  Pa. 
Brick,  1  and  2  stories,  38x160  feet,  Spanish 
tile  roof,  maple  floors,  hollow  tile  (heating, 
plumbing  and  electric  work  reserved),  roof 
ventilators,  waterproofing,  dampproofing. 
Owners  will  take  revised  bids  due  October 
18th. 

High  School,  Bridgeport,  Pa.  Architect, 
H.  Courcy  Richards,  608  Chestnut  street, 
Philadelphia.  Owners,  Board  of  Education, 
Bridgeport,  Pa.  Brick,  cut  stone,  steel  and 
stucco,  2 y2  stories,  164x69  feet,  composition, 
tin  and  slag  roof,  cement  and  pine  floors, 
metal  lath,  rolled  steel  skylights,  bond,  iron 
stairs  and  iron  work,  waterproofing.  All  bids 
rejected.  Architect  will  take  new  bids  from 
same  builders  in  two  weeks. 

Church  and  Sunday  School,  Bloomsburg, 
Pa.  Architects,  Ritter  &  Shay,  North  Amer¬ 
ican  Building,  Philadelphia.  Owners,  St. 
Matthew’s  Lutheran  Cong.,  Rev.  J.  E.  Byers, 
Bloomsburg,  Pa.  Stone.  Preliminary  plans 
in  progress.  Too  early  for  details. 

Hotel,  Hazleton,  Pa.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  Otis  Building,  Phila¬ 
delphia.  Owner,  George  B.  Markle,  Hazle¬ 
ton,  Pa.  Stone,  brick,  steel  and  terra  cotta, 
9  stories,  95x150  feet.  Plans  in  progress. 
Too  early  for  details. 

Garage,  Cynwyd,  Pa.,  $20,000.  Architect, 
John  C.  Norton,  Ardmore,  Pa.  Owner,  name 
withheld.  Hollow  tile  and  steel,  1  story, 
5114x97  feet,  Certainteed  roof,  cement  floor, 
steam  heat,  electric  light.  Plans  in  progress. 

Single  Residences,  Beechwood  Park,  Pa., 
$9,000.  Architect,  John  €'.•  Norton,  Ardmore, 
Pa.  Owner,  Samuel  Baronisky,  Ardmore,  Pa. 
Frame  and  plaster,  2 y2  stories,  26x36  feet, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  completed.  Owner  will  take 
general  bids  in  one  week. 

Residence,  Berwyn,  Pa.,  $8,000.  Architect, 
John  C.  Norton,  Ardmore,  Pa.  Owner,  Fred 
Royster,  Strafford,  Pa.  Frame,  brick,  2 y2  sto¬ 
ries,  20x30  feet,  pine  floors,  hot  water  heat, 
electric  light.  Plans  in  progress. 

Church,  Paxtang,  Harrisburg,  Pa.  Archi¬ 
tects,  W.  W.  Johnston  and  B.  E.  Starr,  Spoon¬ 
er  Building,  Harrisburg.  Owners,  Paxton 
Presbyterian  Church,  Rev.  G.  W.  King,  Pax¬ 
tang,  Pa.  Stone,  1  story  and  basement,  35x65 
feet,  slate  roof,  hardwood  floors,  steam  heat, 
electric  light,  metal  lath,  waterproofing  and 
dampproofing.  Architect  will  be  ready  for 
bids  in  one  week. 

Manufacturing  Building,  Carlisle,  Pa.  Ar¬ 
chitect,  C.  J.  Lappley,  Cotterel-Ebner  Build¬ 
ing,  Harrisburg,  Pa.  Owner,  care  of  Mr. 
Herr,  Green  and  Woodbine  streets,  Harris¬ 
burg,  Pa.  Brick,  fireproof,  1  and  2  stories, 
88x100  feet,  composition  roof,  concrete  floors, 
steam  heat,  electric  light,  hollow  tile,  metal 
lath,  rolled  steel  sash  agd  skylights,  roof  yen* 


Farbstein,  911  Ritner  street,  Philadelphia. 

Residence  (alts.),  409  Green  Lane,  Phila 
delphia,  $2,000.  Architect,  private  plans 
Owner,  Thomas  J.  Emery  Post,  on  premises 
General  interior  alterations.  Contract  award 
ed  to  C.  M.  Swartley  &  Son,  6835  Ridge  ave 
nue. 


tilators,  hollow  metal  doors,  floor  hardener. 
Architect  will  be  ready  for  bids  in  a  few 
days. 

Residence,  Ardmore  Park,  Pa.,  $9,000.  Ar¬ 
chitect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  L.  White,  Ardmore,  Pa.  Frame  and 
plaster,  2 y2  stories,  24x36  feet,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress.  Owner  will  build. 

Store  and  Apartment,  Bethlehem,  Pa.  Ar¬ 
chitect,  C.  F.  Spangenberg,  504  Broadway, 
Bethlehem,  Pa.  Owner,  Walter  Stadt,  Beth¬ 
lehem,  Pa.  Brick,  2  stories,  25x50  feet,  slag 
roof,  hardwood  and  pine  floors,  hot  water 
heat,  electric  light,  tile  work,  metal  ceilings. 
Plans  in  progress. 

Store  and  Apartment,  Bangor,  Pa.  Archi¬ 
tect,  C.  F.  Spangenberg  ,504  Broadway,  Beth¬ 
lehem,  Pa.  Owner,  Max  Polliner,  Bangor, 
Pa.  Brick,  3  stories,  50x102  feet,  slag  roof, 
hardwood  floors,  steam  heat,  electric  light, 
metal  ceilings,  waterproofing  and  dampproof¬ 
ing.  Plans  in  progress. 

Garage,  Bethlehem,  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owner,  J.  F.  Stefko,  704  East 
Third  street,  Bethlehem,  Pa.  Fireproof,  steel 
and  brick,  1  story,  50x100  feet,  slate  roof, 
concrete  floors,  electric  light,  rolled  steel 
sash.  Plans  in  progress. 

Moving  Picture  Theatre,  Lehighton,  Pa. 
Architects,  Tilghman  Moyer  Co.,  824  Hamil¬ 
ton  street,  Allentown,  Pa.  Owners,  Bayer 
Theatre  ICompany,  Lehighton,  Pa.  Brick,  1 
story,  62x111  feet,  slag  or  Barrett  roof,  ce¬ 
ment  floors,  hot  air  heat,  hollow  tile,  metal 
lath,  roof  ventilators,  floor  hardener.  Plans 
in  progress.  Architects  will  build. 

Office  Building,  Center  Square,  Lancaster, 
Pa,  Architect,  E.  C.  Urban,  Woolworth 
Building,  Lancaster,  Pa.  Owners,  Conestoga 
Traction  Co.,  W.  W.  Griest,  president,  15  East 
Orange  street,  Lancaster,  Pa.  Granite  and 
terra  cotta,  14  stories,  60x90  feet,  tile  roof, 
hollow  tile,  electric  light  , metal  lath,  tile  and 
marble  work,  (3)  elevators,  roof  ventilators, 
rolled  steel  sash  and  skylights,  waterproofing 
and  dampproofing.  Plans  in  progress. 

Residence,  Lititz,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  H.  J.  Pearson,  on  premises.  Frame, 
stucco,  1  y2  stories,  24x32  feet,  composition 
roof,  hardwood  floors,  hot  air  heat,  electric 
light.  Plans  in  progress. 

Store  and  Apartment  (alts.),  Dorry  street, 
Harrisburg,  Pa.  Architect,  B.  E.  Starr,  9 
North  Second  street,  Harrisburg,  Pa.  Owner, 
W.  A.  Geinert,  Derry,  Pa.  Brick,  3  stories, 
25x60  feet,  composition  roof,  plate  glass,  fire 
escape.  Plans  in  progress. 

Bank,  Auditorium,  Apartment  and  Stores, 
Sixth  and  Maclay  streets,  Harrisburg,  Pa.  Ar¬ 
chitect,  R.  'R.  Markley,  9  North  Market 
Square,  Harrisburg,  Pa.  Owners,  Brotherhood 
Relief  and  Compensation  Fund,  care  of  F.  G. 
Smith,  271  Broad  street,  Harrisburg,  Pa. 
Steel,  fireproof,  12  stories,  124x127  feet,  80x33 
feet,  hardwood  floors,  hollow  tile,  electrie 
light,  tile  and  marble  work,  (5)  elevators, 
rolled  steel  sash,  hollow  metal  doors,  roof 
ventilators,  waterproofing  and  dampproofing, 
ornamental  iron  work.  Plans  in  progress. 


Factory,  York,  Pa.  Architect,  R.  R.  Mark- 
ley,  9  North  Market  Square,  Harrisburg,  Pa. 
Owners,  Ryerton  Auto  Specialty  Co.,  York, 
Pa.  Steel,  brick  and  concrete,  4  stories, 
103x63  feet,  built-up  roof,  concrete  floors,  hol¬ 
low  tile,  electric  light,  rolled  steel  sash,  fire 
doors,  waterproofing  and  dampproofing.  Plans 
in  progress. 

Warehouse  and  Sales  Room,  Harrisburg, 
Pa.  Architect,  F.  G.  Fahnestock,  Patriot 
Building,  Harrisburg,  Pa.  Owner,  name  with¬ 
held.  Steel,  fireproof,  1  story,  100x150  feet, 
slag  roof,  concrete  floors,  electric  light,  roof 
ventilators,  rolled  steel  sash.  Plans  in  pro¬ 
gress. 

Operation  of  Bungalows,  Paoli  Manor,  Pa. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owners,  Michaelsen  & 
Nicholson,  Land  Title  Building,  Philadelphia. 
Concrete  block  and  frame,  1  y2  stories,  24x36 
feet  and  larger,  shingle  roof,  pine  floors,  pipe¬ 
less  heaters,  electric  lighting.  Owners  are 
taking  sub-bids. 

Residence,  Bryn  Mawr,  Pa.,  $9,500.  Archi¬ 
tect,  John  C.  Norton,  Ardmore,  Pa.  Owner, 
M.  Simon,  Bryn  Mawr,  Pa.  Penn  building 
block,  2 y2  stories,  26x36  feet,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Own¬ 
er  ready  for  general  bids. 

Residence,  Ardmore,  Pa.,  $8,500.  Archi¬ 
tect,  John  C.  Norton,  Ardmore,  Pa.  Owner, 
Frank  Di  Buonavenduro,  Ardmore,  Pa.  Stone 
and  frame,  2 y2  stories,  26x36  feet,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light.  Plans  completed.  Owner  ready  for 
general  bids. 

Garage,  Bryn  Mawr,  Pa.  Architect,  John 
C.  Norton,  Ardmore,  Pa.  Owner,  Samuel 
Spiegelman,  Bryn  Mawr,  Pa.  Brick  and  steel, 
1  story,  37x80  feet,  Certainteed  roof,  cement 
floors,  steam  heat,  electric  light.  Plans  com¬ 
pleted.  Owner  ready  for  .bids. 

Residence,  Pottsville,  Pa.  Architects, 
Schermerhorn  &  Phillips,  430  Walnut  street, 
Philadelphia.  Owner,  Charles  H.  Leaman, 
Pottsville,  Pa.  Tapestry  brick,  2 y2  stories, 
50x32  feet,  slate  roof,  hardwood  floors,  vapor 
heat,  electric  lighting,  plumbing,  tile  work. 
Owner  will  take  bids  from  local  contractors. 

Cabin,  Camp  Owaissa,  Pocono  Pine,  Pa.  Ar¬ 
chitects,  Durham  Brothers,  1609  Sansom 
street,  Philadelphia.  Owner,  Mrs.  O.  H.  Pax- 
son,  2114  Bryn  Mawr  avenue,  Overbrook, 
Philadelphia.  Half  timber,  2  stories,  40x40 
feet,  12-foot  porches  around  3  sides,  shingle 
roof,  pine  floors,  electric  lighting,  stone  fire¬ 
places.  Owner  will  take  bids. 

Hall  Building  (alts,  and  add.),  Conshohock- 
en,  Pa.  Architects,  United  Engineering  Co., 
232  Walnut  street,  Philadelphia.  Owners, 
Knights  of  Columbus,  Walter  J.  Daly,  Grand 
Knight,  Conshohocken,  Pa.  Brick,  stone  and 
steel,  2  stories  and  mezzanine,  add.  35x50 
feet,  general  rebuilding  of  old  hall,  slate 
roof,  maple  floors,  hot  water  heating,  electric 
lighting,  tile  work,  stucco  work.  Plans  in 
progress.  Architect  will  be  ready  for  bids 
in  one  week. 

Residence,  Ardmore,  Pa.  Architect,  W.  K. 
Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Daniel  Fraser,  Ardmore,  Pa.  Stone, 
'2}4  stories,  35x40  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  tile 
wrnrk.  Plans  in  progress. 

Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Thomas  Barris,  19  West  Sixth  street, 
Darby,  Pa.  Frame  and  stucco,  2%  stories, 
25x55  feet,  shingle  roof,  hardwood  floors,  hot 
water  heat,  electric  lighting,  tile  work.  Plans 
in  progress. 

Residence,  Ardmore,  Pa.,  $9,500.  Archi¬ 
tect,  John  C.  Norton,  Ardmore,  Pa.  Owner, 
Walter  Parker,  Ardmore,  Pa.  Frame  and 
plaster,  2 y2  stories,  24x40  feet,  pine  floors, 
hot  water  heat,  electric  light.  Owner  ready 
for  bids. 

Residence,  Lititz,  Pa.  Architect,  E.  C.  Ur- 
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ban,  Woolworth  Building,  Lancaster,  Pa. 
Owner,  Wayne  Fahnestock,  Lititz,  Pa.  Stone 
and  stucco,  2 y2  stories,  44x28  feet,  slate  or 
tile  roof,  hardwood  floors,  electric  light,  tile 
and  marble  work.  Owner  is  building. 

Ardmore  Exchange  (alts,  and  add.),  42 
West  Lancaster  avenue,  Ardmore,  Pa.  Archi¬ 
tect,  John  T.  Windrim,  Commonwealth  Build¬ 
ing,  Philadelphia.  Owners,  Bell  Telephone 
Co.,  Seventeenth  and  Parkway,  Philadelphia. 
Brick,  cut  stone  and  steel,  3  stories,  40x28 
feet  and  11x23  feet,  slag  roof,  concrete  floors, 
metal  lath,  waterproofing,  terra  cotta,  iron 
stairs  and  work,  bond,  hollow  metal  sash,  tile 
and  marble  work,  demolition,  steam  heating, 
electric  lighting.  Architect  taking  bids  due 
October  6th. 

Wilkes-Barre  Exchange,  Wilkes-Barre,  Pa. 
Architect,  John  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  Seventeenth  and  Parkway,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  third 
floor  add.,  152x24  feet,  and  three  story  add., 
36x36  feet,  slag  roof,  concrete  floors,  metal 
lath,  waterproofing,  terra  cotta,  iron  stairs 
and  work,  bond,  hollow  metal  sash,  tile  and 
marble  work,  demolition,  steam  heating,  elec¬ 
tric  lighting.  Architect  taking  bids  due  Octo¬ 
ber  6th. 

Lansdowne  Exchange,  22  East  Baltimore 
avenue,  Lansdowne,  Pa.  Architect,  John  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Bell  Telephone  Co.,  Seven¬ 
teenth  and  Parkway,  Philadelphia.  Brick, 
cut  stone  and  steel,  3  stories,  32x20  feet,  slag 
roof,  concrete  floors,  metal  lath,  waterproof¬ 
ing,  terra  cotta,  iron  stairs  and  work,  bond, 
hollow  metal  sash,  tile  and  marble  work,  elec¬ 
tric  light,  steam  heat,  demolition.  Archi¬ 
tects  taking  bids  due  October  6th. 

Twin  Residence  (first  pair  of  operation), 
Andrews  avenue,  Collingdale,  Pa.  Architect, 
E.  Allen  Wilson,  120$  Chestnut  street,  Phila¬ 
delphia.  Owner,  Christian  Hansen,  Penn 
Boulevard,  East  Lansdowne,  Pa.  Stone,  brick 
and  steel,  3  stories,  16x46  feet,  slate  roof, 
pine  floors,  hot  water  heat,  electric  lighting. 
Owner  is  taking  sub-bids. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Harrisburg,  Pa.  Owners  taking  bids  due  Oc¬ 
tober  17th  at  10  A.  M. 

Allegheny  County,  Route  187,  Wilkins, 
Penn  and  Patton  Townships,  29,200  feet.  One 
course  reinforced  concrete  and  hillside  vitri¬ 
fied  brick.  Certified  check,  $4,000. 

Armstrong  County,  R-213,  Brady’s  Bend 
Township,  22,107  feet.  One  course  reinforced 
concrete.  Certified  check,  $4,000. 

Beaver  County,  R-77,  Homewood  Borough, 
2,689  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  Certified  check, 
$1,000. 

Beaver  County,  R-243,  Industry  Township, 
21,978  feet.  Either  bituminous  surtace  course 
on  concrete  foundation  or  one  course  rein¬ 
forced  concrete.  Certified  check,  $4,000. 

Beaver  County,  R-243,  Borough  and  Indus¬ 
try  Tohnship,  16,500  feet.  Either  bituminous 
surface  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Certified  check, 
$3,500. 

Berks  County,  A-1664,  Richmond  Township, 
11,237  feet.  One  course  reinforced  concrete. 
Certified  check,  $2,000. 

Columbia  County,  R-4,  Scott  and  Centre 
Townships,  26,506  feet.  Either  bituminous 
surface  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Certified  check, 
$4,000. 

Columbia  County,  R-4,  Center  Township  and 
Briar  Creek  Borough,  21,788  feet.  Either  bi¬ 
tuminous  surfae  course  on  concrete  founda¬ 
tion  or  one  course  reinforced  concrete.  Cer¬ 
tified  check,  $4,000. 

Jefferson  Countu,  A-1958,  Brookville  Bor- 
Qugh3  lj92J  if ?et,  One  cquts§  rfiufqrced  con¬ 


crete  and .  hillside  vitrified  brick.  Certified 
check,  $1,000. 

Lackawanna  lOounty,  A- 1975,  Old  Forge 
Borough,  5,861  feet.  Either  bitusinous  sur¬ 
face  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Certified  check, 
$1,500. 

Lackawanna  County,  A-1976,  Mooses  Bor¬ 
ough,  4,615  feet.  Either  bituminous  surface 
course  on  concrete  foundation  or  one  course 
reinforced  concrete.  Certified  check,  $1,500. 

Lancaster  County,  A-2095,  R-344,  Quarry- 
ville.  Borough  ,1,452  feet.  One  course  rein¬ 
forced  concrete.  Certified  check,  $1,000. 

Lawrence  County,  R-77,  North  Bealer  Town¬ 
ship,  New  Castle  City,  2,893  feet.  One  course 
reinforced  concrete.  Certified  check,  $1,000. 

Lehigh  County,  R-226,  A-1523,  North  White¬ 
hall  and  Heidelberg  Townships,  24,077  feet. 
One  course  reinforced  concrete.  Certified 
check,  $4,000. 

Lehigh  County,  R-163,  Slatington  Borough, 
3,665  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  Certified  check, 
$1,000. 

Mercer  County,  A-2107,  Hickory  Township, 
2,023  feet.  One  course  reinforced  concrete. 
Certified  check,  $1,000. 

Monroe  County,  A-1963,  Pocono  and  Para¬ 
dise  Townships,  7,051  feet.  Bituminous  ma¬ 
cadam  (penetration  method)  on  broken  stone 
base.  Certified  cheek,  $1,500. 

Northampton  County,  R-165,  Bangor  Bor¬ 
ough,  4,786  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Certified 
check,  $1,000. 

Venango  County,  A-1981,  Rouseville  Bor¬ 
ough,  4,108  feet.  One  course  reinforced  con¬ 
crete.  Certified  check,  $1,000. 

York  OCounty,  R-3'33,  Fairview  and  New¬ 
berry  Townships,  20,274  feet.  One  course  re¬ 
inforced  concrete  and  hillside  vitrified  brick. 
Certified  check,  $4,000. 

York  County,  R-250-333,  Fairview  Town¬ 
ship,  22,640  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Certified 
check,  $4,000. 

Venango  County,  R-207,  Bridge,  Suger 
Creek  Township,  Station  1112,  167  feet  long. 
Certified  check,  $1,500. 


Pennsylvania 
Contracts  Awarded 

Superstructures  (6),  Enola,  Pa.;  (7),  Pit¬ 
cairn,  Pa.  Architect,  William  H.  Cookman, 
Broad  Street  Station,  Philadelphia.  Owners, 
Pennsylvania  Railroad  Co.,  Broad  Street  Sta¬ 
tion,  Philadelphia.  Brick,  concrete  and  steel, 
1  story,  1  each  of  first  six  at  each  location, 
freight  car  repair  shop,  620x100  feet,  oxygen 
and  acetylene  storage  building,  1  story,  31x16 
feet,  paint  storage  and  air  brake  shop,  1 
story,  61x16  feet,  paint  shop  and  bake  oven, 
1  story,  424x100  feet,  store  house  building, 
202x42  feet,  oil  house,  1  story,  25x13  feet, 
rivet  cutting  building  (Pitcairn  only), '  1 
story,  200x36  feet,  slate,  shingle  and  Barrett 
spec,  roof,  cemept  floors,  iron  work,  floor 
hardener,  bond,  rolled  steel  sash,  metal  lath, 
steam  heating,  electric  lighting.  Contract 
awarded  to  W.  M.  Sutherland  IConst.  Co.,  St. 
Louis,  Mo. 

Club  House  and  Auditorium,  Lykens,  Pa. 
Architect,  Carl  P.  Berger,  1422  South  Penn 
Square,  Philadelphia.  Owners,  Lykens  Lodge, 
No.  1176,  L.  O.  O.  M.,  Lykens,  Pa.  Brick  and 
steel,  3  stories  and  basement,  48x140  feet, 
slag  roof,  cement,  tile  and  pine  floors,  hollow 
tile,  dumb  waiter,  roof  ventilators,  iron  work 
and  stairs,  fire  doors,  electric  lighting,  tile 
work,  metal  lath,  steam  heating  (electric  fix- 
(jureSj  papering  a^d  deeo;ra^i?xg  reserved},  Qqrp 


tract  awarded  to  Shamokin  Lumber  &  Const. 
Co.,  Shamokin,  Pa. 

Barn,  Laurelton,  Pa.  Architect,  George  S. 
Idell,  1705 .  Chestnut  street,  Philadelphia. 
Owners,  Pennsylvania  Village  for  Feeble- 
Minded  Women,  Laurelton,  Pa.  Stone,  1  story, 
37x74  feet,  frame  roof,  cement  floor,  electric 
work,  plumbing.  Contract  awarded  to  H.  A. 
Moore  Co.,  Inc.,  Milton,  Pa.  Plumbing,  M.  T. 
Riley,  Milton,  Pa.  Electric,  Nusbaum  &  Bro., 
2023  Sansom  street,  Philadelphia. 

Residence  and  Garage,  Swarthmore,  Pa.  Ar¬ 
chitect,  Horace  Trumbauer,  Land  Title  Build¬ 
ing,  Philadelphia.  Owner,  James  H.  Irvine, 
Sixth  and  Chestnut  streets,  Philadelphia. 
Stone,  2 y2  and  iy2  stories,  41x41  feet  and 
15x23  feet,  shingle  roof,  oak  and  pine  floors, 
hot  water  heating,  electric  lighting,  tile  work, 
bond.  Contract  awarded  to  George  W.  Greg¬ 
ory,  Swarthmore,  Pa. 

Store  and  Auditorium,  Bywood  road,  West 
of  West  Chester  Pike.  Architects,  William 
Steele  &  Sons  Co.,  1600  Arch  street,  Philadel¬ 
phia.  Owner,  Terence  Smith,  3819  Hamilton 
street,  Philadelphia.  Brick  and  steel,  2  sto¬ 
ries  and  basement,  45x100  feet,  slag  roof,  pine 
and  maple  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  Herbert  H. 
Conway. 

Water  Supply,  Sewage  Disposal  Plant  and 
Pump  House,  Newtown  Square,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Ellis  College, 
on  premises.  Reinforced  concrete,  25x25  feet, 
waterproof  concrete  floors.  Contract  awarded 
to  F.  W.  Van  Loon,  Perry  Building,  Philadel¬ 
phia. 

Residence,  No.  44,  Kent  road,  Wynnewood, 
Pa.  Architect,  Frank  R.  Seeburger,  1524 
Chestnut  street,  Philadelphia.  Owner,  name 
withheld.  Stone,  2%,  stories,  43x25  feet, 
shingle  roof,  oak  and  pine  floors,  tile  work, 
iron  work  (heating,  lighting  and  plumbing 
reserved).  Contract  awarded  to  John  E. 
Kearney,  34  South  Seventeenth  street,  Phila¬ 
delphia. 

Residence,  Ardmore  Park,  Pa.,  $9,600.  Ar¬ 
chitect,  John  C.  Norton,  Ardmore,  Pa.  Owner, 
Harry  Barmon,  Bryn  Mawr,  Pa.  Frame  and 
plaster,  2%  stories,  24x36  feet,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Contract  awarded  to  John  Weaver,  Ardmore, 
Pa. 

Twin  Residence,  Ardmore,  Pa.,  $12,000.  Ar¬ 
chitect,  John  C.  Norton,  Ardmore,  Pa.  Own¬ 
ers,  Harrison  Brothers,  Ardmore,  Pa.  Penn 
building  block,  2%  stories,  36x48  feet,  elec¬ 
tric  lighting,  hardwood  floors.  Contract 
awarded  to  Harry  Brown,  Ardmore,  Pa. 

Residence  (alts,  and  add.),  Merion,  Pa.  Ar¬ 
chitects,  Mcllvaine  &  Roberts,  Otis  Building, 
Philadelphia.  Owner,  Mrs.  Walter  Hartel, 
Merion,  Pa.  Carpentry,  mill  work,  plaster¬ 
ing,  painting,  copper  roof,  oak  floors,  metal 
lath,  electric  lighting,  tile  work,  bond.  Con¬ 
tract  awarded  to  Charles  C.  Pace,  Merion,  Pa. 

Residence  (alts,  and  add.),  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Mr.  W.  Herdenbau, 
Lancaster,  Pa.  Frame,  2  stories,  30x40  feet, 
shingle  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  plumbing.  Contract 
awarded  to  H.  L.  Wyant,  Lancaster,  Pa. 

Residence,  Lititz,  Pa.  Architect,  H.  Y. 
Shaub,  Imperial  Building,  Lancaster,  Pa. 
Owner,  Mr.  Penrose  Ruhl,  Lititz,  Pa.  Brick, 
2 y2  stories,  30x38  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  metal 
lath.  Contract  awarded  to  Hershey  Leaman, 
Lititz,  Pa. 

Fraternity  House,  Allentown,  Pa.  Archi¬ 
tects,  Ruhe  &  Lange,  10  North  Sixth  street, 
Allentown,  Pa.  Owners,  Altha  Tau  Oneda 
Fraternity,  Allentown,  Pa.  Brick,  limestone, 
3  stories  and  basement,  33x70  feet,  slate  roof, 
hardwood  floors,  electric  light,  tile  work, 
metal  lath.  Contract  awarded  to  Adam  Bert, 
ziqg,  Allentowp,  Pa, 


|  644 

THE  BUILDERS’  GUIDE 

Twin  Residence,  Allentown, 'Pa.  Architect, 
D.  Levy,  949  Hamilton  street,  Allentown,  Pa. 
Owner,  A.  Loba,  Allentown,  Pa.  Brick,  hol¬ 
low  tile  and  stucco,  2 y2  stories,  40x120  feet, 
tile  roof,  hardwood  floors,  hollow  tile,  vapor 
heat,  electric  light,  tile  and  marble  work.  Con¬ 
tract  awarded  to  Yeakel  &  Koehler,  Allen¬ 
town,  Pa. 


New  Jersey 
Construction  News 

Bank  Building  (alts,  and  add.),  Haddon 
and  Kaighn  avenues,  Camden,  N.  J.  Archi¬ 
tect,  private  plans.  Owners,  Parkside  Trust 
Co.,  on  premises.  Brick,  1  story,  34x21  feet, 
slag  roof,  cement  and  pine  floors,  demolition, 
iron  work  (heating  and  finished  hardware  re¬ 
served),  electric  lighting.  Owners  taking  bids 
due  October  4th. 

Laundry  Building  and  Boiler  House,  Tren¬ 
ton,  N.  J.  Architects,  Morris  &  Erskine,  1716 
Cherry  street,  Philadelphia.  Owners,  Mercer 
Hospital,  Trenton,  N.  J.  Brick  and  steel,  2 
stories,  57x17  feet,  wing  24x40  feet,  boiler 
house,  1  story,  42x25  feet,  wing  16x14  feet, 
slate  rootf,  cement  floors,  metal  lath,  iron 
work,  rolled  steel  sash.  Contract  awarded  to 
Kamo  Smith,  Trenton,  N.  J. 

Bank  (alts,  and  add.),  Collingswood,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Collingswood 
Trust  ICo.,  Dr.  T.  W.  Madden,  Collingswood, 
N.  J.  New  front,  office  partitions,  interior 
alterations,  electric  lighting,  composition 
floors,  iron  grills.  Architect  ready  for  bids. 

Store  (alts.),  Oriental  avenue,  Atlantic 
City,  N.  J.  Architect,  Prank  A.  Berry,  Real 
Estate  Trust  Building,  Philadelphia.  Owner, 

M.  Metz,  on  premises.  New  front,  minor  alter¬ 
ations.  Plans  in  progress.  Architect  will  take 
bids  in  one  week. 

Residence,  Trenton,  N.  J.  Architect,  Wm. 
Kleman,  First  National  Bank  Building,  Tren¬ 
ton,  N.  J.  Owner,  Louis  Brandt,  20  Belmont 
avenue,  Trenton,  N.  J.  Brick,  2%  stories, 
16x50  feet,  slate  roof,  hardwood  and  pine 
floors,  hot  water  heat,  electric  light.  Archi¬ 
tect  will  be  ready  for  bids  in  one  week. 

Church,  State  street,  Trenton,  N.  J.  Archi¬ 
tect,  J.  O.  Hunt,  Hunt  Building,  Trenton,  N. 
J.  Owners,  Christian  Science  Church,  care  of 
architect.  Brick  and  Iframe,  1  story,  40x80 
feet,  slate  roof,  hardwood  floors  (heating, 
plumbing  and  electric  work  reserved,  tile 
work.  Revised  plans  in  progress. 

Elks  Club,  Fowler  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  I.  B.  P.  O.  E.,  Sunlight 
Lodgee,  No.  144,  Mr.  F.  Kinney,  Trenton,  N.  J. 
Brick,  steel,  2  stories,  60x80  feet,  slag  roof, 
maple  floors,  steam  heat,  electric  light,  tile 
and  marble  work,  metal  lath,  hollow  tile.  Re¬ 
vised  plans  in  progress. 

Residence,  Paterson,  N.  J.  Architects, 
Schermerhorn  &  Phillips,  430  Walnut  street, 
Philadelphia.  Owner,  G.  Kremer,  Paterson, 

N.  J.  Hollow  tile  and  stucco,  2 y2  stories, 
48x36  feet,  slate  roof,  hardwood  floors,  vapor 
heat,  electric  lighting,  plumbing,  tile  work. 
Owner  will  take  bids  from  local  contractors. 

Residence,  Moorestown,  N.  J,  Architect,  J. 
Fletcher  Street,  129  South  Fifth  street,  Phil¬ 
adelphia.  Owner,  Irvin  S.  Collins,  Moores¬ 
town,  N.  J.  Hollow  tile  and  stucco,  3  stories, 
40x80  feet,  slate  roof,  hardwood  floors,  vapor 
heating,  electric  lighting,  tile  work,  6  baths. 
Stewart  L.  Haines,  Moorestown,  N.  J.,  is  tak¬ 
ing  sub-bids. 

Bank  Building,  Atlantic  City,  N.  J.  Archi¬ 
tects,  McLanahan  &  Benckert,  Bellevue  Court 
Building,  Philadelphia.  Owners,  Equitable 
Tmst  Co.,  Atlantic  City,  N.  J.  Brick,  granite, 
limestone  find  steel,  2  stories  and  basement. 


48x96  Ifeet,  slag  roof,  cork,  maple  and  cement 
floors,  metal  lath,  iron  work,'  tile  and  marble 
work,  rolled  steel  sash  and  skylights.  Archi¬ 
tects  taking  bids,  due  October  5th. 

School,  ICiinnaminson,  N.  J.  Architect,  J. 
Fletcher  Street,  129  South  Fifth  street,  Phil¬ 
adelphia.  Owners,  Board  of  Education,  Town¬ 
ship  of  Cinnaminson,  Burlington  County,  N. 
J.  Brick  and  steel,  2  stories,  85x50  feet,  slag 
roof,  cement  and  maple  floors,  metal  lath,  tile 
work,  hollow  metal  sash,  bond,  iron  work. 
Lowest  bidders:  George  W.  Shaner  &  Son, 
Palmyra,  N.  J.,  $46,198;  Hugh  B.  Miller, 
Edgewater  Park,  N.  J.,  $46,644. 

Apartment  House,  West  Collingswood,  N.  J. 
Architect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  Louis  Blase,  care  of  architect. 
Brick,  2  stories,  40x65  feet,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  take  sub-bids. 

County  Building,  Woodbury,  N.  J.  Archi¬ 
tect,  Charles  R.  Peddle,  136  South  Fourth 
street,  Philadelphia.  Owners,  Gloucester 
County,  Woodbury,  N.  J.  Limestone,  brick, 
concrete  and  steel,  3  stories  and  basement, 
97x117  feet,  concrete  and  slag  roof,  concrete 
and  maple  floors,  brick  work,  vapor  or  steam 
heat,  electric  lighting,  tile  and  marble  work. 
Plans  in  progress. 


New  Jersey 
Contracts  Awarded 

Office,  Trenton,  N.  J.  Architect,  Wm.  Kle¬ 
man,  First  National  Bank  Building,  Trenton, 
N.  J.  Owners,  Standard  Fire  Insurance  Go., 
15  W.  State  street,  Trenton,  N.  J.  Fireproof, 
2  stories  and  basement,  60x100  feet,  slag  roof, 
hardwood  floors,  electric  light,  metal  lath, 
steel  sash.  Contract  awarded  to  S.  H.  Mather 
&  Son,  Greenwood  and  Canal,  Trenton,  N.  J. 

Storage  Building,  Trenton,  N.  J.  Architects, 
Wm.  Slack  i&  Son,  St.  Regis  Theatre  Building, 
Trenton,  N.  J.  Owners,  County  of  Mercer, 
care  of  architects.  Brick  and  steel,  2  stories, 
73x77  feet,  slag  roof,  concrete  floors,  electric 
light,  rolled  steel  sash,  fire  doors,  floor  hard¬ 
ener.  Contract  awarded  to  F.  B.  Johnson  Co., 
Trenton,  N.  J. 

Store  and  Office  (alts.),  315  Broadway, 
Camden,  N.  J.  Architect,  A.  B.  Gill,  Law 
Building,  Camden,  N.  J.  Owner,  M.  Futer- 
nick,  215  Broadway,  Camden,  N.  J.  Store 
front,  plate  glass,  slag  roof,  hardwood  floors, 
electric  light,  tile  work,  rolled  steel  skylights, 
roof  ventilators.  Contract  awarded  to  Sol. 
Jfrisch,  2196  Federal  street,  Camden,  N.  J. 

Office  (alts,  and  add.),  northeast  corner  olf 
Fifth  and  Gork  streets,  Camden,  N.  J.  Archi¬ 
tects,  Lackey  &  Hettle,  5  Hudson  avenue, 
Camden,  >N.  J.  Owners,  Provident^  Life  and 
Trust  Co.,  care  of  architects.  Brick,  3  stories, 
40x60  feet,  general  interior  alterations,  elec¬ 
tric  light,  plumbing.  Contract  awarded  to 
Thomas  H.  Miller,  Thiry-eighh  and  Westfield 
streets,  Camden,  N.  J. 

Residence,  Nev  Brunswick,  N.  J.  Archi¬ 
tects,  Wm.  Slack  &  Son,  St.  Regis  Theatre 
Building,  Trenton,  N.  J.  Owner,  Irving 
Laurie,  New  Brunswick,  N.  J.  Frame  and 
stucco,  2 y2  stories,  30x70  feet,  Spanish  tile 
roof,  hardwood  floors,  electric  light,  tile  and 
marble  work.  Contract  awarded  to  George  B. 
Rule,  New  Brunswick,  N.  J. 


Miscellaneous 

Construction  News 

Hotel  Building,  Bay  Ridge,  Md.,  $220,000. 
Architects,  Dreher,  Churchman  &  Paul,  Otis 
Mdi»g,  Philadelphia  Owners,,  lay  lidge 


Hotel  Co.,  Bay  Ridge,  Md.  Timber,  brick, 
terra  cotta,  2  stories.  Preliminary  plans  in 
progress. 

Residence,  Streetsville,  Ontario,  Canada. 
Architects,  Schermerhorn  &  Phillips,  430  Wal¬ 
nut  street,  Philadelphia.  Owner,  Joseph  Wey- 
lie,  Streetsville,  Ontario,  Canada.  Hollow  tile, 
2 y2  stories,  45x36  feet,  slate  roof,  hardwood 
floors,  vapor  heating,  electric  lighting,  plumb¬ 
ing,  tile  work.  Owner  will  take  bids. 

Residence,  Hartford,  Conn.  Architects, 
Schermerhorn  &  Phillips,  430  Walnut  street, 
Philadelphia.  Owner,  Robert  D.  Swain,  Hart¬ 
ford,  Conn.  Hollow  tile  and  stucco,  2 y2  stories, 
48x35  feet,  slate  roof,  hardwood  floors,  vapor 
heating,  tile  work,  plumbing.  Owner  will 
take  bids  from  local  contractors. 

Board  of  Temperance  Office  and  Apartment 
Building,  Maryland  avenue  and  First  street, 
N.  W.,  Washington,  D.  C.  Architects,  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  Board  of  Temperance, 
Prohibition  and  Public  Morals,  of  the  Meth¬ 
odist  Episcopal  Church,  Washington,  D.  C. 
Architect  taking  bids,  due  October  12th  at 
noon. 


(Continued  from  Page  632.) 
(four-fifths  of  a  barrel  full),  and  use  an 
average  12  quart  pail  of  this  solution  to 
each  100  lbs.  sack  of  plaster,  with  plain 
water  in  the  gauging.  A  little  molasses 
or  glue  water  will  aso  turn  the  trick. 

Do  not  confuse  dried  out  mortar  with 
nuick  set  mortar ;  dried  out  mortar  crum¬ 
bles  between  the  fingers,  whereas  quick 
set  mortar  feels  hard  and  firm. 

You  understand,  no  doubt,  that  gypsum 
mortar  cannot  be  re-tempered  after  it 
has  started  to  set,  and  that  one  gauging 
should  not  be  mixed  with  another. 

Slow  Set 

When  plaster  properly  mixed  has  a 
tendency  to  slip  from  the  wall  and  sag 
on  the  ceiling,  or  to  dry  out  instead  of 
setting,  the  plaster  is  apt  to  be  too  slow 
setting.  This  condition,  as  in  the  case 
of  the  quick  setting  plaster,  is  more  than 
likely  to  be  due  to  local  conditions.  One 
thing  that  may  cause  slow  set  is  impure 
water,  such  as  water  that  contains  sul¬ 
phur  or  considerable  vetgetable  matter. 

When  plaster  is  slow  setting,  it  is  best 
to  send  for  accelerator,  which  is  put  up 
in  convenient  packages,  on  which  are 
printed  full  directions.  As  an  immediate 
expedient,  scrape  the  bottom  and  sides  of 
the  mortar  box,  or  pulverize  some  set 
plaster  and  throw  it  into  the  mix.  The 
addition  of  a  little  hydrated  lime,  port- 
land  cement,  or  alum  water  will  also 
nuicken  the  set.  About  2  bs.  of  alum 
should  be  put  into  forty  gallons  of  water 
(four-fifths  of  a  barrel  full),  and  a  12 
'mart  pail  of  this  solution  used  to  each 
100  pound  sack  of  plaster  in  the  gaug¬ 
ing-. 

It  might  be  said  here  that  none  of  the 
ingredients  which  have  been  recommend¬ 
ed  here  for  slowing  or  auickening  the 
set  of  plaster  wilj  injure  the  wall—The. 
Plasterer,  ’  ' 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramlngo  and  Girard  Are.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  ANT)  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  FiP  ort  St.,  Phila. 

Robbins,  Chas.  H.  . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

AUTOMATIC  WATER  HEATERS. 

C.  F.  Tinnermann . 5940  Arch  St.,  Phila. 

BANK  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird.  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlainb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

<  on crete  Waterproof  Paint  Co.  *29  hi.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St„  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIK*. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St., 'Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . . . 1304  Arch  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila 


FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phiia. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co  ...1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . ....1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phity. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1020  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . . . . .  .531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phiia. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co.  . . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  I  ron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co. . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phtla. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larchwood  Ave.,  Phila. 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1020  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1020  Arch  St,  Phila. 

Miller.  Henry  M . 46-4R-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . . Merion  Station.  Pa. 


ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETV  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRA1EL. 

Baird,  A.  S . 24  S.  7th  St.,  Plilla. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  st.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEKTROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.t  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsesslng  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingseaslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phila 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  IERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  st.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St  ,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1020  Arch  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B..  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Aquabar  Waterproofing  Products. Perry  Bldg.,  Phila. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  829  N.  3rd  st..  Phil* 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING 

Bayless,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Win.  B.. 

N.  W.  Cor  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  tWlro). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small-' -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 

THE  FAIRLAMB  CO.  - 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  iRoofs 

and  Flagging 


Made  with  Heavy  M  to  Vi  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 
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Red,  Brown,  Buff,  Purple 
Black,  Gray- 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACK.CO. 

Philadelphia  U2-5-i6tK-5t. 


Black.  Green,  Variegated 


ISai&tefV'jGFfude* 


Entered  *t  the  PhiUdelphia  Port  Office  as  Second-Class  Matter 

Vol.  XXXVII,  No.  41  Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 

October  n,  1922  and  the  Material  and  Equipment  Trades 


Lesa  than  One  Year 
15  Cent*  per  Copy 


COMPO  BOARD 


THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work. 

Sample  will  convince  you. 

IMMEDIATE  DELIVERY 


The  Original  and  Real  Article. 
The  only  board,  a  repeater. 

AUTO  TRUCK  SERVICE 


HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue.  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK’’ 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

l/p-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1713  N.  lOth  Street  Philadelphia 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Will 

I 

;  .  . .  \  f 

. 

Ilf 

tell 

Ip 

iiiifiiirt 

iMpMinPl 

Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturer* 

70th  Street  and  (Cingietsiog  Avenue 
Philadelphia 


Made  only  by 

KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


KEYSTONE  VELLUM 


Both  Phono 


Italian 

p®tarM«  MsiBmt  Co. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Qrade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  31S8 


Keystone  Phone :  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

£  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


DAILY 

BUILDING 

NEWS 

Reliable  Advance  News 
Every  Morning 

on  Building  Work  in  Phila¬ 
delphia,  Eastern  Pennsylva¬ 
nia,  Southern  New  Jersey 
and  Delaware. 

Increase  Your  Sales 

Samples  Will  Convince  You 

DAILY  BUILDING  NEWS 

1530  Chestnut  Street 
Philadelphia 


JANNETT1  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimate* Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 

General  Painting  and  Glazing 
68th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Philadelphia,  12I-12R  N.  18  h  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  CottaWorks,CruinLyniie,Pa. 


WHITEWASHING 

PA1NT1NO 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
-  lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manulacturer  and  Contractor 
N- W.  Cor.  12th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

m  North  Eighth  Street,  PHILADELPHIA 


□ 

i  . 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH  - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PH1LA.,  PA. 
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Results  Guaranteed 
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As  The  Editor  Sees  It 

METHODS  OF  FINANCING  THE 
BUILDING  OF  HOMES 
Different  Sources  of  Obtaining  Building 
Capital  Discussed,  Showing  that  the 
Building  and  Loan  Association 
is  Vital  to  the  Building 
Industry 

BY  K.  V.  HAYMAKER 

Sec.-Treas.  Detroit  Home  Builders’  Sav¬ 
ings  and  Loan  Company 
’Tis  said  that  seven  Grecian  cities  dis¬ 
pute  the  honor  of  claiming  to  be  the  birth¬ 
place  of  Homer.  We  have  about  three 
or  four  different  cities  claiming  to  be  the 
home  of  the  largest  building  and  loan 
association  in  America,  but  the  real  claim¬ 
ant  entitled  to  the  honor  has  not  been 
named.  The  biggest  building  and  loan 
association  in  America  today  is  the  Rail¬ 
road  Men’s  Building  &  Loan  Association 
of  Indianapolis  with  between  twenty- 
three  and  twenty-four  million  dollars  of 
assets. 

This  whole  conference  is  based  on  the 
fact  which  we  all  recognize  and  all  ack¬ 
nowledge,  that  some  efficient  practical 
means  must  be  obtained,  must  be  arrived 
at,  by  which  we  can  satisfy  the  hunger 
for  homes  that  is  felt  in  every  commun¬ 
ity  in  America.  You  realtors  all  know 
that  you  don’t  get  far  in  any  sale  of  a 
home  until  vou  come  to  the  question, 
how  is  this  deal  going  to  be  financed? 

Now,  in  almost  every  instance  when  a 
man  starts  out  to  buy  a  home,  or  to  build 


a  home,  he  lacks  sufficient  money  to  pay 
the  entire  cost.  That  gap  between  his 
available  cash  and  the  cost  of  the  prop¬ 
erty  must  be  bridged  by  some  form  of 
credit,  and  that  credit  almost  invariably 
takes  the  form  of  ,a  mortgage*  loan. 
Hence  it  becomes  a  vital  necessity  for 
you  individually  in  your  business  to  haVe 
an  ample,  abundant,  reliable  supply  of 
money  ready  for  investment  in  mortgage 
loans.  In  the  last  few  years  there  has 
been  a  wonderful  change  in  the  methods 
of  doing  business  in  all  lines.  In  none 
of  them  has  there  been  a  greater  change 
than  in  mortgage  loans. 

We  have  had  heretofore,  four  sources 
from  which  we  secured  funds  with  which 
to  finance  mortgages.  First,  private  in¬ 
vestments.  Under  the  present  income  tax 
law  with  its  heavy  income  tax  and  its 
mounting  surcharges,  the  income  from 
large1  estates  and  from  men  of  great 
wealth,  is  no  longer  being  invested  in 
mortgage  loans. 

For  example,  some  years  ago,  Hetty 
Green,  said  to  be  the  wealthiest  woman 
in  America,  died,  and  when  her  son  in¬ 
herited  the  estate  and  came  to  invoice 
it,  he  found  'almost  every  dollar  of  it  in¬ 
vested  in  mortgage  loans,  about  fifty  mil¬ 
lion  dollars,  and  when  he  came  to  get 
the  returns,  he  found  that  after  he  had 
paid  the  income  tax  with  its  high  sur¬ 
charges,  he  was  getting  less  than  one  pei 
cent,  on  his  money.  He  at  once  sold  his 
entire  holding  of  mortgage  loans  and  in¬ 


vested  in  other  securities.  That  is  just 
one  example.  Thousands  and  scores  of 
thousands  of  wealthy  investors  who  have 
left  the  mortgage  loan  market  are  no 
longer  buying  mortgages. 

Then  the  second  are  the  insurance 
companies.  What  is  true  of  the  indi¬ 
vidual  investor  is  largely  true  of  the  in¬ 
surance  companies.  There  are  two  or 
three  or  four  perhaps  prominent  excep¬ 
tions  to  that  rule,  the  Metropolitan  rep¬ 
resented  by  the  first  speaker,  Mr.  Cody, 
is  one  which  is  doing  a  magnificient  work 
in  financing  home  building  loans. 

The1  Equitable  of  New  York  Was  an¬ 
other  home  purchase  plan  which  is  avail¬ 
able  in  many  instances.  The  Prudential 
of  Newark,  New  Jersey,  is  another  that  is 
investing  in  mortgage  loans  in  small 
amounts,  in  reasonable  amounts  that  help 
the1  home  builder,  but  taken  in  the  aggre¬ 
gate  the  insurance  companies  of  America 
are  curtailing  their  mortgage  investments. 
Some  thirty  years  ago  58  per  cent,  of 
the  assets  of  the  life  insurance  companies 
of  America  was  under  the  head  of  mort¬ 
gage  loans.  Today  it  is  less  than  thirty 
per  cent,  of  their  assets  that  is  invested 
in  that  type  of  security. 

The  third  item,  the  third  source  from 
which  money  for  mortgages  was  obtained 
was  the  commercial  banks  and  the  sav¬ 
ings  banks  and  trust  companies.  Today 
you  will  find  that  there  are  many  of  them, 
perhaps  a  majority  of  these  banks  and 
trust  companies,  that  are  not  interested  in 
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mortgage  loans.  Several  causes  lead  to 
that.  First,  these  commercial  banks  and 
saving  banks  and  trust  companies  are 
financing  the  commercial  and  the  indus¬ 
trial  and  the  transportation  business  of 
the  country  and  as  this  financial  depres¬ 
sion  from  which  we  have  been  suffering 
is  passing  away  and  as  the  industry  of  the 
country  is  going  to  develop  and  spread 
and  increase,  it  will  take  all  the  resources 
of  all  those  institutions  to  finance  that 
business  on  the  short  time  commercial 
paper  which  is  so  much  more  profitable 
than  the  frozen  credits  of  the  mortgage 
loans,  that  the  banks  are  not  investing  in 
mortgage  loans  to  the  extent  that  they 
formerly  did. 

Another  most  important  reason  why 
you  will  never  again  see  the  banking  in¬ 
terest  of  American  invest  in  mortgages 
in  the  future  as  they  have  in  the  past 
grows  out  of  the  effect  of  the  Federal 
Reserve  System. 

Now  the  advantage  which  a  bank  gets 
by  affiliating  with  the  Federal  Reserve  Sys¬ 
tem  is  that  it  affords  a  place  where  they 
can  rediscount  their  paper,  but  the  paper 
which  they  can  rediscount  in  the  Federal 
Reserve  Bank  must  be  short  time  com¬ 
mercial  paper.  They  can’t  rediscount 
long  time  paper.  They  can’t  rediscount 
mortgage  paper  at  all,  and  for  that  rea¬ 
son  all  these  institutions,  if  they  affiliate 
with  the  Federal  Reserve  System,  will 
curtail  their  mortgage  investments  in  or¬ 
der  to  supply  the  mort  profitable  business 
of  financing  the  short  time  commercial 
paper. 

Then  there  is  a  fourth  source  from 
which  mortgage’  loans  have  been  obtained 
and  that  is  the  building  and  loan  system. 
Unless  your  attention  has  been  called  to 
it  you  may  not  appreciate  the  magnitude 
of  the  building  and  loan  association  in¬ 
terests  of  America.  Do  you  know  that 
there  are  more  building  and  loan  asso¬ 
ciations  in  America  than  there  are 
national  banks?  Do  you  know  this 
further  fact,  that  the  actual  cash  paid  in 
to  the'  building  and  loan  associations  on 
their  capital  stock  in  America  is  almost 
double  the  combined  capital  stock  of  all 
the  national  banks  in  America?  They 
have  between  two’ and  one-half  and  three 
billion  dollars  of  gilt-edged  securities  in 
their  vaults. 

A  few  months  ago  Mr.  Fiske,  the 
President  of  the  Metropolitan  Insurance 
Company,  made  a  statement  at  a  meeting 
of  the  Life  Insurance  Presidents’  Asso¬ 
ciation,  as  a  boast,  that  in  the  year.  1920 
the  combined  life  insurance  companies  of 
America,  made  mortgage  loans  to  the  ex¬ 
tent  of  :^3>,00p,000.  Thlat  is^Ctremen- 
'  dous  pile 'of  money.  $151,000,000  o3  that 
was  on  farm  lo^fifeffLnd  about  $78,000,000 
was  on  city  property,  and  it  is  a  matter 
of  common  knowledge1  that  many  of  the 
loans  made  by'  these  insurance  companies 
on  city  property  were  on  office  and  apart" 


ment  buildingsi  and  structures  of  that 
character  which  did  nothing  toward  im¬ 
proving  the  housing  conditions  in  Ameri¬ 
ca. 

It  is  a  liberal  estimate  to  slay  that  the 
combined  life  insurance  companies  of 
America  in  that  year  did  not  loan  to  ex¬ 
ceed  $50,000,000  on  homes  in  America. 
Compare  that,  with  what  the  building  nnd 
loan  .associations  of  America  did  in  that 
same  year  when  they  loaned  $550,000,000 
in  America.  So  many  people  have  an 
ideia  that  the  building  and  loan  associa¬ 
tion  is  a  little  two  by  four  sort  of  an 
institution  where  children  save  their  pen¬ 
nies,  and  where  the  working  man  saves 
the  dollars  and  dimes  that  they  can  pinch 
out  of  their  savings.  Support  arid  back 
up  the  building  and  loan  association  in 
your  own  home  town.  If  you  haven’t 
got  one,  go  out  and  organize1  one. 

Some  years  ago  I  was  employed  by 
the  National  Association  of  Lumber 
Manufacturers  to  travel  all  over  the  coun¬ 
try.  I  made  a  tour  of  some  15,000  miles 
from  Alban,  New  York',  to  Great  Falls, 
Montana,  and  from  Minneapolis  and  Mil1 
waukee  to  Dallas,  Texas  and  New  Or¬ 
leans.  My  message  to  the  lumber  dealers 
of  America  was  that  they  should  get  be¬ 
hind  the  building  and  loan  associations, 
because  every  time  a  building  and  loan 
association  made1  a  loan  in  their  home 
town  it  meant  the  sale  of  a  bill  of  lumber, 
it  meant  business  for  them,  and  as  a  re¬ 
sult  of  that  tour,  more  than  one  hundred 
building  organizations  were  organized  in 
America  by  the  lumber  dclalers,  getting 
their  neighbors  around  them  and  organiz¬ 
ing  an  association  to  build  up  the  com¬ 
munity  in  which  they  were  operating. 

Last  month  they  had  a  big  meeting 
down  in  Chicago,  the  American  Lumber 
Congress.  A  Kansas  City  man,  Mr. 
James  R.  Moorehead,  read  a  paper  on  this 
subject,  and  he  prefaced  his  paper  by 
telling  this  story : 

He,  said,  “After  I  got  my  paper  ready 
for  this  convention,  just  as  I  was  about 
ready  to  take  the  train,  I  called  up  my  son 
in  Lexington,  Missouri,  who  is  running  a 
lumber  yard. 

“I  said,  ‘Hello,  son.  What  are  you  do¬ 
ing  down  there?  Any  business  coming 
in  ?’ 

“  ‘Yes,  nice  business  this  morning.’ 

“  ‘What  did  you  do  ?’ 

“  ‘I  sold  a  bill  of  lumber  for  a  house 
down  here  to  John  Smith.  He  is  going 
to  build  over  on  Elm  Street.’ 

“‘Well,  did  you  get  your  money?’ 

“  ‘Sure,  I  got  the  money.’ 

“  ‘Where  did  Smith  get  the  money  ?’ 

“  ‘Out  of  the  Building  and  Lqan.’  ” 

Mr.  Moorehead  said  that  he  sold  that 
bill  of  lumber  thirty  years  ago  when  he 
organized  that  building  and  loan  associa¬ 
tion  there,  and  the  story  his  boy  told 
fiffp  over  the1  telephone  that  morning,  has 
(Continued  on  Page  $59) 
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Residence,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitect,  Robert  Bodes  McGoodwin,  1422  Wal¬ 
nut  street,  Philadelphia.  Owner,  Levis  L. 
Mann,  'North  American  Building,  Philadel¬ 
phia.  Stone,  2 y2  stories,  75x33  feet,  slate 
roof,  oak  and  pine  floors,  hot  water  heating, 
electric  lighting,  tile  work,  iron  work.  Ar¬ 
chitect  taking  bids  October  14th. 

Residence  (alts.),  Torresdale  and  Frankford 
avenues,  Philadelphia.  Architect,  Henry  D. 
Dagit  Sons  &  Co.,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  St.  Katherine's 
Roman  Catholic  Church,  care  of  Rev.  Joseph 

E.  Coakley,  8504  Frankford  avenue,  Philadel¬ 
phia.  Changing  basement  of  residence  to 
chapel,  general  alterations.  Plans  in  progress. 

Residence  (alts,  and  add.),  604  North 
Twenty-first  street,  Philadelphia.  Architect, 
William  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  George  W.  Roberts, 
care  of  architect.  Brick,  3  stories,  16x70  feet, 
garage  and  chauffeurs '  quarters,  addition, 
16x40  feet,  slag  roof,  reinforced  concrete 
work,  cement  and  pine  floors,  metal  lath,  va¬ 
por  heating,  tile  work,  plumbing,  mill  work, 
carpentry,  sliding  doors,  general  alterations. 
Plans  in  progress.  Will  be  ready  for  bids 
in  one  week. 

Residence  (alts.),  1719  Walnut  street,  Phila¬ 
delphia.  Architect,  Henry  L.  Reinhold,  Jr., 
1513  Walnut  street,  Philadelphia.  Owner,  Dr. 

F.  X.  Dercum,  on  premises.  Alterations  to 
skylight  and  bay  window.  Plans  in  progress. 

Apartment  (20-family),  Southeast  Corner 
Forty-seventh  and  Chestnut  streets,  $80,000. 
Owner,  Thomas  J.  Whelan,  Southeast  Corner 
Seventeenth  and  Summer  streets.  Brick,  4 
stories,  38x25  feet,  50x14  feet,  slag  roof,  hot 
water  heat,  electric  lighting,  oak  and  pine 
floors,  tile  work.  Owner  will  build. 

Apartment  (10-family),  South  side  Chest¬ 
nut  street,  East  of  Forty-seventh,  $40,000. 
Owner,  Thomas  J.  Whelan,  Southeast  Corner 
Seventeenth  and  Summer  streets.  Brick,  4 
stories,  19x25  feet,  25x14  feet,  slag  roof,  hot 
water  heat,  electric  light,  tile  work,  oak  and 
pine  floors.  Owner  will  build. 

Factory  Building,  Wayne  Junction,  Phila¬ 
delphia.  Architects,  Lachman  &  Murphy, 
Drexel  Building,  Philadelphia.  Owners,  Co- 
coanut  Specialty  Co.,  1214  North  Crese  street, 


Philadelphia.  Brick,  steel  and  concrete,  4  to 
6  stories,  80x180  feet.  Preliminary  plans  in 
progress.  Details  undecided. 

Residences  (2),  Sixty-fifth  avenue  and 
Broad  street,  Oak  Lane,  Philadelphia.  Archi¬ 
tect,  Philip  S.  Tyre,  1509  Arch  street,  Phila¬ 
delphia.  Owner,  W;.  W.  Mo-ore,  1338  Sixty- 
fifth  avenue,  Oak  Lane,  Philadelphia.  Brick, 
2*4  stories,  slate  roof,  hardwood  floors,  elec¬ 
tric  lighting,  tile  and  marble  work.  Plans 
in  progress. 

Ford  Sales  and  Service  Building,  Fifteenth 
and  Passyunk  avenue,  Philadelphia.  Archi¬ 
tect,  Philip  S.  Tyre,  1509  Arch  street,  Phila¬ 
delphia.  Owner,  C.  K.  Johnson,  care  of  ar¬ 
chitect.  Brick,  2  stories,  irregular.  Plans  in 
progress. 

Stores  (3),  Apartments  (9),  Garages  (16), 

1533  West  Girard  avenue,  Philadelphia.  Ar¬ 
chitect,  Edgar  A.  Wightman,  Heed  Building, 
Philadelphia.  Owner,  Mrs.  W.  L.  D'Olier, 
care  of  architect.  Add.  to  residence,  3  sto¬ 
ries  and  basement,  garages,  1  story,  brick, 
slag  roof,  hardwood  and  cement  floors,  vapor 
heating,  electric  lighting,  tile  and  marble 
work.  Plans  in  progress.  Architect  will  take 
bids  in  one  week. 

Residences  (8),  Merion  road,  North  of  City 
Line,  Philadelphia.  Architect,  private  plans. 
Owner,  0.  E.  Taylor,  Sixty-fifth  and  Hadding¬ 
ton  streets,  Philadelphia.  Stone,  3  stories, 
slate  roof,  hardwood  floors,  tile  and  marble 
work,  electric  lighting.  Plans  in  progress. 

Stores  (3),  Apartments  (2)  (alts,  and  add.), 
Moyamensing  avenue  and  Iseminger  street. 
Architect,  John  E.  Sindoni,  1905  South  Six¬ 
teenth  street,  Philadelphia.  Owner,  name 
withheld.  Brick  and  steel,  2  stories.  Plans 
in  progress.  Too  early  for  details. 

Residences  (alts.),  Nineteenth  and  Waverly 
streets,  Philadelphia.  Architect,  Willis  A. 
Hall,  P.  0.  Building,  Upper  Darby,  Pa.  Own¬ 
er,  John  C.  Herman,  1905  North  Twelfth 
street,  Philadelphia.  Brick,  cut  stone,  stone 
and  steel,  carpentry,  mill  work,  composition 
floors,  plastering,  painting,  glazing,  terra 
cotta,  iron  work,  tile  and  marble  work.  Ar¬ 
chitect  taking  bids  due  October  14th. 

Residence,  Mt.  Airy,  Philadelphia.  Archi¬ 
tect,  George  S.  Idell,  1705  Chestnut  street, 
Philadelphia.  Owner,  William  J.  Faux,  Har¬ 


rison  Building,  Philadelphia.  Stone,  2^j  sto¬ 
ries-,  35x80  feet,  slate  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting,  tile  and 
marble  work.  Architect  taking  bids  due  Octo¬ 
ber  14th. 

Residence  (alts.)  to  Apartments,  4226  Park- 
side  avenue.  Architect,  William  F.  B.  Koelle, 
Otis  Building,  Philadelphia.  Owner,  name 
withheld.  Carpentry,  mill  work,  brick  work, 
cut  stone,  hollow  metal  skylights,  plastering, 
painting,  glazing,  plumbing,  bond.  Architect 
taking  bids  due  October  12th. 

Dairy  Building  (add.),  Sixteenth  and  Tas¬ 
ker  streets,  Philadelphia.  Architects,  Stuek- 
ert  &  Co.,  Crozer  Building,  Philadelphia.  Own¬ 
ers,  Dolfinger  Standard  Dairies,  on  premises. 
Brick,  reinforced  concrete  and  cut  stone,  2 
stories,  basement  and  balcony,  72x70  feet, 
asbestos  asphalt  roof,  -concrete  and  asphalt 
floors,  metal  lath,  waterproofing,  iron  work, 
bond,  rolling  steel  doors,  demolition  (electric 
work,  cork  insulation  and  elevators  reserved). 
Architects  taking  bids  due  October  14th  at 
noon. 

Residence  and  Garage,  Germantown,  Phila¬ 
delphia.  Architects,  Seeburger  &  Rabenold, 
1524  Chestnut  street,  Philadelphia.'  Owner, 
A.  M.  Burd,  1718  North  Franklin  -street,  Phil¬ 
adelphia.  Stone  and  plaster,  2%  stories,  86x45 
feet,  and  1%  stories,  39x26  feet,  slate  roof, 
oak,  pine  and  cement  floors,  electric  lighting, 
metal  -l-ath,  tile  and  marble  work,  bond,  iron 
work  (heat  reserved).  Architect  taking  re¬ 
vised  bids  due  as  soon  as  possible. 

Bakery  (add.),  North  side  Glenwood  ave¬ 
nue,  East  -of  Broad  street,  Philadelphia.  Ar¬ 
chitect,  A.  G.  Zimmerman,  8'5  Ninth  avenue, 
New  York  City.  Owners,  National  Biscuit 
Co.,  on  premises.  Reinforced  concrete,  brick, 
granite,  cut  stone,  terra'  cotta  and  steel,  8 
stories  and  basement,  256x150  feet,  slag  roof, 
mosaic,  cement  and  maple  floors,  hollow  tile, 
metal  lath,  roof  ventilators,  metal  weather 
strip,  waterproofing  and  dampproofing,  iron 
stairs  -and  work,  bond,  ^pressed  steel  doors, 
rolled  steel  skylights,  hollow  metal  -sash,  mar¬ 
ble  and  terrazzo  work  (heating,  plumbing, 
electric  work  and  elevators  separate  bids). 
Architect  taking  bids  due  November  1st. 

Building  (add.),  3430  Lancaster  avenue, 
Philadelphia.  Architect,  Ja-me-s  S.  C.  Fern- 
aid,  5533  Wyalusing  avenue,  Philadelphia. 
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Owners,  General  Paper  Products  Co.,  on  prem¬ 
ises.  Brick  and  steel,  2  stories,  68x30  feet, 
slag  roof,  cement  floors,  rolled  steel  sash,  and 
skylights,  plate  glass,  iron  work  (heating, 
plumbing,  lighting  reerved).  Owner  taking 
bids. 

Residence,  Chestnut  Hill,  Philadelphia.  Ar¬ 
chitects,  Willing,  Sims  &  Talbutt,  1627  San¬ 
som  street,  Philadelphia.  Owner,  Richard  T. 
Nalle,  Chestnut  Hill,  Philadelphia.  Archi¬ 
tects  takin  bids  due  October  21st. 

Residences  (5),  Northwest  Comer  Thirty- 
sixth  and  Aspen  streets,  Philadelphia.  Ar¬ 
chitect,  Mahlon  H.  Dickinson,  6151  Market 
street,  Philadelphia.  Owner,  Fred  J.  Schaef¬ 
er,  929  Chestnut  street,  Philadelphia.  Brick 
and  cut  stone,  2  stories,  31x22  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric 
light,  tile  work,  iron  work.  Architect  taking 
bids. 

Residences  (14),  Twenty-first  street  and 
Stenton  avenue,  Wyneote  and  Lambert 
streets,  $90,500.  Architect,  private  plans. 
Owner,  Frank  J.  Peter,  4962  North  Warnoek 
street,  Philadelphia.  Brick,  2  stories,  20x31 
feet.,  18x31  feet,  15x32  feet,  12x9  feet,  15x25 
feet,  14x20  feet,  hot  water  heat,  electric 
lighting,  tile  work.  Owner  will  build. 

Store  and  Apartment  (1),  Stores  and  Resi¬ 
dences  (3),  Fifth  street  and  Roosevelt  Boule¬ 
vard,  Residence  and  Store  (1)  and  Resi¬ 
dences  and  Garages  (3),  Roosevelt  Boulevard 
and  Lawrence  street,  $49,000.  Architect,  pri¬ 
vate  plans.  Owner,  Nathan  Litman,  1597 
North  Fifty-second  street,  Philadelphia. 
Brick,  3  stories,  12x10  feet,  16x64  feet,  slag 
roof,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (32),  (20)  5843-83  North  Mar¬ 
shall  street,  and  (12)  5825-47  North  Sixth 
street,  Philadelphia,  $130,000.  Architect,  pri¬ 
vate  plans.  Owner,  Walter  S.  Bauer,  5802 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  15x27  feet,  10x10  -feet,  slag  roof,  hot 
water  heat,  electric  light.  Owner  will  build. 

Storage  Building,  1832  South  Eleventh 
street,  Philadelphia,  $20,000.  Architect,  pri¬ 
vate  plans.  Owner,  Benjamin  Schwartz,  1832 
South  Eleventh  street,  Philadelphia.  Brick, 
3  stories,  34x16  feet,  14x27  feet,  slag  roof, 
electric  work,  steel  sash,  cement  floors.  Owner 
will  build. 

Shop,  East  side  Earl  street,  South  of  Gir¬ 
ard  avenue,  $2,000.  Architect,  private  plans. 
Owners,  Edward  J.  Bailey  &  Son,  1115  East 
Montgomery  avenue.  Iron,  1  story,  30x72  feet, 
cement  floors.  Owner  will  build. 

Residences  (12),  Tabor  road,  East  of  Elev¬ 
enth  street,  $51,200.  Architect,  private  plans. 
Owner,  Raymond  G.  Frick,  2960  North  Jud- 
son  street,  Philadelphia.  Brick,  2  stories, 


15x28  feet,  12x9  feet,  slag  roof,  oak  and  pine 
floors,  electric  lighting.  Owner  will  build. 

Residences  (21),  A,  Wyoming,  Luray  and 
Foulkrod  streets,  $124,600.  Architect,  pri¬ 
vate  plans.  Owner,  Alfred  C.  Leihler,  4806 
Gastor  road,  Philadelphia.  Brick,  2  stories, 
20x35  feet,  20x55  feet  and  16x42  feet,  slag 
roof,  electric  lighting.  Owner  will  build. 

Garages  (11),  7124-26-28  and  7119-29-37-45 
Lincoln  Drive,  $1,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  John  H.  McOlatehey, 
Land  Title  Building,  Philadelphia.  Brick,  1 
story,  19y2xl9y2  feet,  slag  roof,  cement  floors. 
Owner  will  build. 

Stores  and  Residences  (alts,  and  add.), 

3131-33-3149-51  North  Twenty-second  street, 
Philadelphia.  Architect,  William  H.  Woot- 
ers,  816  West  Allegheny  avenue,  Philadel¬ 
phia.  Owner,  Henry  J.  Lachenmayer,  care  of 
architect.  Brick,  2  story  add.,  16x18  feet, 
slag  roof,  cement  and  pine  floors,  stone  work, 
hot  water  heat,  electric  light,  tile  work,  verdi 
antique  or  artificial  marble,  mill  work,  plate 
glass,  iron  stairs,  plumbing.  Owner  will 
build.  Architect  is  taking  sub-bids. 

Apartments  (alts,  and  add.),  3620-22  North 
Broad  street,  $15,000.  Architect,  William  'H. 
Wooters,  816  West  Allegheny  avenue,  Phila¬ 
delphia.  Owners,  Marquetand  &  Reinert, 
care  of  architect.  Brick  and  steel,  1  story, 
18x34  feet,  slag  roof,  oak  floors,  metal  lath, 
iron  work,  bond,  electric  light,  tile  work 
(heating  reserved).  Owners  will  build.  Ar¬ 
chitect  is  taking  sub-bids. 

Residences  (22),  Cobb’s  Creek  Boulevard, 
•  West  of  Fifty-eighth  street,  Philadelphia.  Ar- 
'chitect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owner,  Hyman  Barkan,  Fifty- 
sixth  and  Greenway  avenue,  Philadelphia. 
Brick  and  stucco,  2  stories,  16x69  feet,  slate 
and  slag  roof,  tin  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting,  tile  and  mar¬ 
ble  work,  metal  lath,  cement  work.  Owner 
ready  for  sub-bids. 

Garage,  6334  Sherwood  road,  Philadelphia, 
$4,000.  Architects,  De  Armond,  Ashmead  & 
Bickley,  Franklin  Trust  Building.  Owner, 
George  J.  De  Armond,  Franklin  Trust  Build¬ 
ing,  Philadelphia.  Brick,  2  stories,  23x25 
feet,  slag  roof,  cement  floors.  Architects  sub¬ 
letting. 

Branch  Sewers,  Philadelphia.  Low  bidders 
on  branch  sewers  opened  October  3rd.  Big¬ 
ler  street,  Moyamensing  avenue  to  Broad 
street,  $16,983.05;  Moyamensing  avenue, 
Eighteenth  to  Fifteenth,  $9,540.25;  Pollock 
street,  Moyamensing  avenue  to  Broad  street, 
$22,430.40;  the  O’Neill  Co.,  237  East  Mer¬ 
maid  Lane,  Philadelphia.  Colona  street, 
Moyer  to  Thompson  streets,  $719.20;  Penn 
street,  Henry  to  Vaux  street,  $6,793.05;  Twen¬ 
ty-first  street,  Sixty-fifth  avenue  to  Sixty- 
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sixh  avenue,  $16,812.85;  A.  J.  Ellis,  5724 
North  Marshall  street,  Philadelphia.  Colo¬ 
rado  street,  from  Pennsylvania  Railroad  to 
Moyamensing  avenue,  $4,276.50;  Smedley 
street,  Moyamensing  avenue  to  Pollock  street, 
$6,014.00;  Sixteenth  street,  Moyamensing  ave¬ 
nue  to  Pennsylvania  Railroad,  $7,891.50;  Sev¬ 
enteenth  street,  Bigler  street  to  Moyamensing 
avenue,  $1,765.70;  A.  Joffola,  1203  'Tree  street, 
Philadelphia.  Dickens  avenue,  Sixty-fourth 
street  to  Gross  street,  $1,470.54;  Holbrook 
avenue,  Elmwood  avenue  to  Buist  avenue, 
$2,430.35;  Joffola  &  Zennetti,  1203  Tree  street, 
Philadelphia.  Fifteenth  street,  from  Penn¬ 
sylvania  Railroad  to  Moyamensing  avenue, 
$10,i956.25;  P.  Pensetti,  Philadelphia.  Mentor 
street,  C  to  D  streets,  $2,131.00;  Ridley  street, 
Limekiln  pike  to  Twentieth  street,  $1,829.20; 
A.  Leva,  3851  North  Tenth  street,  Philadel¬ 
phia.  Sydenham  street,  Moyamensing  avenue 
to  Pollock  street,  $9,725.30;  C.  Ricciardo,  1226 
South  Juniper  street,  Philadelphia.  Sixteenth 
street,  from  Sixty-eighth  avenue  to  Haines 
sreet,  $3,129.50;  C.  Yenscutti,  Philadelphia. 
Sixty-seventh  avenue,  from  Fifteenth  to 
Eighteenth  street,  $11,349.75;  Turner  street, 
Fifty-ninth  to  Sixtieth  street,  $3,444.75; 
Twenty-first  street,  Throop’s  lane  to  Cham- 
plost  street,  $15,069.70;  Girard  Underpinning 
Co.,  2930  Diamond  street,  Philadelphia. 

Hoist,  repair  shop,  1117  Reed  street,  Phila¬ 
delphia.  Owners,  Department  of  Public 
Safety,  J.  T.  Cortelyou,  215  City  Hall,  Phila¬ 
delphia.  Furnishing  and  installing  1-ton  D.  C. 
electric  cable  hoist.  Specifications  may  be 
secured  from  Fire  Headquarters,  1328  Race 
street,  Philadelphia.  Owners  taking  bids  due 
October  16th  at  noon. 

Residences  (3),  (2)  Fifty-second  and  Dau¬ 
phin  streets,  and  (1)  Fifty- first  and  Dakota 
streets,  $31,000.  Architect,  private  plans. 
Owner,  David  L.  Sloan,  2061  North  Sixty 
second  street,  Philadelphia.  Stone  and  brick, 
3  stories,  (2)  17x16  feet,  26x32  feet  and  (1) 
25x42  feet,  6x6  feet,  hot  water  heating,  elec¬ 
tric  lighting,  hardwood  floors,  tile  work.  Own 
er  will  build. 

Residences  (35),  Eighth  and  Fisher’s  ave 
nue,  Philadelphia,  $176,000.  Architect,  pri 
vate  plans.  Owner,  John  J.  Foley,  301  Som 
erville  avenue,  Philadelphia.  Brick,  2  stories, 
15x40  feet  and  15x30  feet,  11x9  feet,  slag 
roof,  electric  lighting.  Owner  will  build. 

Residences  (2),  North  side  Godfrey,  West 
of  G  street,  $6,000  each.  Architect,  private 
plans.  Owner,  Martin  Smith,  2704  North 
Second  street,  Philadelphia.  Brick,  3  stories, 


16x52  feet,  slag  roof,  hot  water  heating,  elec¬ 
tric  lighting.  Owner  will  build. 

Residence,  6521  North  Broad  street,  Phila¬ 
delphia,  $10,000.  Architect,  E.  A.  Stopper, 
10  South  Eighteenth  street,  Philadelphia. 
Owner,  George  H.  Chapin,  5031  Germantown 
avenue,  Philadelphia.  Stone,  2%  stories, 
20x35  feet,  slate  roof,  electric  lighting.  Owner 
will  build. 

Residence,  North  side  Kerper  street,  East 
of  H  street,  $4,000.  Architect,  private  plans. 
Owner,  Kurt  Weikert,  3943  North  Franklin 
street, ’Philadelphia.  Hollow  tile  and  stucco, 
2  stories,  26x42  feet,  shingle  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residence,  2725  East  Allegheny  avenue, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  John  J.  Golden,  2729  East  Allegheny 
avenue,  Philadelphia.  Brick,  2  stories,  16x16 
feet,  10x19  feet,  slag  roof,  pine  floors.  Owner 
will  build. 

Grading  and  Asphalt  Paving,  Philadelphia. 
Owners,  City  of  Philadelphia,  Department  of 
Public  Works,  Bureau  of  Highways,  City  Hall, 
Philadelphia.  Owners  taking  bids  due  Octo¬ 
ber  10th  at  noon. 

Grading  and  Miscellaneous  Work — Aleard 
street  and  12  others  in  that  vicinity;  Haines 
street,  Chew  to  Anderson  street;  Mascher 
street,  Clearfield  to  Trusoulum  street;  Rising 
Sun  avenue,  Wyoming  avenue  to  Courtland 
street;  Twenty-first  street,  Sixty- fifth  to  Six¬ 
ty-sixth  avenues. 

Asphalt  Paving — Anderson  street,  from 
Chelten  avenue  to  Haines  street;  Clearfield 
street,  from  Hancock  to  Howard  street;  Dia¬ 
mond  street,  from  Fifty-second  to  Fifty- 
fourth  street;  Etting  street,  from  Allegheny 
avenue  to  Willard  street;  .Sansom  street,  from 
Fiftieh  to  Fifty-first  street;  Lancaster  ave¬ 
nue,  from  -Fifty-second  to  Fifty-sixth  street. 

Improving  Beaumont  avenue,  from  Sixty- 
fifth  street  to  Cobb’s  Creek  Parkway.  Re¬ 
constructing  Meadow  Brook  along  -the  Dela¬ 
ware  River  opposite  Tinicum  Island.  Want 
bids  on  1,000  snow  shovels,  No.  6  shovel. 


H.  B.  Weldon,  architect,  has  moved  his 
offices  to  1627  Sansom  Street,  Philadelphia. 

P.  J.  Hallahan,  builder,  -has  moved  his 
offices  to  2315  Walnut  Street,  Philadelphia. 

William  C.  Hale,  builder,  has  opened  new 
offices  at  1516  Summer  Street,  Philadelphia. 

Turnbull  &  Cornell,  builders,  have  opened 
new  offices  at  15  South  Twenty-first  Street, 
Philadelphia. 
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Quick  Drying— Particularly  Useful  for  Tanks  in  which  Acids,  Alkalies, 
Chemicals  and  Dyestuffs  are  Stored. 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 

829-83 S  North  3rd  St. 

Markat  4525  PHILADELPHIA,  PA.  Park  3959 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 

Woodoleum  Mfg.  Co. 

131  Arch  Street,  Philadelphia 


SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 

(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks.  Ornamental  Con¬ 
crete  Stone.  White  Plaster.  Exterior  Plastering. 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2123  Race  St.,  Phila. 

Bell.  Locust  0812  Keystone.  Race  6062 


PAGE  WIRE 

FENCE 


-ARMCO 
INGOT  IRON 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Raco  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


WAYNE  FENCE 

ORN  AMENT  AL-*-SUBSTANTIAL 

Catalogue  of  Fencma  and  Gates  Mailed  on  Request 


WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting',  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  874© 


For  a  Beautiful,  C( 
Home.  The  firm 
recognized  Standard  i 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 

Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


it  Phone  Lombard  74-38 

Fencing ,  Wire  or  Iron ,  Built  lor  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
'  Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

OFFICES  AND  DISPLAY  ROOMS:  BUILDERS’  t XCHAhGE  BLDG. 

18  South  7th  Street,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

JrL  O  O  I  [KT  O 
VENTILATION 

WALTER  H.TINNIY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


ifortable,  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


GUY  CROVLE 

Office 

Heath  Road 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


ROAD,  CEMENT,  CONCRETE  AND  SEWER  CONSTRUCTION 


i 

j  THE  HANEY-WHITE  CO. 

I  LUMBER  and  M1LI.WORK 

17th  Street  and  Glenwood  Avenue 
I  Philadelphia 

|  Bell— Columbia  1200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


A  Pleasure 

It  has  proved  a  distinct  pleasure  for  us 
to  have  had  the  opportunity  to  work 
with  operators  and  builders  on  elec¬ 
trical  installations. 

Their  pleasure  at  our 

“Fair  Price  and  Satisfactory  Service” 
is  equaled  only  by  ours  in  rendering 
such  a  service. 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineer  a 
1723  Saasom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  S129 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St,  Philadelphia,  Pa. 


/ 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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TRUSCON  STONE -TEX 


, . .  ,*l  ujm,  mff  . ,  , 

For  DampprooJing  ancf  jC  For-JPj- 

Decorating  Atasonry  Waffs  booklet  on  request  Stout 

THE  TRUSCON  LABORATORIES 


For  Pres-er  viriqr  Drlc/c  - 
Stono  -  Stucco-  Con  ore  to 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


Phila.  Office, 
1432  South  Penn  Sq. 


’Phones —  Bell,  Spruce  6470-1 

Keystone,  Race.  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Garage,  1732-36  North  Eleventh  street, 
Philadelphia,  $18,500.  Architect,  private 
plans.  Owner,  P.  A.  Murray,  on  premises. 
Brick  and  steel,  1  story,  54x100  feet,  slag 
roof,  cement  floors,  steam  heating,  electric 
lighting,  rolled  steel  sash.  Contract  awarded 
to  George  Kessler  Cent.  Co.,  1733  North  Mar- 
vine  street. 

Store,  North  side  Lan-sdowne  avenue,  East 
of  Sixty-third  street,  $8,700.  Owner,  F.  P. 
Bell,  4826  Woodland  avenue,  Philadelphia. 
Brick,  1  story,  36x41  feet,  slag  roof,  electric 
light,  pine  floors.  Contract  awarded  to  J. 
D.  Fisher,  5426  Thompson  street. 

Bottling  Plant,  Southwest  Corner  German¬ 
town  avenue  and  Dennie  street,  $11,500.  Ar¬ 
chitect,  private  plans.  Owner,  K.  Kida,  on 
premises.  Brick,  2  stories,  30x36  feet,  slag 
roof,  electric  lighting,  addition  to  old  build¬ 
ing,  3  stories,  18x34  feet.  Contract  awarded 
to  Frank  Y.  Radomski,  1726  Juniata  street. 

Residence,  Southeast  Corner  Princeton  and 
Shelbourne  streets,  $6,500.  Architect,  pri¬ 
vate  plans.  Owner,  Frederick  Tetter,  7102 
Rising  Sun  avenue,  Philadelphia.  Stone,  2 
stories,  30x40  feet,  slag  roof,  hot  air  heat, 
electric  light,  oak  and  pine  floors.  Contract 
awarded  to  Lewis  D.  High,  1024  Robbins 
avenue. 

Residence  (alts.),  Northwest  Corner  Twen¬ 
ty-fifth  and  Jefferson  streets,  $2,500.  Ar¬ 
chitect,  private  plans.  Owner,  David  S.  Shes- 
tack,  322  Dickinson  street,  Philadelphia.  Gen¬ 
eral  alterations.  Contract  awarded  to  L.  M. 
Shestack,  826  Arch  street,  Philadelphia. 

Store  and  Office  Building,  Southwest  Cor¬ 
ner  Fifteenth  and  Spruce  streets,  $32,000.  Ar¬ 
chitects,  'Hoffman-Henon  Co.,  Inc.,  Finance 
Building,  Philadelphia.  Owners,  Mastbaum 
Brothers  &  Fleischer,  Fifteenth  and  Chestnut 
streets.  Brick,  terra  cotta  and  steel,  2  stories, 
110x30  feet,  slag  roof,  pine  floors,  steam  heat, 
electric  light,  metal  lath,  hollow  metal  sky¬ 
lights,  iron  work.  Contract  awarded  to  Kober 
Const.  Co.,  34  South  Seventeenth  street,  Phila¬ 
delphia. 

Sales  and  Service  Building,  1618  North 
Broad  street,  Philadelphia.  Architect,  Leroy 
B.  Rothschild,  1225  Sansom  street,  Philadel¬ 
phia.  Owner,  Charles  Kahn,  Morris  Building, 
Philadelphia.  Brick,  cut  stone  and  steel,  2 
stories,  200x21  feet,  slag  roof,  maple  and  ce¬ 
ment  floors,  metal  lath,  demolition,  electric 
lighting,  tile  work,  hollow  metal  skylights, 


kalamein  doors,  bond,  metal  bulks,  plate  glass, 
iron  work.  Contract  awarded  to- John  Schna¬ 
bel,  Inc.,  Denekla  Building. 

Office  Building  and  Bank,  1510-1512  Chest¬ 
nut  street,  Philadelphia.  Architect,  Arthur 
H.  Brockie,  1713  Sansom  street,  Philadelphia. 
Owners,  Corn  Exchange,  Second  and  Chestnut 
streets,  Philadelphia.  Brick,  cut  stone  and 
steel,  6  stories  -and  basement,  and  sub-base¬ 
ment,  138x39  feet,  slag  roof,  cement  and  ma¬ 
ple  floors,  metal  lath,  elevators,  iron  work, 
bond,  fire  and  kalamein  doors,  rolled  steel 
skylights,  hollow  metal  sash,  tile  and  marble 
work,  demolition.  Contract  awarded  to  H.  E. 
Baton,  1713  Sansom  street,  Philadelphia,  but 
not  yet  signed. 

Warehouse,  Offices,  Show  Room  and  Store, 

9100-912-914  Cherry  street,  Philadelphia.  Ar¬ 
chitects,  Ballinger  Co.,  Twelfth  and  Chestnut 
streets,  Philadelphia.  Owner,  George  B.  Clopp, 
3717  Filbert  street,  Philadelphia.  Lessees, 
Western  Electric  Co.,  Eleventh  and  York 
streets,  Philadelphia.  Reinforced  concrete, 
steel  and  brick,  5  -stories  and  basement, 
60x148  feet,  slag  roof,  reinforced  concrete 
floors,  freight  elevator,  passenger  elevator,  de¬ 
molition,  steam  heating,  electric  lighting, 
sprinkler  system,  plumbing,  rolled  steel  sash. 
Contract  awarded  to  Barclay  White  Co.,  1713 
Sansom  street,  Philadelphia. 

Auto  Accessories  Office  and  Warehouse,  Six¬ 
teenth  and  Fairmount  avenue,  Philadelphia, 
$40,000.  Architects,  Durham  Brothers,  1609 
Sansom  street,  Philadelphia.  Owners,  Gaul, 
Derr  &  Shearer,  212  North  Broad  street,  Phil¬ 
adelphia.  Brick  and  steel,  2  stories  and  base¬ 
ment,  107x56  feet,  slag  roof,  cement  and 
plank  floors,  freight  elevator,  flush  bulks, 
plate  glass,  steam  heating,  electric  lighting. 
Contract  awarded  to  E.  H.  Keefer  &  Son, 
1013  Rodman  street,  Philadelphia. 

Bank  Building,  Broad  and  Erie  avenue, 
Philadelphia.  Architect,  Alex.  M.  Adams, 
1012  Walnut  street,  Philadelphia.  Owners, 
Northern  Central  Trust  Co.  -of  Philadelphia, 
on  premises.  Brick,  limestone,  east-one,  terra 
cotta,  -cut  -stone  and  steel,  1  story,  basement, 
main  floor  and  mezzanine,  106x51  feet,  asbes¬ 
tos  roof,  cement  and  -oak  floors,  metal  ceil¬ 
ings,  waterproofing,  plate  glass,  iron  work  and 
stairs,  bond,  rolled  steel  -sash,  tile  and  mar¬ 
ble  work,  metal  lath.  Contract  a-warded  to 
H.  E.  Baton,  1713  Sansom  street,  Philadel¬ 
phia. 


Residence  and  Garage,  Fifty-second  and 
Woodbine  avenue,  Philadelphia.  Architect, 
Edwin  A.  Roth,  Drexel  Building,  Philadelphia. 
Owner,  Joseph  A.  Richman,  Thirteenth  and 
Chestnut  streets,  Philadelphia.  Brick  and 
stucco,  2 y2  stories,  30x40  feet  and  20x24  feet, 
slate  roof,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  tile  and  marble  work, 
cement  work.  Contract  awarded  to  Charles 
T.  Clark  ,3635  Germantown  avenue. 

Building  (alts.),  9  North  Fifth  street,  Phil¬ 
adelphia.  Architect,  private  plans.  Owners, 
Reading  Hardware  Co.,  816  Arch  street,  Phil¬ 
adelphia.  Brick  -store  front,  heating  plant, 
plumbing,  electric  work,  elevators,  rolled  steel 
skylights,  metal  ceilings,  rear  fire  tower,  plas¬ 
tering.  Contract  awarded  to  John  N.  Gill 
Const.  Co.,  Otis  Building,  Philadelphia. 

Garage,  Walnut  lane  and  Magnolia  -street, 
Philadelphia.  Architect,  Edgar  A.  Wightman, 
Heed  Building,  Philadelphia.  Owner,  Harry 
O.  Brey,  6308  Ros-s  -street,  Philadelphia.  Brick, 
1  story,  75x200  feet,  slag  -roof,  cement  floors, 
steam  heating,  electric  lighting,  roof  ventila¬ 
tors,  rolled  -steel  skylights.  Contract  awarded 
to  Perry  T.  McCluskey,  1604  West  Venango 
street,  Philadelphia. 

Sales  and  Service  Building,  Southeast  Cor¬ 
ner  Broad  and  Thompson  streets,  Philadel¬ 
phia.  Architect,  Philip  S.  Tyre,  1509  Arch 
street,  Philadelphia.  Owners,  Nash  Motor 
Co.,  901  North  Broad  street,  Philadelphia. 
Brick,  -stone,  -steel  and  concrete,  5  stories  and 
basement,  75x160  feet,  steam  heating,  electric 
lighting,  metal  bulks,  plate  glass,  concrete 
floors,  tile  work.  Contract  awarded  to  Turner 
Const.  Co.,  1713  Sansom  street,  Philadelphia. 

Residence,  Overbrook,  Philadelphia.  Archi¬ 
tects,  Druckenmiller  &  Williams,  1537  Chest¬ 
nut  street,  Philadelphia.  Owner,  Edmonia 
C.  Bradley,  care  of  architect.  Brick,  2 y2  sto¬ 
ries,  100x38  feet,  wing  26x18  feet,  slate  roof, 
oak  and  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  work,  metal  lath,  iron  work. 
Contract  awarded  to  Milton  W.  Young,  Over- 
brook,  Philadelphia. 

Show  Room  (add.),  2247  North  Broad  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  M.  A.  Weiss,  1526  North  Broad  street, 
Philadelphia.  Brick  and  steel,  1  story,  18x53 
feet,  second  story  add.,  15x18  feet,  slag  roof, 
hardwood  floors,  gas  steam  heating  (electric 
lighting  reserved),  hollow  metal  skylights, 
metal  ceilings,  flush  bulks.  Contract  awarded 
to  Ayers  Concrete  Products  Co.,  Heed  Build¬ 
ing,  Philadelphia. 

Factory  (add.),  Redfield  -street  and  Balti¬ 
more  avenue,  Philadelphia,  $14,000.  Archi¬ 
tect,  Emile  G.  Perrot,  1211  Arch  street,  Phila¬ 
delphia.  Owners,  West  Philadelphia  Cut  Glass 
Co.  (Thomas  J.  Slattery),  on  premises.  Brick 
and  steel,  1  story,  58x96  feet,  slag  roof,  pine 
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floors,  steam  heating,  electric  lighting,  rolled 
steel  sash.  Contract  awarded  to  Farrell  Both 
Const.  Co.,  122  Diamond  street,  Philadelphia. 

Store  and  Apartments  and  (2)  Garages, 
Fifty-second  and  Market  streets,  $28,000.  Ar¬ 
chitect,  H.  Childs  Hodgens,  130  South  Fif¬ 
teenth  street,  Philadelphia.  Owners,  Greater 
Philadelphia  Bealty  Co.,  Belmont  Theatre, 
Philadelphia.  Brick,  terra  cotta,  granite  and 
rubble  stone,  2  stories,  85x39  feet,  and  1 
story,  21x30  feet,  slag  roof,  pine  and  cement 
and  oak  floors,  metal  lath,  tile  and  marble 
work,  electric  lighting,  hot  water  heating. 
Contract  awarded  to  P.  Haibach  Cont.  ICo., 
Twenty-sixth  and  Thompson  streets. 

Garage,  Third  and  Louden  streets,  Phila¬ 
delphia.  Architect,  Paul  L.  Boyd,  6943  Lime¬ 
kiln  pike,  Philadelphia.  Owner,  name  with¬ 
held.  Brick,  1  story,  20x19  feet,  slag  roof, 
cement  floors,,  electric  lighting.  Contract 
awarded  to  George  A.  Boyd,  5701  North  Sixth 
street,  who  is  taking  sub-bids. 

Residences  and  Stores  (3)  (alts,  and  add.), 
5338-40-42  Market  street,  Philadelphia.  Archi¬ 
tect,  J.  Wilmer  Thompson,  703  South  Sixtieth 
street,  Philadelphia.  Owner,  James  E.  Wil¬ 
son,  310  Lincoln  Building,  Philadelphia.  Brick, 
cut  stone,  steel,  2  stories,  48x18  feet,  slag 
roof,  mineral  and  pine  floors,  metal  lath,  de¬ 
molition,  electric  light,  tile  and  marble  work, 
fire  doors,  bond,  iron  work  (heating  reserved). 
Contract  awarded  to  Clark  Brothers,  1504 
South  Twenty-eighth  street,  Philadelphia. 

Store  and  Residence  (alts.),  Northeast  Cor¬ 
ner  Eighteenth  and  Mifflin  streets.  Archi¬ 
tect,  John  E.  Sindoni,  1905  South  Sixteenth 
street,  Philadelphia.  Owner,  D.  Falcone,  1510 
South  Thirteenth  street,  Philadelphia.  Hot 
water  heating,  electric  lighting,  tile  work, 
marble  veneer,  slag  roof,  composition  floors, 
plate  glass,  flush  bulbs,  carpentry,  mill  work. 
Contract  awarded  to  Nicholas  Ricci,  1824 
South  Sixteenth  street. 

Store  and  Residence  (alts,  and  add.) ,  South¬ 
west  Corner  Alder  and  Federal  streets.  Ar¬ 
chitect,  John  E.  Sindoni,  1905  South  Sixteenth 
street,  Philadelphia.  Owner,  P.  Bisanti,  care 
of  architect.  Brick,  3  stories  add.,  16x20  feet, 
slag  roof,  pine  floors,  hot  water  heat,  electric 
light,  tile  and  marble  work,  galvanized  iron, 
plate  glass,  painting,  glazing,  mill  work,  car¬ 
pentry.  Contract  awarded  to  Vincent  Man- 
gianele,  1646  South  'Sixteenth  street. 

Ice  House  (alts.),  Trenton  avenue  and 
Huntingdon  street,  $10,000.  Architect,  pri¬ 
vate  plans.  Owners,  Kensington  Hygeia  Ice 

CONTINUOUS  CONCRETE  MIXER 

What  do  you  think  of  a  machine  that  will 
accurately  measure  its  own  proportions  and 
thoroughly  mix,  at  the  rate  of  27  cubic  yards  per 
hour,  with  a  1%  horse  power  engine?  With  the 
batch  mixer,  there  is  a  great  temptation,  in  order 
to  increase  the  output,  to  slight  the  mixing.  With 
this  machine,  such  a  thing  is  impossible,  because 
the  stuff  cannot  be  gotten  out  till  it  comes  out  of 
itself;  beside,  proportions  are  more  accurate. 

With  the  “Batch”  method,  the  measuring  is 
done  in  wheelbarrows,  and  no  two  barrows  have 
exactly  the  same  quantity  in  them. 

We  will  tell  you  more  about  it  later. 


Bell  Phone,  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing,  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 1 25  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

llth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  E3XOLUSIVE1LT 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 
Offices— Denckla  Building  Plant 

Ball  Phone — Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Calj 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


■tnwwawnaOn  the  Ground  When  W anted*— ——mi 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and — SERVICE 

William  H.  Clausen 

Boll-Diamond  06C 8  257th  and  Diamond  Sts.,  Phila.  Keystone- Park  49*  1 


FOR  USE  AS  A  TRANSIT 

Our  New  Model  No.  40 

“Sterling”  Convertible  Level 

is  easily  changed  IN  TEN  SECONDS  to  give  a  vertical  range  of 
OVER  45°.  No  detachable  parts  to  get  lost,  no  unsightly  projec¬ 
tions  or  obstructions  preventing  full  view  of  level  vial — a  distinct 
step  forward  in  instrument  construction. 

A  PHILA.-MADE  LEVEL  OUTCLASSING  ALL  OTHERS.  It 
will  pay  you  to  see  this  wonderful  instrument  before  buying* 
elsewhere.  Illustrated  Folder  G  sent  free  upon  request. 

X! WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  Saie 

Tapes,  &c.  136  N.  12th  Street  PHILADELPHIA  or  Rent 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 

Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 
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:  Co.,  qii  premises.  Reinforced  concrete  floors, 
carpentry,  mill  work,  painting,  glazing.  Con¬ 
tract  awarded  to  P.  Haibach  Cont,  Co.,  Twen¬ 
ty-sixth  and  Thompson  streets'. 

Store  Building  (alts,  and  add.),  1122  Wal¬ 
nut  street,  Philadelphia,  $8,000.  Architect, 
Edwin  L.  Rothschild,  1420  Chestnut  street, 
Philadelphia.  Owner,  Manuel  G.  Weinberg, 
301  Finance  Building,  Philadelphia.  Brick,  2 
stories,  8x16  feet,  slag  roof,  steam  heating, 
electric  lighting,  plate  glass,  interior  altera¬ 
tions.  Contract  awarded  to  Jake  Neuborn, 
831  North  Sixth  street,  Philadelphia. 

Factory  (alts.),  Marvine  street  and  Mont¬ 
gomery  avenue,  Philadelphia.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Phila¬ 
delphia.  Owners,  Bayuk  Brothers,  Third  and 
Spruce  streets,  Philadelphia.  Alterations  to 
locker,  toilet  and  recreation  rooms,  slag  roof, 
pine  floors,  carpentry,  mill  work,  painting, 
glazing,  hollow  metal  skylights  (heating  and 
lighting  reserved).  Contract  awarded  to  Max 
Siegel,  1837  North  Franklin  street,  Philadel¬ 
phia. 

Residences  (5),  North  side  Wakeling,  East 
of  Cottage,  $20,750.  Architect,  private  plans. 
Owner,  Harry  Stocks,  Wakeling  and  Cottage 
streets,  Philadelphia.  Brick,  2  stories,  18x30 
feet,  hot  water  heat,  electric  light.  Contract 
awarded  to  Anton  Ahlers,  5913  Ditman  street, 
Philadelphia. 

Residence  and  Store,  209  South  street,  Phil¬ 
adelphia,  $6,500.  Architect,  private  plans. 
Owner,  Bessie  Rabinovitch,  1631  North  Thir¬ 
ty-second  street,  Philadelphia.  Brick,  second 
and  third  story  adds.,  9x9  feet,  slag  roof,  elec¬ 
tric  lighting.  Contract  awarded  to  S.  Laza¬ 
rus,  4914  Parkside  avenue. 

Residence  (alts,  and  add.),  308  West  Car¬ 
penter  street,  $6,500.  Architect,  private  plans. 
Owner,  Burton  E.  Kipp,  2235  North  Thir¬ 
teenth  street,  Philadelphia.  Brick,  1  story, 
10x10  feet,  and  1  story,  10x9  feet,  slag  roof, 
oak  floors,  electric  lighting.  Contract  awarded 
to  H.  C.  La  Rue,  603  Spring  avenue,  Jenkin- 
town,  Philadelphia. 

Residence  (alts,  and  add.),  8605  Seminole 
avenue,  $20,000.  Architect,  private  plans. 
Owners,  M.  J.  Hopkins  Estate,  on  premises. 
Stone,  2  stories,  17x32  feet  and  7x20  feet, 
slate  roof,  hardwood  floors,  hot  water  heat¬ 
ing,  electric  lighting.  Contract  awarded  to 
Charles  J.  W.  Platt,  1015  Arch  street. 

Residence,  South  side  Rising  Sun  avenue, 
East  of  Afton  street,  $5,800.  Architect,  pri¬ 
vate  plans.  Owner,  Ludwig  Shimpp,  2342 
South  Boston  avenue,  Philadelphia.  Brick  and 
frame,  2  stories,  25x30  feet,  slag  roof,  hot 
water  heat.  Contract  awarded  to  Jacob  Han¬ 
sen,  Afton  and  Veree  road,.  Philadelphia. 

Residence  (add.),  4953  Catharine  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  David  H.  Bowen,  on  premises.  Brick, 
2  stories,  11x9  feet,  4%xl9  feet,  slag  roof, 
pine  floors.  Contract  awarded  to  Walter  Scott, 
4951  Catharine  street,  Philadelphia. 

Garage,  Southwest  Corner  Harrison  and 
Darrah  streets,  Philadelphia,  $2,500.  Archi¬ 
tect,  private  plans.  Owner,  Dr.  John  J. 
Lynch,  1644  Harrison  street,  Philadelphia. 
Brick,  1  story,  17x43  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  Tony  Olivieri, 
1578  Adams  avenue,  Philadelphia. 

Store  and  Storage  Building  (add.),  526 

North  Fourth  street,  $2,400.  Architect,  pri¬ 
vate  plans.  Owner,  S.  Uram,  441  South  street, 
Philadelphia.  Brick,  1  story,  14x16  feet,  slag 
roof,  pine  floors,  electric  light.  Contract 
awarded  to  I.  Negir,  2440  South  Reese  street, 
Philadelphia. 

Factory,  South  side  Paschall  avenue,  West 
of  Fifty-fourth  street,  $20,000.  Architect, 
private  plans.  Owners,  Murlin  Mfg.  Co.,  1829 
Wylie  street,  Philadelphia.  Brick,  1  story, 
40x175  feet,  slag  roof,  yellow  pine  floors.  Con¬ 
tract  awarded  to  M.  L.  Conneen  &  Son,  1813 
South  Fifty-fourth  street. 


Apartments  (2)  (add.),  3948-50  Pine  street, 
Philadelphia,  $17,500.  Architect,  private 
plans.  Owner,  G.  W.  Wilte,  4903  Pine  street, 
Philadelphia.  Brick,  steel,  3  stories,  1714x20 
feet,  slag  roof,  electric  work.  Contract 
awarded  to  Frank  G-.  Stewart,  1619  Sansom 
street. 

Residence,  Wayne  avenue  and  Arbutus 
street,  Philadelphia,  $12,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mr.  Stromble,  Wayne 
and  Lincoln  Drive,  Philadelphia.  Hollow  tile 
and  stucco,  3  stories,  27x36  feet,  16x13  feet, 
slate  roof, .  electric  lighting,  tile  work,  oak 
and  pine  'floors.  Contract  awarded  to  Merion 
Const.  Co.,  2313  Walnut  street. 

Residence,  Cinnaminson  and  Lawnton  ave¬ 
nues,  $9,000.  Architect,  private  plans.  Owner, 
Mrs.  Thomas  Brown,  334  Fountain  street, 
Philadelphia.  Frame,  2  stories,  36x34  feet, 
shingle  roof,  electric  lighting.  Contract 
awarded  to  Harry  W.  Darrah,  1333  West 
Thompson  street. 

Building  (add.),  Allegheny  avenue.  North 
of  Watts  street,  $8,000.  Architect,  private 
plans.  Owners,  Breh-me  &  Stehle,  Trenton 
and  Allegheny  avenues,  Philadelphia.  Brick, 
1  story,  44x60  feet,  slag  roof,  electric  work. 
Contract  awarded  to  Robert  E.  Lamb  Co., 
843  North  Nineteenth  street. 

Warehouse,  Frankford  avenue,  South  of 
Torres'dale  avenue',  $8,000.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  Dyeing  & 
Finishing  Co.,  on  premises.  Iron,  1  story, 
63x136  feet,  corrugated  iron  roof,  cement 
floors.  Contract  awarded  to  E.  T.  Bender, 
6014  'Torresdale  avenue. 

Residence,  141  Shurs  Lane,  Philadelphia, 
$5,800.  Architect,  private  plans.  Owner,  Dan¬ 
iel  Carroll,  4119  Dexter  street,  Philadelphia. 
Brick,  2  stories,  16x41  feet,  slag  roof,  elec¬ 
tric  lighting.  .  Contract  awarded  to  John  F. 
Hillsley,  217  DuPont  street. 

Residence  and  Store  (alts.),  1338  West 
Cambria  street,  $2,200.  Architect,  private 
plans.  Owner,  Morris  Spielman,  on  premises. 
General  alterations.  Contract  awarded  to  P. 
Haibach  Cont.  Co.,  1261  North  Twenty-sixth 
street. 

Residence  (alts,  and  add.),  South  side 
Washington  lane,  East  of  Wayne  avenue, 
$5,000.  Architect,  private  plans.  Owner,  E.  H. 
Hedley,  900  Oak  Lane,  Philadelphia.  Brick, 
1  story  add.,  20x24  feet,  slag  roof,  electric 
lighting,  general  alterations.  Contract 
awarde  dto  Acme  Const.  Co.,  2025  North  Six¬ 
ty-second  street. 

Store,  Northwest  Corner  Eleventh  and  Fed¬ 
eral  streets,  Philadelphia,  $4,000.  Architect, 
private  plans.  Owner,  Andrew  Traviscio,  1028 
South  Ninth  street,  Philadelphia.  Brick,  '2 
stories,  8x18  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  Silvio  Taska,  831  Ernest 
street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  1728 
West  Susquehanna  avenue,  $2,500.  Architect, 
private  plans.  Owner,  Louis  Ranitz,  on  prem¬ 
ises.  Brick,  1  story,  3x10  feet,  12x12  feet, 
slag  roof,  pine  floors.  Contract  awarded  to 
A.  Barsky,  1313  South  Second  street,  Phila¬ 
delphia. 

Building,  East  side  Main  street,  South  of 
Walnut  lane,  $4,000.  Architect,  private  plans. 
Owners,  G.  J.  Littlewood  &  Son,  on  premises. 
Brick,  1  story,  23x38  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  Elmer  L. 
Cuthbertson,  334  Roxborough  avenue. 

Store  and  Residence  (alts.),  Northwest  Cor¬ 
ner  Sixteenth  and  Seybert  streets.  Owner, 
George  W.  Murgatroyd,  on  premises1.  General 
alterations.  Contract  awarded  to  A.  Raymond 
Raff,  1635  West  Thompson  street. 

Residence  and  Garage,  Thirty-second  and 
Midvale  avenue,  $13,500.  Architect,  Herman 
Miller,  Crozer  Building,  Philadelphia.  Owner, 
William  J.  Benhani,  East  Park  Drive  and 
Calumet  street,  Philadelphia.  Brick,  3  stories, 
50x25  feet,  garage,  1  story,  23x23  feet,  slag 


roof,  hot  water  heating,  electric  lighting,  tile 
work.  Contract  awarded  to  John  A.  Codori, 
1235  Arch  street,  Philadelphia. 

Garages  (2),  945-47  North  Randolph  street, 
Philadelphia,  $12,000.  Architect,  private 
plans.  Owner,  George  Hofkin,  922  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
39x60  feet,  slag  roof,  cement  floors,  electric 
work.  Contract  awarded  to  Morris  Yachnitz, 
1202  North  Seventh  street,  Philadelphia. 

Residence  and  Garage,  Northeast  Corner 
Thirty-second  and  Penn  streets:,  Philadelphia, 
$13,500.  Architect,  Herman  Miller,  Crozer 
Building,  Philadelphia.  Owner,  David  J. 
Boon,  4265  Ridge  avenue,  Philadelphia.  Brick, 
3  -stories,  50x25  feet,  garage,  1  story,  23x23 
feet,  slag  roof,  hot  water  heat,  electric  light, 
tile  work,  oak,  pine  and  cement  floors.  Con¬ 
tract  awarded  to  John  A.  Codori,  1235  Arch 
street,  Philadelphia. 

Store,  1602  South  Tenth  street,  Philadel¬ 
phia,  $2,000.  Owner,  Julia  Mamorella,  1015 
South  Ninth  street,  Philadelphia.  Brick,  1 
story,  15x32  feet,  slag  roof,  yellow  pine  floors. 
Contract  awarded  to  Tony  Cynnano,  937  Fed¬ 
eral  street,  Philadelphia. 

Residence,  Southwest  Corner  Faunce  and 
Yerree  road,  Philadelphia,  $6,000.  Architect, 
private  plans.  Owner,  Joseph  Foster,  2726 
Jasper  street,  Philadelphia.  Brick,  24%x30^ 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Contract  awarded  to  Harvey  L.  Miller,  7319 
Palmetto  street. 

Factory  (add.),  406  Leverington  avenue, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  J.  Morris  Brown,  on  premises.  Brick, 
second  story  add.,  20x64  feet,  slag  roof,  elec¬ 
tric  light.  Contract  awarded  to  Brown  Const. 
Co.,  105  Levering  streeet. 

Store  and  Storage  Building,  4450  Frankford 
avenue,  $20,000.  Architect,  private  plans. 
Owners,  'Loux  &  Son,  on  premises.  Brick,  2 
stories,  24x150  feet,  slag  roof,  steam  heat, 
electric  lighting.  Contract  awarded  to  S. 
Yellin,  3125  Montgomery  avenue,  Philadel¬ 
phia. 

Shop,  North  side  Filbert  street,  West  of 
Forty-second  -street,  Philadelphia,  $3,870.  Ar¬ 
chitect,  private1  plans.  Owner,  Charles  P. 
King,  4206  Powelton  avenue,  Philadelphia. 
Brick,  3  stories,  22x48  feet,  4x38  feet,  slag 
roof,  electric  light.  Contract  awarded  to  E. 
C.  Debeny,  4241  Powelton  avenue,  Philadel¬ 
phia. 

Garage  (add.),  4038  Girard  avenue,  Phila¬ 
delphia,  $3,500.  Architect,  private  plans. 
Owners,  Arbach  Company,  on  premises.  Brick, 
1  story,  38x50  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Max  Lipkin  ,3973  Wya- 
lusing  avenue. 

Residence  and  Store  (add.),  Northeast  Cor¬ 
ner  Eleventh  and  York  streets,  $3,000.  Archi¬ 
tect,  private  plans.  Owner,  Ida  Kerbaugh,  on 
premises.  Brick,  second  story  add.,  18x21 
feet,  -slag  roof,  pine  floors.  Contract  awarded 
to  George  Collins,  Thirty-flrst  and  Cumber¬ 
land  streets. 

Garage,  3530  North  Fifteenth  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Valentine  Puder,  on  premises.  Brick,  2 
stories,  25x16  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  W.  J.  Ervin,  3532  North 
Fifteenth  street,  Philadelphia. 

Residence  (alts,  and  add.),  Northeast  Cor¬ 
ner  Twenty-third  and  Rittenhouse  streets, 
$2,500.  Owner,  Isadora  Milgram,  Common¬ 
wealth  Building,  Philadelphia.  Brick,  1  story, 
8x16  feet  add.,  general  alterations.  Contract 
awarded  to  Harry  Feldman,  2914  West  Gor¬ 
don  street,  Philadelphia. 

Store  and  Storage  Building  (add.),  North¬ 
west  Corner  Fifty-fifth  and  Race  streets, 
$3,500.  Architect,  private  plans.  Owner, 
Morris  Brownstein,  5501  Race  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x8  feet,  slag  roof, 
cement  floors,  electric  light.  Contract  awarded 
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to  Lester  M.  Shestack,  826  Arch  street,  Phila¬ 
delphia. 

Store  and  Apartment  (add.  and  alts.),  4501 
Springfield  avenue,  $3,000.  Architect,  private 
plans.  Owners,  Charles  Lafferty  Estate,  1312 
Washington  avenue,  Philadelphia.  Brick,  1 
story,  15x18  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  F.  T.  Mercer  Co.,  1916 
Brandywine  street. 

Garage,  2417  North  Fifty-sixth  street,  Phil¬ 
adelphia,  $2,500.  Architect,  private  plans. 
Owner,  Mrs.  J.  M.  McCurdy,  on  premises. 
Brick,  2  stories,  19x24  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  P.  T.  McCluS- 
key,  1604  Nest  Venango  street. 

Apartment  (alts.),  231  South  Forty-fifth 
street,  Philadelphia,  $15,000.  Architect,  pri¬ 
vate  plans.  Owner,  W.  A.  Leiser,  Merion,  Pa. 


Residence,  Sunbury,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  Dr.  E.  E.  Drumheller, 
Sunbury,  Pa.  Hollow  tile,  face  brick,  quarry 
tile  and  concrete,  2 *4  stories,  40x40  feet,  slate 
roof  , hardwood  floors,  vapor  heating,  electric 
lighting,  tile  work.  Plans  in  progress. 

Residence,  Cable,  near  Shamokin,  Pa.  Ar¬ 
chitect,  William  H.  Lee,  32  South 
Seventeenth  street,  Philadelphia.  Owner,  A. 
C.  Hack,  Cable,  Pa.  Quarry  tile  and  frame, 
2  stories,  30x40  feet,  slate  roof,  hardwood 
floors,  vapor  heating,  electric  lighting,  tile 
work.  Plans  in  progress. 

Residence,  Swarthmore,  Pa.  Architects, 
Heaeock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  Hugh  F.  Denworth,  care 
of  architect.  Stone,  2*4  stories,  26x34  feet, 
shingle  roof,  oak  and  pine  floors,  warm  air 
heating,  electric  lighting,  tile  work.  Archi¬ 
tects  taking  bids  due  October  18th  at  noon. 

Residence,  Swarthmore,  Pa.  Architects, 
Heaeock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  William  H.  Thatcher,  La¬ 
fayette  Building,  Philadelphia.  Stone,  2*4 
stories,  26x34  feet,  shingle  roof,  oak  and  pine 
floors,  warm  air  heating,  electric  lighting,  tile 
work.  Architects  taking  bids  due  October 
18th  at  noon. 

Tyson  Hotel  (alts,  and  add.),  Old  York 
road,  Ogontz,  Pa.  Architect,  E.  Allen  Wilson, 
1208  Chestnut  street,  Philadelphia.  Owner, 
name  withheld.  Alterations  into  stores, 
apartments  and  banking  room,  3  stories,  slate 
roof,  hardwood  floors,  steam  heating,  electric 
lighting,  tile  work,  general  renovation.  Plans 
in  progress. 

Store  and  Apartments  (6),  Abington,  Pa. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  name  withheld. 
Brick  and  stone,  3  stories,  20x65  feet,  slate 
roof,  slag  roof,  hardwood  floors1,  metal  lath, 
plate  glass,  metal  bulks,  hot  water,  heating, 
electric  lighting,  tile  and  marble  work.  Plans 
in  progress. 

Church,  East  Stroudsburg,  Pa.  Architects, 
Ritcher  &  Eiler,  147  North  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  'Grace  Lutheran  Church, 
Rev.  Ristler,  East  Stroudsburg,  Pa.  Stone,  1 
story  and  basement.  Too  early  for  details. 

Store,  Reading,  Pa.  Architect,  Fred  Muhl¬ 
enberg,  24  North  Sixth  street,  Reading,  Pa. 
Owner,  Lewis  T.  Ganster,  200  North  Fifth 
street,  Reading,  Pa.  Concrete  and  brick,  2 
stories,  30x30  feet,  asphalt  roof,  hardwood 
floors,  steam  heat,  electric  light.  Plans  in 
progress. 

Church  and  Sunday  School,  Bethel,  Chester 
County,  Pa.  Architect,  J.  Vincent  Poley,  162 
SecogcJ  avenue,  Royersford,  Pa.  Owners, 


Carpentry,  mill  work,  painting,  glazing,  brick 
work,  plastering.  Contract  awarded  to  Cur¬ 
tis  Grindrod  'Co.,  10  South  Eighteenth  street. 

Residence,  North  side  Cliveden  street,  West 
of  Wissahiekon  avenue,  $13,000.  Architect, 
private  plans.  Owner,  Benjamin  F.  Brusstar, 
137  Springfield  avenue,  Chestnut  Hill.  Brick, 
3  stories,  36x28  feet,  22*4x41  feet,  slag  roof, 
hot  water  heat,  electric  light,  oak  and  pine 
floors,  -.tile  work.  Contract  awarded  to 
Charles  T.  Clark,  3635  Germantown  avenue. 

Residence  and  Store  (add.  and  alts.),  5438 
Woodland  avenue,  $6,500.-  Architect.,  private 
plans.  Owner,  George  B.  Keller,  on  prem¬ 
ises.  Brick,  3  stories,  16x14  feet,  slag  roof, 
oak  and  pine  floors.  Contract  awarded  to 
Thomas  M.  Cockerville,  2232  Jamestown 
street. 


Bethel  Methodist  Episcopal  Church,  William 

A.  Mowere,  chairman,  Bridge  and  Penn 
streets,  Spring  City,  Pa.  Stone,  1  story  and 
basement,  demolition,  slate  roof,  oak  floors, 
steam  heat,  electric  light,  bond.  Plans  in  pro¬ 
gress. 

Residence  and  Garage,  Spring  'City,  Pa.  Ar¬ 
chitect,  J.  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owner,  Norman  I.  Gruber, 
334  Yost  avenue,  Spring  City,  Pa.  Tapestry 
brick  and  stone,  2  stories,  38x30  feet,  tile 
roof,  oak  and  tile  floors,  pipeless  heating, 
electric  light  (heating,  plumbing  and  light¬ 
ing  reserved),  terra  cotta  work.  Plans  in  pro¬ 
gress. 

Bungalow,  Ridley  Park,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  Eric  Hawthewaite,  1302 
North  Sixty-first  street,  Philadelphia.  Frame 
and  stucco,  1*4  stories,  25x30  feet,  shingle 
roof,  hardwood  floors,  hot  water  heating,  elec¬ 
tric  lighting.  Plans  in  progress. 

Residence,  Sutton  road,  Ardmore,  Pa.  Ar¬ 
chitect,  Walter  K.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  name  withheld.  Build¬ 
ing  block  and  -stucco,  2*4  stories,  27x38  feet, 
shingle  roof,  hardwood  floors,  vapor  heating, 
electric  lighting,  tile  work.  Plans  in  pro¬ 
gress. 

Residence,  Penfield,  Pa,  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Walter  Bock,  care  of  architect.  Frame 
and  stucco,  3  stories,  25x34  feet,  shingle  roof, 
hardwood  and  pine  floors,  hot  water  heating, 
electric  lighting.  Plans  in  progress.  Archi¬ 
tect  will  be  ready  for  bids  in  one  week. 

Residence,  Wyomissing,  Pa.  Architects, 
High  and  Huber,  230  North  Sixth  street, 
Reading,  Pa.  Owner,  Charles  H.  Fisher,  Sec¬ 
ond  and  Chestnut  streets,  Reading,  Pa.  Stone, 
2  stories,  33x33  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work.  Plans  in  progress.  Owner  will 
sub-let. 

Twin  Residences  (3),  Hatboro,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Hatboro  Laun¬ 
dry,  Hatboro,  Pa.  Frame  and  stucco,  2  sto¬ 
ries,  20x27  feet,  slate  roof,  pine  floors,  pipe¬ 
less  heater,  electric  lighting.  Owners  taking 
bids  due  as  soon  as  possible. 

Bank  (alts,  and  add.),  Morrisville,  Pa.  Ar¬ 
chitects,  T.  B.  Stoekham  and  Fowler  &  Sea¬ 
man,  Broad  Street  Bank  Building,  Trenton, 
N.  J.  Owners,  Morrisville  Trust  Co.,  care  of 
architects.  Stone,  1  story,  20x40  feet,  slate 
roof,  tile  floors,  hollow  tile,  elevators,  electric 
light  (vault  and  bank  fixtures  reserevd).  T. 

B.  Stoekham,  Morrisville,  Pa.,  will  take  bids. 

Bank  (alts,  and  add.),  Hatboro,  Pa.  Ar- 

pkitect,  A,  Qscar  Martin,  Doyles  town,  Pa, 


Owners,  Hatboro  National  Bank,  Hatboro,  Pa. 
Stone,  1  and  2  stories,  32x41  feet  and  20x28 
feet,  tin  roof,  pine  floors,  demolition,  hot 
water  heat,  electric  lighting,  tile  and  marble 
work,  bond  (lighting  fixtures,  vault  doors  and 
bank  fixtures  reserved).  Architect  taking 
bids  due'  October  12th. 

Residence,  Bala,  Pa.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owner,  Thomas  J  .Sinclair,  Kingseourt 
Apartments,  Philadelphia.  Brick,  stone  and 
cut  stone,  2*4  stories,  92x36  feet,  slate  roof, 
oak,  pine  and  reinforced  concrete  floors,  metal 
.lath,  waterproofing,  bond,  tile  and  marble 
work,  demolitioin,  hot  water  heating,  elec¬ 
tric  lighting.  Architect  taking  bids  due  Oc¬ 
tober  12th  at  noon. 

Bank  (alts,  and  add.),  East  Downingtown, 
Pa.  Architects,  Ritcher  &  Eiler,  147  North 
Fifth  street,  Reading.  Owners,  Downing¬ 
town  National  Bank,  :S.  Downing,  president. 
East  Downingtown,  Pa.  Reinforced  concrete, 
structural  steel  and  marble,  2  stories,  cut 
stone,  cork,  tile  and  linoleum  floors,  electric 
light,  tile,  marble  and  terrazzo  work,  hollow 
■metal  sash  and  skylights,  bank  fixtures,  vault 
doors.  Owner  taking  bids  due  October  14th 
at  5  P.  M. 

Factory,  Mt.  Etna,  Pa.  Architect,  Calvin 
Young,  226  North  Sixth  street,  Reading,  Pa. 
Owners,  Liebovitz  &  Sons,  care  of  architect. 
Frame,  1  story,  27x40  feet,  composition  roof, 
pine  floors,  electric  lighting.  Architect  tak¬ 
ing  bids  due  October  12th. 

Store  and  Apartment,  Seventh  and  Cherry 
streets,  Reading,  Pa.  Architect,  M.  B.  Deck- 
ant,  632  Washington  street,  Reading,  Pa. 
Owner,  J.  B.  Waidelich,  American  Drug  Store, 
Allentown,  Pa.  Brick,  hollow  tile,  4  stories 
and  basement,  97x32  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
work,  terra  cotta.  Architect  taking  bids  due 
October  16th. 

School,  Mt.  Penn,  Reading,  Pa.  Architect, 
H.  Maurer,  234  North  Fifth  street,  Reading, 
Pa.  Owners,  Mt.  Penn  School  Board,  W. 
Edgar  Bates,  secretary,  Mt.  Penn,  Reading, 
Pa.  Brick,  1  and  2  stories,  38x160  feet,  Span¬ 
ish  tile  roof,  maple  floors  (heating,  plumbing 
and  electric  work  reserved),  hollow  tile,  roof 
ventilators,  waterproofing,  dampproofing.  Own¬ 
ers  taking  revised  bids  due  October  18th. 

Stores  (2),  Glenbroqk  avenue,  Bryn  Mawr, 
Pa.  Architect,  Michael  Capobianco,  778  South 
Seventh  street,  Philadelphia.  Owner,  Frank 
Peter  Paul,  care  of  architect.  Tapestry  brick, 
2  stories,  38x24  feet,  slag  roof,  pine  floors, 
plate  glass,  hot  water  heat,  electric  lighting. 
Architect  is  ready  for  bids. 

High  School,  Sharon  (Mercer  County),  Pa. 
Architects,  Taylor  &  Hanna,  Sharon,  Pa.  Own¬ 
ers,  Board  of  Education,  William  H.  White- 
head,  secretary,  Sharon,  Pa.  Brick,  cut  stone 
and  steel,  3  stories,  195x171  feet,  metal  lum¬ 
ber  and  concrete  roof,  concrete  and  maple 
floors,  metal  lath,  elevators,  iron  work,  floor 
hardener,  bond,  hollow  metal  skylights  (heat¬ 
ing,  plumbing  and  electric  wrok  separate 
bids).  Lowest  bidder:  Sharon  Building  Co., 
Sharon,  Pa.,  $399,600.  . 


Pennsylvania 
Contracts  Awarded 

Display  Room  and  Garage,  Old  York  road, 
Jenkintown,  Pa.  Architect,  Andrew  C.  Borz- 
ner,  717  Walnut  street,  Philadelphia.  Owner, 
T.  W.  Montague  &  Go.,  Inc.,  Jenkintown,  Pa. 
Brick,  cut  stone  and  steel,  2  stories,  36x34 
feet,  slag  roof,  composition,  pine  and  cement 
floors,  metal  lath,  elevators,  plate  glass,  bond, 
steam  heating,  electric  lighting.  Contract 
awarded  to  Brown  Const,  C'o.,  10a  f/eyering 
street,  Philadelphia. 
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Home  Economics  Building,  Wjesttown,  Pa. 
Architect,.  Walter  F.  Price,  119  South  Fourth 
street,  Philadelphia.  Owners,  Westtown 
Boarding  School,  Westtown,  Pa.  Bricky  2 y2 
stories,  92%x28 %  feet,  slate  roof,  pine  floors, 
hollow  tile,  dampproofing,  tile  and  marble, 
concrete  work,  copper  skylights,  electric  light¬ 
ing,  vapor  vacuum  heating.  Contract  awarded 
to  William  H.  Jones,  West  Chester,  Pa. 

Building,  726-28  Penn  street,  Reading,  Pa. 
Architect,  Fred  A.  Muhlenberg,  30  Liberty 
Bank  Building,  Reading,  Pa.  Owners,  Har¬ 
old  Furniture  Co.,  812  Penn  street,  Reading, 
Pa.  Brick,  cut  stone  and  steel,  5  stories  and 
basement,  270x40  feet,  composition  and  tile 
roof,  cement  floors,  demolitioin,  roof  ventila¬ 
tors,  waterproofing,  terra  cotta,  iron  work  and 
iron  stairs,  bond,  fire  doors,  rolled  steel  sash, 
terrazzo  work,  metal  lath  (heating,  electric 
work,  plumbing  and  electric  elevators  sep¬ 
arate  bids).  Contract  awarded  to  Robert  E. 
Lamb  Co.,  843  North  Nineteenth  street,  Phila¬ 
delphia. 

Residences  (11),  Conshohocken,  Pa.,  $47,- 
000.  Architect,  Walter  K.  Durham,  323  Wal¬ 
nut  street,  Philadelphia.  Owners,  Lee  Tire 
&  Rubber  Co.,  Conshohocken,  Pa.  Brick, 
frame  and  brick,  frame  and  concrete  block, 
1%,  2  and  2%  stories,  25x25  feet,  asphalt 
slate  roof,  electric  lighting,  hot  water  heat¬ 
ing  (electric  lighting  fixtures  and  gas  ranges 
reserved),  pine  floors.  Contract  awarded  to 
Carl  F.  Hirsch,  462  North  Franklin  street, 
Philadelphia. 

Garage,  619  North  Fifth  street,  Reading, 
Pa.  Architects,  Muhlenberg  Brothers,  511 
Penn  street,  Reading,  Pa.  Owner,  J.  E.  Sul¬ 
livan,  on  premises.  Brick  and  stone,  1  story, 
31x38  feet,  composition  roof,  concrete  floors, 
hot  water  heating,  electric  lighting.  Contract 
awarded  to  Charles  H.  Schlegel,  2250  Perkio- 
men  avenue,  Reading,  Pa. 

Factory,  Mt.  Nebo,  Pa.  Architect,  Cal¬ 
vin  Young,  226  North  Sixth  street,  Reading, 
Pa.  Owners,  Liebovitz  &  Sons,  care  of  ar¬ 
chitect.  Frame,  1  story,  27x40  feet,  com¬ 
position  roof,  pine  floors.  Contract  awarded 
to  D.  L.  Saylor  &  Son,  Annville,  Pa. 

Dauphin  County  Memorial,  Elizabethtown, 
Pa.  Architect,  Edgar  A.  Wightman,  Heed 
Building,  Philadelphia.  Owners,  Masonic 
Home,  Elizabethtown,  Pa.  Stone,  cut  stone 
and  steel,  3  stories,  102x38  feet,  slate  roof, 
cement,  maple  and  composition  floors,  metal 
weather  strip,  iron  -work,  floor  hardener,  bond, 
metal  lath,  marble  work.  Contract  awarded 
to  S.  W.  Shoemaker  &  Son,  421  Walnut  street, 
Harrisburg,  Pa. 

School,  North  Whitehall  Township,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,  Commonwealth 
Building,  Allentown,  Pa.  Owners,  North 
Whitehall  Township  School  Board,  Ironton, 
Pa.  Brick,  2  stories,  12  rooms,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
metal  lath,  tile  work,  safety  treads,  roof  ven¬ 
tilators,  waterproofing  and  dampproofing.  Con¬ 
tract  awarded  to  Butz  &  Clader,  Ainey  Build¬ 
ing,  Allentown,  Pa.  Heating  to  American 
Heating  &  Vent.  Co.,  200  North  Fifteenth 
street,  Philadelphia.  Plumbing  to  Edwin  P. 
Saeger  Co.,  Allentown,  Pa.  Electric  wiring 
to  A.  C.  Dullenkopf,  Bethlehem,  Pa. 


New  Jersey 
Construction  News 

Sales  and  Service  Building,  Ninth  and  Fed¬ 
eral  streets,  Camden,  N.  J.  Architects,  Lackey 
&  Hettle,  509  Market  street,  Camden,  N.  J. 
Owners,  Neel  Cadillac  Co.,  Camden,  N.  J. 
Brick,  limestone  and  steel,  4  stories,  64x112 
feet,  slag  roof,  cement  and  wood  block  floors, 
metal  lath,  tile  and  marble  work,  rolled  steel 
sash,  plate  glass.  Architects  taking  bids. 
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Morris  Heights  Inn  (alts,  and  add.)  to 
Apartment,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  &  Sons,  St.  Regis  Thea¬ 
tre  Building,  Trenton.  Owner,  John  H.  Mor¬ 
ris,  Trenton,  N.  J.  Frame,  3  stories,  20x30 
feet,  hardwood  floors,  partitions,  tile  work, 
electric  light,  general  interior  alterations. 
Plans  in  progress. 

Residence,  Merchantville,  N.  J.  Architect, 
A.  H.  Moses,  Temple  Building,  Camden,  N.  J. 
Owner,  M.  C.  Bottomley,  care  of  architect. 
Brick,  2  stories,  38x26  feet,  20x20  feet,  slate 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Revised  plans  in  progress. 

Residence,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Theatre 
Building,  Trenton.  Owner,  Mr.  Lester  Bing- 
ley,  211  Perry  street,  Trenton,  N.  J.  Frame, 
2%  stories,  32x30  feet,  shingle  roof,  hardwbod 
floors,  electric  lighting.  Plans  in  progress. 

Residence,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Thea¬ 
tre  Building,  Trenton.  Owner,  J.  Howard 
Ronan,.1305  West  State  street,  Trenton,  N.  J. 
Frame,  2 y2  stories,  32x30  feet,  shingle  roof, 
hardwood  floors,  heating  undecided,  electric 
light.  Plans  in  progress. 

Store,  Broadway  and  Pine  streets,  Camden, 
N.  J.  Architect,  Thomas  Stephen,  Masonic 
Temple  Building,  Camden,  N.  J.  Owners,  W. 
L.  Hurley  &  Co.,  451  Haddon  avenue,  Cam¬ 
den,  N.  J.  Brick.  Preliminary  plans  in  pro¬ 
gress. 

Hotel  (alts,  and  add.),  Park  atenue,  Atlan¬ 
tic  City,  N.  J.  Architects,  Hewitt  &  Ash, 
1827  Arch  street,  Philadelphia.  Owners,  Chel¬ 
tenham  Revere  Hotel,  Mrs.  R.  W.  Richards, 
on  premises.  Brick,  stone  and  reinforced  con¬ 
crete,  4  stories,  basement,  66x48  feet,  slag 
roof,  cement  and  pine  floors,  roof  ventilators, 
waterproofing,  steam  heat,  electric  light,  tile 
work.  Architects  taking  bids  due  October 
18th  by  noon. 

Store  and  Apartment,  525  Broadway,  Cam¬ 
den,  N.  J.  Architect,  Thomas  Stephen,  Ma¬ 
sonic  Temple  Building,  Camden,  N.  J.  Own¬ 
ers,  W.  L.  Hurley  &  Co.,  451  Haddon  avenue, 
Camden,  N.  J.  Brick,  1  story,  20x100  feet, 
slag  roof,  pine  and  terrazzo  floors,  hot  air 
heat,  electric  light,  marble  and  terrazzo  work, 
roof  ventilators.  Architect  taking  bids  due 
October  19th. 

Bank,  Audubon,  N.  J.  Architect,  Harold 
Allen,  526  Stevens  street,  Camden,  N.  J.  Own¬ 
ers,  Audubon  National  Bank,  Audubon,  N.  J. 
Brick,  cut  stone,  steel  and  reinforced  con¬ 
crete,  2  stories,  40x66  feet,  slag  roof,  cement, 
maple  floors,  metal  lath,  hot  water  heat,  elec¬ 
tric  lighting,  tile,  marble  and  terrazzo  work, 
bond.  Bids  due  October  18th. 

Residence,  Trenton,  N.  J.  Architect,  Wil¬ 
liam  Kleman,  First  National  Bank  Building, 
Trenton,  N.  J.  Owner,  Bruce  Bedford,  Lu¬ 
zerne  Rubber  Co.,  Muirheid  avenue,  Trenton. 
Brick,  2 y2  stories,  58x33  feet,  slate  roof,  hard¬ 
wood  floors,  vacuum  steam  heat,  electric  light, 
tile  work.  Architect  taking  bids  due  October 
12th. 

Factory  (add.),  Beakes  and  May  streets, 
Trenton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owners,  Essex  Rub¬ 
ber  Co.,  on  premises.  Brick,  steel,  2  stories, 
50x50  feet,  slag  roof,  concrete  and  maple 
floors,  electric  light,  waterproofing,  fire  es¬ 
capes.  Owner  is  taking  sub-bids. 

Residence,  College  street,  Trenton,  N.  J., 
$9,000.  Architect,  private  plans.  Owner,  Gen- 
arro  Lueillo,  65  Anderson  street,  Trenton, 
N.  J.  Brick  and  shingle,  26x30  feet,  slate 
roof,  hardwood  and  pine  floors,  electric  light¬ 
ing.  Owner  will  build. 

Pumping  Station,  Trenton,  N.  J.  Architect, 
,J.  O.  Hunt,  Hunt  Building,  Trenton,  N.  J. 
Owners,  City  of  Trenton,  Commissioner  Feel, 
Trenton,  N.  J.  Concrete,  stone,  1  story, 
40x80  feet,  slate  roof,  concrete  floors.  Low 
bidder:  William  Hicks,  Trenton,  N.  J. 


New  Jersey 
Contracts  Awarded 

Garage  and  Stable,  Eighth  and  Market 
streets,  Camden,  N.  J.,  $62,000.  Architect, 
private  plans.  Owners,  Supple e- Wills- Jones 
Co.,  Twenty-sixth  and  Oxford  streets,  Phila¬ 
delphia.  Reinforced  concrete  and  steel,  2  sto¬ 
ries,  130x60  feet,  slag  roof,  cement  floors,  wa¬ 
terproofing,  rolled  steel  sash.  Contract  award¬ 
ed  to  George  Kessler  Cont.  Co.,  1733  North 
Marvine  street. 

New  Hotel  Clarion,  Kentucky  avenue  and 
Beach,  Atlantic  City,  N.  J.  Architect,  Wil¬ 
liam  Macy  Stanton,  1524  Chestnut  street, 
Philadelphia.  Owner,  S.  K.  Boniface,  Atlan¬ 
tic  City,  N.  J.  Brick,  stone  and  reinforced 
concrete,  6  stories',  69%x40%  feet,  shingle, 
composition  and  tin  roof,  cement,  tile  and  oak 
floors,  elevators,  hollow  tile,  terra  cotta,  orna¬ 
mental  iron  work,  flush  bulks,  metal  lath,  tile 
work,  steam  heat  (lighting  reserved).  Con¬ 
tract  awarded  to  Newton  W.  Knauer,  Atlan¬ 
tic  City,  N.  J. 

Office  and  Stores  (alts,  and  add.),  38  East 
State  street,  Trenton.  Architect,  Walter  Han- 
kin,  39  East  State  street,  Trenton,  N.  J.  Own¬ 
ers,  Fisher  Estate,  Edward  Fisher,  care  of 
architect.  Steel,  semi-fireproof,  4  stories, 
19x65  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light,  hollow  tile,  metal  lath, 
tile  work,  rolled  steel  sash,  roof  ventilators, 
waterproofing  and  dampproofing.  Contract 
awarded  to  W.  C.  Ehret,  Trenton,  N.  J. 


Miscellaneous 

Construction  News 

Office  Building,  Louisville,  Ky.  Architect, 
C.  A.  Ziegler,  1309  Locust  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Brick,  3  sto¬ 
ries,  24x100  feet.  Plans  in  progress. 

Store  (int.  alts.),  Boston,  Mass.  Archi¬ 
tects,  McLanahan  &  Benckert,  Bellevue  Court- 
Buildin,  Philadelphia.  Owners,  S.  B.  &  G.  W. 
Fleischer,  Inc.,  Twenty-fifth  and  Reed 
streets,  Philadelphia.  Brick,  1  story,  20x160 
feet,  general  interior  changes.  Plans  in  pro¬ 
gress. 

Monastery,  Wilmington  ,Del.,  $90,000.  Ar¬ 
chitect,  Paul  A.  Monaghan,  1208  Chestnut 
street,  Philadelphia.  Owners,  Ursuline  Nuns, 
Wilmington,  Del.  Brick  and  steel,  3  stories, 
100x60  feet,  slate  roof,  oak  koors,  electric 
lighting,  tile  and  marble  work,  iron  work, 
waterproofing.  Contract  awarded  to  Joyce  & 
Kerrigan,  114  North  Broome  street,  Wilming¬ 
ton,  Del. 


Proposals 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
October  2,  1922. — Sealed  Proposals  will  be 
opened  in  this  office  at  3  P.  M.,  October  30, 
1922,  for  alterations,  etc.,  to  the  United 
States  Post  Office,  Court  House,  and  Custom 
House,  at  Richmond,  Va.,  including  altera¬ 
tions  to  adjoining  buildings  and  approaches. 
Drawings  and  specifications  may  be  obtained 
from  the  Custodian  at  Richmond,  Va.,  or  at 
this  office  in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Super¬ 
vising  Architect. 


TREASURY  DEPARTMENT,  Supervising 
Architect ’s  Office,  Washington,  D.  C.,  Octo¬ 
ber  5,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P,  M,,  October  31,  1922,  for 


THE  BUILDERS’  HUIDE 

659 

counters  in  Room  423  and  Laboratory  in  the 
United  States  Treasury  Building,  Washing¬ 
ton,  D.  C.  Drawings  and  'specifications  may 
be  obtained  at  this  office.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
October  6,  1922.  Sealed  Proposals  will  be 
opened  i  nthis  office  at  3  P.  M.,  November  1, 
1922,  for  construction  (including  mechanical 
equipment)  of  a  one-story  laundry  building 
covering  5,130  square  feet,  for  the  United 
States  Veterans’  Hospital  at  the  Bronx,  New 
York,  N.  Y.,  to  be  completed  within  four 
months  from  award  of  contract.  Drawings 
and  specifications  may  be  obtained  at  this 
office  in  the  discretion  of  the  Supervising 
Architect.  Proposals  will  be  considered  only 
from  individuals,  firms,  or  corporations  pos¬ 
sessing  satisfactory  financial  and  technical 
ability,  equipment,  and  organization  to  in¬ 
sure  speedy  completion  of  the  contract,  and 
who  have  established  a  record  for  expedition 
on  contracts  of  -similar  character  and  magni¬ 
tude.  Before  drawings  -and  specifications  are 
forwarded  to  prospective  bidders,  applicants 
must  cite  at  least  one  specific  instance  where 
a  record  for  speed  has  been  established  on  a 
job  of  equivalent  magnitude,  giving  date  of 
award  of  contract,  amount  of  contract,  spe¬ 
cified  time  for  completion  -and  date  of  actual 
completion.  The  fact  that  any  concern  ob¬ 
tains  a  -set  of  the  plans  and  specifications 
from  any  source  whatever  and  submits  a  bid 
shall  not  constitute  a  waiver  of  the  foregoing 
stipulations.  Jas.  A.  Wetmore,  Acting  Su¬ 
pervising  Architect. 


(Continued  from  P-age  648) 
been  repeated  in  greater  or  less  degree 
every  week,  and  sometimes  a  half  dozen 
times  a  week  during  this  whole  thirty 
years.  Mr.  Moorhead  said  that  the  best 
stroke  of  business  he  ever  did  was  when 
he  organized  that  building  and  loan  as¬ 
sociation. 

Does  that  convey  any  lesson  to  you 
realtors  ?  Don’t  you  know  that  every  time 
a  building  and  loan  association  makes  a 
loan  to  a  man  it  increases  the  value  of 
the  property  all  around  you?  Perhaps 
vou  even  get  the  money  with  which  he 
buys  the  lot.  Now  isn’t  it  up  to  you  to 
back  up  these  building  and  loan  associa¬ 
tions  and  help  to  make  them  popular  and 
help  to  finance  them  in  the  efiforts  which 
they  are  putting  forth? 

One  of  the  most  hopeful  signs  in  our 
current  events  is  the  growing  spirit  of 
co-operation  and  mutual  helpfulness 
which  is  so  rapidly  growing  up  in  all 
lines  of  business. 

The  great  problem  of  providing  ade¬ 
quate  funds  for  financing  the  great  pro¬ 
gram  of  home  building  with  which  our 
country  is  confronted  is  of  vital  import¬ 
ance  not  onlv  to  the  public  at  large  but 
to  every  line  of  business  which  must  take 
part  in  the  work. 

Each  one  of  these  lines  of  business  is 
vitally  interested  in  the  building  associa¬ 
tion  which  must  be  the  source  from  which 
the  funds  come  to  finance  all  these  vari¬ 
ous  steps  which  convert  the  wandering, 


rent-paying  tenant  into  a  home-owning, 
home-loving,  patriotic  citizen. 

(Extract  from  an  address  delivered 
before  the  National  Association  of  Real 
Estate  Boards  during  the  Conference  on 
Realty  Financing  held  in  San  Francisco, 
Cal.) 


PRACTICAL  POINTERS  ON  SELEC¬ 
TION  AND  USE  OF  HOT  AIR 
FURNACES  FOR  RESIDENCES 

Some  Principles  of  Hy genic  H'eating 
Discussed 

BY  R.  B.  MONFORT 

For  the  past  ten  years  you  have  heard 
a  great  deal  about  bacilli,  contagion, 
germs,  infection  and  the  need  of  sanita¬ 
tion.  Also  you  have  learned  that  scien¬ 
tists  have  made  great  progress  in  com¬ 
bating  various  diseases  arising  from  dif¬ 
ferent  sources  and  that  the  advancement 
made  along  these  liries  hasi  (prdven  a 
great  benefit  to  humanity. 

Along  with  the  many  good  things  ac¬ 
complished  it  would  seem,  however,  that 
the  old  adage  “An  ounce  of  prevention 
is  worth  a  pound  of  cure,”  should  be 
the  ultimate  goal,  thereby  eliminating 
much  unnecessary  suffering. 

Such  a  course  might  not  prove  prac¬ 
tical  for  all  ills,  but  a  very  large  per  cent, 
of  the  ailments  classified  under  the  head 
or  “bad  air  diseases”  are  really  prevent- 
abe,  and  their  eimination,  to  a  very  great 
extent,  woud  lessen  the  mortality  in  the 
home.  Death  by  disease  is  most  miser¬ 
able  but  the  majority  of  us  go  that  way. 

Although  winter  is  supposed  to  be  the 
recuperating  period,  the  so-called  modern 
methods  of  living  have  apparentlv  caused 
a  reversal  of  nature’s  plan  and  these  af¬ 
flictions  could  rightfully  be  called  “win¬ 
ter  diseases.”  When  we  shut  ourselves 
in  the  house  with  artificial  heat,  and  no 
serious  effort  is  made  to  exclude  the  fire- 
poisons  or  provide  adequate  ventilation, 
the  membranous  and  nervous  disorders 
become  prevalent  and  often  violent. 

Real  if  Not  Visible 

Unfortunately  verv  few  of  us  pay  any 
attention  to  the  quality  of  the  air  in  our 
homes  when  it  is  most  essential  to  our 
very  existence.  Did  you  ever  stop  to 
think  that  you  could  live  ten  thousand 
times  as  long  without  food  and  fifteen 
hundred  times  as  long  without  water  as 
you  can  without  air?  If  it  is  advisable 
to  pav  so  much  attention  to  the  purity  of 
our  food  and  water,  it  behooves  us  to 
pay  even  greater  attention  to  the  purity 
of  the  air  which  we  breathe. 

Nature  performs  wonders  if  her  ways 
are  not  interfered  with  too  seriously  and 
this  article  is  written  with  a  hone  that 
in  some  measure  we  can  contribute  to 


better  hygenic  conditions  in  the  home, 
during  the  winter  months,  more  than  one- 
half  the  year,  by  showing  how  to  pre¬ 
serve  nature’s  vitalizer — pure  air. 

Is  the  Mission  to  Serve  or  Destroy  f 

One  of  the  most  dangerous  sources  of 
contamination  from  the  heating  plant  is 
the  escape  of  the  products  of  combustion 
through  the  fire-box  into  the  air  circula¬ 
tion.  Of  these  you  must  realize  that  car¬ 
bon-monoxide,  an  insidious  gas,  is  the 
most  dangerous  because  its  present  in  the 
atmosphere  even  in  minutest  quantities, 
acts  as  a  slow  poison  destroying  the  “hae¬ 
moglobin”  or  half-mature  cells  in  the 
process  of  formation.  This  breaking 
down  of  the  cells  is  responsible  for  many 
serious  nervous  disorders,  kidney  and 
heart  afflictions,  and  their  accompanying 
disastrous  effects. 

Should  you  save  the  newspaper  clip¬ 
pings  you  would  be  astounded  by  the 
number  of  families  that  are  entirely 
wiped  out  by  carbon  monoxide  poisoning, 
which  only  emphasizes  that  it  is  the  most 
deadly  gas  known. 

Irregular  temperatures  are  not  condu¬ 
cive  to  good  health  nor  do  they  add  to 
the  comfort  of  the  occupants  of  the  build¬ 
ing.  They  seriously  interfere  with  the 
natural  thermostatic  action  of  our  bodies, 
which  is  nature’s  method  of  protecting  us 
against  too  sudden  changes,  consequent¬ 
ly  play  their  part  in  causing  colds. 

Super-heated  air  has  the  same  depress¬ 
ing  effect  as  stagnant  air,  both  having  the 
vitalizing  principles  or  energizing  pro¬ 
perties  destroyed.  Very  few  people  are 
able  to  distinguish  between  “scorched” 
or  “stale”  air  and  both  'are  recognized 
as  “stuffy”  or  “dead.”  Ghemical  analy¬ 
sis  seems  to  reveal  ho  difference.  They 
both  have  a  decided  depressing  effect  up¬ 
on  our  physical  stamina. 

It  is  easy  to  understand  why  but  few 
people  realize  to  what  degree  the  air  in 
a  building  becomes  contaminated  by  the 
occupants,  because  they  have  never  stud¬ 
ied  this  subject. 

The  exhalation  of  carbon  dioxide  from 
the  lungs,  the  evaporation  from  the  body, 
saturate  the  atmosphere  with  foul  mois¬ 
ture  which  by  lessening  our  powers  of 
resistance  increases  our  susceptibility  to 
disease.  To  show  that  this  point  is 
worthy  of  consideration,  the  actual  secre¬ 
tion  of  H20  from  the  eye,  nose  and 
mouth  of  the  average  adult  in  one  hour 
is  eight  ounces  or  one  common  glass  full. 
Add  to  this  the  effluvia  from  our  bodies 
consider  the  total  pollution  and  you  will 
realize  why  many  homes  are  “culture 
medium”  for  the  multiplication  of  germ 
life.  These  facts  are  called  to  your  no¬ 
tice  to  impress  upon  you  what  the  atmos¬ 
phere  in  most  houses  lacks  that  is  essen¬ 
tial,  and  what  it  contains  that  is  detri¬ 
mental  to  your  welfare, 
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Cleanliness  for  Self  Protection 

To  enjoy  the  measure  of  satisfaction, 
happiness  and  health,  that  one  should 
rightfully  expect,  extra  precaution  must 
be  taken  to  prevent  the  contamination  of 
the  air  by  the  heater  itself ;  to  prevent  the 
destruction  of  the  energizing  properties 
of  the  air  by  overheating  and  to  promptly 
iremove  any  contamination  to  the  atmos¬ 
phere  by  the  occupants  of  the  building. 
In  other  words  build  your  homes  a  safe 
refuge  for  your  customers  during  the 
winter,  by  having  the  atmosphere  as  fresh 
and  invigorating  as  it  would  be  outdoors. 

To  obtain  a  heating  equipment  that 
will  insure  necessary  hygienic  benefits  it 
will  naturally  require  some  outlay  of 
money  and  in  order  to  come  within  the 
me'ans  of  a  large  per  cent,  of  the  intend¬ 
ing  home  owners  you  will  naturally  re¬ 
commend  the  warm  air  gravity  system. 
Steam  or  hot  water  heating  plants  com¬ 
bined  with  a  ventilating  system  are  satis¬ 
factory  in  large  buildings.  In  small  cot¬ 
tages,  however,  the  cost  generally  pre¬ 
vents  their  use. 

The  Fire  Box  the  Critical  Element 

Steel,  which  is  impervious  to  penetrat¬ 
ing  gases,  answers  admirably  for  the  con¬ 
struction  of  the  fire-box,  the  different 
parts  should -be  securely  welded,  eliminat¬ 
ing  all  rivets  and  seams  so  that  it  is  made 
imperforate,  or  into  one  continuous  piece 
of  metal.  All  top  surfaces  should  be 
eliminated  and  the  radiating  surface 
should  be  free  from  all  irregularities  with 
ample  space  between  heater  and  casing 
to  permit  an  uninterrupted  air  supply  of 
large  volume. 

Avoid  Scorched  Air 

That  the  air  may  be  only  mildly  heated, 
never  above  150  degrees  F.  at  point  of 
contact  with  the  furnace,  large  capacities 
must  be  specified  in  both  heater  and  warm 
air  pipes,  and  a  positive  automatic  con¬ 
trol  should  be  utilized,  of  which  the  fire¬ 
box  proper  is  the  principal  and  actuating 
member.  This  not  only  prevents  over¬ 
heating  that  devitalizes  the  air  but  is  a 
great  personal  relief  from,  many  of  the 
anxieties  and  uncertainties  that  seem  to 
be  a  part  of  the  ordinary  beating  plant. 
Not  onlv  uniform  temperature  with  but 
slight  attention  to  the  equipment  is  se¬ 
cured,  but  it  is  a  protection  to  the  heater 
and  a  protection  to  the  home,  which  gives 
a  great  sense  of  security  from  unexpected 
disaster. 

Advantages  of  Rapid  Internal  Air 
Movement 

The  ventilation  and  heating  are  so 
interdependent  that  they  must  be  em¬ 
bodied  in  the  same  system.  On  this  point 
you  must  not  compromise  the  health, 


vitality  or  personal  development  of  the 
household. 

The  air  should  be  completely  changed 
in  each  room  every  ten  or  fifteen  minutes 
and  the  analysis  should  be  such  that  at 
no  time  will  it  test  more  than  six  parts 
of  carbon  dioxide  to  ten  thousand  parts 
of  air,  which  comes  within  the  prescribed 
limits  of  the  health  authorities.  To  m'ake 
this  possible  it  is  essential  that  the  return 
capacity  to  the  furnace  equal  the  capacity 
of  all  warm  air  ducts  and  in  addition  an 
outside  air  pipe  be  provided  of  sufficient 
size  to  supply  twenty-five  hundred  cubic 
feet  of  air  per  hour,  per  person,  figuring 
twice  as  many  persons  in  bed  rooms  as 
the  average  occupancy. 

The  returns  must  be  scientifically  dis¬ 
tributed  so  as  to  positively  prevent  annoy¬ 
ing  and  dangerous  drafts  upon  the  floor. 
If  the  home  has  an  open  stairway,  a  large 
return  face  should  be  located  near  the 
bottom  to  prevent  the  cooler  air  from  up¬ 
stairs  spreading  over  the  first  floor,  and 
the  other  return  faces  should  be  so  dis¬ 
tributed  throughout  the  living  rooms  to 
avoid  any  disagreeable  drafts,  even  to 
small  children  playing  upon  the  floor.  The 
ordinary  fire  place  is  usually  sufficient  for 
vent  purposes. 

In  addition  to  the  advantages  outlined 
you  are  assured  of  a  rapid  internal  cir¬ 
culation  that  trebles  the  movement  of  the 
air ;  positive  distribution^  which  makes 
the  heating  of  windward  rooms  feasible ; 
the  avoidance  of  great  differences  in  tem¬ 
perature  between  floor  and  ceiling  and 
the  prompt  removal  of  the  vitiated  air. 

Economy  Essential 

Items  in  furnace  construction  that  spell 
Economy  in  big  letters  are  as  follows : 
Design  of  fire-box  eliminating  irregular¬ 
ities  with  maximum  radiations  ;  complete 
down  draft  principles;  large  fuel  space 
with  large  grate  area  in  proportion,  insur¬ 
ing  slow  combustion  and  automatic  re¬ 
gulation  preventing  wasteful  fires  and 
disastrous  over-heats. 

Two  other  things  are  such  important 
factors  that  they  deserve  special  mention, 
not  because  they  come  within  the  pro¬ 
vince  of  the  building  contractor,  but  be¬ 
cause  they  mean  such  a  saving  to  the 
home  owner :  The  depth  of  the  basement, 
which  should  be  eight  feet  in  the  clear 
if  drainage  will  permit,  and  the  air  tight 
construction  of  a  furnace  flue  of  proper 
capacity.  The  greater  the  depth  of  the 
cellar  the  more  elevation  to  the  warm  air 
pipes,  consequently  the  more  positive  the 
distribution  of  heat.  Helping  to  reduce 
fuel  consumption  to  the  minimum  with 
no  valuable  head  room  utilized  are  other 
valuable  features  insured.  A  long  article 
could  be  written  on  flue  construction  but 
we  will  pass  the  subject  by  saying  a  leaky 
chimney  often  increases  fuel  consumption 
over  100  per  cent,  and  decreases  heating 
efficiency  over  50  per  cent, 


Harmony  Important  for  Ideal  Results 

The  heating  plant  should  have  right 
of  way  over  plumbing  and  electric  wiring 
obstruction  and  not  interfere  seriously 
because  the  two  latter  can  easily  avoid 
with  their  efficiency. 

The  building  contractor  can  assist  in 
many  ways  by  extending  his  co-opera¬ 
tion  in  the  practical  location  and  installa¬ 
tion  of  heating,  equipment.  This  means 
greater  he'ating  efficiency  at  dess  cost 
which  gives  a  greater  sense  of  satisfac¬ 
tion  to  the  home  owner,  consequently 
works  to  the  advantage  of  all  concerned. 

By  planning  the  heating  layout  with  the 
building,  with  the  view  of  obtaining 
maximum  results,  the  builder  will  render 
invaluable  service  to  his  client. 

The  selection  of  the  proper  heating  ap¬ 
paratus  combined  with  the  harmony  of 
forces  as  suggested  will  render  a  great 
service  to  humanity  and  enable  many  a 
progressive  man  to  realize  his  life’s  am¬ 
bition  of  a  nice  home,  which  provides 
comfort,  health  and  happiness  for  his 
family.  Nature’s  restorer,  pure  air 
should  prove  his  greatest  blessing. 

The  Chimney 

Few  owners  of  heating  plants  realize 
that  the  chimney  is  a  vital  factor  in  secur¬ 
ing  the  proper  combustion  of  fuel  and 
the  satisfactory  distribution  of  heat.  The 
chimney  creates  the  draft  for  any  kind 
of  heating  apparatus.  The  furnace,  in 
itself,  has  no  appreciable  draft — a  fact 
not  recognized  when  the  furnace  smokes 
and  the  house  is  cold.  Far  too  much 
worry,  inconvenience,  and  ill  feeling  have 
resulted  from  a  lack  of  knowledge  about 
chimneys  on  the  part  of  many  house  own¬ 
ers  and  some  chimney  contractors.  If 
the  furnace  smokes,  if  the  fuel  does  not 
burn  properly,  iff  the  temperature  does 
not  register  the  degree  specified  in  the 
contract,  the  heating  system,  too  often  is 
condemned.  Then  follow  complaint, 
discussions  tests,  loss  of  time  and  loss 
of  money.  The  conclusion  of  the  whole 
matter in  a  very  large  percentage  of 
cases,  is  a  poorly  constructed  flue. 

The  primary  function  of  a  flue  is  to 
provide  a  suitable  conduit  for  the  escape 
of  the  smoke  and  gases  thrown  off  by  the 
process  of  combustion.  A  necessary 
physical  condition  is  a  small  area  wherein 
a  uniformly  higher  temperature  can  be 
maintained  than  that  of  the  outside  tem¬ 
perature.  The  essential  object  must  not 
be  overlooked  in  chimnev  building. 

Building  Age. 


The  man  who  doesn’t  advertise  because 
he  can’t  afford  to  “do  it  right”  will  never 
reach  a  position  of  affluence  because  every¬ 
thing  worth  while  in  the  world  had  to  have 
a  beginning,  and  there  can  be  no  “get 
there”  far  the  fellow  who  fails  to  make  si 
start. 
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Fairlamb,  P.  H.  Co . 115  S.  30th  st..  Phila. 

Knickerbocker  Lime  Co  ,  24th  and  Callowhill,  Phlla. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Are.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPKOO I  l.NO. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Peun  Square,  Pbila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

tveisione  liiue  Paper  Co . 910  Filbert  St.,  Phlla. 

KoOhins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 130  N.  12th  St.,  Phlla. 

Weber,  F„  Co . 1125  Chestnut  St.,  Pbila. 

Well,  J.  H.,  &  Co . 1301  Arcb  st.,  Pbila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

ENGINEERS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  11 . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

W’eber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

EXCAVATING. 

Croyle,  Guy  . Merlon  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co  . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pen  me  Fireproof  Co . 1345  Areb  St..  Phlla 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Are.,  Phila. 


FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 4«  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1029  Ludlow  St.,  Phil$. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phlla. 

Ivetcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phlla. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts..  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. .  ..Widener  Bldg.,  Phila. 
LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Pbila. 

Robbins,  Cbas.  H . . . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St..  Pbila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Pbila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phlla. 

Irwin,  James  M..  &  Co . 976  N.  8th  St..  Phila. 

Ivetcham,  Howard  . ..3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phlla. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St..  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Thila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phlla. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phlla. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  1  ron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larcbwood  Ave.,  Phlla. 

Colonial  Shop,  Inc . 1222  Chancellor  St..  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ivetcham,  O.  W . 121  N.  18th  St.,  Phlla. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St..  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . . . 1026  Arch  St.,  Phlla. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila, 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Miller.  Henrv  M . 46-4C-50  N.  2nd  St..  I’blla 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station.  Pa. 


ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phlla. 

Emack,  The  John  D.,  Co.  . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phlla. 

Ivetcham,  O.  W . 121  N.  ISth  St.,  Phlla. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUAROS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co.  . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phlla. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  FIFE. 

Clausen,  WTm.  H . 27th  and  Diamond  Sts.,  Pbila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHKETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheatblng  Co., 

2013  xWarket  St.,  Pbila. 

Emack,  The  John  D..  Co . Otis  Bldg.,  Pbila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Klngsesslng  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngsesslng  Are. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St..  Phlla 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phlla. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ivetcham,  O.  W . 121  N.  18th  St.,  Phlla. 

TERRA  COTTA  SEWER  FIFE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phlla. 

Jannetti  &  Carroll . . 269  S.  lltb  St.,  Phlla. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Cbas.  H . 1209  Aren  St.,  Fima. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD.  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheet  rock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

W  ALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phlla. 

YVATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  st.,  Phlla. 

WATER  FAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B..  N  VV.  Cor.  12th  ana  spruce,  Phi m. 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phlla. 

Concrete  Waterproof  Paint  Co  N29  \  3r«1  «*t..  PhD*. 

Contract  Waterproofing  Co.  ..Harrison  P.ldg.,  Pliila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

WHITEWASHING 

Bayless,  AY.  L.,  &  Son . Sharon  Hill,  Pa. 

southern,  Wm.  B.. 

N.  W.  Cor  12th  and  Spruce  Sts..  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRF  P  1  RTITIOVw 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts..  Phlla. 

Cyclone  Fence  Co . 18  S.  7tb  St.,  Pbila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg  ,  Phlla. 


Buildings  in  Course  of 
Construction— 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


KENSINGTON  2711  ESTABLISHED  1822  EAST  7749 

EDWIN  A.  SMITH  &  SON 
Building  Materials 

1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastic  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 


232  Walnut  Street 


HOME  OFFICE 

Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 


NEW  YORK 
BOSTON 


DIAMOND  AND  RIBBED  PATTERN 


Rolled  Steel  Floor  Plates 

SIZES  FURNISHED  ON  APPLICATION 


Olde  jStonesfield  JRoofe 

and  Flagging 


Made  with  Heavy  to  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray- 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKC0. 

Philadelphia  tu-s-Mik-st. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 


Entered  at  the  Philadelphia  Po»t  Otfice  as  Second-Clasa  Matter 


VoL  XXXVII,  No.  42 
October  18,  1922 


Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Les*  than  One  Year 
15  Cent*  per  Copy 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsesning  Avenue 
Philadelphia 


KEYSTONE  VELLIIM 


Made  only  by 


KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOX  LATH  AND  PLASTER 

Quick  end!  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue.  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK’' 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1715  N.  lOth  Street  Philadelphia 


Richardson  &  Boynton  Co. 

1332  Arch  Street 

Philadelphia,  Pa. 


Richardson  Products 

Standard  of  the  Country 


Both  Phono* 


Italian 
MarbU  Mosaic  (£0. 

Manufacturers  and  Da  alar*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


FRIDENT 

I  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


DAILY 

BUILDING 

NEWS 

Reliable  Advance  News 
Every  Morning 

on  Building  Work  in  Phila¬ 
delphia,  Eastern  Pennsylva¬ 
nia,  Southern  New  Jersey 
and  Delaware. 

Increase  Your  Sales 

Samples  Will  Convince  You 

DAILY  BUILDING  NEWS 

1530  Chestnut  Street 
Philadelphia 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA,  PA. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it's  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
S8th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  il70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PAINTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  UUIDE 


EXPANDED  METAL  LATH 

&in.  RIB  — DIAMOND  MESH - %  in.  RIB  CHANELA7H 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  “Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 


Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Bum  Will  Not  Warp 


Keystone  Phones  j  *  JjJJ  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miiier 

46=48=50  N.  SECOND  STREET,  PflILA.,  PA. 


“PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


FjleciFSros.  Co. 

Plumbing  &  Heating 
Supplies 

44  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J-,  Lansdowne,  Pa. 
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V  Ik  Y  (  Fences,  Railings, 

||  ■<  Grilles,  Cellar  Doors, 

(  Fire  Escapes. 

^  TL  JI  IHl  W?  (  Screens,  Partitions, 
ww  1  IhC  m  Elevator  Enclosures, 

¥  W  t  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F.WEBER  CO. 

1125  Chestnut  Street 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


•CONSULT  US  AND  KEEP  DRY” 

k  A.QU ABAR 

WATERPROOFING 

- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 

No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  in  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


IONA 

Best 

Standard 

Ventilator 


IONA  VENTILATOR  CO.,  Inc.  282,PwiadeTPhiln  St' 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


THE  pubic  mind  is  so  filled  with 
thought  of  the  dire  results  of 
strikes  and  the  irretrievable  losses 
resultant  therefrom,  that  a  more  optimis¬ 
tic  view  of  the  situation  is  interesting  and 
refreshing.  Discussing  the  “Costs  of 
Strikes,”  The  New  York  Lumber  Trade 
Journal  says: 

Counting  the  Costs  of  the  Strikes 

Now  that  the  whole  strike  situation  is 
in  a  manner  of  speaking  clearing 
up,  it  is  a  good  time  to  sum  up,  take 
stock  and  count  the  cost  of  it  all.  A  num¬ 
ber  of  our  best  known  economists,  not 
to  say  statistical  sharps,  not  counting  the 
rest  of  us,  are  doing  that  very  thing. 

There  is  a  lot  of  nonsense  being  talked 
about  it,  with  too  much  of  mere  estimates 
*or  fine-spun  theory  and  therefore  apt  to 
be  misleading.  This  is  as  always,  and 
apparently  inevitably  the  case.  It  is  well 
to  remember  that  we  cannot  lose  some¬ 
thing  that  we  have  never  really  had.  It 
is  like  counting  the  chickens  that  never 
were  hatched.  So  where  it  runs  over 
into  the  realm  of  pure  theory,  one  man’s 
guess  is  as  good  as  another  man’s  esti¬ 
mate,  or  maybe  more  so  ;  and  vice  versa. 

But  the  lesson  has  been  brought  home 
to  all  that  in  the  last  analysis  it  has  cost 
the  country  as  a  whole — producers,  labor¬ 
ers  and  consumers  alike,  enough  and  a 
plenty  and  more  than  they  can  well  afford. 
Those  who  have  not  learned  that  salutary 
lesson  are  dead  past  all  learning.  On 


the  other  hand,  it  has  been  mainly  omis¬ 
sion  rather  than  commission.  It  has  been 
a  measure  of  lost  productive  effort,  not 
comparatively  or  to  any  great  extent  ac¬ 
tual  destruction  of  the  real  material  pro¬ 
ducts  of  human  enterprise,  energy  and 
effort,  such  as  would  result  from  the  rav¬ 
ages  of  war  for  instance.  So,  in  the 
long  run,  a  lot  of  it  will  be  made  up  by 
speeding  up  till  they  catch  up.  For  ex¬ 
ample  a  given  amount  of  building  lum¬ 
ber  of  all  kinds  will  be  sold  necessarily 
until  the  building  program  has  again 
caught  up  to  normal,  with  meantime  an 
equivalent  in  money  made  in  profits  and 
wages  to  bring  about  that  result,  and 
sales  of  lumber  to  makjC  good  accordingly. 
In  other  words,  when  this  consummation 
is  at  last  reached  (whenever  that  may  be, 
the  resultant  sum  total  of  material  wealth 
produced  up  to  the  end  of  that  time  will 
be  in  substantially  equivalent  terms  as  it 
would  have  been  and  with  the  same  total 
substantial  benefits  accruing  to  all  just 
the  same  as  if  the  strikes  had  never  been. 
It  will  take  longer,  that  is  all. 

So  anything  like  definite  detailed  state¬ 
ments  are  apt  to  prove  misleading,  as 
indicated,  unless  given  with  limitations 
and  considerable  leeway  to  come  and  go 
on.  When  we  remember  that  what  we 
actually  live  on  has  practically  to  be  pro¬ 
duced  out  of  the  ground  each  year,  it  is 
obvious  that  real  wealth,  with  due  in¬ 
dustry,  can  be  produced  very  fast.  In 
other  words,  the  picture,  to  give  the  best 


idea,  needs  to  be  sketched  large  with  the 
details  left  much  to  the  individual  imagin¬ 
ation  and  experience.  Some  individuals 
have  lost  more  than  others,  notably  the 
strikers  in  the  lack  of  needed  wages ;  but 
one  of  the  biggest  factors  hardest  to 
estimate  is  the  lost  motion  which  leaves 
for  the  time  being  the  commercial  and 
industrial  machine  and  individual  energies 
alike  inactive  to  an  extent  that  they  be¬ 
gin  to  grow  rusty  from  disuse.  This  is 
a  very  real  loss.  But  nothing  is  essen¬ 
tially  a  loss  that  it  is  possible  to  catch 
up ;  in  the  building  program  for  instance, 
as  cited. 

Possibly  another  worth  while  acquisi¬ 
tion  is  the  mental  attitude  that  inheres  in 
employers  and  laborers  alike  at  the  close 
of  the  strike.  It  is  a:  distinct  gain  for 
them  if  only  partially  to  get  it  off  their 
chests  and  out  of  their  systems.  One 
heard  it  said  by  many  a  year  ago  when 
the  railroad  strike  Was  obviated  at  the 
last  minute  after  much  of  the  psycholog¬ 
ical  mischief  had  been  done,  that  the 
matter  had  to  be  settled  some  time  and 
it  would  as  well  or  better  have  been  set¬ 
tled  right  then.  The  sooner  the  better. 
But  the  immediate  expediency  of  the 
moment  tended  then  as  always  to  rule  the 
situation ;  and  as  to  that,  at  that  time  the 
most  of  us  were  as  guilty  as  all  the  rest 
of  us  in  being  willing  to  temporize  and  to 
let  it  be  settled  in  a  way  that  we  knew 
it  wouldn’t  stay  settled.  It  was  like  a 
germ  in  the  system  to  be  got  rid  of,  and 
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while  even  yet  it  has  not  definitely  and 
conclusively  been  eliminated,  there  is  no 
question  that  everybody  is  happier  even 
though  nobody  got  exactly  what  he  want¬ 
ed  and  didn’t  expect. 

We  do  not  know  how  some  of  the 
costs  of  the  strikes  are  arrived  at  and 
frankly  question  some  of  the  statements 
of  actual  figures  until  we  do.  Some  of 
them  look  as  if  they  were  made  to  look 
big  on  purpose  and  simply  in  order  to 
astonish.  So  much  is  assumed  as  a  basis 
that  one  must  consider  the  conclusions 
incorrect  if  one  stops  to  consider  them 
and  cannot  admit  the  original  assump¬ 
tions.  If  in  the  end  it  shall  turn  out  that 
the  total  loss  is  one-half  or  even  one- 
fourth  what  some  of  the  estimates  make 
it,  then  it  will  be  indeed  stupendous.  Any¬ 
way  let  us  hope  that  it  will  be  many  a 
long  day  before  we  have  another  such. 

General  statements  and  conclusions 
are  more  convincing  than  any  concrete 
figures.  Our  indefatigable  Secretary  of 
Commerce,  Mr.  Hoover,  takes  on  the 
whole  perhaps  the  largest,  sanest  and 
most  comprehensive  view  of  it  that  we 
have  seen.  Talking  in  terms  that  are 
convincing  because  of  their  reserve 
strength  and  lack  of  over  statement,  he 
says : 

“While  the  losses  to  the  country  due 
to  the  two  great  strikes  are  considerable, 
they  are  easily  overestimated.  The 
estimate  of  current  coal  miners’  wages 
lost  in  the  five  months  is  not  a  correct 
basis  because  over  a  period  of  eighteen 
months  we  will  probably  consume  ap¬ 
proximately  the  same  amount  of  coal.  In 
other  words,  the  miners  will  work  more 
days  in  the  week  and  produce  more  coal 
in  the  next  six  or  eight  months  than  they 
would  have  produced  if  there  had  been 
no  strike,  and  thus  the  wage  roll  of  the 
next  six  or  eight  months  will  be  larger 
and  will  in  a  considerable  degree  compen¬ 
sate  the  loss  during  this  suspension. 

“The  greatest  loss  today  is  the  one 
being  met  by  the  farmer  as  a  result  of 
the  railway  strike.  The  export  of  farm 
products';  has  been  seriously  interfered 
with  by  the  inability  of  the  railways  to 
transport  produce.  Prices  are  therefore 
unduly  depressed  in  the  agricultural  reg¬ 
ions  and  the  farmer  is  suffering  griev¬ 
ously. 

The  inability  to  transport  manufactured 
products  will  create  some  degree  of  loss, 
but  not  so  serious  as  that  to  agriculture. 

“In  the  broad  view,  however,  if  we  can 
get  back  to  business,  if  we  can  secure  a 
resumption  of  transportation  and  rapid 
distribution  of  coal  and  agricultural  pro¬ 
duce,  we  will  not  have  received  such  an 
economic  wound  as  cannot  be  very  quick¬ 
ly  recovered  from;.  We'  will* probably 
not  'be '  bn  •  such*  la . high  plane  o’f  -business 
prosperity  during  the  next  six  months 
as  we  would  have  been  had  the  strikes 
not  taken  place,  but  we  will  undoubtedly 


be  on  a  much  higher  and  much  more  com¬ 
fortable  plane  than  that  of  last  year.” 

Coming  down  to  the  figures  of  the  rail 
strike,  we  have  seen  estimates  that  put 
the  total  losses  approximately  at  one 
billion  dollars  in  nice  round  figures  as 
follows :  Loss  in  wages  for  the  period 
$75,000,000;  and  by  the  railroads,  $275,- 
000,000  “in  various  ways,”,  such  as  “re¬ 
duced  efficiency”  of  new  men,  run  down 
equipment,  extra  strike  expenses  and 
damage  to  property.  Then,  while  ad¬ 
mitting  there  is  no  positive  way  of  deter¬ 
mining  the  loss,  the  “estimate”  is  made 
that  the  public  has  lost  twice  as  much  as 
the  roads  and  the  striking  shipmen  put 
together.  That  would  be  $10  for  every 
man,  woman  and  child  in  the  country. 
We  don’t  think  we  have  actually  lost 
that  much.  It  doesn’t  sound  reasonable. 


INDUSTRIAL  SPURT  BEGINS  AS 
MANUFACTURERS  INCREASE 
FORCES 

Reports  to  Association  Show  Industries 
Preparing  for  Big  Production  as  Season 
Begins 

Industry  is  ready  for  a  striking  increase 
in  production  this  fall.  This  is  shown  con¬ 
clusively  by  reports  on  the  employment 
outlook  received  by  the  National  Associa¬ 
tion  of  Manufacturers  from  its  members 
all  over  the  United  States. 

According  to  these  reports,  the  great 
majority  of  American  factories  intend  to 
make  great  increases  in  their  working 
forces.  Extensive  increases  are  planned 
in  the  steel,  building,  lumber  and  automo¬ 
bile  industries  especially;  and  other  in¬ 
dustries  are  not  far  behind. 

John  E.  Edgerton,  president  of  the  Na¬ 
tional  Association  of  Manufacturers,  has 
presented  and  analyzed  these  reports  in  a 
statement  written  especially  for  The  In¬ 
dustrial  Digest.  Mr.  Edgerton  writes : 

“Industry  throughout  this  great  land 
of  ours  will  take  on  a  real  and  definite 
spurt  as  soon  as  the  brakes  set  upon  it 
by  the  railroad  and  mine  strikes  have 
been  completely  released.  By  this  I 
mean  not  only  the  return  of  the  men  to 
work,  but  an  open  evidence  of  a  realiza¬ 
tion  that  the  only  way  in  which  to  put 
the  country  back  on  a  real  prosperous 
basis  is  to  stop  quarreling  and  go  to  work 
industriously  and  conscientiously. 

“There  can  be  no  doubt  in  the  mind  of 
the  public  and  of  general  business  that 
the  last  two  disruptions  have  put  a  check 
noon  industry  at  the  most  inopportune 
time,  at  a  moment  when  a  majority  of  our 
active  factories  and  industrial  establish¬ 
ments  were  preparing  to  make  extensions 
to  meet  an  increased  business  that  was 
already  assured.  Statisticians,  official 
and  otherwise,  tell  us  of  the  hundreds 
(Continued  on  page  675) 


SEMtlSOLYAY  COMPANY’S 

KONAX 

SAVES 

Money  -  Labor  -  Time 

when  used  with 

Portland  Cement 

For  Accelerating,  Hardening  and 
Waterproofing  Concrete 
and  Mortars 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

For  further  details  —  Telephone  Spruce  2297 

THOMAS  F.  GIBSON 

Sales  Engineer 

Franklin  Trust  Building,  Philadelphia 
Immediate  Deliveries 

Philadelphia  Stock 


Wells  -  Soundings 
Test  Borinas 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2123  Race  St.,  Phila. 
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Banking  Room,  Germantown  and  Roberts 
avenues,  Germantown.  Architects,  Simons, 
Brittain.  &  English,  336  Fourth  avenue,  Pitts¬ 
burgh,  Pa.  Owners,  Wayne  Junction  Trust 
Co.,,  car©  of  Mr.  Scanlan,  on  premises.  Brick, 
cut  stone  and1  steel,  3  stories,  110x40  feet, 
composition  roof,  cement  and  maple  floors, 
hollow  tile,  metal  lath,  metal  window  guards, 
iron  work,  bond,  kalamein  doors,  rolled  steel 
sash,  til©  and  marble  work,  steam  heating, 
electric  lighting.  Revised  plans  in  progress. 

Garage  and  Dance  Hall,  Wyoming  avenue 
and  Mascher  street,  Philadelphia.  Architects, 
Neubauer  &  Supowitz,  929  Chestnut  street, 
Philadelphia.  Owner,  P.  Randolfi,  Forty-first 
and  Poplar  streets,  Philadelphia.  Brick,  2 
stories,  50x200  feet,  slag  roof,  steam  heating, 
electric  lighting,  cement  and  wood  floors. 
Plans  in  progress.  Architects  will  be  ready 
for  bids  in  two  weeks. 

Residences  (alts.),  1914-16  Panama  street, 
Philadelphia.  Architect,  William  F.  B. 
Koelle,  Otis  Building,  Philadelphia.  Owner, 
Mrs.  J.  K.  Mitchell,  care  ef  architect.  Gen¬ 
eral  renovation.  Plans  in  progress. 

Store  and  Apartments  (alts.),  Southeast 
Corner  Twenty-second  and  Christian  streets. 
Architect,  Edward  A.  Roth,  Drexel  Building, 
Philadelphia.  Owner,  Benjamin  Lander,  Six¬ 
teenth  and  Christian  streets,  Philadelphia. 
Brick,  1  story  ,10x16  feet,  slag  roof,  composi¬ 
tion  floors,  metal  ceilings,  hot  water  heating, 
electric  lighting,  plumbing,  marble  work. 
Plans  in  progress.  Architect  will  be  ready 
for  bids  in  ten  days. 

Store  (alts,  and  add.),  104  West  Girard  ave¬ 
nue,  Philadelphia.  Architects,  Durham  Broth¬ 
ers,  1609  Sansom  street,  Philadelphia.  Owner, 
T.  Tootall'ian,  on  premises.  Brick,  2  story 
add.,  12x24  feet,  slag  roof,  plumbing.  Owner 
is  ready  for  bids. 

Store  (alts,  and  add.),  5727  Chester  avenue, 
Philadelphia.  Architect,  J.  Ethan  Fieldstein, 
Otis  Building,  Philadelphia.  Owner,  William 
V.  Rowan,  Bailey  Building,  Philadelphia. 
Brick  and  steel,  1  story,  16x30  feet,  slag  roof, 
pine  floors,  metal  ceilings,  electric  lighting. 
Owner  will  be  ready  for  bids  in  a  few  days. 

Stores  and  Apartments  (6),  Woodland  ave¬ 
nue,  East  of  Fifty-fourth  street,  Philadelphia. 
Architect,  M.  A.  Boonin,  1506  North  Alden 


street,  Philadelphia.  Owner,  Denerman  'Stein¬ 
berg,  care  of  architect.  Brick  and  steel,  2 
stories,  1-5x50  feet  and  17x60  feet,  slag  roof, 
pine,  oak  and  compositioin  floors,  hot  water 
heating,  electric  lighting,  terra  cotta.  Owner 
is  taking  sub-bids. 

Laundry,  West  side  Saunders  street,  North 
of  Filbert  street,  $10,000.  Architect,  John  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Presbyterian  Hospital,  Thir¬ 
ty-ninth  and  Powelton  avenue,  Philadelphia. 
Brick,  2  stories,  38x76  feet,  slag  roof,  eleGtric 
work,  cement  floors.  Owners  will  bu-ild. 

Residence,  Southwest  Corner  Westmore¬ 
land'  and  Carlisle  streets,  $2,500.  Architect, 
R.  C.  Winter,  11  South  Sixteenth  street,  Phila¬ 
delphia.  Owner,  A.  J.  Hedricks,  on  premises. 
Brick,  2  stories,  12x9  feet,  slag  roof,  yellow 
pine  floors.  Architect  taking  sub-bids. 

Residence  and  Garage,  Chestnut  Hill,  Phila¬ 
delphia,  Architect,  Willing,  Sims  &  Talbutt, 
1627  Sansom  street,  Philadelphia,  Owner, 
Richard  T.  Nalle,  Chestnut  Hill,  Philadelphia. 
Stone  and  cut  stone,  21/2  and  1  y%  stories,  85x40 
feet  and  25x26  feet,  shingle  roof,  oak,  pine 
and  cement  floors,  tile  work,  bond,  iron  work 
(heating,  plumbing  and  lighting  reserved).  Ar¬ 
chitects  taking  bids  due  October  21st. 

Laboratory,  Nineteenth  and  Cherry  streets, 
Philadelphia.  Architect,  John  T.  Windrim, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Franklin  Institute,  15  South  Seventh 
street,  Philadelphia.  Brick,  reinforced  con¬ 
crete  and  cut  stone,  4  stories,  loft  and  base¬ 
ment,  57x110  feet,  slag  roof,  cement  and  pine 
floors,  metal  lath,  elevators,  waterproofing, 
bond,  demolition,  steam  heating,  electric  light¬ 
ing,  tile  and  marble  work,  rolled  steel  sky¬ 
lights.  Architect  taking  bids  due  October 
25th. 

Residence,  134  Rochelle  avenue,  Roxboro, 
Philadelphia.  Architect,  Amos  W.  Barnes, 
22  South  Seventeenth  street,  Philadelphia. 
Owner,  Dr.  E.  C.  Hibshman,  130  Rochelle 
avenue,  Roxboro.  Brick,  3  stories,  38%x21 
feet,  slate  roof,  hardwood  floors,  steam  heat¬ 
ing,  electric  lighting,  tile  work.  Architect 
taking  bids  due  October  23rd. 

Johnson  House  (alts.),  510  South  Broad 
street,  Philadelphia,  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 


Owners,  Bureau  of  City  Property,  Department 
of  Public  Works,  Frank  H.  Caven,  Director, 
215  City  Hall,  Philadelphia.  General  con¬ 
struction  alterations  to  provide  fire  protec¬ 
tion,  heating  alterations  and  plumbing.  Own¬ 
ers  taking  bids'  due  October  24th  at  noon.  In¬ 
quire  Room  117. 

Residence,  Abington  avenue,  West  of  Sten- 
ton  avenue.  Architect,  Carl  A.  Ziegler,  1309 
Locust  street,  Philadelphia.  Owner,  Theobald 
F.  Clark,  care  of  architect.  Stone,  2 y2  sto¬ 
ries,  slate  roof,  oak  and  pine  floors,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  and  mar¬ 
ble  work.  Architect  taking  bids  due  October 
23rd:  at  noon. 

Residence  and  Garage,  Oak  road,  German¬ 
town,  Philadelphia.  Architect,  Albert  F. 
Schenck,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owner,  George  C.  Stephenson,  3222 
West  Penn  street,  Germantown.  Stone,  2% 
stories,  58x31  feet  and  22x20  feet,  slate  roof, 
oak,  pine  and  cement  floors,  hot  water  heat, 
electric  light,  tile  work,  iron  work.  Archi¬ 
tect  taking  bids  due  October  23rd. 

Apartments  (alts,  and  add.),  2037  Diamond 
street,  Philadelphia.  Architect,  Conrad  F. 
Neff,  Twelfth  and  Locust  streets,  Philadel¬ 
phia.  Owner,  Miss  Edna  C.  Sawyers,  on 
premises.,  Brick,  3  stories,  18x10  feet,  slag 
roof,  pine  and  oak  floors,  plastering,  plumb¬ 
ing,  hardware,  painting,  glazing,  iron  work 
(heating,  electric  lighting  and  hardwood  floors 
reserved),  tile  work.  Architect  taking  bids 
due  October  19th. 

Building  (alts.),  2047  Chestnut  street,  Phil¬ 
adelphia.  Architect,  J.  Ethan  Fieldstein,  Otis 
Building,  Philadelphia.  Owner,  Harry  Sharp, 
care  of  David  Phillips,  Lincoln  Building.  Gen¬ 
eral  alterations.  Owner  taking  bids. 

Apartments  (9),  South  side  Sansom  street, 
West  of  Forty-ninth,  and  North  side  Pine 
street,  West  of  Forty-eighth  street.  Archi¬ 
tect,  private  plans.  Owjiers,  N.  Raidman  and 
S.  Hankin,  5130  Walnut  street,  Philadelphia. 
Brick,  4  stories,  41x80  feet,  slag  roof,  hot  wa¬ 
ter  heat,  electric  light,  tile  work,  oak  and 
pine  floors,  metal  bulks.  Owners  will  build. 

Residences  and  Stores  (7),  East  side  Six¬ 
tieth,  South  of  Hazel  avenue,  $43,600.  Archi¬ 
tect,  private  plans.  Owners,  Rosenblatt  & 
Seidman,  10  South  Sixty-first  street,  Philadel- 


Combined  Transit  and  Level,  $75 

Regular  Price  the  Country  Over— $90.00 

OWN  AN  UP-TO-DATE  LEVEL 

AND  AVOID  COSTLY  MISTAKES! 

K Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1 304  Arch  Street  (8th  Floor)  Philadelphia.  Pa. 

Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone— Walnut  4165  PU||  AfiFI  DHIil 

Keystone  Phone- Race  3760  NllLHl/LLrillH 

BUILDING  LUMBER 

KEYSTONE  PHONE:  BELL  PHONE : 

park  2252  Market  2575  Green  St.  Wharf  GOOD  WOOD  BOXES 

666 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 

PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


WcDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Pricee 

Ridpatli  &  Potter  Co. 

22nd  4  Cambria  Sta. 

Phila.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrication  Erection 


phia.  Brick,  3  .stories,  16x51  feet,  (7)  16x26 
feet,  13x30  feet,  slag  roof,  hot  water  heating, 
electric  lighting.  Owner  will  build. 

Fuel  Bin,  Northwest  Corner  Tioga  and  Can¬ 
ton  streets,  $115,000.  Architect,  private  plans. 
Owners,  U.  G.  I.  Co.,  Broad  and  Arch  streets, 
Philadelphia.  Brick  and  concrete,  2  stories, 
110x34  feet,  slag  roof,  cement  floors.  Owner 
will  build. 

Residence,  Southeast  Corner  Ninth  and 
Fishers  avenue,  Philadelphia,  $6,500.  Archi¬ 
tect,  private  plans.  Owner,  W.  E.  Rees, 
Eighth  and  Fishers  avenue,  Philadelphia. 
Brick,  2  stories,  17x50  feet,  slag  roof,  hot 
water  heating,  electric  lighting.  Owner  will 
build. 

Residences  (2),  North  side  Mentor  street, 
West  of  Second  street,  $4,500.  Architect, 
private  plans.  Owner,  Frank  W.  Biddle,  4651 
North  Fifth  street,  Philadelphia.  Brick,  1 
and  2  stories,  14x30  feet,  11x11  feet,  and 
15x41  feet,  slag  roof,'  electric  lighting.  Own¬ 
er  will  build. 

Residence,  4941  North  Warnoek  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  H.  Melcher,  1117  Roy  street,  Phila¬ 
delphia.  Brick,  2  stories,  15x41  feet,  slag 
roof,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Residence,  East  side  Yeree  road,  North  of 
Faunce  street,  $4,000.  Architect,  private 
plans.  Owner,  Henry  S.  Harting,  7403  Bing¬ 
ham  street,  Philadelphia.  Stone  and  frame, 
2  stories,  24x28  feet,  11x10  feet,  hot  water 
heat,  electric  light.  Owner  will  build. 

Bungalow,  7408  Dorcas  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  F. 
Beckhart,  7406  Dorcas  street,  Philadelphia. 
Frame,  1  story,  30x45  feet,  shingle  roof,  elec¬ 
tric  lighting,  pine  floors.  Owner  will  build. 

Storage  Building,  8301  Torresdale  avenue, 
$3,100.  Architect,  private  plans.  Owners, 
Precision  Grinding  Wheel  Co.,  on  premises. 
Frame,  1  story,  53%x69  feet  9  inches,  elec- 
trie  lighting.  Owner  will  build. 

Storage  Building  and  Factory  (add.),  South 
side  Wheatsheaf  lane,  East  of  Coral  street, 
$3,400.  Architect,  private  plans.  Owners, 
independence  Mfg.  Co.,  on  premises.  Brick, 
1  story,  45x45  feet,  slag  roof,  electric  light¬ 
ing.  Owner  will  build. 

Building  (alts.),  3501  Spring  Garden  street, 
$2,000.  Architect,  private  plans.  Owner,  A. 
Gallagher,  Southwest  Corner  Thirty-seventh 
and  Haverford  avenue.  General  alterations. 
Owner  will  build. 

Low  Bidders  on  Grading  and  Paving, 

opened  October  10th  at  Bureau  of  Highways, 
City  Hall,  Philadelphia: 

Grading — Algar  street,  Princeton  to  Cott- 
man  street;  John  McCool  Co.,  112  East  Al- 
banus  street,  Philadelphia,  $31,151.20.  Haines 
street,  Chew  to  Anderson;  P.  McManus,  Inc., 
224  North  Thirty-iseeond  street,  $3,067.56. 
Mascher  street,  Clearfield  to  Tusculum  street; 
Thomas  L.  Flannigan,  1204  East  Montgomery 
avenue,  $1,785.28.  Twenty-first  street,  from 
Sixty-fifth  avenue  to  Sixty-sixth  avenue;  J. 
F.  Nolen  &  Sons,  64  East  Church  lane, 
$2,054.86. 

Asphalt  Paving — Eastern  Paving  Co.,  Colo¬ 
nial  Trust  Building,  low  on  following:  Ander¬ 
son  street,  Chelten  avenue  to  Haines  street, 
$9,946.33.  Clearfield)  street,  Hancock  to  How¬ 
ard  street,  $12,160.79.  Diamond  street,  Fifty- 
second  to  Fifty-fourth  street,  $12,363.05.  Ett- 
ing  street,  Allegheny  avenue  to  Willard 


street,  $3,777.01.  Sansom  street.  Fiftieth  to 
Fifty-first  street,  $4,321.45.  Lancaster  ave¬ 
nue,  Fifty-second  to  Fifty-sixth  streets,  $33,- 
568.30;  Barber  Asphalt  Paving  Co.,  Land 
Title  Building,  Philadelphia.  Improving  Beau¬ 
mont  avenue.  Sixty-fifth  street  to  Cobb ’s 
Creek  Parkway;  United  Paving  Co.,  Colonial 
Trust  Building,  $7,900.  Reconstructing 
Meadiowbank  along  Delaware  River;  Chew 
Brothers,  Philadelphia,  $4,770. 

Store  and  Apartments  and  Sub-Basement, 
319-21  'South  Fifty-second  street,  Philadel¬ 
phia.  Architect,  William  L.  Charr,  149  South 
Fourth  street,  Philadelphia.  Owner,  N.  Raah- 
insky,  on  premises.  General  alterations  and 
additions,  brick,  slag  roof,  compositioin  floors, 
hot  water  heat,  electric  lighting,  tile  and 
m'arble  work,  mill  work,  plate  glass,  metal 
ceilings,  steel  work.  (Owner  is  ready  for 
bid's. 

Residence  (alts.),  7684  Germantown  avenue, 
Philadelphia.  Architect,  George  S.  Idell, 
1705  Chestnnt  street,  Philadelphia.  Owner, 
Walter  H.  Jarden,  on  premises.  General  al¬ 
terations.  Architect  is  ready  for  bids. 

Stores  (3)  (alts.),  5272  Germantown  ave¬ 
nue,  Philadelphia.  Architect,  Charles  M. 
Wells,  Rutledge,  Pa.  Owner,  name  withheld. 
Tapestry  brick,  3  stories,  slate  and  slag  roof, 
pine  and  maple  floors,  hot  water  heat,  electric 
light,  tile  work,  metal  bulks,  plate  glass, 
painting.  Plans  in  progress. 

Miscellaneous  Work,  Fairmount  Park,  Phil¬ 
adelphia.  Owners,  Commissioners  of  Fair- 
mount  Park,  A.  Corson,  C.  E.,  127  City  Hall, 
Philadelphia.  Bituminous  macadam  drive,  ad¬ 
dition  to  public  comfort  stations,  connection 
between  Spring  Garden  Street  Bridge  and 
West  River  Drive,  demolition  of  buildings, 
Twenty-fourth  and  Callowhill  'Streets.  Bids 
due  October  24th. 

Residence  and  Store  (add.),  5925  Lans¬ 
downe  avenue,  $3,000.  Architect,  private 
plans.  Owner,  I.  Weinstein,  2827  Oxford 
street,  Philadelphia.  Brick,  1  story,  15x30 
feet,  2  stories,  15x18  feet,  slag  roof,  electric 
lighting.  Owner  will  build. 

Work  Shop  and  Garage,  2409-11  Ann  street, 
Philadelphia,  $6,000.  Architect,  private  plans. 
Owner,  Eugene  L.  Zebel,  2997  Cedar  avenue, 
Philadelphia.  Brick,  2  stories,  work  shop, 
36x20  feet,  and  garage,  24x16  feet,  18x69  feet, 
slag  roof,  pine  arid  cement  floors,  electric 
light.  Owner  will  build. 


Carl  P.  Berger,  architect,  has  opened  new 
o-  -  ces  at  1512  Walnut  Street. 

Charles  J.  Mitchell,  architect,  formerly  of 
23  South  Sixteenth  Street,  has  opened  a 
suite  of  offices  at  21  South  Fifteenth  Street. 


America  stands  supreme  in  the  development 
and  use  of  advertising,  and  advertising  is  the 
seed  which  by  implanting  desire  produces  the 
of  social  advancement.  Education  pro¬ 
motes  efficiency  and  efficiency  in  turn  makes 
possible  higher  earning  power,  higher  purchas¬ 
ing  power  and  improved  living  conditions. 


I  make  it  a  rule  never  to  write  a  grouchy 
letter — I  telephone. 


* 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Bell  Phone-Spruce  5293  1520  Santom  Street,  Philadelphia  Keystene  Pheae— Race  5555 
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Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residence  and  Store  (alts,  and  add.),  37 

South  Fifty-second  street,  $3,000.  Architect, 
private  plans.  Owner,  John  L.  Steele,  1600 
Arch  street,  Philadelphia.  Brick,  1  story, 
3x30  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  William  Steele  &  Sons  Co.,  1600 
Arch  street. 

Hall  (alts.),  1807  Spring  Garden  street, 
Philadelphia,  $9,300.  Architect,  private  plans. 
Owners,  International  Brotherhood  of  Elec¬ 
trical  Engineers,  on  premises.  Brick,  1  story 
add.,  36x76  feet,  slag  roof,  electric  work. 
Contract  awarded  to  A.  Raymond  Raff,  1635 
Thompson  street. 

Store  and  Apartment  (alts,  and  add.), 

Northeast  Corner  Twenty-ninth  and  Oxford 
streets,  $5,000.  Architect,  private  plans. 
Owner,  Philip  Green,  on  premises.  Brick, 
1  story,  15x9  feet  4  inches,  slag  roof,  electric 
lighting.  Contract  awarded  to  Joseph  Eskin, 
4106  Westminster  avenue. 

Residence,  2734  West  York  street,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Own¬ 
er,  Mrs.  John  Carroll,  2220  Sedgley  avenue, 
Philadelphia.  Brick,  2  stories,  14x27  feet, 
11x13  feet,  sl'ag  roof,  hot  air  heat,  electric 
light.  Contract  awarded  to  Thomas  J.  Mor¬ 
ris,  1853  Judson  street. 

Store  Building,  Southwest  Corner  Thir¬ 
teenth  and  'Sansom  streets,  Philadelphia.  Ar¬ 
chitect,  Frank  E.  Hahn,  1112  Chestnut  street, 
Philadelphia.  Owner,  Albert  M.  Greenfield, 
Fifteenth  and  Chestnut  streets,  Philadelphia. 
Brick,  reinforced  concrete  and  steel,  3  Stories 
and  basement,  2014x60  feet,  slag  roof,  pine 
floors,  roof  ventilators,  dampproofing,  orna¬ 
mental  iron  work,  bond,  kalamein  doors,  tile, 
marble  and  slate  work,  metal  lath,  steam  heat¬ 
ing,  electric  lighting  (lighting  fixtures  re¬ 
served).  Contract  awarded  to  Lam  Building 
Co.,  1001  Wood  street,  Philadelphia. 

Garage  (add.),  Ninth  and  Luzerne  streets, 
Philadelphia.  Architect,.  Frank  V.  Nickels, 
225  South  Sydenham  street,  Philadelphia. 
Owner,  name  withheld.  Brick  and  steel,  1 
story,  71x125  feet,  slag  roof,  cement  floors, 
demolition,  rolled  steel  doors,  bond,  iron  work, 
(heating,  plumbing,  electric  work  and  ele¬ 


vator  reserved).  Contract  awarded  to  United 
Eng.  and  Const.  Co.,  5913  Vine  street. 

Settlement  House,  1330  to  1334  Frankford 
avenue,  Philadelphia.  Architect,  Edward 
Schoeppe,  315  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  Lutheran  Mission  Society 
of  Philadelphia,  Witherspoon  Building.  Brick, 
cut  stone  and  steel,  3  stories,  73x42  feet,  slag 
roof,  concrete,  maple  and  cement  floors,  metal 
lath,  terrazzo,  iron  work.  Contract  awarded 
to  E.  E.  Hollenback,  Inc.,  1804  Brandywine 
street. 

Parochial  School,  Twenty-fourth  and  Wal¬ 
lace  streets,  Philadelphia.  Architect,  Charles 
J.  Cummiskey,  118  West  Sharpnack  street, 
Germantown.  Owners,  St.  Francis  Xavier 
Roman  Catholic  Church,  care  of  Rev.  C.  J. 
O’Keefe,  Twenty-fourth  and  Green  Streets, 
Philadelphia.  Stone,  brick,  granite,  concrete 
and  .steel,  3  stories  and  basement,  184x100 
feet,  slag  roof,  cement  and  maple  floors,  hol¬ 
low  tile,  slate  work,  terra  cotta,  iron  stairs, 
ornamental  iron,  work,  metal  lockers,  kala¬ 
mein  doors,  hollow  metal  sash,  metal  lath, 
electric  lighting  (heating  reserved).  Contract 
awarded  to  William  R.  Dougherty,  1610  San¬ 
som  street,  Philadelphia. 

Residence  and  Garage,  Seminole  avenue 
and  Graver’s  lane,  Philadelphia.  Architects, 
Mcllvaine  and  Roberts,  Otis  Building,  Phila¬ 
delphia.  Owner,  Gilbert  Shearer,  416  Walnut 
street,  Philadelphia.  .Stone,  2 y2  stories,  75x22 
feet,  wing  22x23  feet,  garage,  iy2  stories, 
18x20  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heating,  electric  lighting,  tile  and  iron 
work.  Contract  awarded  to  A.  M.  Zane, 
Land  Title  Building,  Philadelphia. 

Residence  (add.)  and  Garage,  2417  North 
Fifty-fifth  street,  Philadelphia.  Architect, 
Edwin  A.  Yeo,  225  South  Sydenham  street, 
Philadelphia.  Owner,  John  M.  McCurdy,  3334 
North  Sixteenth  street,  Philadelphia.  Hol¬ 
low  tile  and  stucco,  1  story,  19x24  feet,  slag 
and  shingle  roof,  cement  floors,  hollow  tile 
(heating,  lighting  and  plumbing  reserved), 
iron  work.  Contract  awarded  to  Terry  Mc- 
Cluskey,  420  West  Wyoming  avenue. 

Residence  (alts,  and  add.),  Garage  and 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 

|  Woodoleum  Mfg.  Co. 

P  131  Arch  Street,  Philadelphia 

SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  It.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 

Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 

Bell  Phone,  Sharon  Hill  859  W  Established  1901 
Keystone  Phone.  Glenolden  677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 

SHARON  HILL,  PA. 

ASS*.  page  wire 

# FENCE 

paARMCO  ^5? 
INGOT  IRON  V 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  18  IS 

316  North  3rd  Street 
Philadelphia,  Pa. 

Surveying  Instruments 

Vero-Graph  Prin  s 

Rods  and  Tapes 

Drawing  Materials 

Commercial  Photography  Photostat  Prints 

r  J  Faxco  Prints 

Sensitized  Papers 

Blue  Prints 

GENERAL 

REPRODUCTION  COMPANY 

Incorporated 

Spruce  1303 

151 6  SANSOM  STREET  Race  6010 

PHILADELPHIA  .'.  PENNSYLVANIA 

No.  330.  A  PERFECT  PLASTER 
BOND  AND  DAMPPROOFER 

Doesn’t  contain  the  objectionable  features  which  have  been  found  in  other  damp¬ 
proofing  materials;  viz:  Difficulty  in  spreading,  bailing  up  under  brush,  cracking 
of  the  material— It  is  very  easy  to  apply;  consequently  the  cost  of  labor  is  low 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 

Market  4525  PHILADELPHIA,  PA.  p.  3gfiq 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

10  26  Arch  Street  [2nd  floor]  PHila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Fenci: 

Th< 
homes- 
are  Ter 
catalog. 
jidVis, 


Office* 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating' 

W  Architects,  Builders  and  Owners  always 

pleased  when  painting  and  decorating  is 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  8740 


For  a  Beautiful,  Cc 
Home.  The  firm 
recognized  Standard  i 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 


Are  Leaders  in  Heating  Appliances 

Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 


BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 
If  it’s  made  of  Asbestos  we’ve  got  it 


Daily  Building  News 

Will  Help  You 
Secure  More  Business 

Samples  Will  Convince 

DAILY  BUILDING  NEWS 

Perry  Building  Philadelphia 


CE  for  the  Home 

PHONE  LOMBARD  7438 

Wire  or  Iron,  Built  for  Any  Purpose 

actical  fence  for  city  homes  and  industrial  community 
ss  lasting  satisfactory  service.  Other  Cyclone  Products 
Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 


Service  Free.  Look  for  the  Red  Gag  Mar%  of  Quality 

YCLONE  FENCE  COMPANY 

Display  Rooms:  18  South  7th  Street,  Philadelphia 


ifortable.  Convenient 

here  •  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


mmamo 

<*4^ntractar 

6  Hampden  Ave.. 

Narberth  U34 

SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 

GUY  CROYLE 

Bell  Telephone 

Office 

Merion  643 

Heath  Road 

Masonry 

Grading 

Excavating 

Building  Stone 

ROAD,  CEMENT, 

CONCRETE  AND  SEWER  CONSTRUCTION 

THE  HANEY-WHITE  CO. 

LUMBER  and  M1LLWORK 

17  th  Street  and  Glen  wood  Avenue 
Philadelphia 

Bell- Columbia  1200  Keystone— Park  2853 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Electrical 

Installations 

to  be  satisfactory  must  be  made  by  a 
reliable  contractor  and  an  experienced 
corps. 

It’s  a  recognized  part  of 

“A  Fair  Price  and  Satisfactory  Service” 

George  Woodward,  Jr.  &  Co. 

Electrical  Contracting  Engineers 
1723  Sansom  St.,  Philadelphia,  Pa. 
Bell:  Spruce  6410  Keystone:  Race  5129 

We  would  be  glad  to  bid  on  your  speci¬ 
fications. 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St,  Philadelphia,  Pa. 


DircGt  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Chauffeurs’  Quarters,  604  North  Twenty-first 
street,  Philadelphia.  Architect,  William  H. 
Lee,  32  'South  Seventeenth  street,  Philadel¬ 
phia.  Owner,  George  W.  Robertson,  care  of 
architect.  Brick,  3  stories,  16x70  feet,  garage 
add.  16x40  feet,  slag  roof,  reinforced  con¬ 
crete,  cement  and  pine  floors,  metal  lath,  va¬ 
por  heating,  tile  work,  plumbing,  mill  work, 
carpentry,  sliding  doors,  general  alterations. 
Contract  awarded  to  John  N.  Grill  Const.  Co., 
Otis  Building,  Philadelphia. 

Store  (alts.),  Northwest  Corner  Twenty- 
third  and  Spruce  streets,  Philadelphia.  Ar¬ 
chitect,  Richard  R.  Neely,  2126  Pine  street, 
Philadelphia.  Owner,  G.  W.  Hibbs,  care  of 
architect.  General  alterations,  bulks,  plate 
glass,  brick  work,  carpentry,  mill  work.  Con¬ 
tract  awarded  to  Gillette  Cont.  Co.,  1533  Ap- 
pletree  street. 

Warehouse  and  Office,  Fifteenth  and  Bel- 
field  avenue,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owner,  R.  A.  White,  Jr.,  800 
Drexel  Building,  Philadelphia.  Brick,  1  story, 
70x60  feet,  slag  roof,  cement  floors,  metal 
lath,  roof  ventilators,  rolled  steel  sash  and 
skylights,  electric  lighting  (heating  and 
plumbing  reserved)..  Contract  awarded  to 
Harry  Gill,  Jr.,  2515  Germantown  Avenue. 

Building  (alts,  and  add.),  3526  North  Broad 
street,  $14,000.  Architects,  Tunis  &  Genther, 
1423  Locust  street,  Philadelphia.  Owner, 
Howard  B.  Wilson,  premises.  Brick,  1  story, 
18x16  feet,  slag  roof,  pine  floors,  hot  water 
heating,  electric  lighting,  iron  work,  plate 
glass.  Contract  awarded  to  Harry  Gill,  Jr., 
2515  Germantown  avenue,  Philadelphia. 

Simmons  Building  (alts,  and  add.),  Twenty- 
fifth  and  Hunting  Park  avenue,  Philadelphia, 
$250,000.  Architects,  Ballinger  Co.,  Twelfth 
and  Chestnut  streets,  Philadelphia.  Owners, 
Budd  Mfg.  Co.,  Twenty-fifth  and  Hunting 
Park  avenue,  Philadelphia.  Extensive  altera¬ 


tions  and  additions.  Contract  awarded  to 
Wark  Co.,  231  South  Broad  street,  Philadel¬ 
phia. 

Basement  (alts.),  15  North  Thirteenth 
street,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
ers,  Chain  Shirt  Shop,  on  premises.  Carpen¬ 
try,  mill  work,  painting,  glazing,  hollow  tile, 
plastering.  Contract  awarded  to  Pierce-Henon 
Co.,  Juniper  and  Pine  streets. 

Bridge,  over  Pennsylvania  R.  R.,  at  For¬ 
tieth  ""Street,  Philadelphia,  $179,344.  Archi¬ 
tect,  private  plans.  Owners-,  Department  of 
Public  Works,  City  Hall,  Philadelphia.  Steel 
and  concrete.  Contract  awarded  to  Mona¬ 
ghan  &  Losse,  Inc.,  3016  Chestnut  street, 
Philadelphia,  but  not  yet  signed. 

Garage,  Northeast  Corner  Woodland  avenue 
and  Millville  street,  $26,000.  Architect,  pri¬ 
vate  plans.  Owner,  Eli  Mervish,  739  South 
Sixtieth  street,  Philadelphia.  Brick,  1  story, 
54x229  feet,  slag  roof,  cement  floors,  electric 
light.  Contract  awarded  to  Terminal  Const. 
Co.,  6019  Market  street. 

Residence,  North  side  Queen  street,  West 
of  Henry  street,  $14,000.  Architect,  private 
plans.  Owner,  James  Edwards,  3457  Queen 
Lan.e,  Philadelphia.  Stone,  3  stories,  4114x28% 
feet,  slate  roof,  electric  lighting,  hot  water 
heating,  oak  and  pine  floors,  tile  work.  Con¬ 
tract  awarded  to  William  H.  Eddleman  &  Son, 
453  Green  Lane. 

Residence,  East  side  Anderson  street,  North 
of  Vernon  road,  $12,000.  Architect,  private 
plans.  Owner,  Howard  -S.  Meixner,  Twenty- 
second  and  Carpenter  streets,  Philadelphia. 
Stone,  2  stories,  25x36  feet,  slate  roof,  hot 
water  heating,  electric  lighting,  oak  and  pine 
floors,  tile  work.  Contract  awarded  to  Jacob 
Hansen,  Pox  Chase,  Philadelphia. 

Show  Room  and  Garage,  447  Queen  Lane, 
Philadelphia,  $20,000.  Architect,  private  plans. 


Owner,  Mary  A.  Herring,  Schuyler  street, 
Germantown,  Philadelphia.  Brick,  1  story, 
34x118  feet,  slag  roof,  steam  heat,  electric 
work,  cement  floors.  Contract  awarded  to  J. 
Sinus  Wilson  Co.,  1125  Brown  street. 

Storage  Building  (add.),  2847-51  Emerald 
street,  $15,600.  Architect,  private  plans. 
Owner,  Joseph  A.  Ries,  2847  Emerald  street, 
Philadelphia.  Brick,  2  stories,  88x50  feet,  slag 
roof,  steam  heat,  electric  light,  cement  floors, 
steel  sash.  Contract  awarded  to  Federal 
Cont.  &  Eng.  Co.,  1240  Reed  street. 

Residence,  Northeast  Corner  Arendel  and 
Walker  streets,  $6,000.  Architect,  private 
plans.  Owner,  George  Seymour,  3311  North 
Second  street,  Philadelphia.  Frame,  2  sto¬ 
ries,  24%x33  feet,  shingle  roof,  oak  and  pine 
floors,  electric  lighting.  Contract  awarded  to 
A.  K.  Cooper,  5232  Beaumont  avenue,  Phila¬ 
delphia. 

Residence,  East  side  Fillmore  street,  North 
oT  Borbeck  street,  $6,000.  Architect,  private 
plans.  Owner,  August  Hornover,  55  Blake: 
avenue,  Philadelphia.  Frame,  2  stories,  24x28 
feet,  shingle  roof,  hot  water  heating,  elec- 
trie  lighting,  tile  work.  Contract  awarded 
to  Evert  &  Good-now,  Fox  Chase,  Philadel¬ 
phia. 

Residence,  East  side  Griscom  street,  South 
of  Harrison  street,  $5,000.  Architect,  private 
plans.  Owner,  William  R.  Megargle,  4825 
Griscom  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x43  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  George  W.  Crosley,  2264 
Bridge  street,  Philadelphia. 

Garage,  1734  North  Eleventh  street,  Phila¬ 
delphia,  $15,000.  Architect,  private  plans. 
Owner,  Patrick  Murray,  1739  North  Eleventh 
street,  Philadelphia.  Brick  and  steel,  1  story, 
54x100  feet,  slag  roof,  steam  heat,  electric 
light,  steel  sash,  cement  floors.  Contract 


■On  the  Ground  When  Wanted - 


OauseKJ 

Wall  Coping  Flue  Lining 

Sewer  Pipe  Hollow  Tile 

YOU  CAN  RELY  ABSOLUTELY  ON  OUR 
QUALITY ,  SERVICE  AND  CONSTANTLY  FAIR  PRICES 

WILLIAM  H.  CLAUSEN 


Diamond  0608 


27th  and  Diamond  Streets,  Philadelphia 


Park  4981 
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Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Phila.  Office, 
1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 


awarded  to  'George  Kessler  Gout.  Co.,  1733 
North.  Marvine  street. 

Residence,  2615  Welsh  road,  Philadelphia, 
$7,000.  Architect,  private  plans.  Owner, 

Howard  Enoch,  2617  Welsh  road,  Philadel¬ 

phia.  'Frame,  3  stories,  24x32  feet,  14x7  feet, 
shingle  roof,  electric  work.  Contract  awarded 
to  Walter  Freas,  9532  Bustleton  avenue,  Phil¬ 
adelphia. 

Apartment  (alts,  and  add.),  4207  Walnut 
street,  $10,000.  Architect,  private  plans. 

Owner,  Rose  A.  Dailey,  427  State  road,  Cyn- 
wyd,  Pa.  Brick,  second  and  third  story  adds., 
16x34  feet,  (2)  fire  towers,  slag  roof,  elec¬ 
tric  lighting,  oak  and  pine  floors,  tile  work. 
Contract  awared  to  Kier  Const.  Co.,  1016 
Franklin  street,  Philadelphia. 

Office,  Salesroom  and  Garage,  West  side 
Belfield  avenue.  East  of  Fifteenth  street, 

Philadelphia,  $15,000,  Architect,  private  plans. 
Owner,  James  W.  Farrell,  5647  McMahon  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  72x62  feet, 
42x30  feet,  slag  roof,  electric  lighting,  oak 
and  pine  floors,  cement  floors.  Contract 
awarded  to  Harry  Gill,  Jr.,  2515  Germantown 
avenue. 

Residences  (5),  North  side  Ripka  street, 
East  of  Pechin,  $22,000.  Architect,  private 
plans.  Owner,  James  Hyde,  307  Lyceum  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  14x28 
feet,  10x12  feet,  slag  roof,  electric  work.  Con¬ 
tract  awarded  to  James  H.  Boone,  555  Ger- 
liardt  street,  Philadelphia. 

Residence,  South  side  Mt.  Pleasant  avenue, 
North  of  McCallum  street,  $15,000.  Archi¬ 
tect,  private  plans.  Owner,  Mrs.  Helen  G. 
C.  Smith,,  7043  McCallum  street,  Philadel¬ 
phia.  Stone,  3  stories,  39x25  feet,  slate  roof, 
electric  lighting.  Contract  awarded  to  Jacob 
K.  Hoff,  3531  North  Seventh  street,  Philadel¬ 
phia. 

Club,  3371  Edgemont  avenue,  Philadelphia, 
$10,000.  Architect,  private  plans.  Owners, 
Lithuanian  Beneficial  Club,  care  of  'builder. 
Brick,  2  stories,  20x65  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  S.  Pietry- 
kowski,  3074  Aramingo  avenue. 

Residence,  North  side  Magee  street,  East 
of  Oakley  .street,  Philadelphia,  $6,500.  Archi¬ 
tect,  private  plans.  Owner,  Robert  Gamble, 
908  Princeton  street,  Philadelphia.  Frame,  3 
stories,  22x29  feet,  6x8  feet,  shingle  roof, 


CONTINUOUS  CONCRETE  MIXER 
What  do  you  think  of  a  machine  that  will 
accurately  measure  its  own  proportions  and 
thoroughly  mix,  at  the  rate  of  27  cubic  yards  per 
hour,  with  a  1%  horse  power  engine?  With  the 
batch  mixer,  there  is  a  great  temptation,  in  order 
to  increase  the  output,  to'  slight  the  mixing.  With 


this  machine,  such  a  thing  is  impossible,  because 
the  stuff  cannot  be  gotten  out  till  it  comes  out  of 
itself;  beside,  proportions  are  more  accurate. 

With  the  “Batch”  method,  the  measuring  is 
done  in  wheelbarrows,  and  no  two  barrows  have 
exactly  the  same  quantity  in  them. 

We  will  tell  you  more  about  it  later. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFIlffG-  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  made  in  two  sizes  only 

No.  10  M— 40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

ilth  and  Ridge  Avenue  Philadelphia,  Pa. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service! 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  ....  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  vour 
Waterproofing  problems.  Call  1 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractore 
1018  Harrison  Building.  Philadelphia 
Spruce  779 1  JAMES  A.  CLANCY.  Phila.  Mgr. 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 

Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 
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electric  light.  Contract  awarded  to  Jacob 
Hanson,  Fox  Chase,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  1903 
South  Seventh  street,  $4,100.  Architect,  pri¬ 
vate  plans.  Owner,  Rose  Baronofsky,  736 
South  Fourth  street,  Philadelphia.  Brick,  3 
stories,  12x14  feet,  slag  roof,  electric  light¬ 
ing.  Contract  awarded  to  L.  Gorenstein,  616 
Castrell  street,  Philadelphia. 

Residences  (2),  North  side  Magee  street, 
East  of  Hasbrook,  $9,000.  Architect,  private 
plans.  Owner,  Herman  Burkhart,  5519  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
16x39  feet,  slag  roof,  hot  water  heating,  elec¬ 
tric  lighting,  oak  and  pine  floors.  Contract 
awarded'  to  Charles  Sinn,  5518  North  Amer¬ 
ican  street. 

Residences  (2)  (add.),  6007-09  Lansdowne 
avenue,  $8,900.  Architect,  private  plans. 
Owners,  Oscar  *  and  Bernard1  Maguire,  7107 
Boyer  street,  Philadelphia.  Brick,  2  stories, 
15%x24  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Contract  awarded  to  A.  P.  Fraim, 
319  Market  street,  Philadelphia. 

Apartment  (alts,  and  add.),  808  North  Six¬ 
ty-third  street,  Philadelphia,  $8,500.  Archi¬ 
tect,  private  plans.  Owner,  Sarah  I.  Epler, 
on  premises.  Brick,  2  stories,  20x40  feet, 
general  alterations.  Contract  awarded  to 
Daniel  Ferohtermaker,  2852  North  Bailey 
street. 

Garage,  North  side  Crozier  street,  West  of 
Bellfield  avenue,  $7,000.  Architect,  private 
plans.  Owner,  Annie  Hall,  451  East  Walnut 
Lane,  Philadelphia.  Brick,  1  story,  74x42 
feet,  slag  roof,  cement  floors.  Contract 
awarded  to  Thomas  Moorhead,  453  East  Wal¬ 
nut  Lane. 

Garage  (add.),  4352-54  Griscom  street,  Phil¬ 
adelphia,  $6,300.  Architect,  private  plans. 
Owner,  V.  T.  Bidnarek,  on  premises.  Brick, 
1  story,  40x101  feet,  slag  roof,  cement  floors, 
electric  light.  Contract  awarded  to  -S.  Pietry- 
kowski,  3074  Aramingo  avenue. 

Building,  West  side  Broad  street,  North  of 
Arch  street,  $6,000.  Architect,  private  plans. 
Owners,  Fidelity  Insurance  Co.,  on  premises. 
General  alterations.  Contract  awarded  to 
William  Steele  &  Sons  Co.,  1600  Arch  street. 

Bank  and  Residence  (add.),  2100  West 
Chelten  avenue,  $3,>500.  Architect,  private 
plans.  Owners,  Northern  Central  Bank,  Broad 
and  Erie  avenue,  Philadelphia.  Brick,  1  story, 
21x19  feet,  slag  roof,  electric  light.  Contract 
awarded  to  Joseph  Scott,  3937  North  Eighth 
street,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  4900 
North  Thirteenth  street,  $2,000.  Architect, 
private  plans.  Owner,  Jacob  'Shester,  526 
Wolf  street,  Philadelphia.  Brick,  1  story, 
22x40  feet,  pine  floors,  electric  light.,  Con¬ 
tract  awmrded  to  Levitt  &  Shester,  620  Wolf 
street,  Philadelphia. 

Residences  (6),  South  side  Benner  street, 
East  of  Montague,  $4,000  each.  Architect, 
private  plans.  Owner,  H.  Walter  Genthe, 
9227  Frankford  avenue.  Brick,  2  stories, 
14x36  feet,  14x25  feet,  11x11  feet,  slag  roof, 
oak  and  pine  floors,  electric  lighting.  Con¬ 
tract  awarded  to  A.  W.  J.  Williams,  3011 
Linden  avenue. 

Garage,  6441  Overbrook  avenue,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Owner, 
Oleott  Payne,  on  premises.  Brick,  1  story, 
23x23  feet,  slag  roof,  cement  floors,  electric 
light.  Contract  awarded  to  Milton  W.  Young, 
Overbrook,  Pa. 

Residences  (2),  Tabor  street,  West  side, 
South  of  St.  Vincent  street,  $3,500  each.  Ar¬ 
chitect,  private  plans.  Owner,  Helen  Gleser, 
1238  North  Lawrence  street,  Philadelphia. 
Brick,  2  stories,  16x37  feet,  slag  roof,  oak  and 
pine  floors.  Contract  awarded  to  August 
Gleser,  1646  North  Fourth  street,  Philadel¬ 
phia. 

Residence,  Southeast  Corner  Somerset  and 
Salmon  streets,  Philadelphia,  $3,500.  Archi¬ 


tect,  private  plans.  Owner,  Sol.  Fued,  578 
East  Allegheny  avenue,  Philadelphia.  Brick, 
2  stories,  17x30  feet,  12x12  feet,  slag  roof, 
electric  light.  Contract  awarded  to  D.  W. 
Davison,  217  West  Lippincott  street. 

Residence  and  Store  (add.),  Northwest  Cor¬ 
ner  Fourth  and  Mifflin  streets,  $3,000.  Ar¬ 
chitect,  private  plans.  Owner,  D.  Silverstein, 
Southeast  Corner  Fourth  and  Mifflin  streets, 
Philadelphia.  Brick,  2  stories,  16x10  feet, 
slag  roof,  electric  lighting.  Contract  awarded 
to  Kople  Shore,  2448  South  Sixth  street,  Phil¬ 
adelphia:: 

Garage,  964  Herbert  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner,  G. 
A.  Wichan,  on  premises.  Brick,  1  story,  16 
feet  9  inches  x  20  feet,  slag  roof,  cement 
floors.  Contract  awarded  to  J.  D,  Fothering- 
ham,  1000  Arrott  street. 

Residence  and  Store  (add.),  1240  North  Fif¬ 
tieth  street,  $3,400.  Architect,  private  plans. 
Owner,  Raffael  Tavarna,  on  premises.  Brick, 
third  story,  add.,  20x45  feet,  slag  roof,  elec¬ 
tric  light.  Contract  awarde  dto  N.  Nardy 
&  Co.,  1726  Sansom  street,  Philadelphia. 

Residences  (2),  East  side  Jackson  street, 
North  of  Unruh,  $4,000  each.  Architect,  pri¬ 
vate  plans.  Owners,  Smith  &  Peters,  7151 
Vandyke  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x39  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  William  Schultz,  7051 
Vandyke  street,  Philadelphia. 


Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Walter  Bock,  5543  Pearl  street,  Phila¬ 
delphia.  Frame  and  stucco,  3  stories,  25x34 
feet,  shingle  roof,  hardwood  and  pine  floors, 
hot  water  heating,  electric  lighting.  Archi¬ 
tect  taking  bids. 

Bungalow,  Ridley  Park,  Pa.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  Eric  Jawthornthwaite,  1302 
North  Sixty-first  street,  Philadelphia.  Frame 
and  stucco,  1%  stories,  25x30  feet,  shingle 
roof,  hot  water  heating,  hardwood  floors, 
electric  lighting.  Owner  and  architect  are 
ready  for  bids. 

Garage,  Ardmore,  Pa.  Architect,  Walter  K. 
Durham,  323  Walnut  street,  Philadelphia. 
Owner,  William  Simpson,  Simpson’s  Repair 
Shop,  Ardm'ore  avenue,  Ardmore,  Pa.  Tapes¬ 
try  brick,  reinforced  concrete  and  steel,  1 
story,  50x75  feet,  slag  roof,  cement  floors,  hot 
water  heating,  electric  lighting.  Architect 
taking  bids  due  October  21st. 

Masonic  Temple,  Allentown,  Pa.  Architect, 
R.  C.  Schmid  &  Co.,  Chicago,  Ill.  Owners, 
Masonic  Temple  Association,  Frederick  O. 
Raymond,  president,  Masonic  Temple  Build¬ 
ing,  Allentown,  Pa.  Owners  taking  bids  due 
November  1st.  (Note  extension.) 

Two-Family  Residence,  Morton  and  Rut¬ 
ledge  avenues,  Rutledge,  Pa.  Architect, 
Charles  M.  Wtells,  Rutledge,  Pa.  Owner, 
name  withheld.  Frame  and  stucco,  2%  sto¬ 
ries,  32x56  feet,  slate  or  shingle  roof,  pine 
floors,  hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress. 

Bank  and  Apartment  (alts.),  Galitzen,  Pa. 
Architects,  Johnston  &  Starr,  Spooner  Build¬ 
ing,  Harrisburg,  Pa.  Owners,  Union  Savings 
Trust  Co.,  care  of  architects.  Partitions,  tile 
and  pine  floors,  electric  light,  tile  and  marble 
work,  general  interior .  alterations,  metal  win¬ 
dow  guards,  bank  fixtures,  vault,  ornamental 
iron  work.  Plans  in  progress. 


Two-Family  Residence  (alts,  and  add.), 

6100  Spruce  street,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  J.  Coleman,  on  premises. 
Brick,  1  story  add.,  18x6  feet,  slag  roof,  elec¬ 
tric  lighting.  Contract  awarded  to  L.  Swerd- 
loff,  228  South  Fifty-ninth  street,  Philadel¬ 
phia. 

Garage  (add.),  56  Armat  street,  Philadel¬ 
phia,  $6,500.  Owners,  Abbott’s  Alderney 
Dairies,  on  premises.  Brick,  2  stories,  28x59 
feet,  Slag  roof,  cement  floors,  electric  light. 
Contract  awarded  to  Albert  Dunlap,  7223  Oak 
Lane,  Philadelphia. 

Store  and  Residence,  5420  Baltimore  ave¬ 
nue,  Philadelphia,  $2,400.  Architect,  private 
plans.  Owner,  A.  B.  Nersesian,  on  premises. 
Brick,  1  story,  11x15  feet  add.,  slag  roof,  pine 
floors.  Contract  awarded  to  Leon  Kelvin, 
5132  Walnut  street,  Philadelphia. 

Building  (add.),  5116  Market  street,  Phila¬ 
delphia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  John  H.  Olen,  Fifty-seventh  and  Master 
streets,  Philadelphia.  Brick,  2  stories,  4x26 
feet  8  inches,  slag  roof,  pine  floors.  Contract 
awarded  to  Harry  A.  Streeton,  1511  North 
Sixtieth  street. 

Garage,  Northwest  Corner  Bingham  and 
Bleigh  streets,  $2,800.  Architect,  private 
plans.  Owner,  William  Stindle,  7404  Bing¬ 
ham  street,  Philadelphia.  Brick,  1  story, 
60x20  feet,  slag  roof,  cement  floors.  Con¬ 
tract  awarded  to  John  A.  McMahon,  3951 
Kensington  avenue. 


Garage,  Harrisburg,  Pa.  Architects,  Law- 
rie,  Green  &  Co.,  Commonwealth  Building, 
Harrisburg.  Owner,  B.  L.  Barker,  202  North 
Third  street,  Harrisburg,  Pa.  Fireproof,  1 
story,  60x60  feet,  slag  roof,  concrete  floors, 
steam  heat,  electric  light,  rolled  steel  sash, 
floor  hardener.  Plans  in  progress. 

Residences  (26),  Lancaster,  Pa.,  $7,000  each. 
Architect,  J.  B.  Harmon,  48  North  Queen 
street,  Lancaster,  Pa.  Owner,  care  of  archi¬ 
tect.  Brick,  2%  stories,  28x36  feet,  slate  roof, 
pine  floors,  hot  air  heat,  electric  light.  Plans 
in  progress. 

Store  (add.),  York,  Pa.  Architects,  Hamme 
&  Whitman,  City  Bank  Building,  York,  Pa. 
Owners,  York  Auto  Supply  Go.,  York,  Pa. 
Brick,  1  story.  Sketches  in  progress. 

Sunday  School,  Pottsville,  Pa.  Architects, 
Hamme  -&  Whitman,  City  Bank  Building, 
York,  Pa.  Owners,  Second  Presbyterian 
Church,  care  of  architects.  Too  early  for  de¬ 
tails. 

Residence,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Mrs.  Harry  Saylor,  Main 
street,  Royersford-,  Pa.  Brick  and  stone,  2 
stories,  26x36  feet,  oak  and  maple  floors,  pipe¬ 
less  heating,  composition  roof,  tile  work, 
(heating,  plumbing  and  light  reserved).  Plans 
in  progress. 

Memorial  Bridge,  near  Media,  Pa.  Archi¬ 
tect,  Clarence  Brazer,  Crozer  Building,  Ches¬ 
ter,  Pa.  Engineer,  R.  J.  Aydlotte,  Court 
House,  Media,  Pa.  Owners,  Delaware  County 
Commissioners,  Court  House,  Media,  Pa.  Re¬ 
inforced  concrete,  300x37  feet.  Plans  in  pro¬ 
gress. 

Public  Comfort  Station,  Central  Square, 
Lancaster,  Pa.  Architect,  M.  R.  Evans,  10% 
East  Orange  street,  Lancaster,  Pa.  Owners, 
City  of  Lancaster,  J.  E.  Hetrick,  chairman, 
Building  Committee,  Woolworth  Building, 
Lancaster,  Pa.  Concrete,  60x60  feet,  ter- 
razzo  and  tile  floors,  electric  lighting,  tile 
and-  marble  work,  safety  treads,  waterproof- 


PENNSYLVANIA 

Contracts®©  News 


THE  BUILDERS’  GUIDE 

673 

ing,  plumbing,  concrete  stairs.  Architect 
ready  for  bids. 

Cattle  Sales  Barn,  New  Holland,  Pa.  Ar¬ 
chitect,  J.  B.  Harmon,  48  North  Queen  street, 
Lancaster,  Pa.  Owner,  H.  T.  Sauffer,  New 
Holland,  Pa.  'Structural  steel,  1  story,  100x160 
feet,  built-up  roof,  concrete  floors,  electric 
light,  rolled  steel  skylights.  Owner  will  take 
bids  this  week. 

Factory,  Lancaster,  Pa.  Architect,  M.  E. 
Evans,  10%  East  Orange  street,  Lancaster, 
Pa.  Owners,  Andes  Mfg.  Co.,  Ann  and  Chest¬ 
nut  streets,  Lancaster,  Pa.  Brick,  mill  work, 

1  story  and  basement,  30x90  feet,  slag  roof, 
mill  floors,  steam  heat,  electric  light,  rolled 
steel  sash.  Owner  taking  bids. 

Residence,  Duncannon,  Pa.  Architect,  T. 
H.  Hamilton,  11  North  Second  street,  Harris¬ 
burg,  Pa.  Owner,  S.  S.  Shelter,  Duncannon, 
Pa.  'Frame,  1%  stories,  28x42  feet,  shingle 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  will  build. 

Residence,  Millersburg,  Pa.  Architect,  T. 
H.  Hamilton,  11  North  Second  street,  Harris¬ 
burg,  Pa.  Owner,  Lester  Holtzman,  Millers¬ 
burg,  Pa.  Stucco,  2  stories,  28x58  feet,  asphalt 
shingle  roof,  hardwood  floors,  vapor  beat, 
electric  light,  tile  work.  Owner  will  build. 

Mill  (add.),  Chester,  Pa.  Architect,  private 
plans.  Owners,  Irving  Worsted  Company, 
Chester,  Pa.  Brick  and  concrete,  2  stories 
additional,  40x40  feet,  slag  roof,  cement  floors, 
steam  heating,  electric  lighting.  Owners  will 
build. 

Residence,  North  Wales,  Pa.  Architects, 
Schermerhorn  &  Phillips,  430  Walnut  street, 
Philadelphia.  Owner,  !G.  Herbert  Jenkins, 
Commercial  Trust  Building,  Philadelphia. 
Stone  and  cut  stone,  2%  stories,  49x54  feet, 
shingle  roof,  oak  and  pine  floors,  metal  lath, 
iron  work,  tile  work  (hot  water  heating,  elec¬ 
tric  lighting  and  plumbing  separate  bids). 
Owner  taking  bids  due  October  21st. 

High  School,  Bridgeport,  Pa.  Architect, 
H.  Courcy  Richards1,  608  Chestnut  street,  Phil¬ 
adelphia.  Owners,  Board  of  Education,  Bridge¬ 
port,  Pa.  Brick,  cut  stone,  steel  and  stucco, 
2%  stories,  164x69  feet,  composition,  tin  and 
slag  roof,  alternate  asbestos  shingle  roof,  ce¬ 
ment  and  pine  floors,  metal  lath,  rolled  steel 
skylights,  bond,  iron  stairs,  iron  work,  water¬ 
proofing.  Architect  taking  revised  general 
bids  due  October  30th.  Architect  is  taking 
new  bid's  on  mechanical  equipment  , ventilat¬ 
ing,  heating,  plumbing  and  electric  work  due 
October  30th  at  noon. 

Factory  (alts,  and  add.),  Lancaster,  Pa.  Ar¬ 
chitect,  J.  B.  Harmon,  48  North  Queen  street, 
Lancaster,  Pa.  Owners,  Penn  Soap  Go.,  Sey¬ 
mour  and  Prince  streets,  Lancaster,  Pa.  Mill 
construction  and  steel,  4  stories,  35x100  feet, 
general  alterations,  built-up  roof,  maple  floors, 

2  freight  elevators,  rolled  steel  sash,  fire  doors. 
Architect  taking  sub-bids. 

Business  Building,  Lancaster,  Pa.  Archi¬ 
tect,  private  plans.  Owners,  Raub  Supply 
Co.,  Marion  and  Christian  streets,  Lancaster, 
Pa.  Brick,  steel,  fireproof,  3  stories,  112x55 
feet,  built-up  roof,  hardwood  floors,  hot  wa¬ 
ter  heat,  electric  light,  (2)  freight  elevators, 
roof  ventilators,  rolled  steel  sash.  Owner 
ready  for  sub-bids. 

Tea  House  (alts,  and  add.),  between  Mid¬ 
dletown  and  Elizabethtown,  Pa.  Architect, 
J.  B.  Harmon,  48  North  Queen  street,  Lan¬ 
caster,  Pa.  Owner,  Elizabeth  Brinzer  Eliza¬ 
bethtown,  Pa.  Brick,  2  stories,  16x22  feet, 
shingle  roof,  concrete  floors,  hot  water  heat, 
electric  light.  Owner  will  sub-let. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Own¬ 
ers  taking  bids  due  November  3rd  at  10  A.  M. 
at  Pennsylvania  State  Capitol.  Forms  and 
specifications  free.  Plans,  $2.50  per  set. 

Cambria  County,  Route  ‘276,  Washington 
and  'Cresson  Townships  and  Lilly  Borough, 


15,568  feet.  One  course  reinforced  concrete. 
Certified  check,  $3,000. 

Crawford  County,  Route  200,  Sparta  Town¬ 
ship,  7,612  feet.  One  course1  reinforced  con¬ 
crete.  Certified  check,  $1,500. 

Warren  County,  Appli.  154  and  1092,  Farm¬ 
ington  and  Pine  Drove  Townships,  23,028  feet. 
Either  bituminous  surface  course  on  a  con¬ 
crete  foundation  or  one  course  reinforced  con¬ 
crete.  Certified  check,  $4,000. 


Pennsylvania 
Contracts  Awarded 

Packing  House,  Second  and  Chestnut  str., 
Reading,  Pa.  Architects  and  engineers,  Him- 
melbach  &  Schlich,  New  York  City.  Owners, 
Central  Abattoir  'Co.,  Reading,  Pa.  Brick 
and  steel,  2  stories  and  mezzanine,  125x82 
feet,  Barrett  roof,  concrete  floors,  hollow  tile, 
roof  ventilators,  waterproofing,  iron  work, 
rolled  steel  sash,  hollow  metal  skylights.  Con¬ 
tract  awarded  to  Beard  Const.  Co.,  Reading, 
Pa.  v 

Residence  (alts,  and  add.)  and  Garage, 
Rydal  road,  Rydal,  Pa.  Architect,  William 
Woodburn  Potter,  Real  Estate  Trust  Building, 
Philadelphia.  Owner,  Miss  Anna  W.  Zimmer¬ 
man,  on  premises.  Stone,  brick  and  steel,  2% 
and  1%  stories,  28x26  feet  and  40x25  feet, 
slate  roof,  cement,  composition  and  pine 
floors,  electric  lighting,  demolition,  metal 
lath,  tile  work,  iron  work  (heating  and 
weather  strips  reserved).  Contract  awarded 
to  Thomas  C.  Trafford,  1613  Sansom  street, 
Philadelphia. 

Knitting  Mill,  Pottstown,  Pa.  Architect, 
private.1  plans1.  Owner,  Ronald  Reiss,  Potts¬ 
town,  Pa.  Reinforced  coneree  and  steel,  3 
stories,  60x120  feet,  slag  roof,  pine  floors, 
elevators,  rolled  steel  sash,  iron  work.  Con¬ 
tract  awarded  to  William  Steele  &  Sons  Co., 
1600  Arch  street,  Philadelphia. 

Residence,  Merion,  Pa.  Architect,  Albert 
F.  Schenck,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owner,  Charles  Sessler,  1314  Walnut 
street,  Philadelphia.  Stone,  2%  stories,  54x24 
feet,  wing  44x24  feet,  shingle  roof,  oak  and 
pine  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  and  iron  work.  Contract  awarded  to 
E.  J.  Hedden,  Finance  Building,  Philadel¬ 
phia. 

Municipal  Building,  Chester,  Pa.,  $34,250. 
Engineer,  George  Boutelle,  City  Hall,  Chester, 
Pa.  Owners,  City  of  Chester,  Pa.  Face  brick 
and  tile,  1  story,  109x54  feet,  steel  trussed 
roof,  concrete  floors,  steam  heat,  electric  light, 
reinforced  metal  lath,  waterproofing.  Contract 
awarded  to  Chester  Const.  &  Cont.  Co.,  Ches¬ 
ter,  Pa. 

Residence,  Highland  Farms,  Abington,  Pa. 
Architect,  C.  A.  Ziegler,  1309  Locust  street, 
Philadelphia.  Owner,  Herman  Harting,  1356 
Jerome  street,  Philadelphia.  Stone  and  cut 
stone,  2%  stories,  45x29  feet,  shingle  roof, 
oak,  pine  and  cement  floors,  metal  lath,  hot 
water  heating,  electric  lighting,  tile  and  iron 
work.  Contract  awarded  to  Fesmire  Brothers, 
Glenside,  Pa. 

Residence,  Lancaster,  Pa.  Architect,  M.  R. 
Evans,  10%  East  Orange  street,  Lancaster, 
Pa.  Owner,  Oliver  J.  Keller,  5  North  Lime 
street,  Lancaster,  Pa.  Brick,  2%  stories,  38x25 
feet,  slate  roof,  pine  floors,  electric  lighting, 
tile  work.  Contract  awarded  to  J.  ‘Stumpf  & 
Son,  Lancaster,  Pa. 

Store  and  Apartment  (alts.),  Derry  street, 
Harrisburg,  Pa.  Architect,  B.  E.  Starr,  9 
North  Second  street,  Harrisburg,  Pa.  Owner, 
W.  A.  Geinert,  1201  Mulberry  street,  Harris¬ 
burg,  Pa.  Brick,  3  stories,  25x60  feet,  com¬ 
position  roof,  plate  glass,  fire  escape.  Con¬ 
tract  awarded  to  M.  N.  Gettys,  Harrisburg, 
Pa. 


Garage,  1135  Mulberry  street,  Harrisburg, 
Pa.  Architect,  T.  H.  Hamilton,  Spooner 
Building,  Harrisburg,  Pa.  Owners,  J.  B.  and 
H.  Friedberg,  Harrisburg,  Pa.  Steel,  concrete 
and1  brick,  2  stories,  70x90  feet,  slag  roof,  con¬ 
crete  floors,  electric  lighting.  Contract 
awarded  to  C.  W.  Strayer,  'Green  and  Forster 
streets,  Harrisburg,  Pa. 

Residence  and  Garage,  Highland  Park,  Pa. 
Architect,  Richard  R.  Neely  ,2126  Pine  street, 
Philadelphia.  Owner,  C.  Keiter,  care  of  ar¬ 
chitect.  Frame  and  stucco,  2%  stories,  26x38 
feet,  slate  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Con¬ 
tract  awarded  to  C.  N.  Rochelle,  School  Lane, 
Darby,  Pa. 

Residence  and  Garage,  Wayne  avenue,  By¬ 
wood,  Pa.  Architect,  Richard  R.  Neely,  2126 
Pine  street,  Philadelphia.  Owner,  Louis  Heinz, 
4904  Baltimore  avenue,  Philadelphia.  Frame 
and  stucco,  2%  stories,  24x36  feet,  garage, 
10x18  feet.  Contract  awarded  to  C.  N.  Ro¬ 
chelle,  School  Lane,  Darby,  Pa. 


New  Jersey 
Construction  News 

Show  Room  and  Garage  (add.),  2719-21  At¬ 
lantic  avenue,  Atlantic  City,  N.  J.  Architect, 
Byron  H.  Edwards,  34  South  Seventeenth 
street,  Philadelphia.  Owner,  Carroll  W. 
Brown,  Atlantic  'City,  N.  J.  Brick  and  steel, 
1  story,  48x23  feet,  slag  roof,  cement  floors, 
metal  lath,  plate  glass,  metal  bulks,  electric 
lighting,  fire  doors.  Owner  is  taking  general 
bids. 

Building  (alts.),  2532  Pacific  avenue,  At¬ 
lantic  City,  N.  J.  Architect  Byron  H.  Ed¬ 
wards,  34  South  Seventeenth  street,  Philadel¬ 
phia.  Owner,  Joseph  Martin,  on  premises. 
New  brick  front,  oak  and  cement  floors,  metal 
lath,  plastering,  metal  bulks.  Plans  in  pro¬ 
gress. 

High  School,  Ocean  City,  N.  J.  Architect, 
Vivian  B.  Smith,  Guarantee  Trust  Building, 
Atlantic  City.  Owners,  Ocean  City  School 
Board,  care  of  architect.  Fireproof,  3  stories, 
slag  roof,  hardwood  floors,  hollow  tile,  metal 
lath,  electric  light,  tile  and  marble  work,  roof 
ventilators,  waterproofing,  dampproofing,  or¬ 
namental  iron  work.  Sketches  in  progress. 

Apartments  (8),  Atlantic  City,  N.  J.  Ar¬ 
chitect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  care  of  ar¬ 
chitect.  Brick,  3  and  5  stories,  50x150  feet, 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work,  metal 
lath,  (3)  elevators,  rolled  steel  skylights. 
Plans  in  progress. 

Ford  Service  Station,  Wildwood,  N.  J.  Ar¬ 
chitect,  Mark  B.  Reeves,  Wildwood,  N.  J. 
Owner,  Herbert  S.  Shaw,  Wildwood,  N.  J. 
Concrete  and  steel,  50x100  feet.  Plans  in 
progress. 

Residence,  Riverton,  N.  J.  Architect,  J. 
Fletcher  Street,  129  'South  Fifth  street,  Phila¬ 
delphia.  Owner,  M.  Lawton  Steedle,  River¬ 
ton,  N.  J.  Hollow  tile  and  plaster,  2%  sto¬ 
ries,  25x50  feet,  slate  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting,  tile  work. 
Plans  in  progress. 

Dairy,  Trenton,  N.  J.  Architect,  William 
Kleman,  First  National  Bank  Building,  Tren¬ 
ton.  Owners,  Castania  Dairies,  North  Broad 
street,  Trenton,  N.  J.  Steel,  fireproof,  3  sto¬ 
ries,  80x80  feet,  concrete  and  slag  roof,  con¬ 
crete  floors,  electric  light,  freight  elevators, 
roof  ventilators,  rolled  steel  sash  and  sky¬ 
lights,  fire  doors,  floor  hardener.  Plans  in 
progress. 

Apartment  Houses  (6),  New  Hampshire  and 
Pacific  avenues,  Atlantic  City,  N.  J.  Archi¬ 
tect,  'Samuel  Abramson,  2313  Walnut  street, 
Philadelphia.  Owner,  Mary  Freedman,  Allan- 
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tie  City,  N.  J.  Brick,  concrete  and  steel,  2 
stories,  18x80  feet,  slag  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting,  tile  and 
marble  work,  cement  work,  will  contain  12 
apartments.  Architect  will  be  ready  for  bids 
in  three  weeks. 

Residence,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  >&  Son,  St.  Regis  Thea¬ 
tre  Building,  Trenton,  N.  J.  Owner,  J.  How¬ 
ard  Rohan,  1305  West  State  street,  Trenton, 

N.  J.  Frame,  2 y2  stories,  32x30  feet,  shingle 
roof,  hardwood  floors,  heating  undecided,  elec¬ 
tric  light.  Architects  ready  for  bid®. 

Residence,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Thea¬ 
tre  Building,  Trenton.  Owner,  Lester  Bing- 
ley,  Trenton,  N.  J.  Frame,  2%  stories,  32x30 
feet,  shingle  roof,  hardwood  floors,  electric 
lighting.  Architect  ready  for  bids. 

School,  Assembly  Room,  Gymnasium  and 
Swimming  Pool,  Trenton.  Architects,  William 
Slack  &  Son,  St.  Regis  Theatre  Building, 
Trenton.  Owners,  Trenton  School  Board,  R. 

O.  Belville,  secretary,  Trenton,  Brick,  fire¬ 
proof,  steel,  2  stories  and  basement,  tile  roof, 
hardwood  floors  (heating,  plumbing  and  elec¬ 
tric  work  reserved),  hollow  tile,  metal  lath, 
safety  treads,  roof  ventilators,  waterproofing, 
dampproofing,  tile  and  marble  work,  rolled 
steel  skylights,  iron  stairs,  ornamental  iron 
work.  Owner  ready  for  bids. 

Store  and  Apartment  (alts,  and  add.),  21 
South  Carolina  avenue.  Architect,  J.  R.  Og¬ 
den,  143  South  South  Carolina  avenue,  Atlan¬ 
tic  City,  N.  J.  Owner,  S.  Hyman,  on  prem¬ 
ises.  Brick,  3  stories,  72x40  feet,  slag  roof, 
pine  floors,  steam  heat,  electric  light,  tile 
work,  rolled  steel  skylights,  roof  ventilators. 
Architect  will  be  ready  for  bids  in  a  few 
days. 

Garage  and  Apartment,  Atlantic  City,  N.  J. 
Architect,  J.  Hudson  Vaughn,  ‘Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Mr. 
Barfoot,  3711  Ventnor  avenue,  Ventnor,  N.  J. 
Brick,  3  stories,  50x150  feet,  slag  roof,  con¬ 
crete  and  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work,  rolled  steel  skylights. 
Architect  ready  for  bids. 

Residence,  Atlantic  City,  N.  J.  Architect, 
J.  R.  Ogden,  143  South  South  Carolina  ave¬ 
nue,  Atlantic  City,  N..  J.  Owner,  S.  Fish¬ 
man,  12  South  South  Carolina  avenue,  Atlan¬ 
tic  City.  Brick,  1  story,  18%x32  feet,  slag 
roof,  pine  floors,  hot  water  heat,  electric 
light.  Architect  will  take  bide  in  a  few  days. 

Masonic  Temple  (alts.),  Gloucester,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  ‘Camden,  N.  J.  Owners,  Cloud  Lodge, 
No.  101,  W.  Leroy  Goodwin,  on  premises. 
General  interior  alterations,  slag  roof,  com¬ 
position  floors,  hot  water  heat,  electric  light¬ 
ing,  plumbing  fixtures,  cast  stone.  Archi¬ 
tect  taking  sub-bid®. 

Apartment  House,  West  Collingswood,  N.  J. 
Architect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  Louis  Blase,  care  of  architect. 
Brick,  2  stories,  40x65  -feet,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light.  Owner 
will  take  sub-'bids. 

Warehouse  (alts.),  417  Mickle  street,  Cam¬ 
den,  N.  J.  Architect,  A.  B.  Gill,  Law  Build¬ 
ing,  Camden,  N.  J.  Owner,  G.  W.  Jessup, 
528  Cooper  street,  Camden,  N.  J.  Brick, 
steel,  1  story,  45x75  feet,  slag  roof,  wood 
floors,  steam  heating,  electric  lighting.  Owner 
taking  bids. 

Store  (add.),  1232  Atlantic  avenue,  Atlan¬ 
tic  City,  N.  J.  Architect,  J.  H.  Vaughn, 
Guarantee  Trust  Building,  Atlantic  City.  Own¬ 
ers,  .Curries  Co.,  1232  Atlantic  avenue,  At¬ 
lantic  City,  N.  J.  Concrete  and  steel,  3  sto¬ 
ries,  slag  roof,  pine  floors,  electric  light,  gen¬ 
eral  alterations.  Owner  will  build. 

Residences  (52),  Atlantic  City,  N.  J.  Ar¬ 
chitect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City.  Owners,  Yarmov  & 
Shenkman,  Guarantee  Trust  Building,  Atlan¬ 


tic  City.  Brick,  2  stories,  36x50  feet,  slag 
roof,  hardwood  floors,  hot  water  heat,  electric 
light,  tile  work.  Owner  will  build. 

Residence,  Haddonfield,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Dr.  S.  Ironside,  Haddonfield, 
N.  J.  Brick,  12  stories,  25x38  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  eleetrie  light, 
tile  work.  Architects  taking  bids  due  Octo¬ 
ber  21st. 

Residence  (alts,  and  add.),  Somers  Point, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  Mrs. 
R.  Craighead,  Craig  Hall,  Atlantic  City,  N.  J. 
Frame,  2%  stories,  40x160  feet,  asbestos 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Archi¬ 
tect  taking  bids  'due  October  23rd. 

Parkway  Garage  (add.),  Boston  avenue,  At¬ 
lantic  City,  N.  J.  Architect,  Byron  H.  Ed¬ 
wards,  34  South  Seventeenth  street,  Philadel¬ 
phia.  Owner,  Walter  Bew,  Atlantic  City, 
N.  J.  Brick,  cut  stone,  reinforced  concrete 
and  steel,  1  additional  story,  98x130  feet,  slag 
roof  raised',  cement  floors,  waterproofing,  terra 
cotta,  iron  work,  bond,  electric  light,  demo¬ 
lition.  Architect  taking  bids  due  October 
20th. 

Commercial  Building,  Gibbsboro,  N.  J.  Ar¬ 
chitect,  A.  P.  Valentine,  212  High  street,  Ger¬ 
mantown.  Owners,  John  Lucas  &  Co.,  Inc., 
322  Race  street,  Philadelphia.  Brick  and 
steel,  2  stories,  60x100  feet  ,slag  roof,  cement 
floors.  Owners  taking  bids  due  October  21st. 


New  Jersey 

Contracts  Awarded 

Bank  Building,  Atlantic  City,  N.  J.  Archi¬ 
tects,  McLanahan  &  Benckert,  Bellevue  Court 
Building,  Philadelphia.  Owners,  Equitable 
Trust  Co.,  Atlantic  City,  N.  J.  Brick,  granite, 
limestone  and  steel,  '2  .stories  and  bsement, 
48x96  feet,,  slag  roof,  cork,  maple  and  cement 
floors,  metal  lath,  iron  work,  tile  and  marble 
work,  rolled  steel  sash  and  skylights.  Con¬ 
tract  awarded  to  Frank  V.  Warren,  132  South 
Seventeenth  street,  Philadelphia. 

Bank  Building  (alts,  and  add.),  Haddon  and 
Kaighn  avenues,  Camden,  N.  J.  Architect, 
private  plans.  Owners,  Parkside  Trust  Co.,  on 
premises.  Brick,  1  story,  34x21  feet,  slag 
roof,,  cement  and  pine  floors,  demolition,  iron 
work  (heating  and  finished  hardware  re¬ 
served),  electric  lighting.  Contract  awarded 
to  Andrew'  White,  1139  Sheridan  street,  Cam¬ 
den,  N.  J. 

Residence,  Maple  avenue,  Trenton,  N.  J., 
$6,000.  Architect,  private  plans.  Owner, 
Leslie  Harris,  69  Maple  avenue,  Trenton,  N. 
J.  Frame,  2'  stories,  24x28  feet,  slate  roof, 
pine  floors,  electric  lighting.  Contract  awarded 
to  W.  H.  Loose,  308  Logan  street,  Trenton, 
N.  J. 

Apartment,  North  Providence  Terrace,  At¬ 
lantic  City,  N.  J.  Architect,  J.  H.  Vaughn, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  George  C.  Felker,  17  South  Kentucky 
avenue,  Atlantic  City.  Brick,  hollow  tile,  3 
stories,  73x34  feet,  slag  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  and'  marble 
work.  Contract  awarded  to  Philip  G.  Han- 
num,  Atlantic  City,  N.  J. 

Residence,  West  Collingswood,  N.  J.  Ar¬ 
chitect,  A.  B.  Gill,  Law  Building,  Camden, 
N.  J.  Owner,  Graham  Lucas,  care  of  archi¬ 
tect.  Frame,  1%  .stories,  24x40  feet,  asphalt 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  H.  B.  Howey,  413  Bailey  street,  Camden, 
N.  J. 

Bank  (alts,  and  add.),  Collingswood,  N.  J. 
Architects,  Lackey  &  Hettle,  5  Hudson  ave¬ 
nue,  Camden,  N.  J.  Owners,  Collingswood 


Trust  Co.,  Dr.  T.  W.  Haddon,  Collingswood. 
Office  partitions,  interior  addition,  composi¬ 
tion  floors,  electric  lighting.  Contract  awarded 
to  R.  A.  Scarborough,  Collingswood,  N.  J. 

Stores  and  Apartments,  Pacific  avenue, 
Wildwood,  N.  J.  Architect,  Mark  B.  Reeves, 
Wildwood,  N.  J.  Owner,  Louis  Staffer,  Wild¬ 
wood,  N.  J.  Brick,  three  stories,  60x80  feet, 
tin  roof,  wood  floors,,  hot  water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  Frank  E. 
Walters,  Wildwood,  N.  J. 

Store  and  Apartments,  Pacific  avenue, 
Wildwood,  N.  J.,  $16,000.  Architect,  Mark 
B.  Reeves,  Wildwood,  N.  J.  Owner,  Walter 

M.  Beers,  Wildiwood,  N.  J.  Brick,  3  stories, 
20x90  feet,  slag  roof,  wood  floors,  eleetrie 
lighting  (hot  water  heating  reserved).  Con¬ 
tract  awarded  to  Bond  &  Witte,  Wildwood, 

N.  J. 


Miscellaneous 

Construction  News 

Fire  House  and  Stores,  Oak  Grove,  Dela¬ 
ware.  Architect,  E.  L.  Rice,  815  Market 
street,  Wilmington,  Del.  Owners,  Elsmere 
Fire  Engine  Co.,  Oak  Grove,  Del.,  care  of 
R.  W.  Crook,  Oak  Grove,  Del.  Frame,  2  sto¬ 
ries,  25%x64  feet,  composition  shingle  roof, 
concrete  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  ready  for  bids. 

Bank  and  Office  (alts.),  Twenty-first  and 
Market  streets,  Wilmington.  Architects, 
Brown  &  Whiteside,  Dupont  Building,  Wil¬ 
mington,  Del.  Owners,  Wilmington-Brandy- 
wine  Bank,  care  of  architects.  General  inte¬ 
rior  alterations,  hardwood  floors,  tile  and 
marble  work.  Contract  awarded  to  Samuel 
Pierce,  Wilmington,  Del. 


Proposals 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
October  6,  1922.  Sealed  Proposals  will  be 
opened  i  nthis  office  at  3  P.  M.,  November  1, 
1922,  for  construction  (including  mechanical 
equipment)  of  a  one-story  laundry  building 
covering  5,130  square  feet,  for  the  United 
States  Veterans  ’  Hospital  at  the  Bronx,  New 
York,  N.  Y.,  -to  be  completed  within  four 
months  from  award  of  contract.  Drawings 
and  specifications  may  be  obtained  at  this 
office  in  the  discretion  of  the  Supervising 
Architect.  Proposals  will  be  considered  only 
from  individuals,  firms,  or  corporations  pos¬ 
sessing  satisfactory  financial  and  technical 
ability,  equipment,  and  organization  to  in¬ 
sure  speedy  completion  of  the  contract,  and 
who  have  established  a  record  for  expedition 
on  contracts  of  similar  character  and  magni¬ 
tude.  Before  drawings  and  specifications  are 
forwarded  to  prospective  bidders,  applicants 
must  cite  at  least  one  specific  instance  where 
a  record  for  speed  has  been  established  on  a 
job  of  equivalent  magnitude,  giving  date  of 
award  of  contract,  amount  of  contract,  spe¬ 
cified  time  for  completion  and  date  of  actual 
completion.  The  fact  that  any  concern  ob¬ 
tains  a  set  of  the  plans  and  specifications 
from  any  source  whatever  and  submits  a  bid 
shall  not  constitute  a  waiver  of  the  foregoing 
stipulations.  Jas.  A.  Wetmore,  Acting  Su¬ 
pervising  Architect. 


You  know  what  propaganda  is,  don’t  you! 
You  know,  too,  how  effective  a  weapon  it  is, 
if  used  properly,  don’t  you?  Well,  advertis¬ 
ing — honest,  fair  advertising — is  the  best 
propaganda  we  know  of.  Join  the  propagand¬ 
ists  now!  Advertise  in  the  “Builders’ 
Guide,” 


(Continued  from  page  664) 
of  millions  of  dollars  lost  by  the  rail¬ 
road  and  mine  operators  through  the 
shut  down;  of  the  hundreds  of  millions 
lost  to  the  workers  themselves  through 
their  selective  idleness ;  but  they  can  give 
no  estimate  of  the  other  hundreds  of  mil¬ 
lions  of  dollars  lost  to  business  in  gen-, 
eral  by  the  economic  setback.  Had  not 
the  country  been  thrown  into  these  dis¬ 
turbing  conflicts,  the  factories  throughout 
the  land  would  today  be  in  a  position  tre¬ 
mendously  better  than  they  were  a  year 
ago;  and  would.be  operating  at  a  speed 
that  we  have  not  seen  for  two  or  three 
years. 

Now  Ready  for  Increase 

“These  statements  are  made  advisedly 
and  in  view  of  recent  reports  received  by 
the  National  Association  of  Manufactur¬ 
ers  on  the  employment  outlook  for  the 
fall  and  winter.  These  reports  show  that 
practically  every  large  industrial  district  in 
the  country  was,  and  undoubtedly  still  is, 
planning  to  make  considerable  extensions 
of  its  forces  in  the  fall  that  would  put 
hundreds  of  thousands  of  men  back  to 
work  and  add  several  billions  of  dollars 
to  the  payrolls  of  the  country.  The  two 
outstanding  strikes  not  only  delayed  these 
extensions,  but  undoubtedly  have  made 
it  impossible  or  impracticable  for  many 
of  these  industries  to  increase  their  forces 
to  the  full  extent  they  had  planned.  The 
processes  of  reconstruction  are  much 
slower  than  the  processes  of  destruction 
and  it  is  problematical  just  how  much  of 
a  throwback  on  industry  has  been  occa¬ 
sioned  by  labor  itself. 

“Governmental  reports  show  that  the 
production  of  raw  products  has  more  than 
come  back  to  its  own.  Our  farms  have 
produced  more  than  $1,000,000,000  worth 
of  produce  above  last  year’s  record ;  wool 
production  has  increased  and  there  are 
further  fine  reports  on  the  production  of 
iron.  Industrial  production  would  now 
be  keeping  up  with  this  magnicent  record 
had  we  not  had  the  bickerings  of  the  last 
few  months  to  contend  with ;  but  even  in 
spite  of  these  drawbacks,  I  am  confident 
that  the  larger  part  of  our  industries  will 
be  found  to  be  carrying  out  their  program 
for  extensions  almost  as  fully  as  they  had 
planned  before,  and  that  our  industrial 
recovery  will  be  speedier  than  some  have 
thought.  The  reports  we  have  received 
on  the  employment  situation  show  that 
about  six  weeks  ago  practically  every 
basic  industry  was  making  arrangements 
to  take  on  more  men  at  the  beginning  of 
the  late  summer  and  fall  business.  The 
greater  part  of  these  extensions  naturally 
were  modest  and  meant  probabfy  the 
additions  of  10%  to  15%  in  the  crews. 
But  in  some  particular  districts  and  par¬ 
ticular  industries,  the  organizations  were 
preparing  to  make  large  additions,  while 
some  were  preparing  to  double  their 
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forces.  There  were  unusually  promising 
outlooks  for  the  iron  and  steel  industries, 
building,  automobiles,  electrical  machin¬ 
ery  and  tools,  leather  products,  lumber 
products,  textiles,  paper  and  metal  goods. 
The  miscellaneous  industries  gave  an 
excellent  indication.” 

The  following  is  a  tabular  sutnmay  of 
the  reports  received  by  the  association : 

Iron  and  Steel 

Percentage  of 
reports  indicating 
an  increase  in 
working  forces 

Pennsylvania,  Massachusetts  and  Wis¬ 
consin  . ^ .  85 

Ohio  and  New  Jersey .  80 

Indiana,  New  York,  Connecticut,  Illi¬ 
nois  and  Michigan  .  7 5 

Kentucky,  Tennessee,  Missouri,  Rhode 
Island  and  Virginia  100 

Machinery  and  Tools 

Maryland,  Wisconsin,  Delaware  and 

Indiana  . 100 

Connecticut  .  90 

(Some  plants  will  double  their 
forces.) 

New  Jersey  . .  85 

Illinois  .  75 

Massachusetts  Pennsylvania  and 

Rhode  Island  .  65 

Tennessee,  New  York,  Missouri,  and 
Iowa . . .  50 

Textiles 

Massachusetts,  New  Jersey,  Pennsyl¬ 
vania  and  New  York .  65 

Tennessee,  Wisconsin  and  Indiana.  .  85 

Connecticut  .  50 

Rhode  Island  . 45 

Maryland,  Minnesota,  Virginia,  Mich¬ 
igan,  Missouri,  Illinois,  Georgia, 
and  Kentucky . 100 

Building 

New  York  ..... . 90 

Ohio  and  Pennsylvania .  80 

Illinois  .  75 

Missouri  and  Iowa  . i, ...  .  100 

Massachusetts  and  Connectiuct .  60 

New  Jersey  . 50 

Automobiles 

Indiana,  Massachusetts,  Iowa,  Penn¬ 
sylvania,  Rhocje  Island  and  New 

Hampshire  . 100 

Illinois  . ,m .  80 

Connecticut  .  75 

New  York  . .  70 

Ohio  .  65 

Metal  Goods 

Illinois  and  Connecticut  .  ...  j .  75 

New  York  and  Ohio .  65 

New  Jersey,  Missouri,  Michigan  ...  50 
Massachusetts,  Pennsylvania,  Rhode 
Island  and  Wisconsin  . 100 
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Paper 

Illinois  and  New  Jersey . 100 

Ohio . 85 

Connecticut  and  Wisconsin  .  80 

New  York  . .  65 

Michigan  and  Massachusetts  .  60 

Indiana  . 65 

Lumber  and  Woodworking 
Illinois,  Iowa,  Tennessee,  Wisconsin, 
Louisiana,  Nebraska  and  Washing¬ 
ton  . ....t . 100 

Ohio,  Indiana  and  Michigan . .  80 

New  York  and  Pennsylvania .  75 

Leather 

Six  States  (not  specified)  . 100 

Pennsylvania  . l .  65 

Maine,  New  Jersey,  New  York  and 

Ohio .  50 

Massachusetts  .  55 

Electrical 

Connecticut,  Illinois,  Missouri,  New 
Jersey,  Pennsylvania  and  Michigan.  100 

New  York  and  Ohio  . 65 

Massachusetts  .  85 

Miscellaneous  Industries 
Maryland,  Minnesota,  Delaware  and 

Kentucky . 100 

Illinois  . 80 

New  Jersey,  Tennessee,  Rhode  Island', 

Michigan,  Wisconsin  .  85 

New  York,  Massachusetts,  Pennsyl¬ 
vania  .  75 

Connecticut,  Missouri,  Indiana  and 
Iowa .  50 


Keen  Competition  Coming 
“I  believe,  with  the  strikes  now  in  pro¬ 
cess  of  settlement,  that  we  have  come  to 
the  point  where  we  need  more  than  peace 
in  our  industrial  fabric”  Mr.  Edgerton 
continues.  “We  need  peace  in  our  legis¬ 
lative  fabric  just  as  well — peace  with 
Congress  on  our  taxation  problems,  and 
on  our  tariff  problems.  The  manufac¬ 
turers  are  affected  by  these  questions 
more  than  any  one  other  class.  Politi¬ 
cians,  in  their  ignorance  of  the  action  and 
reaction  of  economic  law,  cannot  be  ex¬ 
pected  to  treat  these  matters  wisely.  If 
the  problems  are  left  to  the  well-organ¬ 
ized  management  of  other  interests,  the 
consequences  can  easily  be  imagined.  The 
time,  therefore,  has  arrived  when  the 
manufacturers  must  come  out  from  their 
selfish  isolation  and  through  the  submerg¬ 
ing  of  their  pride  and  individual  opinion, 
when  necessary  to  united  action  and 
through  energetic  co-operation,  solidify 
themselves  into  a  constructive  working 
force  for  the  solution  of  the  complex  and 
stupendous  problems  that  are  in  the  way 
of  our  progress. 

“In  my  opinion,  we  are  entering  upon 
the  keenest  competition  era  in  all  his¬ 
tory.  The  economic  advantage  which 
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America  now  has  is  offset  by  certain  other 
advantages  possessed  by  our  chief  com¬ 
petitor  nations.  Under  the  discriminat¬ 
ing  tutelage  of  mankind’s  most  efficient 
schoolmaster,  misfortune,  our  European 
neighbors  have  learned  lessons  in  suffer¬ 
ing,  endurance,  patience,  work,  thrift  and 
economy  which  equip  them  in  an  essen¬ 
tial  manner  for  a  race  to  the  goal  of 
commercial  and  industrial  supremacy. 

“To  maintain  the  lead  which  we  now 
have  in  that  race,  we  must  not  only  in¬ 
crease  our  individual  efforts,  but  must  re¬ 
solve  to  hold  our  place  by  a  return  to  the 
same  spirit  of  thrift,  industry  and  deter¬ 
mination  by  which  our  forefathers  gave 
us  this  magnificient  land  in  which  to 
live.” — From  the  Industrial  Digest. 


OPPONENTS  of  the  American 
Plan  contend  that  the  worker  is 
less  likely  to  get  a  square  deal 
than  under  “union”  regime ;  that  the  un¬ 
ions  are  necessary  to  obtain  fairness. 

The  following  data  from  the  Archi¬ 
tect  and  Engineer  seems  to  refute  these 
contentions : 

Comparative  Wage  Conditions  in  the 
Building  Trades  June  1,  1922 

Bricklayers — San  Francisco,  $9.00; 
Los  Angeles,  $10.00;  Salt  Lake,  $9.00; 
Chicago,  $8.80 ;  Minneapolis,  $8.80 ;  Phila 
delphia,  $7.20;  Indianapolis,  $9.20,  and 
Pittsburgh,  $10.40. 

Carpenters — San  Francisco,  $8.00  ;  Los 
Angeles,  $8.00;  Salt  Lake,  $7.20;  Chica¬ 
go,  (open)  $8.00;  Minneapolis,  $6.40; 
Philadelphia,  $10.00;  Indianapolis,  7.40, 
and  Pittsburgh,  $9.00. 

Cement  Finishers — San  Francisco, 
$8.00;  Los  Angeles,  $8.00;  Salt  Lake, 
$7.00;  Chicago,  $6.80;  Minneapolis,  6.40; 
Philadelphia,  $6.40,  Indianapolis,  $7.20, 
and  Pittsburgh,  $7.00. 

Electricians — San  Francisco,  $8.00 ; 
Los  Angeles,  $8.00;  Salt  Lake,  $7.20; 
Chicago,  $8.80;  Minneapolis,  $6.40;  Phil¬ 
adelphia,  $7.20;  Indianapolis,  $8.00,  and 
Pittsburgh,  $9.00. 

Lathers— San  Francisco,  $8.00;  Los 
Angeles,  $8.00;  Salt  Lake,  $8.00;  Chica¬ 
go,  $8.00;  Minneapolis,  $6.40;  Philadel¬ 
phia,  $7.20 ;  Indianapolis,  $9.00,  and  Pitts¬ 
burgh,  $9.00. 

Painters — San  Francisco.  $8.00;  Los 
Angeles,  $7.00;  Salt  Lake,  $7.20;  Chica¬ 
go,  $10.00;  Minneapolis,  $6.40;  Philadel¬ 
phia,  $6.40 ;  Indianapolis,  $7.20,  and  Pitts¬ 
burgh,  $8.00. 

Plasterers — San  Francisco,  $10.00 ; 
Los  Angeles,  Ave.  12  10-14;  Salt  Lake, 
$9.00;  Chicago,  (open)  $10.00;  Minne¬ 
apolis,  $8.00;  Philadelphia,  Ave.  9  8-10; 
Indianapolis,  $9.00,  and  Pittsburgh, 
$9.00. 

Plumbers — San  Francisco,  $9.00;  Los 
Angeles,  $9.00;  Salt  Lake,  $8.00;  Chica- 


o,  $7.00;  Minneapolis,  $6.40;  Philadel¬ 
phia,  $7.20;  Indianapolis,  $9.00,  and 
Pittsburgh,  $9.00. 

Sheetmetal  Workers — San  Francisco, 
$8.50;  Los  Angeles,  $8. ;  Salt  Lake,  $7.20; 
Chicago,  (open)  7.60;  Minneapolis, 
$6.40;  Philadelphia,  $7.20;  Indianapolis, 
$7.36,  and  Pittsburgh,  $8.00. 

Structural  Steel— San  Francisco,  $9.00; 
Los  Angeles,  $6.40;  Salt  Lake,  $7.20; 
Chicago,  $8.40;  Minneapois,  $6.40;  Phil¬ 
adelphia,  $7.20;  Indianapolis,  $9.00;  and 
Pittsburgh,  $8.00. 

Hodcarriers-Bricklayers— San  Fran¬ 
cisco,  $7.00;  Los  Angeles,  $6.00;  Salt 
Lake,  6-7;  Chicago,  (open)  $6.30;  Min¬ 
neapolis,  $5.20;  Philadelphia,  $6.00;  In¬ 
dianapolis,  $5.60,  and  Pittsburgh,  (open) 
$5.60. 

Laborers — B.  T. — San  Francisco, 
$5.00;  Los  Angeles,  $4.00;  Salt  Lake, 
3-4;  Chicago,  $5.80;  Minneapolis,  $4.00; 
Philadelphia,  $3.50;  Indianapolis,  $2.40; 
and  Pittsburgh,  (open)  $2.40. 

Average  Wage — San  Francisco,  $8.12; 
Los  Angeles,  $7.86;  Salt  Lake,  $7.18; 
Chicago,  $7.77 ;  Minneapolis,  $6.36 ;  Phil¬ 
adelphia,  7.04;  Indianapolis,  $7.53,  and 
Pittsburgh,  $7.86. 

The  average  wage  of  the  eight  rep¬ 
resentative  cities  is  $7.49. 

From  the  above  data,,  which  represents 
wages  paid  in  the  primary  building  trade 
crafts  in  the  principal  cities  of  the  United 
States  on  June  1,  1922,  it  can  be  ob¬ 
served  that  the  average  wages  paid  San 
Francisco  building  trade  mechanics  are 
better  than  any  other  city  compared.  This 
high  wage  scale  has  been  guaranteed  as 
a  minimum  durin?  a  year  of  readjust¬ 
ment,  notwithstanding  the  fact  that  it  was 
a  period  of  falling  prices.  Work  has 
been  more  plentiful,  and*  the  building 
trade  mechanic  is '  better  off  than  he  has 
been  for  many  years,  as  his  average  an¬ 
nual  income  is  more  in  actual  money  and 
it  has  more  relative  buying  power.  The 
American  Plan  is  offering  no  restrictions 
as  to  who  shall  work,  as  long  as  he  will 
produce ;  it  is  guaranteeing  high  wages, 
and  the  building  trade  mechanic  has  more 
work  he  can  do. 


Note — Data  from  wage  scales  obtained 
from  the  Builders’  Exchanges  and  Em¬ 
ployers’  Associations  of  the  various  cities. 
“Open”  means  average  wage-qaaid  craft. 
No  agreed  wage  scale. 


When  you  stop  to  consider  that  the  Guide 
reaches  every  week  and  is  read  by  archi¬ 
tects,  builders,  building  owners,  contrac¬ 
tors  and  sub-bidders  in  every  branch  of 
building  construction,  you  must  perceive  its 
unique  importance  as  a  medium  for  adver¬ 
tising  with  an  appeal  to  that  class  Every 
copy  reaches  a  live  prospect. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


Just  remember  this:  Give  out  courtesy, 
kindness,  patience  and  good-will,  and  you’ll 
get  them  all  back  with  compound  interest. 
The  men  who  deserve  to  rank  in  Class  A 
do  not  chew  the  lint  and  fuss  about  the 
small  misfits  of  life.  To  take  what  comes 
and  forget  the  rest  is  wisdom.  Let  Braggo 
give  the  janitor  the  call,  and  the  Hall  Boys 
have  it  out  with  the  Ashbox  Inspector — 
you  can’t  afford  to  soil  your  soul  with 
small  scraps.  Fight  on  a  big  scale,  or  not 
at  all.  The  folks  who  have  trouble  with 
ushers  are  always  looking  for  trouble — and 
find  it.  Smile,  old  boy,  smilel 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth. 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


Advertising  is  telling  who  you  are,  where 
you  are,  and  what  you  have  to  offer  the 
world  in  the  way  of  service  or  commodity. 

If  nobody  knows  who  you  are,  or  what 
you  have  to  offer,  you  do  no  business,  and 
the  world  is  the  loser  through  giving  you 
absent  treatment. 

Life  is  too  short  for  the  consumer  to 
employ  detectives  to  ferret  out  merchants 
who  have  the  necessities  of  life  to  sell. 


You  owe  it  to  yourself  to  keep  in  touch 
with  what  is  going  on  in  the  trade,  and  you 
can  do  this  only  by  becoming  a  subscriber 
to  and  regular  reader  of  your  trade  paper 
If  you  are  not  a  regular  reader  of  the 
Builder’s  Guide  you  should  be.  The  cost  is 
not  excessive.  A  five-spot  insures  it  fifty- 
two  times  in  the  course  of  a  year. 


Don’t  be  a  Rip  Van  Winkle.  Advertise 
and  let  everybody  know  you  are  awake  and 
abreast  of  the  times. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramlngo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 

ARTISTS  AND  ARCHITECTS*  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  FiP  ort  St.,  Phlla. 

Robbins,  Cbas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

Well,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H  ,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird.  A  S.  . . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . .  .121  N.  18th  St.,  Phlla. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phlla. 

BUJI.DERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sta. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phlla. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phlla. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phlla. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phlla. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick. .Juniper  and  Cypress  Sts.,  Phila. 
CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co.  . . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . . . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . . .  316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co.  . 1345  Arch  St..  Phlla. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 

FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 4b  N.  2nd  St..  Fnua. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  6c  Boynton  Co . 1332  Aren  at.,  Phlla. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phila. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St..  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  8t„  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phlla. 
LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  PhMa. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . . . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  Tork  Road,  above  Butler  St.,  Phila. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phlla. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phlla. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . .52nd  and  Woodland  Ave.,  Phlla. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larcbwood  Ave.,  Phila. 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phlla. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . ...1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station.  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D..  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave..  Phila. 


ROOFING  SLATE. 

Baird.  A.  S . , . 24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird.  A.  S . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFJSTi  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30tn  »i..  Plum. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phlla. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen,  Wm.  H.  . 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Tinney,  Walter  H  .  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsesslng  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngaeaaiag  Ave. 
STONE. 

Fox  Croft  Quarry  Co . 24  S.  7th  St.,  Phila 

John  D’Lauro . 55  B.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes,  Packard,  Haughton  &  Smith, 

434  Walnut  St.,  Phlla. 
TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phlla. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phlla. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 919  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St ,  Phila. 

Weil,  J.  H.,  A  Co . 1304  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 

VENTILATING  SYSTEMS. 

Praiatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St,  Phlla. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sta.,  Phlla. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  8t„  Phil*. 

WATER  PAINT. 

Bayless,  W.  L.,  &  Son.. . Sharon  Hill,  Pa. 

Southern.  Wm.  B..  N.  VV.  Cor.  12th  and  Spruce 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phlla. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  Kt..  Phlla 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phlla. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phlla. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Win.  B.. 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Pbtia. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phlla. 

WIRE  PARTITIONS. 

Berko  Bros . ...Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co.  . . 18  S.  7th  St.,  Phlla. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

Wayne  Iron  Worka.  .Commercial  Treat  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small- --should  be 
protected  by  a  ‘J$orfh  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining;  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 


To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadel  phi  a 


Olde  jstmesfield  J^oofjs 

and  Flagging 


A® 


Made  with  Heavy  %  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  end  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia  i]2-5-i6th-5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 


l 


Bank  and  Office  Partitions 

Sturdy  and  Attractive 

Post  Office  Equipment,  Tables,  Furniture  and_ 
Special  Cabinet  Work 

Up-to-Date  Plant 

JOHN  E.  SJOSTROM  CO.,  Inc. 

1715  N.  lOth  Street  Philadelphia 


KEYSTONE  VELLUM 


Made  only  by 

KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 
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Issued  Weekly  in  the  Interest*  or  Architect*,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Lest  than  On*  Year 
15  Cent*  per  Copy 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsesaing  Avenue 
*  Philadelphia 


Entered  at  the  Philadelphia  Pott  Office  as  Second-Class  Matter 


Richardson  Products 


COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue.  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK'' 


Standard  of  the  Country 


Richardson  &  Boynton  Co. 

1332  Arch  Street 

Philadelphia,  Pa. 


Both  Phone* 


Italian 
Marble  Mosmt  ®o. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  3158 


Keystone  Phone:  Main  5145 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

i5  WATER  METERS  ^ 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  iS)dg.,  Philadelphia 


DAILY 

BUILDING 

NEWS 

Reliable  Advance  News 
Every  Morning 

on  Building  Work  in  Phila¬ 
delphia,  Eastern  Pennsylva¬ 
nia,  Southern  New  Jersey 
and  Delaware. 

Increase  Your  Sales 

Samples  Will  Convince  You 

DAILY  BUILDING  NEWS 

1530  Chestnut  Street 
Philadelphia 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 

PHILADELPHIA,  PA. 


Walnut  2174 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Estimates  Cheerfully  Given.  If  it’s  PAINTING,  See  Me 

M.  H.  CLARK 


CONTRACTOR 
General  Painting  and  Glazing 
68th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  il70  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 

Terra  Cotta  Works,  Crum  Lynne,  Pa. 


PA1NTING- 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 
PHILADELPHIA 

Both  Phones 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 
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EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MFSH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  PhiJa. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  p*^  1J94  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  Sl  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


“PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


7£ecic~Bjrios.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J..  Lansdowne,  Pa. 


if  '!  "  '/  / 


toi-'kn  n 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Us  Solve  Your  Waterproofing  Problem* 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes, 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


IRON] 

WIRE{ 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


|  “SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 

Be  sure  the  “Sphinx”  is  on  them. 

F.  WEBER  CoT 

1125  Chestnut  Street 


Send  for  our  de¬ 
scriptive  Catalog. 


WATERPROOFING 

- FOR- - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


‘CONSULT  US  AND  KEEP  DRY” 

k AQUABAR 


IONA 

Best 

Standard 

Ventilator 


IONA  VENTILATOR  CO.,  Inc.  “VS-SS*  St 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


THE  dearth  of  skilled  mechanics  has 
been  a  \  great  handicap  to  the 
Building  Industry  during  the  past 
year  or  more.  The  difficulty  of  obtaining 
sufficient  apprentices  for  the  various 
trades  has  been  set  forth  and  discussed 
in  the  Guide  at  various  times.  Of  course 
the  contractor,  the  material  dealer  and 
those  most  intimately  associated  with 
building,  feel  most  keenly  and  quickly 
the  insufficient  supply  of  skilled  labor. 
However,  as  the  American  Contractor 
sees  it,  apprenticeship  is  a  public  prob¬ 
lem,  for  says  that  paper: 

Chamber  of  commerce  should  be  par¬ 
ticularly  interested  in  helping  put  through 
a  program  for  the  training  of  appren¬ 
tices.  The  one  and  only  ultimately  pro¬ 
per  agency  to  supervise  this  training  is 
the  state  or  perhaps  the  municipality. 
Surely  through  public  institutions  is 
found  the  proper  channel  for  the  train¬ 
ing  of  youth.  If  contractors  spend  money 
in  maintaining  an  apprentice  school,  it  is 
casting  bread  upon  the  waters  with  a 
good  chance  for  none  of  the  good  re¬ 
sults  being  washed  back  to  the  donors. 
The  apprentice  is  not  a  peon  and  upon 
completing  his  program  to  his  or  to  oth¬ 
ers’  satisfaction,  he  is  Quite  likely  to  ac¬ 
cept  employment  elsewhere  than  where 
he  received  his  training.  Further,  there 
is  a  strong  prejudice  hard  to  overcome 
that  when  a  group  of  association  of  em¬ 
ployers  trains  apprentices  it  is  doing  so 
with  the  intent  of  “busting  unions.”  The 


best  way  to  keep  unionism  strong  is  to 
keep  right  on  giving  the  impression  that 
force  or  policy  is  being  used  to  break 
them  down.  There  is  nothing  so  'con¬ 
ducive  to  solidarity  as  outside  opposi¬ 
tion. 

The  continuation  school  is  not  unknown 
in  the  United  States,  but  it  is  too  little 
known  and  too  little  made  use  of.  We 
have  a  public  system  of  education.  The 
point  is  to  make  this  system  cater  to 
present  needs.  This  means  that  some 
boys  should  be  trained  for  the  useful  and 
honorable  profession  of  bricklaying.  The 
contractor  can  do  his  hit  to  bring  a  con¬ 
tinuation  school  to  his  city.  He  can  do 
his  bit  through  his  association  for  effect¬ 
ive  state  laws  on  the  subject  of  such 
schools.  But  the  contractor  can  not  do 
all  the  work  and  spend  all  the  money. 
The  material  dealers  and  producers  must 
aid  the  contractor  in  securing  apprentices, 
else  their  market  dwindles.  Civic  bodies 
such  as  chambers  of  commerce  should  be 
aroused  to  the  point  of  keen  interest  in 
this  critical  problem. 


OUR  ACHIEVEMENTS 
The  United  States — The  World’s  Chief 
Burner 

To  what  shall  we  attribute  our  vast 
increase  of  national  fire  waste?  Surely 
not  to  a  lack  of  knowledge  of  the  con¬ 
struction  of  fireproof  buildings ;  archi- 
tectsj  contractors,  building  men  every¬ 


where  are  advocating  and  explaining  the 
nature  and  uses  of  building  materials 
and  methods  which  tend  to  check  the  in¬ 
roads  of  the  red  demon,  Fire.  Shall  we 
state  that  the  American  people  are  indiff¬ 
erent  to  their  enormous  fire  losses,  or, 
shall  we  put  it  that  we  are  gamblers, 
willing  to  take  a  chance  that  our  buildings 
will  escape?  Indeed,  one  is  almost  led 
to  believe  that  the  latter  holds  true,  for 
the  average  man,  when  broached  upon 
the  possibilities  of  his  home  catching  fire, 
makes  light  of  it. 

But,  question  that  same  American 
citizen  upon  the  possibilities  of  saving  his 
family  in  case  the  seemingly  incredible 
should  happen  that  his  home  would  be 
burned  to  the  ground.  You  will  find 
that  “he  hadn’t  thought  of  that!”  Also 
observe  his  attitude  toward  a  man  who 
knowingly  builds  a  structure  so  suscep¬ 
tible  to  flames  that  but  a  spark  is  required 
to  make  it  a  vast  bonfire,  and  then  forces 
his  wife  and  children  to  live  in  it !  Crim¬ 
inal  carelessness  is  a  disagreeable  name 
for  such  an  action,  but  what  would  a 
person  call  it — thoughtlessness? 

The  law  recognizes  no  such  term  when 
dealing  with  its  offenders.  We  send  our 
children  to  schools  that  must  be  of  fire¬ 
proof  construction,  our  wives  to  resorts 
where  the  hotels  are  built  under  the  su¬ 
pervision  of  fire  inspectors;  yet  require 
them  to  live  in  a  home  that  would  dis¬ 
gracefully  fail  under  the  tests  of  the  fire 
inspectors. 


DRAWING 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1209  Arch  Street,  Philadelphia 

bell  phone,  Spruce  1256  keystone  phone.  Race  5519 

PRINTS 
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The  European  Situation  as  Viewed  by 
Benjamin  Franklin 

It  appears  that  even  as  early  as  the 
day  of  Benjamin  Franklin,  the  methods  of 
European  fire-restraint  construction  were 
noteworthy,  for  that  eminent  philosopher 
;and  shrewd  observer,  in  writing  from 
London  to  a  friend  in  America,  had  the 
following  to  say : 

“It  appears  to  me  of  great  importance 
to  build  our  dwelling  houses,  if  we  can, 
in  a  manner  more  secure  from  danger  by 
fire.  We  scarcely  ever  hear  of  fire  in 
Paris.  When  I  was  there,  I  took  par¬ 
ticular  notice  of  the  construction  of  their 
houses  and  I  did  not  see  one  of  them 
that  could  well  be  burned.  The  roofs  are 
of  slate  or  tile,  the  walls  are  of  stone, 
the  walls  generally  lined  with  stucco  or 
plaster  instead  of  wainscot.  The  floors 
are  of  stucco  or  of  those  square  tiles 
burned  brown,  or  of  flagstone  or  of 
marble.  The  stairs,  too,  at  Paris  are 
either  stone  or  brick  with  only  a  wooden 
edge  or  corner  for  the  step,  so  that  on  the 
whole,  though  the  Parisians  commonly 
burn  wood  in  their  chimneys,  a  more 
dangerous  kind  of  fuel  than  that  used 
here,  yet  their  houses  escape  etxremely 
well,  as  there  is  little  in  a  room  that  can 
be  consumed  by  fire  except  the  furniture, 
whereas  in  London,  perhaps  scarcely  a 
year  passes  in  which  half  a  million  of 
property  and  many  lives  are  not  lost  by 
this  destructive  element.  Of  late,  indeed, 
they  begin  here  to  leave  off  wainscoting 
their  rooms,  and  instead  of  it  cover  the 
walls  with  stucco,  often  formed  into  pan¬ 
els  like  wainscot,  which,  being  painted, 
is  very  strong  and  warm.  Stone  stair¬ 
cases,  too,  with  iron  rails,  grow  more  and 
more  into  fashion  here.” 

The  people  of  Europe,  due  to  the  in¬ 
fluence  of  an  older  civilization,  are  na¬ 
turally  more  cautious  and  saving.  In  a 
land  where  fortunes  are  not  easily  made 
and  where  each  generation  tries  to  add 
its  mite  to  the  savings  of  the  past,  it  is 
readily  understandable  that  a  man  con¬ 
templating  the  erection  of  a  home,  does 
everything  in  his  power  to  safeguard  his 
slowly  acquired  fortune. 

Another  fact  of  great  significance.  The 
law  in  the  majority  of  the  European 
countries  deals  stringently  with  owners 
of  buildings  wherein  a  fire  originates. 
Through  a  well  organized  and  efficient 
system  of  fire  marshals,  each  fire  is  strict¬ 
ly  investigated  and  the  guilty  parties  pun¬ 
ished  for  their  part  in  it,  even  though 
it  be  through  negligence  or  ignorance. 

Would  You  Report  a  Murder? 

When  one  realizes  that  the  majority  of 
the  fires  caused  jn  .the  -  United  States: are 
preventable.’  it  would  seem  that  the  Amer¬ 
ican  people  are  guilty  of  countenancing 
criminal  negligence.  •  We  raise  our  hands 
in  righteous  indignation  against  the;  thief, 


the  footpad  and  the  burglar;  we  shudder 
when  reading  of  the  outrageous  action  of 
the  depraved  murderer  of  women  or  chil¬ 
dren.  What  then  should  be  our  attitude 
toward  the  man  who  lightly  scoffs  at  fire 
and  fails  to  use  a  modicum  of  care  in 
defense  of  that  fieend,  Fire— the  greatest 
murderer  and  pillager  of  our  country? 

More.  Thought  Must  Be  Given  to  Fire- 
Retardant  Construction 

Let  us  discuss  the  phase  of  construct¬ 
ing  our  buildings  so  that  they  may  be  as 
fireproof  as  possible.  Of  course,  in  mod¬ 
ern  building  there  is  no  construction  that 
is  absolutely  fireproof,  and  .when  we 
speak  of  a  building,  as  being  such,  we 
mean  that  it  will  retard  the  progress  of 
flames  for  a  certain  length  of  time  and 
is  not  conducive  to  a  general  conflagra¬ 
tion. 

To  these  buildings  should  be  added 
the  terms  “death  proof”  and  “conflagra¬ 
tion  proof.” 

Fire  must  be  destroyed  in  its  incipiency 
and  buildings  should  be  so  constructed 
that  a  fire  will  be  confined  to  the  place  of 
its  origin  until  the  arrival  of  the  fire  de¬ 
partment.  Means  of  safety,  both  to  per¬ 
sons  and  property,  must  be  assured  by 
making  impossible  the  instant  conversion 
of  elevator  shafts  and  stairways  into  flues 
for  the  flames,  and  by  making  impossible 
the  rapid  spread  of  flames  from  room  to 
room  and  floor  to  floor. 

Although  the  great  fires  of  this  coun¬ 
try  have  occurred,  for  the  most  part,  in 
places  of  manufacture,  theatres  and  large 
public  buildings  of  one  kind  or  another, 
nevertheless  the  majority  of  all  the  fires 
and  a  very  large  portion  of  the  fire  losses 
belong  to  the  dwelling  house. 

Who  Is  to  Blame? 

There  is  a  fundamental  mistake  which 
has  -been  the  cause  of  much  loss  and 
suffering  in  this  country,  and  which 
arises  from  a  wrong  idea  as  to  the  con¬ 
struction  of  the  small  house.  If  we 
estimated  the  number  of  buildings  in  the 
United  States  as  twelve  million,  it  is 
safe  to  say  that  of  this  number  probably 
eleven  millions  have  been  built  in  entire 
disregard  of  the  combustible  nature  and 
arrangement  of  their  materials. 

Because  plaster  is  noninflammable,  the 
average  man  presumes  that  it  is  an  effec¬ 
tive  retardant  to  fire  and  there  his  rea¬ 
soning  stops.  But,  suppose  a  spark  lodges 
in  back  of  that  plaster  which  is  only  na¬ 
tural — for  when  the  heat  dries  out  the 
plaster,  it  falls  from  its  base — what  will 
then  happen?  In  the  majority  of  struc¬ 
tures,  where  metal  lath  and  fire  stops  have 
not  been  used,  the  walls  are  nothing  but 
a  series  of  connected  flues  whose  chief 
function  in  the  event  of  fire  is  to  quickly 
conduct  the  flames  to  every  part  of  the 
(Continued  on  Page  690) 


SEMtT  SOLVAY  COMPANY’S 

KONAX 

SAVES 

Money  -  Labor  -  Time 

when  used  with 

Portland  Cement 

For  Accelerating,  Hardening  and 
Waterproofing  Concrete 
and  Mortars 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

For  further  detail*— Telephone  Spruce  2297 

THOMAS  F.  GIBSON 

Sales  Engineer 

Franklin  Trust  Building,  Philadelpi  ia,  Pa. 
Immediate  Deliveries 

Philadelphia  Stock 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 
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Contemplated  Construction;  Architects  and  Owners;  Cost  Limit-,  Last  Days  for  Filing  Bids; 

Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Hospital  Buildings,  Broad  and  Ontario 

streets,  Philadelphia.  Architect,  Amos  W. 
Barnes,  22  South  Seventeenth  .street,  Phila¬ 
delphia.  Owners,  Samaritan  Hospital ,  on 
premises.  Brick,  stone,  steel  and  concrete. 
Plans  in  progress  Architect  will  be  ready  for 
bids  in  one  month. 

G-arage,  Broad  and  Ontario  streets,  Phila¬ 
delphia.  Architect,  Amos  W.  Barnes,  22  South 
Seventeenth  street,  Philadelphia.  Owners,  Sa¬ 
maritan  Hospital,  on  premises.  Brick,  steel 
and  concrete,  2  stories,  28x22  feet,  slag  roof, 
cement  floors.  Plans  about  completed.  Archi¬ 
tect  will  be  ready  for  bids  inone  week. 

Residence,  Roumf ort  avenue  near  Ardsley 
street,  Chestnut  Hill.  Architect,  Amos  W. 
Barnes,  22  South  Seventeenth  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Stone,  2% 
stories,  slate  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  and  marble 
work.  Plans  in  progress. 

Parochial  School,  Forty-seventh  street 
above  Springfield  avenue,  Philadelphia.  Archi¬ 
tects,  Henry  D.  Dagit  iSons  &  Co.,  34  South 
Seventeenth  street,  Philadelphia.  Owners,  St. 
Francis  de  Sales  R.  C.  Church,  Rt.  Rev.  M.  J. 
Crane,  Forty-seventh  and  Springfield  avenue, 
Philadelphia.  Stone  and  steel,  3  stories. 
Plans  in  progress.  Will  be  ready  for  bids  in 
two  months. 

Boarding  Home  for  Working  Girls  (alts, 
and  add.),  Hancock  above  Diamond  street, 
Philadelphia.  Architect,  Peter  F.  Getz,  1634 
North  Sixth  street,  Philadelphia.  Owners,  St. 
Michael’s  Roman  Catholic  Church,  St.  Ed¬ 
wards’  Roman  Catholic  Church,  and  Roman 
Catholic  Church  of  the  Visitation,  Philadel¬ 
phia.  General  alterations  and  additions. 
Plans  in  progress.  Architect  will  be  ready 
for  bids  in  ten  days. 

Store  and  Residence,  904  Christian  street, 
Philadelphia,  $10,000.  Architect,  D.  J.  Pap- 
pano,  Thirteenth  and  Reed  streets,  Philadel¬ 
phia.  Owner,  Nicolas  Marella,  on  premises. 
Brick  and  steel,  3  stories,  irregular,  slag  roof, 
pine  floors,  electric  light,  marble  work,  metal 
bulks  (heating  reserved).  Plans  completed. 
Will  take  bids  January,  1923. 

Building,  Broad  and  Callowhill  streets,  Phil¬ 
adelphia.  Architects,  Rankin,  'Kellogg  & 
Crane,  1012  Walnut  street,  Philadelphia.  Own- 
ers,  Philadelphia  Inquirer,  1109  Market  street, 


Philadelphia.  Brick,  stone,  steel  and  con¬ 
crete.  Architects  selected.  Plans  in  progress. 

Twin  Residences  (10),  Cliveden  avenue  and 
Magnolia  street,  Philadelphia.  Architect, 
Frank  V.  Nickels,  225  South  Sydenham  street, 
Philadelphia.  Owner,  A.  Stanley  Ulrich,  1523 
Snyder  avenue,  Philadelphia.  Stone,  2%  sto¬ 
ries.  Preliminary  plans  in  progress.  Will 
take  bids  in  spring  of  1923. 

Store  and  Rooming  House,  Northeast  Cor¬ 
ner  Seventh  and  Noble  streets,  Philadelphia. 
Architect,  William  L.  Charr,  149  South  Fourth 
street,  Philadelphia.  Owner,  Henry  Sandry, 
416  Spruce  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  18x63  feet,  slag  roof,  pine  floors,  hot  wa¬ 
ter  heating,  electric  light,  rolled  steel  sky¬ 
lights,  flush  bulks.  Plans  completed.  Owner 
will  take  bids  in  two  months. 

Store  and  Apartments,  41  North  Sixtieth 
street,  Philadelphia.  Architect,  William  L. 
Charr,  149  South  Fourth  street,  Philadelphia. 
Owner,  J.  Goldfarb,  822  South  Fifth  street, 
Philadelphia.  Brick,  2  stories,  16x85  feet, 
slag  roof,  hardwood,  pine  and  composition 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  rolled  steel  skylights,  store  fix¬ 
tures,  metal  bulks.  Owner  is  taking  bids. 

Mill  Creek  Playground  (alts,  and  develop¬ 
ment),  Forty-seventh  to  Forty-eighth,  Brown 
to  Aspen  streets,  Philadelphia.  Architect, 
John  P.  B.  Sinkler,  1211  Chestnut  street,  Phil¬ 
adelphia.  Owners,  Department  of  Public 
Works,  Bureau  of  Recreation,  City  Hall,  Phil¬ 
adelphia.  Concrete  retaining  walls  and  steps, 
demolition,  painting,  iron  fences.  Owners 
will  take  -bids  in  a  few  days. . 

Athletic  Recreation  Centre  (improvement 
and  development),  Twenty-sixth  and  Jeffer¬ 
son  streets,  Philadelphia.  Architect,  John  P. 
B.  .Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Works,  Bureau 
of  Recreation,  City  Hall,  Philadelphia.  Shel¬ 
ter  building,  1  story,  15x30  feet,  shingle  roof, 
cement  floor,  demolition,  bond,  iron  work. 
Owners  will  take  bids  in  a  few  days. 

Operation  of  Residences,  Tenth  and  Olney 
avenue,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  Charles  Mahon,  5530  North  Fifth 
street,  Philadelphia.  Brick,  stone  and  stucco, 
2  stories,  16x44  feet,  slag  and  tin  roof,  hot 
water  heating,  electric  lighting,  tile  work, 


garages  in  basements.  Owner  is  taking  sub¬ 
bids. 

Apartment  House  (alts.),  4820  Regent 
street,  Philadelphia.  Architects,  Stuckert  & 
Co.,  Crozer  Building,  Philadelphia.  Owner, 
Dr.  H.  E.  French,  4822  Regent  street,  Phila¬ 
delphia.  Alterations,  (3)  apartments’  roof 
repairs,  hardwood  floors,  plastering,  metal 
lath,  dumb  waiter,  painting,  hot  water  heat¬ 
ing,  electric  lighting.  Architect  taking  sub¬ 
bids. 

Residences  (3  pairs  twin),  Germantown, 
Philadelphia.  Architect,  John  J.  Carroll,  34 
South  Seventeenth  street,  Philadelphia.  Own¬ 
er,  Samuel  Golden,  care  of  architect.  Stone, 
3  stories,  26x50  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work,  cement  work.  Architect  will 
take  bids  (sub)  in  two  weeks. 

Garage,  6429  Drexel  road,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  P.  M.  Sax, 
6429  Drexel  road,  Philadelphia.  Stone,  1 
story,  22x22  feet,  shingle  roof,  cement  floor, 
steam  heat,  electric  lighting.  Owner  will 
build. 

Athletic  Recreation  Centre,  Twenty-sixth 
and  Master  streets,  Philadelphia.  Architect, 
John  P.  B.  Sinkler,  1211  'Chestnut  street,  Phil¬ 
adelphia!  Owners,  Department  of  Public  Wel¬ 
fare,  Bureau  of  Recreation,  B.  H.  Warburton, 
595  City  Hall,  Philadelphia.  Owners  taking 
bids  due  October  31st  at  noon. 

Paving,  etc.,  Philadelphia.  Owners,  Depart¬ 
ment  of  Public  Works,  Bureau  of  Highways, 
Frank  H.  Caven,  Director,  232  City  Hall,  Phila¬ 
delphia.  Asphalt  paving,  vitrified  block  pav¬ 
ing,  grading  and  asphalt  paving,  crushed 
stone,  corrugated  iron  pipe,  radial  brick  chim¬ 
ney.  Owners  taking  bids  due  October  3.1st  at 
noon.  Inquire  Room  232. 

Banking  Room,  Germantown  and  Roberts 
avenue,  Germantown,  Philadelphia.  Archi¬ 
tects,  'Simons,  Brittain  &  English,  336  Fourth 
avenue,  New  York  City,  and  929  Chestnut 
street,  Philadelphia.  -Owners,  Wayne  Junc¬ 
tion  Trust  Co.,  care  of  Mr.  Scanlan,  on  prem¬ 
ises.  Brick,  cut  stone  and  steel,  3  stories, 
110x40  feet,  composition  roof,  cement  and 
maple  floors,  hollow  tile,  metal  lath  and  win¬ 
dow  guards,  iron  work,  bond,  kalamein  doors, 
rolled  steel  sash,  tile  and  marble  work,  steam 
heat,  electric  light.  Owners  taking  revised 
bids  due  October  30th. 


Combined  Transit  and  Level,  375 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-  TO-DATE  LEVEL 
AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypres*  Sts. 

Bell  Phone- Walnut  4165  DMII  ARFI  DHIA 

Keystone  Phone-Race  3760  rmLAl/LLNllA 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  — Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lanidowne,  Pa. 


SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1  /4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


WcDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  &  Cambria  Sts. 
PhiU-  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design- Shop  Details-Fabricalion-Erection 


-y  Building  (alts,  and  add.)  to  Apartments, 

3(522-28  (North.  Sixteenth  street.  Architect, 
G.  C.  Sehweiker,  44  North  Felton  street,  Phil¬ 
adelphia.  Owners,  Estate  of  August  Mecky, 
Seventeenth  and  Allegheny  avenue.  Brick, 
3  stories,  8x12  feet,  slag  roof,  oak  and  pine 
floors^  steam  heating,  electric  lighting,  tile 
work.  Owners  taking  bids  due  October  28th. 

Building,  Fifth  and  Willow  streets’,  Phila¬ 
delphia.  Architect,  Clarence  E.  Wunder,  1415 
Locust  street,  Philadelphia.  Owners,  Paper 
Manufacturers’  Co.,  526  Cherry  street,  Phila¬ 
delphia.  Reinforced  concrete*  steel  and  brick, 
6  stories  and  basement,  120x180  feet.  Archi¬ 
tect  taking  .bids  due  October  26th  at  noon. 

Store  and  Apartments  (alts,  and  add.), 
Southeast  Corner  Fifty-fifth  and  Chester  ave¬ 
nue.  Architects,  Charles  Bolton  &  Son,  With¬ 
erspoon  Building,  Philadelphia.  Owner,  Nel¬ 
son  Fry,  Nineteenth  and  Arch  streets,  Phila¬ 
delphia.  Brick  and  cut  stone,  2  stories  and 
basement,  19x19  feet,  slag  roof,  pine  floors, 
iron  work,  demolition/  Architects  taking  bids 
due  October  28th. 

Building,  411-13  North  Fourth  street,  Phila¬ 
delphia.  Architect,  Carl  P.  Berger,  1512  Wal¬ 
nut  street,  Philadelphia.  Owners,  Messiah 
Hebrew  Lutheran  Mission,  care  of  Trustees 
for  Association  of  Jewish  Missions,  care  of 
architect.  Brick  work,  carpentry,  mill  work, 
composition  floors,  metal  lath,  plastering,  iron 
work,  demolitioin,  steam  heating,  electric 
lighting,  plumbing.  Architect  taking  bids  due 
October  27t'h. 

Store  and  Office  (alts,  and  add.),  3134-36 
Kensington  avenue,  $15,000.  Architect,  pri¬ 
vate  plans.  Owners,  F.  W.  Woolworth  Co., 
on  premises.  Brick,  second  story  add.,  17x35 
feet,  slag  roof,  steam  heat,  electric  light. 
Owner  will  build. 

Residences  (33),  Lebanon  avenue  and  Flan¬ 
ders  street,  $120,000.  Architect,  private  plans. 
Owners,  John  McGinty  &  Son,  Sixty-seventh 
and  Lebanon  avenue,  Philadelphia.  Brick,  2 
stories,  17x32  feet,  16x32  feet,  slag  roof,  elec¬ 
tric  lighting.  Owners  will  build. 

Residences  (25),  Florence  avenue,  Fifty- 
fifth  to  Fifty-sixth  streets,  $113,500.  Owner, 
R.  H.  Pugh,  Ridge  and  Girard  avenues*  Phila¬ 
delphia.  Brick,  2  stories,  18x32  feet,  17x37 
feet,  electric  lighting,  slag  roof,  oak  and  pine 
floors.  Owner  will  build. 

Residences  (53),  Fifty-sixth  and  Hadding¬ 
ton  streets,  $266,000.  Owner,  E.  J.  Rinck, 
1116  South  Fifty-fourth  street,  Philadelphia. 
Brick,  2  stories,  15x30  feet,  11x8  feet,  15x39 
feet,  slag  roof,  electric  lighting,  oak  and  pine 
floors.  Owner  will  build. 

Residence,  Southwest  Gorner  Fifth  and 
Chelten  avenue,  $9,000.  Architect,  private 
plans.  Owner,  Louis  Braening,  4933  North 
Fifth  street,  Philadelphia.  Brick,  1  story, 
42%x37  feet,  32x18  feet,  slag  roof,  hot  water 


heat,  electric  light,  tile  work.  Owner  will 
build. 

Residences  and  Garages  (16),  Fifty-third 

and  Diamond  streets.  Architect,  private  plans. 
Owner,  Daniel  J.  Hogan,  6043  Overbrook  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  16x41  feet, 
slag  roof,  electric  light,  hardwood  and  cement 
floors;  electric  light.  Owner  will  build. 

Residences  and  Garages  (19),  Fifth  street, 
Champlost  avenue  and  Widener  Place,  Phila¬ 
delphia,  $106,200.  Architect,  private  plans. 
Owner,  George  Schwinn,  1220  Bindley  avenue, 
Philadelphia.  Brick,  2  stories,  16x46  feet  and 
16x30  feet,  10x10  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (25)  and  Stores  and  Residences 

(3),  Rockland,  Ella  and  B  streets,  Philadel¬ 
phia,  $100,500.  Owners,  Izenberg  &  Leibman, 
Seventh  and  Touden  streets,  Philadelphia. 
Brick,  2  stories,  16x49  feet,  15x29  feet,  11x9 
feet,  15x38  feet  and  15x29  feet,  11x9  feet, 
slag  roof,  electric  lighting.  Owners  will  build. 

Residences  (8),  Sixty-fifth  and  'Sixty-fourth 
and  Lansdowne  avenue,  $60,000.  Architect, 
private  plans.  Owners,  Fulton  &  Benham,  317  r 
South  Fifty-eighth  street,  Philadelphia.  Brick, 

2  stories,  16x31  feet,  12x11  feet,  16x44  feet 
and  19x60  feet,  slag  roof,  oak  and  pine  floors. 
Owners  will  build. 

Residences  and  Stores  (8),  Germantown 
avenue  and  Duval  street,  $32,500.  Architect, 
private  plans.  Owners,  Fishman  &  Ford,  2011 
South  Fifth  street,  Philadelphia.  Brick,  2 
stories,  23x21  feet,  13x20  feet,  15*4x46  feet, 
28x14  feet  and  15y2x36y2  feet,  llx23y2  feet, 
slag  roof,  electric  lighting,  pine  floors.  Own¬ 
ers  will  build. 

Residences  and  Garages  (20),  Limekiln 
pike,  South  of  Eastburn,  $5,500  each.  Archi¬ 
tect,  private  plans.  Owner,  George  Schwingle, 
Fifth  and  Lycoming  streets.  Brick,  2  stories, 
15x24  feet,  12x14  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (2),  South  side  East  wick  ave¬ 
nue,  East  of  Eighty-third,  $3,100  each.  Ar¬ 
chitect,  private  plans.  Owner,  S.  Triester, 
Eighty-third  and  Eastwick  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  16x45  feet,  slag  roof, 
hot  water  heat,  electric  lighting.  Owner  will 
build. 

Platform  and  Office  (add.),  867  North 
Fourth  street,  Philadelphia,  $3,000.  Owners, 
Colonial  Ice  Cream  Co.,  on  premises.  Brick, 

2  stories,  24x32  feet,  slag  roof,  pine  floors, 
electric  work.  Owners  will  build. 

Residences  (4),  South  side  Duncan  street, 
North  of  Pearce,  $17,100.  Architect,  private 
plans.  Owner,  0.  Takowicz,  4655  Torresdale 
avenue,  Philadelphia.  Brick,  2  stories,  16x48 
feet,  slag  roof,  hot  water  heating,  electric 
lighting.  Owner  will  build. 


SURVEYING  INSTRUMENTS 

Our  TRANSITS  and  LkVELS  embody  all  the  latest  improvements.  The  materials  employed 
in  their  manufacture  are  the  best  obtainable,  and  the  workmanship  is  of  the  highest  order. 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  1303  15 18  SANSOM  STREET  Race  6010 

PHILADELPHIA  .\  PENNSYLVANIA 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone -Sprues  5293  1520  Saniom  Street,  Philadelphia  Keysteae  Phone— Bace  SSS5^ 
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Residence,  Southeast  Corner  Fairhill  street 
and  Chelten  avenue,  $10,000.  Architect,  pri¬ 
vate  plans.  Owner,  Louis  Braennig,  Jr.,  4933 
North  Fifth  street,  Philadelphia.  Brick,  2‘ 
stories,  28y2x4:01/2  feet,  hot  water  heating, 
electric  lighting,  tile  work.  Owner  will  build. 

Residence,  Store  and  Garage,  Southwest 
Corner  Limekiln  and  Eastburn,  $7,500.  Ar¬ 
chitect,  private  plans.  Owner,  George 
Sbhwingle,  Fifth  and  Lycoming  avenue,  Phila¬ 
delphia.  Brick,  3  stories,  31x16  feet,  16x22 
feet,  slag  roof,  hot  water  heat,  electric  light¬ 
ing.  Owner  will  build. 

Residence,  Store  and  Garage,  2411  North 
Broad  street,  Philadelphia,  $4,000.  Architect, 
private  plans.  Owner,  Dr.  A.  Rosenblatt, 
2816  Germantown  avenue,  Philadelphia.  Gen¬ 
eral  alterations  to  store  and  residence,  new 
garage.  Owner  will  build. 

Garage,  Southwest  Corner  Alden  and  Cherry 
streets,  Philadelphia,  $2,800.  Architect,  pri¬ 
vate  plans.  Owner,  Percy  L.  Baxler,  5727 
Race  street,  Philadelphia.  Brick,  1  story, 
20x102  feet,  slag  roof,  cement  floors,  electric 
work.  Owner  will  build. 

Residences  (2),  West  side  Claridge,  North 
of  St.  Vincent,  $4,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  Henry  Perlman,  1225 
Cottman  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x48  feet,  slag  roof,  hot  water  heat¬ 
ing,  electric  lighting.  Owner  will  build. 

Residences  (2),  7708-10  Chelwynde  street, 
Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  James  Warner,  7712  Chelwynde  ave¬ 
nue,  Philadelphia.  Brick,  2  stories,  16x36 
feet,  hot  water  heat,  electric  light,  slag  roof, 
pine  floors.  Owner  will  build. 


Residences  (2),  4713-15  North  Second 

street,  Philadelphia,  $3,000  each.  Architect, 
private  plans.  Owner,  Christian  Dear,  Jr., 
4711  North  Second  street,  Philadelphia.  Brick, 
2  stories,  15x39  feet,  slag  rdof,  electric  light¬ 
ing,  hot  water  heating.  Owner  will  build. 

Bakery  and  Residence  (alts.),  426  South 
Sixtieth  street,  $2,500.  Architect,  private, 
plans.  Owner,  S.  Werner,  on  premises.  Gen¬ 
eral  alterations.  Owner  will  build. 

Office,  810  Dauphin  street,  Philadelphia, 
$2,000,,  Architect,  private  plans.  Owner, 
Philadelphia  Rapid  Transit  Co,,  on  premises. 
Brick,  1  story,  11x35  feet,- electric  light.  Own¬ 
ers  will  build. 

Garage,  Northwest  Corner  Hegerman  and 
Friendship  streets,  Philadelphia,  $2,000.  Ar¬ 
chitect,  private  plans.  Owner,  C.  H.  Madi¬ 
son,  7142  Hegerman  street,  Philadelphia. 
Brick,  1  story,  38x36  feet,  slag  roof,  cement 
floor.  Owner  will  build.. 

Church,  Twenty-eighth  and  Diamond  streets, 
Philadelphia.  Architect,  Emile  G.  Perrot, 
1211  Arch  street,  Philadelphia.  Owners,  Most 
Precious  Blood  of  Our  Lord  Roman  Catholic 
Church,  Right  Rev.  Monsignor  J.  L.  J.  Kir- 
lin,  Twenty-eighth  and  Diamond  streets. 
Stone,  brick  and  steel,  slate  roof,  steam  heat¬ 
ing.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Athletic  Recreation  Centre,  Twenty-sixth 
and  Master  streets.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Safety,  Bu¬ 
reau  of  Recreation,  595  City  Hall,  Philadel 
phia.  Owners  taking  bids  due  October  31st 


Awarded 


Scope  of  Contract  and  Successful  Bidders;  ‘ 
and  Interior  and 


‘Inside”  Information  for  the  Material  Man 
Exterior  Fitter. 


Loft  Building  (alts,  and  add.),  112  to  122 

North  Twelfth  street  and  1210-1212  Cherry 
street,  Philadelphia.  Architects,  Ballinger, 
Inc.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owner,  Walter  E.  Hering,  Globe  Ticket 
Co.,  on  premises.  Brick,  cut  stone,  concrete 
and  steel,  9  stories,  58x183  feet  and  47x34 
feet,  slag  and  tile  roof,  wood  block,  maple, 
composition  and  cement  floors,  hollow  tile, 
safety  treads  and  roof  ventilators,  water¬ 
proofing,,  terra  cotta,  iron  work  and  stairs, 
floor  hardener,  bond,  fire  and  kalamein  doors, 
demolition,  cork  insulation.  Contract  award¬ 
ed  to  George  F.  Payne  Co.,  404  South  Juniper 
street,  Philadelphia. 

Bank  Building,  Rising  Sun  avenue  and  Ma¬ 
gee  street,  Lawndale,  $30,000.  Architect,  John 
J.  Brugger,  505  Chestnut  street,  Philadelphia. 
Owners,  Lawndale  State  Bank,  care  of  George 
Ovington,  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Brick  and  steel,  1  story,  35x66  feet, 
slag  roof,  concrete  floors,  vapor  heat,  electric 
light,  rolled  steel  sash,  bond,  bank  fixtures. 
Contract  awarded  to  Friel-McLeister,  Inc., 
1615  Locust  street. 

Factory,  Torresdale  avenue  and  Van  Dyke 
street,  Philadelphia,  $50,000.  Architect,  C. 
E.  Wunder,  1415  Locust  street,  Philadelphia. 
Owners,  Humphreys  Go.,  Front  and  Tusculum 


streets,  Philadelphia.  Brick  and  steel,  2  sto¬ 
ries,  60x144  feet,  slag  roof,  cement  and  maple 
floors,  fiietal  lath,  tile  work,  rolled  steel  sash, 
hollow  metal  skylights,  fire  doors,  bond,  iron 
work  (heating,  plumbing,  electric  work  and 
steel,  and  iron  work  reserved).  Contract 
awarded  to  E.  E.  Hollenback,  Inc.,  1804  Bran¬ 
dywine  street. 

Building  (alts'.),  Penn  and  Unity  streets, 
Frankford,  Philadelphia.  Architect,  Horace 
M.  Hokanson,  1713  Sansom  street,  Philadel¬ 
phia.  Owners,  Frankford  Grocery  Co.,  on 
premises.  Concrete  work,  plastering,  paint- 
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FENCE 

-ARMCO 
INGOT  IRON 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


W.  L.  BAYLESS  &  SON 
*  Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


No.  309.  For  the  Protection  of 
Limestone,  Marble  and  other 
stone  against  stains  caused  by  surrounding  masonry. 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 

PHILADELPHIA.  PA.  Park  3959 


Market  4525 


WILLIAM  II.  RIDDLE 

Hauling  Contractor 

lllO  So.  31st  Street,  Philadelphia 


Oregon  09  1  3  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom  - 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1 0  26  Arch  Street  1 2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partitio, 

WIRE  W 

Plion 

Partitions,  constructed  of  diarnt 
sections  4  ft.  wide  by  8  ft.  hif 
Window  and  Skylight  Guards 
frames,  using  fabri 
Let  us  know  your 

CYCLONI 

Office  and  Display  Rooms  :  1 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gate *  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  8749 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  yours 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


s  and  Window  Guards 

IRK  OF  ALL  KINDS 

>  Xiomtoard  7438 

id  mesh  fabric,  built  in  standard  size 
i.  Ready  to  set  up — interchangeable, 
built  with  channel — or  round — iron 
in  size  of  wire  and  mesh  desired, 
equirements. 

FENCE  COMPANY 

South  7th  Street,  Philadelphia. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
R  O  O  F  I  KT  O 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


lfortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
:ll  of  their  co-operation. 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  request  L.  L.  PRATT  T.  M.  PLATT 

call  PRALATT  EQUIPMENT  CO. 

Lombard  1565  722  DREXEL  BUILDING  Di.trict  Manager* 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


D  SEWER  CONSTRUCTION 


THE  HANEY-WHITE  CO.  1 

LUMBER  and  MIU.WORK 

17  th  Street  and  Glen  wood  Avenue 

Philadelphia  j 

Bell  -  Columbia  1200  Keystone— Park  28S3  i 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Phila.  Office, 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stpnetex  looks  like 
masonry. 


1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


ing,  glazing,  brick  work,  carpentry,  mill  work. 
Contract  awarded  to  Barclay  White  Co.,  1713 
Sansom  street,  Philadelphia. 

Residence,  Upsal  street,  West  of  Wissahick- 
on  Drive,  $25,000.  Architect,  Edwin  A.  Roth, 
Drexel  Building,  Philadelphia.  Owner,  Mor¬ 
ton  Seideman,  121  North  'Seventh  street,  Phil¬ 
adelphia.  Stone,  2 y2  stories,  31x40  feet,  gar¬ 
age,  1  story,  16x22  feet,  (Spanish  tile  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  work,  cement  work.  Contract 
awarded  to  Charles  T.  Clark,  3635  German¬ 
town  avenue. 

Garage,  6425  Drexel  road,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  Justin  Peters, 
on  premises.  Stone,  1  story,  22x22  feet, 
shingle  roof,  cement  floors,  steam  heat,  elec¬ 
tric  lighting.  Contract  awarded  to  Milton 
W.  Young,  Overbrook,  Philadelphia. 

Residence  (alts.),  7915  Crefelt  street,  Phila¬ 
delphia.  Architect,  H.  L.  Duhring,  1309  Lo¬ 
cust  street,  Philadelphia.  Owner,  Dr.  George 
Woodward,  North  American  Building,  Phila¬ 
delphia.  Plumbing,  tile  work,  plastering,  car¬ 
pentry,  mill  work.  Contract  awarded  to  Wil¬ 
liam  J.  Gruhler  Co.,  219  High  street. 

Residence  (alts.),  Mt.  Airy,  Philadelphia. 
Architect,  H.  L.  Duhring,  1309  Locust  street, 
Philadelphia.  Owner,  name  withheld.  Gen¬ 
eral  interior  alterations.  Contract  awarded  to 
J.  Riley  &  Son,  Forrest  avenue,  Mt.  Airy, 
Philadelphia. 

Storage  Building,  2847  to  2851  Emerald 
street,  Philadelphia.  Architect,  D.  J.  Pap- 
pano,  Thirteenth  and  Reed  streets,  Philadel¬ 
phia.  Owner,  Joseph  Reis,  on  premises.  Steel, 
frame  and  brick,  2  stories,  slag  roof,  pine 
floors,  electric  lighting.  Contract  awarded  to 
Federal  Const.  Co.,  1240  Reed  street,  Phila¬ 
delphia. 

Residence,  Southeast  Corner  Palmetto  and 
Bennet  streets,  Philadelphia,  $6,500.  Archi¬ 
tect,  private  plans.  Owner,  Peter  A.  Kaiser, 
Southwest  Corner  Lawrence  and  St.  Luke 
streets.  Brick,  2  stories,  16x40  feet,  15x10 
feet,  slag  roof,  electric  work.  Contract  award¬ 
ed  to  J.  Fleischer  &  Son,  4210  North  Sixth 
street. 

Residence  and  Store  (alts,  and  add.),  North¬ 
east  Corner  Fifteenth  and  Moore  streets, 
$4,400.  Architect,  private  plans.  Owners, 
Michelangelo  &  Grasso,  1423  Moore  street, 
Philadelphia.  Brick,  1  story,  5%x79  feet, 
vslag  roof,  electric  lighting.  Contract  award¬ 
ed  to  William  Brasch,  1424  South  Twentieth 
street,  Philadelphia. 

Residence  and  Garage,  Northeast  Corner 
Sixth  and  Chelten  avenue,  $13,000.  Architect, 
private  plans.  Owner,  E.  Shoenhut,  South¬ 
west  Corner  Sepviva  and  Cumberland  street^. 
Brick,  2  stories,  3.1x43  feet,  slag  roof,  elec¬ 
tric  lighting,  oak,  pine  and  cement  floors.  Con¬ 


tract  awarded  to  E.  C.  Durell,  1713  North 
Twenty-fourth  street,  Philadelphia. 

Garage,  4544-48  Merion  avenue,  Philadel¬ 
phia,  $12,664.  Owner,  William  H.  Merz,  4551 
Lancaster  avenue,  Philadelphia.  Brick,  1 
story,  48x105  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  J.  F.  Trent,  2041  Mas¬ 
ter  street,  Philadelphia. 

Church  (add.),  Northwest  Corner  E  and  Al¬ 
legheny  avenue,  $6,800.  Architect,  private 
plans.  Owners,  St.  Nathaniel’s  Church,  on 
premises.  Brick,  1  story,  31xl2  feet,  slag 
roof,  steam  heat,  electric  light.  Contract 
awarded  to  Roland  Bale,  917  East  Ontario 
street. 

Residence,  6309  Oakley  street,  Philadelphia, 
$6,500.  Architect,  private  plans.  Owner,  W. 
Dereary,  4002  North  Fifth  street,  Philadel¬ 
phia.  Brick,  1  story,  25x46  feet,  slag  roof, 
electric  lighting.  Contract  awarded  to  George 
Hadfield,  98  Green  street,  Bridgeport,  Pa. 

Building  (add.),  5839  Germantown  avenue, 
Philadelphia,  $10,000.  Architect,  private 
plans.  Owner,  J.  E.  Weiss,  on  premises. 
Brick,  1  story,  44x48  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  David  Sloan, 
5242  Germantown  avenue. 

Residence  (add.  and  alts.),  Northeast  Cor¬ 
ner  Markoe  and  Fairmount  avenue,  $4,200. 
Architect,  private  plans.  Owner,  Frank  Mat- 
shesky,  5045  North  Sydenham  street,  Phila¬ 
delphia.  Brick',  2  stories,  18x14  feet,  slag 
roof,  pine  floors,  electric  light.  Contract 
awarded  to  Henry  Slass,  1809  North  Seventh 
street,  Philadelphia. 

Laundry,  5414  North  Ella  street,  Philadel¬ 
phia,  $9,000.  Architect,  private  plans.  Own¬ 
ers,  Suburban  Laundry,  on  premises.  Brick,  1 
story,  33x7114  feet,  slag  roof,  maple  floors. 
Contract  awarded  to  William  L.  Bushnell, 
2146  East  Norris  street. 

Garages  (2),  4240-42-44  Taekawanna  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  John  Zeller  ,4220  Taekawanna  street, 
Philadelphia.  Brick,  1  story,  17x84  feet, 
44x17  feet  and  36x17  feet,  slag  roof,  cement 
floors,  steam  heat,  electric  light.  Contract 
awarded  to  Tony  Oliveiri,  1578  Adams  ave¬ 
nue,  Philadelphia. 

Residence  (add.),  Northeast  Corner  Twen-, 
tv-second  and  Snyder  avenue,  $2,700.  Archi¬ 
tect,  private  plans.  Owner,  Mary  A.  Carey, 
on  premises.  Brick,  second  story  add.,  12x15 
feet,  slag  roof,  electric  light.  Contract  award¬ 
ed  to  H.  'Satler,,  1219  North  Franklin  street. 

Garage,  125  South  Twelfth  street,  Philadel¬ 
phia,  $2,500.  Architect,  private  plans.  Owner, 
Edwmrd  M.  Brooke,  on  premises.  Brick,  1 
story,  17x26  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  William  J,  Bryan,  235 
Spruce  street,  Philadelphia. 

Apartment  and  Store  (alts,  and  add.),  147 


Hansberry  street,  $5,200.  Architect,  private 
plans.  Owner,  Joseph  Cherry,  Northwest  Cor¬ 
ner  Pulaski  and  Hansberry  streets.  Brick, 
third  story  add.,  20x17  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  Frank  K.  Stahl, 
2711  North  Park  avenue. 

Foundry,  East  side  Belgrade  street,  North  of 
Orthodox,  $5,000.  Architect,  private  plans. 
Owmers,  Adelphia  Mfg.  &  Plating  Co.,  on 
premises.  Brick,  1  story,  30x70  feet,  slag 
roof,  electric  work.  Contract  awarded  to 
Harry  Brocklehurst,  512  West  Norris  street. 

Garage,  East  side  Germantown  avenue, 
South  of  Duval  street,  $26,000.  Architect, 
private  plans.  Owner,  Glen  O.  Martin,  900 
Marlyn  road,  Philadelphia.  Brick,  1  story, 
52x100  feet,  slag  roof,  steam  heat,  cement 
floors.  Contract  awarded  to  Philadelphia 
Realty  Co.,  Ill  West  Mt.  Airy  avenue. 

Auto  Storage  Building,  2419  South  street, 
Philadelphia,  $3,000.  Architect,  private 
plans.  Owner,  J.  D.  Homley,  on  premises. 
Brick,  1  story,  2714x93  feet,  slag  roof,  ce¬ 
ment  floors,  electric  work.  Contract  awarded 
to  John  Ehmann,  1908  Tasker  street,  Phila¬ 
delphia. 

Factory  (add.),  3430-32  Lancaster  avenue, 
Philadelphia,  $2,500.  Architect,  private  plans. 
Owner,  Florence  W.  Hamly,  132  North  Sixty- 
first  street,  Philadelphia.  Brick,  2  stories, 
30x68  feet,  slag  roof,  cement  floors,  steam 
heat.  Contract  awarded  to  George  L.  Hamly, 
3430  Lancaster  avenue. 

Residence  and  Store  (add.),  5528  Lans- 
downe  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Frank  Braverman,  on  prem¬ 
ises.  Brick,  2  stories,  16x16  feet,  slag  roof, 
electric  lighting.  Contract  awarded  to  Rob¬ 
ert  M.  Milne,  5318  Addison  street. 

Office  and  Residence  (add.),  2018  East  Chel¬ 
ten  avenue,  $2,500.  Owner,  Dr.  Cunningham, 
on  premises.  Brick,  1  story,  15x20  feet,  slag 
roof,  electric  lighting.  Contract  awarded  to 
A.  Mesol,  Folsom,  Pa. 

Garage,  Northwest  Corner  Fifty-fifth  and 
Vine  streets,  Philadelphia,  $2,500.  Architect, 
private  plans.  Owner,  Daniel  M.  Collin,  4933 
Parrish  street,  Philadelphia.  Brick,  1  story, 
60x20  feet,  steam  heat,  cement  floor,  slag 
roof.  Contract  awarded  to  A.  J.  Logan,  5431 
Wyalusing  avenue. 

Residence  and  Store,  1701  North  Forty-sec¬ 
ond  street,  Philadelphia.  Architect,  private 
plans.  Owner,  J.  Glenkoe,  1703  North  Forty- 
second  street,  Philadelphia.  Brick,  3  stories 
add.,  1414x12  feet.  Contract  awarded  to  Max 
Cotier,  1220  North  Forty-second  street,  Phila¬ 
delphia. 

Warehouse  and  Store,,  Southeast  Corner 
Smedley  and  Venango  streets,  $2,000.  Own¬ 
er,  Thomas  Mortimer,  on  premises.  Brick,  1 
story  and  2  stories  add.,  16x24  feet,  12x12 
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feet, ;  slag  roof.  Contract  awarded  to  John 
Roman,  414  East  Bringhurst  street. 

Boiler  House  (alts.),  East  side  Delaware 
avenue,  North  of  Mifflin,  $4,000.  Architect, 
private  plans.  Owners,  Mifflin  Chemical  Co., 
Delaware  avenue  and  Tasker  street.  General 
alterations.  Contract  awarded  to  Frank  A. 
Myers,  528  Perry  Building,  Philadelphia. 

Stores  (2)  and  Apartment,  1701  Mt.  Ver¬ 
non  street,  $3,500.  Architect,  private  plans. 
Owner,  Upton  W.  Tavenener,  on  premises. 
Brick,  1  story  add.,  30x8  feet,  slag  roof,  elec¬ 
tric  lighting.  Contract  awarded  to  J.  Jones 
Davies,  652  North  Seventeenth  street,  Phila¬ 
delphia. 

Bank  (alts.),  1340-42-44  Cambria  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  Central  National  Bank,  on  premises. 
General  alterations.  Contract  awarded  to  J. 
S.  Cornell  &  Son,  Morris  Building,  Philadel¬ 
phia. 

Garage,  3333  D  street,  Philadelphia,  $2,500. 
Architect,  private  plans.  Owner,  D.  Travag- 
lin,  on  premises.  Brick,  1  story,  28x54  feet, 
slag  roof,  cement  floor,  electric  light.  Con¬ 
tract  awarded  to  Frank  Cox,  6143  Ogontz 
avenue,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  3333 
North  Front  street,  $2,200.  Architect,  private 
plans.  Owmer,  Philip  Sulelsky,  154  East  On¬ 
tario  street,  Philadelphia.  Brick,  1  story  add., 
11x17  feet,  general  alterations.  Contract 
awarded  to  Samuel  Campbell,  3346  North 
Hancock  street. 

Residence  (add.),  Northwest  Corner  Broad 
and  Ritner  streets,  $2,000.  Architect,  private 
plans.  Owner,  Dr.  J.  Moffron,  on  premises. 
Brick,  1  story  add.,  12x25  feet,  slag  roof, 
electric  light.  Contract  awarded  to  B.  Born- 
stein,  1318  Belfield  avenue. 

Residence  and  Store  (alts.),  Southeast  Cor¬ 
ner  Fourth  and  Diamond  streets,  $2,000.  Own¬ 
er,  Edward  S.  Kowronski,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  B.  Ar¬ 
row,  992  North  Seventh  street,  Philadelphia. 

Storage  House  (add.),  1724-26  Jackson 

street,  Philadelphia.  Architect,  Michael 
Capobianco,  778  South  Seventh  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Tapestry 
brick  front,  concrete  and  steel,  2  stories, 
25x33%  feet,  slag  roof,  cement  and  pine 
floors.  Contract  awarded  to  J.  Richie,  1628 
South  Sixteenth  street,  Philadelphia. 

Theatre  (alts.),  4910  North  Broad  street, 
Philadelhpia.  Architects,  Hoffman-Henon, 
Inc.,  Finance  Building,  Philadelphia.  Owners, 
Logan  Auditorium,  on  premises.  Brick,  cut 
stone,  structural  steel,  carpentry,  mill  work, 
hollow  tile,  painting,  glazing,  hardware, 
dampproofing,  iron  work,  bond,  marble  and 
terrazzo,  metal  lath  (heating  and  plumbing 
repairs,  plastering,  electric  work.  Contract 
awarded  to  P.  M.  Sax,  Penfield  Building, 
Philadelphia. 

Store  and  Moving  Picture  Theatre,  Sixty- 
third  and  Woodland  avenue.  Architect,  H. 
C.  Hodgens,  130  South  Fifteenth  street,  Phila¬ 
delphia.  Owners,  M.  A.  Benn  and  Stanley 
Co.,  1218  Market  street,  Philadelphia.  Brick, 
limestone  and  steel,  2  stories,  6'2xl00  feet, 
asphalt  roof,  cement  and  maple  floors,  metal 
lath,  roof  ventilators,  metal  ceilings,  water¬ 
proofing,  iron  work,  floor  hardener,  bond,  tile, 
marble  and  terrazzo  work.  Contract  awarded 
to  P.  Haibach  Cont.  Co.,  Twenty-sixth  and 
Thompson  streets,  but  not  yet  signed. 

Residence,  Mt.  Airy,  Philadelphia.  Archi¬ 
tect,  George  S.  Idell,  1705  Chestnut  street, 
Philadelphia.  Owner,  William  J.  Faux,  Har¬ 
rison  Building,  Philadelphia.  Stone,  2%  sto¬ 
ries,  35x80  feet,  slate  roof,  hardwood  floors, 
hot  water  heat,  electric  lighting,  tile  and  mar¬ 
ble  work.  Contract  awarde  dto  Stokes  Broth¬ 
ers,  6723  Musgrave  street,  Philadelphia. 

'Manufacuring  Building  (add.),  4669  Sten- 
ton  avenue,  $7,000.  Architect,  private  plans. 
Owners,  Gibson  &  Stern,  on  premises.  Brick, 


2  stories,  20x40  feet,  slag  roof,  steam  heat, 
electric  work.  Contract  awarded  to  William 
Steele  &  Sons  Co.,  1600  Arch  street,  Philadel¬ 
phia. 

Dye  House,  East  side  Third  street,  North  of 
Bristol  street,  $6,300.  Architect,  private 
plans.  Owners,  Majestic  Silk  Hosiery  Dyeing 
Co.,  Third  and  Bristol  streets.  Brick,  1  story, 
30x80  feet,  slag  roof,  electric  lighting,  cement 
floors.  Contract  awarded  to  A.  Earl  Barnes, 
2044  East  Clementine  street,  Philadelphia. 

Office  Building,  West  side  Wayne  avenue, 
South  ...of  Roberts  avenue,  $4,000.  Architect, 
private  plans.  Owners,  J.  T.  Craig  &  Co.,  on 
premises.  Brick,  1  story,  18x28  feet,  slag 
roof,  electric  light,  pine  floors.  Contract 
awarded  to  William  J.  Gruhler  Co.,  219  High 
street,  Philadelphia. 

Building  (alts.),  221  West  Girard  avenue, 


Club  House  and  Men’s  Locker  Room,  Oak 

Lane  avenue  and  Ashbourne  road,  Ashbourne, 
Pa.  Architect,  Edwin  L.  Rothschild,  1420 
Chestnut  street,  Philadelphia.  Owners',  Ash¬ 
bourne  Country  Club,  Ashbourne,  Pa.  Stone 
and  stucco,  2  story  add.,  40x60  feet,  locker 
room,  1  story,  40x80  feet,  slate  roof,  maple 
and  oak  floors,  steam  heating,  electric  light¬ 
ing,  tile  work,  water  supply,  sewage  disposal 
system,  landscape  gardening.  Plans  in  pro¬ 
gress.  Architect  will  take  bids  in  one  month. 

Combination  Building  (School  and  Chapel), 
Bywood,  Pa.  Architect,  Peter  F.  Getz,  1634 
North  Sixth  street,  Philadelphia.  Owners, 
St.  Alice ’s  Roman  Catholic  Church,  care  of 
Rev.  William  L.  Hayward,  Bywood,  Pa.  Stone, 
brick  and  steel.  Plans  in  progress.  Will 
take  bids  in  two  months. 

Hall  Building  (alts,  and  add.),  Conshohock- 
en,  Pa.  Architects,  United  Engineering  Co., 
323  Walnut  street,  Philadelphia.  Owners, 
Knights  of  Columbus,  Court  1603  Conshohock- 
en,  Pa.  Brick  work,  cement  work,  structural 
steel  and  iron,  plastering,  oak  and  composi¬ 
tion  floors,  metal  lath,  painting,  glazing  (heat¬ 
ing,  lighting  and  plumbing  separate  bids).  Re¬ 
vised  plans  in  progress.  Will  take  new  bids 
in  one  week. 

Church,  Grimville,  Pa.  Architect,  G.  C. 


Philadelphia,  $3,000.  Architect,  private  plans. 
Owner,  A.  Martino,  242  Daly  street,  Phila¬ 
delphia.  General  alterations.  Contract  award¬ 
ed  to  A.  Mannucanio,  2742  South  Marshall 
street,  Philadelphia. 

Residence  (add.  and  alts.),  5507  Lansdowne 
avenue,  $2,100.  Architect,  private  plans. 
Owner,  .S.  Parci,  on  premises.  Brick,  1  story 
add.,  16x16  feet,  general  alterations.  Con¬ 
tract  awarded  to  Max  Zipki,  3973  Wyalusing 
avenue,  Philadelphia. 

Ice  Station,  Miller  and  Commissioner 
streets,  Philadelphia.  Architect,  private  plans. 
Owners,  Kensington  Hygeia  Ice  Co.,  Trenton 
avenue  and  Huntingdon  streets,  Philadelphia. 
Brick  and  steel,  1  .story,  40x70  feet,  slag  roof, 
cement  floors,  waterproofing.  Contract  award¬ 
ed  to  P.  Haibach  Cont.  Co.,  Twenty-sixth  and 
Thompson  streets,  Philadelphia. 


Freeman,  Sixth  and  -Court  streets,  Reading, 
Pa.  Owners,  New  Bethel  Zion  Congregation, 
care  of  architect.  Stone,  1  story  and  base¬ 
ment,  110x60  feet,  slate  roof,  pine  floors, 
steam  heat,  electric  light.  Architect  ready 
for  bids. 

Bakery,  Myerstown,  Pa.  Architect,  L.  D. 
Lance,  108  North  Fifth  street,  Reading,  Pa. 
Owners,  Pretz-Sticks  Bakery  Co.,  Myerstown, 
Pa.  Brick,  concrete  block,  2  stories,  102x102 
feet,  slag  roof,  pine  and  concrete  floors,  elec¬ 
tric  light,  metal  lath,  roof  ventilators,  rolled 
steel  sash,  fire  doors,  waterproofing  and  damp¬ 
proofing.  Owners  taking  bids  due  as  soon  as 
possible. 

Residence,  102  Lansdowne  Court,  Lans¬ 
downe,  Pa.  Architect,  E.  Allen  Wilson,  1208 
Chestnut  street,  Philadelphia.  Owner,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Brick  and  frame,  3  stories,  52x27  feet, 
2  story,  16x20  feet,  shingle  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting, 
tile  and  marble  work,  oil  burning  equipment. 
Plans  in  progress.  Architect  will  be  ready 
for  sub-bids  in  one  wetek. 

Grand  Stand  (add.),  Reading,  Pa.  Archi¬ 
tect,  Calvin  Young,  226  North  Sixth  street, 
Reading,  Pa.  Owners,  Reading  Fair  Associa¬ 
tion,  care  of  J.  B.  Schaeffer,  Penn  'Side,  Read- 
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ing,  Pa.  Steel,  concrete,.  200x60  feet,  con¬ 
crete  floors,  electric  light,  1  story.  Prelim¬ 
inary  plans  in  progress. 

Residences  (2),  Wyomissing,  Pa.  Architect, 
L.  D.  Lance  ,108  ’North  Fifth  street,  Reading, 
Pa.  Owner,  Mrs.  C.  M.  Lance,  Mt.  Penn, 
Reading,  Pa.  Brick,  2%  "stories,  48x46  feet, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work.  Plans  in  progress. 

Printing  Plant,  Wilkes-Barre,  Pa.  Archi¬ 
tects,  Schroeder  &  Schmidt,  Weitzenkorn 
Building,  Wilkes-Barre.  Owner,  name  with¬ 
held.  Semi-fireproof,  steel,  3  stories,  40x100 
feet.  Plans  in  progress. 

Residence,  Nanticoke,  Pa.  Architect,  G.  T. 
Price,  Miller  Building,  Scranton,  Pa.  Owner, 
name  withheld.  Frame,  2%  stories,  36x50 
feet,  shingle  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Plans  in  pro¬ 
gress. 

School,  Clark’s  Summit,  Pa.  Architect,  H. 
C.  Rutherford,  316  Washington  street,  Scran¬ 
ton,  Pa.  Owners,  Clark’s  Summit  and  Clark’s 
Green  School  District,  William  Widdowfield, 
secretary,  Clark’s  Green,  Pa.  Brick,  stone,  3 
stories,  153x150  feet,  slag  roof  (heating, 
plumbing  and  electric  lighting  reserved), 
metal  lath,  tile  and  marble  work,  rolled  steel 
skylights.  Revised  plans  in  progress. 

Conservatory  and  Gre§n  House,  Merion,  Pa. 
Architect,  John  L.  Coneys,  Drexe.1  Building, 
Philadelphia.  Owner,  name  withheld.  Brick, 

1  story,  20x20  feet,  marble  floors,  glazing. 
Plans  in  progress. 

School,  Bethlehem,.  Pa.  Architect,  H.  J. 
Weigner,  Bethlehem  Trust  Building,  Bethle¬ 
hem,  Pa.  Owners,  Sts.  Simon  and  Jude 
Church,  care  of  Rev.  E.  Stapleton,  West  Broad 
street,  Bethlehem,  Pa.  Brick,  steel,  cut  stone, 

2  stories  and  basement,  60x90  feet,  slag  roof, 
hardwood  floors,  steam  heat,  electric  light, 
metal  lath,  roof  ventilators.  Plans  in  pro¬ 
gress. 

Double  Residence,  Allentown,  Pa.  Archi¬ 
tect,  Robert  Ochs,  Odd  Fellows’  Building, 
Bethlehem,  Pa.  Owner,  name  withheld.  Brick, 
2  stories,  32x40  feet,  slate  roof,  hardwood 
floors,  hot  water  heat,  electric  light.  Plans 
in  progress.  Architect  will  be  ready  for  bids 
in  ten  days. 

Double  Residence,  Allentown,  Pa.  Archi¬ 
tect,  David  Levy,  949  Hamilton  street,  Allen¬ 
town,  Pa.  Owner,  David  Levy,  949  Hamilton 
street,  Allentown,  Pa.  Hollow  tile  and  stucco, 
2^4  stories,  60x60  feet,  tile  roof,  hardwood 
floors,  vapor  heat,  electric  light,  tile  work. 
Architect  taking  sub-bids. 

Residences  (4),  College  Heights,  Pa.  Ar¬ 
chitects,  Jacoby  &  Everett,.  Commonwealth 
Building,  Allentown.  Owners,  Kester  &  Co., 
Twenty-seventh  and  Greenleaf  streets,  Allen¬ 
town,  Pa.  Brick,  hollow  tile  and  stucco,  1*4 
stories,  25x40  feet,  slate  roof,  hardwood  floors, 
vapor  heat,  electric  light,  tile  work.  Owner 
will  build. 

Residence,  Bethayres,  Pa.  Architects,  Bai¬ 
ley  &  Bassett,  421  Chestnut  street,  Philadel¬ 
phia.  Owner,  Herbert  Johnson,  care  of  archi¬ 


tect.  Hollow  tile  and  stucco,  irregular,  2% 
stories,  tin  roof,  hardwood  floors,  hot  air  heat¬ 
ing,  electric  lighting,  tile  work.  Architect 
taking  bids  due  October  31st  at  noon. 

Store  and  Apartment,  South  Main  street, 
Wilkes-Barre,  Pa.  Architects,  Schroeder  & 
Schmidt,  Weitzenkorn  Building,  Wilkes- 
Barre.  Owmers,  Ginley  Brothers,  care  of  ar¬ 
chitects.  Brick,  2  stories,  40x150'  feet,  built- 
up  roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Architects  ready  for  bids 
due  November  1st. 

Residence  (double),  Scranton,  Pa.  Archi¬ 
tect,  P.  J.  Morris,  Mears  Building,  Scranton, 
Pa.-'  Owner,  J.  C.  Kerr,  219  Wyoming  avenue, 
Scranton,  Pa.  Stucco,  2  stories,  40x54  feet, 
slate  roof,  hardwood  floors,  steam  heat,  elec¬ 
tric  light.  Architect  ready  for  bids. 

Vocational  School,  Mill  City,  Pa.  Archi¬ 
tect,  J.  H.  Davey,  Coal  Exchange  Building, 
Scranton,  Pa.  Owners,  Mill  City  School 
Boardi,  care  of  W.  J.  Agrey,  Mill  City,  Pa. 
Frame,  2  stories,  70x86  feet,  shingle  roof, 
pine  floors,  steam  heat,  electric  light,  roof 
ventilators.  Owners  will  be  ready  for  bids 
in  one  week. 

Sales  Warehouse,  Pittsburgh,  Pa.  Archi¬ 
tects,  Howley  i&  Coon,  Traders  ’  Bank  Build¬ 
ing,  Scranton,  Pa.  Owners,  Fairmount  Cream 
Co.,  Omaha,  Neb.  Steel,  reinforced  concrete," 
5  stories  and  basement,  72x100  feet,  rein¬ 
forced  concrete  roof,  concrete  floors,  steam 
heat,  electric  light,  tile  work,  rolled  steel 
sash  and  skylights,  freight  elevators,  roof 
ventilators,  fire  doors,  waterproofing,  damp¬ 
proofing,  floor  hardener,  iron  stairs,  orna¬ 
mental  iron  work.  Architects  ready  for  bids 
due  November  6th. 

Duplex  House,  Scranton,  Pa.  Architect,  E. 
H.  Davey,  Coal  Exchange  Building,  Scranton, 
Pa.  Owner,  Thomas  Protherae,  838  Monroe 
street,  Scranton,  Pa.  Frame,  stucco,  2  sto¬ 
ries,  30x55  feet,  asphalt  shingle  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light.  Ar¬ 
chitect  will  be  ready  for  bids  in  a  few  days. 

Convent,  Lost  Creek,  Pa.  Architect,  G.  G 
Freeman,  Sixth  and  Court  streets,  Reading, 
Pa.  Owners,  St.  Mary  Magdeline  Parish, 
Rev.  W.  T.  Kelly,  on  premises.  Brick  and 
frame,  3  stories,  40x75  feet,  slate  roof,  tile 
and  pine  floors,  electric  lighting.  Owner  will 
sub-let. 

Central  Office  Building,  Hazleton,  Pa.  Ar¬ 
chitect,  John  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  Seventeenth  and  Parkway,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  2  stories 
and  basement,  31x25  feet,  slag  roof,  compo¬ 
sition  and  cement  floors,  metal  lath,  demoli¬ 
tion,  steam  heat,  electric  lighting,  marble 
work,  bond,  iron  work.  Architect  taking  bids 
due  October  30th. 

Stores  (2),  Glenbrook  avenue,  Bryn  Mawr, 
Pa.  Architect,  M.  Capobianeo,  778  South 
Seventh  street,  Philadelphia.  Owner,  Frank 
Pietropaolo,  care  of  architect.  Tapestry  brick, 
2  stories,  38x24  feet,  slag  roof,  pine  floors, 


plate  glass,  hot  water  heat,  electric  lighting. 
Architect  taking  bids  due  as  soon  as  possible. 

Residences  (10),  Retreat,  Pa.  Architect, 
Austin  Reilly,  Bennett  Building,  Wilkes- 
Barre,  Pa.  Owners,  Central  Poor  District, 
care  of  George  Brown,  Franklin  street, 
Wilkes-Barre,  Pa.  Concrete,  2  stories,  40x160 
feet,  slag  roof,  pine  floors,  electric  lighting. 
Architect  taking  bids  due  October  26th. 

Whitby  Hall  (removal  and  re-erection), 
Haverford,  Pa.  Architect,  Henry  L.  Duhr- 
ing,  1309  Locust  street,  Philadelphia.  Own¬ 
er,  George  B.  Taylor,  care  of  architect.  Ar¬ 
chitect  taking  bids  due  October  28th. 

Junior  High  School,  Altoona,  Pa.  Archi¬ 
tect,  Julien  Millard,  Altoona,  Pa.  Owners, 
Altoona  Board  of  Directors,  Altoona,  Pa. 
Brick,  cut  stone  and  steel,  3  stories,  22.1x233 
feet,  composition  roof,  mastic  and  maple 
floors,  hollow  tile,  metal  weather  strips,  iron 
stairs  and  work,  hollow  metal  doors,  tile  and 
marble  work,  rolled  steel  sash,  metal  lath 
(heating,  electric  work  and  plumbing  separate 
bids).  Lowest  bidders:  H.  J.  Conrath,  Erie, 
Pa.,  $551,714;  Prahl  Const.  Co.,  Erie,  Pa., 
$563,462. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Low¬ 
est  bidders  on  road  work  opened  October  17th. 

Allegheny  County,  R-187,  Wilkins,  Penn 
and  Patton  Townships;  one  course  reinforced 
concrete  and  hillside  vitrified  brick.  R.  H. 
Cunningham  &  Sons  Co.,  Turtle  Creek,  Pa., 
$383,215.98. 

Allegheny  County,  R-70  and  72,  Shaler 
Township,  5,618  feet.  One  course  reinforced 
concrete.  Burgess  >&  Dorrier,  Scottsville,  Va., 
$151,443.00. 

Armstrong  County,  R-214,  Brady’s  Bend 
Township,  22,107  feet.  One  course  reinforced 
concrete.  David  Schoentag,  Inc.,  Saugerties, 
N.  Y.,  $206,762.40. 

Beaver  County,  R-77,  Homewood  Borough, 
2,427  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  Albert  Dahl,  Ell- 
wood  City,  Pa.,  $56,183.60. 

Beaver  County,  R-243,  Industry  Township, 
21,986  feet.  Either  bituminous  surface  course 
on  concrete  foundation  or  one  course  rein¬ 
forced  concrete.  Harness-Remick,  Williams¬ 
port,  Ohio,  $207,671.80. 

Beaver  County,  R-243,  Borough  and  Indus¬ 
try  Township,  17,197  feet.  Either  bituminous 
surface  course  on  concrete  foundation  or  one 
course  reinforced  co'herete.  David  Schoentag, 
Inc.,  Saugerties,  N.  Y.,  $177,30.85. 

Columbia  County,  R-4,  Scott  and  Center 
Townships,  26,495  feet.  Either  bituminous 
surface '  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Trinidad  Asphalt 
Paving  Co.-,  Larksville,  'Pa.,  $185,688. 

Columbia  County,  R-4,  Center  Township  and 
Briar  Creek  Borough,  21,627  feet.  Either  bi¬ 
tuminous  surface  course  on  concrete  founda¬ 
tion  or  one  course  reinforced  concrete.  Trini¬ 
dad  Asphalt  Co.,  Larksville,  Pa.,  $161,746.39. 

Jefferson  County,  A-1958,  Brookville  Bor¬ 
ough,  1,921  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  W.  C.  Quick 
&  Co.,  Brookville,  Pa.,  $43,511.28. 

Lackawanna  County,  A-1975,  Old  Forge 
Borough,  5,812  feet.  Either  bituminous  sur¬ 
face  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Michael  Rosato  & 
Sons  Co.,  Scranton,  Pa.,  $40,224.20. 

Lakawmnna  County,  A1976  and  1976A, 
Moosie  Borough,  4,615  feet.  Either  bitumin¬ 
ous  surface  course  on  concrete  foundation  or 
one  course  reinforced  concrete.  Michael  Ro¬ 
sato  &  Sons  Co.,  Scranton,  Pa.,  $81,653.66. 

Lancaster  County,  A-2095,  R-344,  Quarry- 
ville  Borough,  1,452  feet.  One  course  rein¬ 
forced  concrete.  Swanger-Faekler  Const.  Co., 
Inc.,  Lebanon,  Pa.,  $14,801.30. 

Lawrence  County,  R-77,  North  Beaver 
Towmship,  New  Castle  City,  2,893  feet.  One 
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course  reinforced  concrete.  Jamieson  &  Nar- 
lee,  Fredonia,  Pa.,  $26,256.00.;- 

Mercer  County,  A-2107,  Hickory  Township, 
2,028  feet.  One  course  reinforced  concrete. 
Jamieson  &  Narlee,  Fredonia,  Pa.,  $18,087.60. 

Monroe  County,  A-1963,  Pocono  and  Para¬ 
dise  Townships,  7,051  feet.  Bituminous  ma¬ 
cadam  (penetration  method)  on  broken  stone 
base.  H.  B.  Sproul  Const.  Co.,  Inc.,  'Scranton, 
Pa.,  $37,679.70. 

Northampton  County,  R-165,  Bangor  Bor¬ 
ough,  4,786  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Neumayer 
Brothers,  Bethlehem,  Pa.,  $62,315.10. 

Venango  County,  A- 1981,  Rouseville  Bor¬ 
ough,  4,108  feet.  One  course  reinforced  con¬ 
crete.  F.  S.  'Wilson,  Kittanning,  Pa.,  $44,- 
433.91. 

York  County,  R-333,  Fairview  and  New¬ 
berry  Townships,  20,088  feet."  One  course  re¬ 
inforced  concrete  and  hillside  vitrified  brick. 
Kumer  &  Graeber,  Shamokin,  Pa.,  $215,365.25. 

York  County,  R-250-333,  Fairview  Town¬ 
ship,  22,806  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  Kumer  & 
.Graeber,  Shamokin,  Pa.,  $261,549.48. 

Venango  County,  R-207,  Sugar  Creek  Town¬ 
ship,  reinforced  concrete  bridge.  Trimpey  & 
Whipkey,  Casselman,  Pa.,  $20,188.39. 

Berks  County,  A- 1664,  Richmond  Township, 
11,237  feet,  one  course  reinforced  concrete. 
Juniata  Co.,  410  Empire  Building,  Philadel¬ 
phia,  $75,000;  Peconce  Co.,  New  York  City, 
$79,556. 

Lehigh  County,  R-226,  A-1523,  North 

Whitehall,  Heidelberg  Township,  24,077  feet. 
One  course  reinforced  concrete.  Juniata  Co., 
410  Empire  Building,  Philadelphia,  $170,000; 
Peconco  Co.,  New  York  City,  $172,615. 

School,  Stewartstown,  Pa.  Architect,  H.  E. 
Yessler,  Rupp  Building,  York,  Pa.  Owners, 
Board  of  Education,  Stewartstown,  Pa.  Brick, 
1  story,  137x60  feet,  slag  roof,  hardwood 
woods,  roof  ventilators,  dampproofing  (heat¬ 
ing,  electric  lighting  and  plumbing  reserved). 
Owners  taking  bids  due  November  15th. 

Store  and  Apartment,  West  Market  street, 
York,  Pa.,  $40,000.  Architects,  Gimmell  & 
Billineyer,  Rosenmiller  Building,  York.  Own¬ 
ers,  Stough  &  Lucas,  York,  Pa.  Brick,  stone 
and  frame,  4  stories,  30x150  feet,  slag  roof, 
hardwood  floors,  steam  heat,  electric  light, 
tile  work,  rolled  steel  skylights,  plate  glass, 
copper  work.  Plans  in  progress. 

Rectory,  York.  Pa.  Architects,  Edward 
Leber  and  J.  H.  Hatton,  associated,  Hay  Build¬ 
ing,  York.  Owner,  Rev.  James  McGrath,  231 
South  Beaver  street,  York,  Pa.  Brick,  3  sto¬ 
ries,  33x60  feet,  copper  and  tile  roof,  hard- 
,  wood  floors,  vapor  heat,  electric  light,  tile 
and  marble  work.  Architect  taking  bids  due 
as  soon  as  possible. 


Pennsylvania 
Contracts  Awarded 

Wilkes-Barre  Exchange,  Wilkes-Barre,  Pa. 
Architect,  J.  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  Seventeenth  and  Parkway,  Phila¬ 
delphia.  Brick,  cut  stone  and  steel,  third 
floor  add.,  152x24  feet,  and  3  story  add.,  36x36 
feet,  slag  roof,  concrete  floors,  metal  lath, 
waterproofing,  terra  cotta,  iron  stairs  and 
work,  bond,  hollow  metal  sash,  tile  and  mar¬ 
ble  work,  demolition,  steam  heat,  electric 
lighting.  Contract  awarded  to  Franklin  M. 
Harris  &  Co.,  1520  Parrish  street,  Philadel¬ 
phia. 

Ardmore  Exchange  (alts,  and  add.),  42 

West  Lancaster  avenue,  Ardmore,  Pa.  Archi¬ 
tect,  John  T.  Windrim,  Commonwealth  Build¬ 
ing,  Philadelphia.  Owners,  Bell  Telephone 
Co.,  Seventeenth  and  Parkway,  Philadelphia. 
Brick,  cut  stone  and  steel,  3  stories,  40x28 


feet  and  11x23  feet,  slag  roof,  concrete  floors, 
metal  lath,  waterproofing,  terra  cotta,  iron 
stairs  and  work,  bond,  hollow  metal  sash,  tile 
and  marble  work,  demolition,  steam  heating, 
electric  work.  Contract  awarded  to  F.  M. 
Harris  '&  Co.,  1520  Parrish  street,  Philadel¬ 
phia. 

Exchange  Building,  22  East  Baltimore  ave¬ 
nue,  Lansdowne,  Pa.  Architect,  John  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Owners,  Bell  Telephone  Co.,  Seven¬ 
teenth  and  Parkway,  Philadelphia.  Brick,  cut 
stone  and  steel,  3  stories,  32x20  feet,  slag 
roof,  concrete  floors,  metal  lath,  waterproof¬ 
ing,  terra  cotta,  iron  stairs  and  work,  bond, 
hollow-  metal  sash,  tile  and  marble,  work,  elec¬ 
tric  light,  steam  heat,  demolition.  Contract 
awarded  to  F.  M.  Harris  &  Co;,  1520  Parrish 
street,  Philadelphia. 

School  and  Auditorium,  Newmantown,  Pa. 
Architect,  H.  Maurer,  234  North  Fifth  street, 
Reading,  Pa.  Owners,  Mill  Creek  School  Dis¬ 
trict,  R.  Chauvenet,  Newmanstown,  Pa.  Brick, 
2  stories,  70x100  feet,  slag  roof,  maple  floors 
(electric  light,  heating  and  plumbing'  re¬ 
served),  metal  lath,  rolled  steel  sash.  Con¬ 
tract  awarded  to  Reber  Const.  Co.,  Lebanon, 
Pa. 

Residence  (alts,  and  add.),  Rosemont,  Pa. 
Architect,  Horace  Trumbauer,  Land  Title 
Building,  Philadelphia.  Owner,  George  H.  Me- 
Fadd.en,  121  Chestnut  street,  Philadelphia. 
Brick,  cut  stone  and  .steel,  3  stories,  77x60 
feet,  slate,  tile  and  slag  roof,  cement  and  oak 
floors,  metal  w-indow  guards,  ornamental  iron 
work,  bond,  tile  and  marble  work,  warm  air 
heating  (electric  wiring,  fixtures  and  hard¬ 
ware  reserved).  Contract  awarded  to  J.  S. 
Cornell  &  Son,  Morris  Building,  Philadelphia. 

High  School,  Wyoming,  Pa.  Architects, 
Sturdevant  &  Foster,  Coal  Exchange  Build¬ 
ing,  Wilkes-Barre.  Owners,  Wyoming  .School 
Board,  W.  Reynolds,  secretary,  Wyoming,  Pa. 
Brick,  2  stories,  60x70  feet,  slag  roof,  hard¬ 
wood  floors  (heating,  plumbing  and  electric 
work  reserved),  tile  work.  Contract  awarded 
to  Herman  Mailander,  167  Barney  street, 
Wilkes-Barre,  Pa. 

Residence,  Kingston,  Pa.  Architects, 
Schroeder  &  Schmidt,  Weitzenkorn  Building, 
Wilkes-Barre.  Owner,  H.  C.  Rippard,  care,  of 
architects.  Frame  and  stucco,  2%  stories, 
25x32  feet,  slate  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Ecker  &  Connolly,  Parrish  street, 
Wilkes-Barre,  Pa. 

High  School,  Plains,  Pa.  Architect,  Austin 
Reilly,  Bennett  Building,  Wilkes-Barre,  Pa. 
Owners,  Plains  School  Board,  care  of  William 
Robertson,  Plains,  Pa.  Brick,  2  stories, 


150x170  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light)  metal  lath,  hollow  tile, 
tile  and  marble  work,  roof  ventilators,  rolled 
steel  skylights,  waterproofing,  dampproofing, 
vaults.  Contract  awarded  to  Nanticoke  Const. 
Co.,  Nanticoke,  Pa. 

Warehouse,  Wilkes-Barre,  Pa.  Architect, 
H.  A.  Maier,  Coal  Exchange  Building,  Wilkes- 
Barre,  Pa.  Owner,  Ralph  Israel,  Wilkes- 
Barre,  Pa.  Slow-burning  brick,  4  stories, 
35x100  feet,  slag  roof,  .pine  floors,  electric 
light,  freight  elevator,  rolled  steel  sash,  fire 
doors,  iron  stairs.  Contract  awarded  to  Beh¬ 
rens  &  Son,  179  Blackman  street,  Wilkes- 
Barre. 

Residence  (alts,  and  add.),  Ogontz,  Pa.  Ar¬ 
chitects,  Willing, -'Sims  &  Talbutt,  122  South 
Eighteenth  street,  Philadelphia.  Owner,  Dr. 
William  Pepper,  Ogontz,  Pa.  Brick,  cut  stone, 
carpentry,  mill  work,  shingle  roof,  pine  floors, 
painting,  glazing,  hardware,  tile  and  marble 
work,  iron  work  (heating,  lighting  and  plumb¬ 
ing  separate  bids).  Contract  awarded  to  E. 
Allen  Reeves,  Inc.,  Abington,  Pa. 

Residence  and  Garage,  Arlington  and  Lunn 
Boulevard,  Highland  Park,  Upper  Darby 
Township,  Pa.,  $15,000.  Architect,  Lyle  G. 
Park,  Bellevue  Court  Building,  Philadelphia. 
Owner,  John  W.  Harper,  Eleventh  and  Wal¬ 
nut  streets,  Philadelphia.  Frame  and  stucco, 
2  stories,  40x28  feet,  asbestos  shingle  roof, 
hot  water  heat,  electric  lighting  (hardwood 
floors,  electric,  fixtures  and  papering  re¬ 
served).  Contract  awarded  to  James  H. 
Wells,  34  South  Sixteenth  street,  Philadel¬ 
phia. 

Bungalow,  Oakmont,  Pa.  Architects,  Fol¬ 
som  &  Stanton,  10  South  Eighteenth  street, 
Philadelphia.  Owner,  K.  McElroy,  care  of 
architect.  Frame  and  stucco,  1%  stories, 
40x47  feet,  slate  roof,  pine  floors,  hot  water 
heat,  electric  light,  tile  and  iron  work.  Con¬ 
tract  awarded  to  Conneen  Const.  Co.,  10  South 
Eighteenth  street,  Philadelphia. 

Residence,  Swarthmore,  Pa.  Architects, 
Heaeock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  William  H.  Thatcher,  La¬ 
fayette  Building,  Philadelphia.  Stone,  2% 
stories,  26x34  feet,  shingle  roof,  oak  and  pine 
floors,  warm  air  heating,  electric  lighting,  tile 
work.  Contract  awarded  to  McNeill  Valen¬ 
tine  Co.,  841  North  Broad  street. 

Hotel,  Emaus,  Pa.  Architects,  Jacoby  & 
Everett,  Commonwealth  Building,  Allentown. 
Owner,  L.  F.  Neuweiler,  124  South  Seventh 
street,  Allentown,  Pa.  Brick,  3  stories,  48x32 
feet,  slate  roof,  pine  floors,  electric  lighting, 
tile  work.  Contract  awarded  to  A.  E.  Nich¬ 
ols,  Commonwealth  Building,  Allentown. 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cau 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone — Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 


690 

THE  BUILDERS’  OTIDE 

Residence  (alts,  and  add.),  Market  street, 
Bethlehem,  Pa.  Architect,  H.  J.  Weigner, 
Bethlehem  Trust  Building,  Bethlehem,  Pa. 
Owner,  C.  L.  Thornburg,  University  Park, 
Bethlehem,  Pa.  Brick,  2  stories,  25x22  feet, 
slag  roof,  hardwood  floors,  general  interior 
and  exterior  alterations.  Contract  awarded 
to  George  Heller,  719  North  New  street,  Beth¬ 
lehem:,  Pa. 

Church  and  Sunday  School,  Wilkes-Barre, 
Pa.  Architects,  Sturdevant  &  Poster,  Coal 
Exchange  Building,  Wilkes-Barre.  Owners, 
Westminster  Presbyterian  Church,  Rev.  Da¬ 
vies,  Wilkes-Barre,  Pa.  Stone,  1  story  and 
basement,  49xi00  feet,  92x62  feet,  slate  roof, 
hardwood  floors,  electric  light.  Contract 
awarded  to  Shepherd  Const.  Co.,  Miners’  Bank 
Building,  Wilkes-Barre,  Pa. 

Store  and  Loft  Building,  Wilkes-Barre,  Pa. 
Architect,  H.  A.  Maier,  Coal  Exchange  Build¬ 
ing,  Wilkes-Barre,  Pa.  Owner,  E.  Slattery, 
Coal  Exchange  Building,  Wilkes-Barre,  Pa. 
Brick,  3  Stories,  60x70  feet,  slag  roof,  pine 
floors,  electric  light.  Contract  awarded  to  A. 
M.  Hildebrand,  91  Wood  street,  Wilkes-Barre, 
Pa. 

Pactory,  Mt.  Etna,  Pa.  Architect,  Calvin 
Young,  226  North  Sixth  street,  Reading,  Pa. 
Owners,  Liebovitz  &  Sons,  care  of  architect. 
Frame,  1  story,  27x40  feet,  composition  roof, 
pine  floors,  electric  light.  Contract  awarded 
to  Klopp  &  Co.,  Sheridan,  Pa. 

Garage,  Abington,  Pa.  Architect,  Philip 
S.  Tyre,  1509  Arch  street,  Philadelphia.  Own¬ 
er,  Lester  B.  Kohler,  care  of  architect.  Frame 
and  brick,  1  story,  20x21  feet,  slag  roof,  ce¬ 
ment  floor,  electric  lighting.  Contract  awarded 
to  Conneen  Const.  Co.,  10  South  Eighteenth 
street,  Philadelphia. 

Bridge,  South  of  Neversink,  Pa.,  No.  54-03. 
Architect,  Samuel  T.  Wagner,  Reading  Ter¬ 
minal,  Philadelphia.  Owners,  Philadelphia  & 
Reading  R.  R.  Co.,  Twelfth  and  Market 
streets,  Philadelphia.  Setting  ascending 
stone  arch  and  reinforcing  wing  wall.  Con¬ 
tract  awarded  to  Arthur  McMullin  Co.,  Dela¬ 
ware  and  Snyder  avenues,  Philadelphia. 


New  Jersey 
Construction  News 

Residence,  Haddonfield,  N.  J.  Architect, 
J.  Fletcher  Street,  129  South  Fifth  street, 
Philadelphia.  Owner,  J.  Spencer  Lucas,  Cam¬ 
den,  N.  J.  Stone,  2 y2  stories,  slate  roof, 
hardwood  floors,  hot  air  heating,  electric  light¬ 
ing,  tile  work.  Plans  in  progress. 

High  School  and  Gymnasium,  Collingswood, 
N.  J.  Architect,  Paul  A.  Davis,  3rd,  1713 
Hansom  street,  Philadelphia.  Owners,  School 
Board  of  Collingswood,  N.  J.  Brick,  lime¬ 
stone  and  steel,  3  stories  and  basement, 
135x150  feet,  gymnasium,  1  story  and  base¬ 
ment,  86x46  feet,  slag  roof,  pine  floors,  steam 
heat,  electric  lighting,  hollow  tile,  roof  venti¬ 
lators.  Architect  will  take  bids  November 
1st. 

Hospital  (alts,  and  add.),  Plainfield,  N.  J. 
Architects,  Crow,  Lewis  &  Wick,  200  Fifth 
avenue,  New  York  City.  Owners;,  Muhlenberg 
Hospital,  Plainfield,  N.  J.  Brick,  reinforced 
concrete,  cut  stone  and  steel,  3  stories,  111x37 
feet,  shingle  roof,  oak  floors,  hollow7  tile, 
metal  lath,  iron  work,  vapor  heating,  elec¬ 
tric  lighting,  tile,  marble  and. terrazzo  work. 
Architects  taking  bids,  due  October  30th. 

Store  (alts.),  Northeast  Corner  Atlantic  and 
Bellevue  avenues,  Atlantic  City,  N.  J.  Ar¬ 
chitect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  Nathan 
Greenberg,  on  premises.  Concrete  footings, 
pine  floors  (heating  alterations),  plumbing, 
plastering,  tile  work,  electric  work,  carpen¬ 


try,  mill  work,  plate  glass,  flush  bulks.  Archi¬ 
tect  taking  bids  due  as  soon  as  possible, 

Residence,  Haddonfield,  'N.  J.  Architect, 
J.  Fletcher  Street,  129  South  Fifth  street, 
Philadelphia.  Owner,  J.  Spencer  Lucas,  Cam¬ 
den,  ,  N.  J.  Stone,  2 y2  stories,  slate  roof, 
hardwood  floors,  hot  air  heating,  electric  light¬ 
ing,  tile  work.  Architect  taking  bids  due 
October  31st  at  noon. 

Residences  (add.),  No.  9  North  Mississippi 
avenue,  Atlantic  City,  N.  J.  Architect,  Don¬ 
ald  Rosenstein,  Humphrey  Building,  Atlantic 
City,UN.  J.  Owner,  Leonard  Scionscia,  on 
premises.  Brick,  2  stories,  slag  roof,  pine 
floors  (heating  reserved),  electric  lighting, 
plumbing,  plastering,  cement  work.  Architect 
taking  bids  due  as  soon  as  possible. 

School,  Assembly  Room,  Gymnasium  and 
Swimming  Pool,  Trenton,  N.  J.  Architects, 
William  Slack  &  Son,  St.  Regis  Theatre  Build¬ 
ing,  Trenton,  N.  J.  Owners,  Trenton  School 
Board,  R.  0.  Belville,  secretary,  Trenton,  N.  J. 
Brick,  steel,  fireproof,  2  stories  and  basement, 
25  rooms,  tile  roof  (heating,  plumbing  and 
electric  work  reserved),  tile  and  marble  work, 
hollow  tile,  metal  lath,  safety  treads,  roof 
ventilators,  waterproofing  and  dampproofing, 
rolled  steel  skylights,  iron  stairs,  ornamental 
iron  work.  Owners  taking  bids  due  Novem¬ 
ber  6th. 


New  Jersey 
Contracts  Awarded 

School,  Cinnaminson,  N.  J.,  $46,198.  Ar¬ 
chitect,  J.  Fletcher  Street,  129  South  Fifth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Township  of  'Cinnaminson,  Burlington 
County,  N.  J.  Brick  and  steel,  2  stories, 
85x50  feet,  slag  roof,  cement  and  maple  floors, 
metal  lath,  tile  work,  hollow  metal  sash,  bond, 
iron  work.  Contract  awarded  to  George  W. 
Shaner  &  Son,  Palmyra,  N.  J. 

Apartment  House,  Oakland  and  Atlantic 
avenues,  Atlantic  City,  N.  J.,  $75,000.  Archi¬ 
tect,  Bertram  C.  Ireland,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J.  Owner,  Harry 
Weinmann,  Atlantic  City.  Brick,  steel,  con¬ 
crete,  cut  stone,  terra  cotta,  3  stories.  Con¬ 
tract  awarded  to  Lam  Building  Co.,  1001 
Wood  street,  Philadelphia. 

Factory,  Mt.  Vernon  and  Mt.  Ephraim  ave¬ 
nue,  Camden,  N.  J.,  $30,000.  Architect,  Emil 
Bullock,  34  South  Seventeenth  street,  Phila¬ 
delphia.  Owmers,  Camden  Pottery  Co.,  Cam¬ 
den,  N.  J.  Brick  and  steel,  2  stories,  70x140 
feet,  slag  roof,  cement  floors  (heating,  elec¬ 
tric  work  and  elevators  reserved),  rolled  steel 
sash,  iron  work.  Contract  awarded  to  E.  R. 
Hall,  34  South  Seventeenth  street,  Philadel¬ 
phia. 

Store,  525  Broadway,  Camden,  N.  J., 
$19,300.  Architect,  Thomas  Stephen,  Temple 
Building,  Camden,  N.  J.  Owners,  W.  L.  Hur¬ 
ley  Co.,  451  Haddon  avenue,  Camden,  N.  J. 
Brick,  1  story,  20x100  feet,,  slag  roof,  pine 
and  terrazzo  floors,  hot  air  heat,  electric  light, 
marble  and  terrazzo  work,  roof  ventilators. 
Contract  awarded  to  James  W.  Draper,  436 
Haddon  avenue,  Camden,  N.  J. 

Building  (alts.),  312  Cooper  street,  Camden, 
N.  J.,  $10,000.  Architect,  private  plans.  Own¬ 
ers,  U.  S.  Veterans,  Arlington  Building,  Wash¬ 
ington,  D.  0.,  care  of  Sub-District  Manager, 
District  No.  2,  23-25  Broadway,  Camden,  N.  J. 
Carpentry,  mill  work,  pine  floors,  painting, 
wire  fences,  hardware,  heating  repairs,  elec¬ 
tric  lighting,  plumbing.  Contract  awarded  to 
.T.  M.  Yardley,  1716  Sansom  street,  Philadel¬ 
phia. 

Pumping  Station,  Trenton,  N.  J.  Architect, 
•J.  O.  Hunt,  Hunt  Building,  Trenton,  N.  J. 
Owners,  City  of  Trenton,  Commissioner  Feel, 
Trenton  Water  Works,  Trenton,  N.  J.  Con¬ 


crete,  stone,  1  story,  40x80  feet,  slate  roof, 
concrete  floors,  electric  lighting.  Contract 
awarded  to  William  Hicks,  Trenton,  N.  J. 

Store  and  Apartment,  Greenwood  street, 
Trenton,  N.  J.  Architect,  J.  O.  Hunt,  Hunt 
Building,  Trenton,  N.  J.  Owner,  Philip  Mor¬ 
gan,  1200  Greenwood  street,  Trenton,  N.  J. 
Frame,  2  stories,  35x75  feet,  shingle  roof, 
pine  floors  (heating  and  plumbing  reserved), 
electric  light,,  tile  w7ork.  Contract  awarded 
to  Watkins  &  Griffith,  Trenton,  N.  J. 


Miscellaneous 
Construction  News 

War  Memorial  Building,  Baltimore,  Md.  Ar¬ 
chitect,  Laurence  H.  Fowler,  347  North 
Charles  street,  Baltimore,  Md.  Owners,  City 
of  Baltimore  and  State  of  Maryland,  Balti¬ 
more,  Md.  Brick,  granite,  cut  stone,  steel 
and  concrete,  1  story,  basement  and  gallery, 
186x100  feet,  slag  roof,  concrete  linoleum  and 
plank  floors,  metal  lath,  waterproofing  and 
dampproofing,  iron  work,  bond,  hollow  metal 
doors  and  sash,  tile  and  marble  work.  Archi¬ 
tect  taking  bids  due  October  31st  at  3  P.  M. 

High  School,  Baltimore,  Md.  Architect, 
Josias  Pennington,  330  North  Charles  street, 
Baltimore,  Md.  Owners,  North  Eastern  Junior 
High  School,  Board  of  Education,  Baltimore, 
Md.  Reinforced  concrete,  brick,  limestone, 
granite  and  steel,  3  stories  and  basement, 
151x130  feet,  (2)  wings,  74x159  feet,  slag 
roof,  composition,  concrete  and  pine  floors, 
metal  lath,  elevators,  metal  weather  strip,  wa¬ 
terproofing  and  dampproofing,  terra  cotta, 
iron  work  and  stairs,  bond,  floor  hardener, 
kalamein  doors,  rolled  steel  sash  and  sky¬ 
lights,  tile  and  marble  work,  steam  heating, 
electric  work.  Lowest  bidders:  J.  Henry 
Miller,  Baltimore,  Md.,  $997,000;  Charles  L. 
Stockhausen,  Baltimore,  Md.,  $998,447. 

Oil  House,  Tool  Check  Room  and  Crew  Rest 
Room  and  Engine  House,  Hagerstown,  Md. 
Architect,  William  H.  Cookman,  Broad  Street 
Station,  Philadelphia.  Owners,  Pennsylvania 
Railroad  Company,  Broad  Street  Station, 
Philadelphia.  Brick  and  steel,  1  story,  30x15 
feet,  36x85  feet  and  120x136  feet,  slag  roof, 
reinforced  concrete  and  pine  floors,  rolled 
steel  sash,  rolling  steel  doors  (plumbing,  heat¬ 
ing  and  lighting  reserved),  iron  work.  Con¬ 
tract  awarded  to  John  P.  Pettyjohn  &  Co., 
Lynchburg,  Va. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  October 
23,  1922. — .Sealed  Proposals  will  be  opened  in 
this  office  at  3  P.  M.,  November  20,  1922,  for 
roof  over  extended  mailing  platform,  etc., 
United  States  Post  Office,  Toledo,  Ohio. 
Drawings,  and  specification  may  be  obtained 
from  the  Custodian  at  the  building,  or  at  this 
office,  in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Acting  Supervis¬ 
ing  Architect. 


(Continued  from  Page  680) 
house.  It  is  the  duty  of  every  man  who 
has  it  in  his  power  to  sway  the  judgment 
of  the  prospective  home  builder  to  ex¬ 
plain  a  method  of  building  into  his  home, 
protection  not  only  from  fire  to  his  fam¬ 
ily  but  protection  to  his  neighbors  from 
a  conflagration. 
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Architect,  Contractor,  Engineer,  Owner 
— All  Must  Work  Together 
It  behooves  us,  as  a  humane  and  in¬ 
telligent  people,  to  call  a  halt  to  this  na¬ 
tional  waste.  Instead  of  casually  remark¬ 
ing  upon  the  size  of  the  annual  fire  waste 
when  it  is  quoted  in  dollars  and  cents, 
rather  we  should  visualize  the  misery  of 
those  who  have  seen  the  savings  of  a 
lifetime  go  up  in  smoke  or  the  indescrib¬ 
able  anguish  of  those  who  have  had  their 
beloved  ones  perish  in  a  horrible  flam¬ 
ing  death.  This  depiction  of  the  annual 
fire  report  coupled  with  the  realization 
that  Fire  is  a  Brother  of  the  Grim  Reap¬ 
er  who  strikes  without  warning,  should 
cause  us  to  pause  and  ask  ourselves :  “Am 
1  trying  to  prevent  the  visitation  of  this 
destroyer  to  my  home?” 


COLOR  AND  TEXTURAL  EFFECTS 
IN  STUCCO 

Opportunity  for  Originating  in  Beautify¬ 
ing  House  Exteriors 
by  edwin  k.  borchard,  in  The  House 
Beautiful 

Every  lover  of  beautiful  houses  has 
a  vivid  mental  image  of  each  of  the  few 
houses  which  have  superlatively  pleased ; 
or  it  may  be  that  he  has  visualized  a 
“dream  house”  which  is  a  composite  ideal 
of  the  best  and  most  perfect  details  of 
many  houses.  And  yet,  when  we  see 
or  think  of  a  beautiful  house,  how  often 
do  we  analyze  our  impressions  to  deter¬ 
mine  just  what  it  is  that  excites  our  ad¬ 
miration?  Probably  very  rarely — and 
indeed,  often  it  is  wiser  not  to  look  too 
closely  lest  we  find  some  flaws  in  our 
perfect  gem. 

It  is  safe  to  say  that  the  architectural 
treatment  of  the  house,  the  balancing  of 
proportions,  detail  and  ornamentation 
contribute  a  large  part  to  the  effect  a 
house  makes  upon  the  observer,  as  do 
also  the  surroundings  of  landscaping  and 
planting.  But  closely  allied  to  these,  in 
adding  to,  or  detracting  from,  the  appear¬ 
ance,  are  the  colors  and  textures  of  the 
walls.  We  often  see  an  otherwise  pass¬ 
able  house  made  absolutely  hopeless  by 
the, antagonistic  or  too-brilliant  shades  of 
a  poorly  chosen  color  scheme.  Picture 
the  most  charming  country  house  of  the 
clean  white  New  England  cottage  type 
that  you  have  ever  seen,  in  its  setting  of 
green  lawns — and  then  try  to  imagin  it 
painted  a  barn  red  or  a  chocolate  brown ! 
An  exaggerated  example  of  course,  yet 
it  illustrates  in  a  reductio  ad  ahsurdum 
how  important  a  part  color  plays  in  the 
appearance  of  any  house. 

Properly  handled,  stucco  affords  a 
wide  range  of  colors  and  yet,  because  of 
certain  limitations,  it  does  not  allow  any 
great  errors  to  be  made  in  choosing  the 
colors.  An  almost  infinite  number  of 


shades  are  available,  but  because  these 
shades  are  all  soft  and  subdued  they  com¬ 
bine  well  with  almost  any  architecture  or 
setting.  Unless  a  deliberate  effort  is 
made  to  secure  brilliant  or  decided  colors, 
any  of  the  lighter-toned  stuccos  of  today 
will  yield  pleasing  colors. 

To  deal  specifically  with  color  combina¬ 
tions  or  to  recommend  particular  shades 
for  one  type  or  another  .of  house  is  as 
impossible  as  specifying  or  giving  ad¬ 
vice  on  the  color  of  a  gown  or  scarf — it 
really  is  a  field  where  individuality  must 
have  free  play.  However,  there  are  cer¬ 
tain  broad  general  rules  to  which  it  is 
advisable  to  adhere,  though  of  course  like 
all  rules  they  may  be  broken. 

First  of  all,  a  smooth,  pure  white  finish 
is  not  advisable  for  any  city  or  even  semi¬ 
suburban  location  where  the  air  is  smoke¬ 
laden  and  carries  soot  and  dust  to  dis¬ 
color  the  walls.  White  is  possibly  the 
oftenest.  chosen  color — hence  many  will 
not  agree  to  this  dictum.  It  is  better, 
however,  frankly  to  recognize  this  limita¬ 
tion  which  is  common  to  all  white  sur¬ 
faces,  whether  of  paint,  stucco  or  marble. 
A  pure  white  stucco  wall  may  be  scrub¬ 
bed  or  acid-washed  to  restore  the  original 
whiteness,  but  it  is  best  to  avoid  this 
necessity.  This  does  not  mean  that  we 
must  fall  back  upon  a  dark  gray  stucco 
or  some  similar  smoke-colored  shade. 
On  the  contrary,  we  need  only  substitute 
for  pure  white,  a  delicate  cream  or  warm 
buff-tone  which  any  reasonable  amount 
of  smoke  will  only  mellow  without  being 
so  glaringly  apparent  as  on  a  white  sur¬ 
face. 

In  the  suburban  or  country  house 
blessed  with  pure  air  and  the  proper  green 
setting,  the  white  stucco  house  is  at  its 
best.  The  delightful  contrast  between 
white  and  green,  each  serving  to  accen¬ 
tuate  the  beauties  of  the  other,  forms  a 
perfect  picture  which  easily  explains  the 
popularity  of  white  houses.  The  fact 
that  the  whiteness  is  not  a  matter  of  a 
surface  coating  but  is  in  the  wall  and 
hence  permanent,  in  itself  is  an  attrac¬ 
tive  feature  of  stucco. 

So  that  an  intelligent  selection  mav  be 
made  of  color  combinations  and  effects 
in  stucco,  it  is  helpful  for  the  owner  to 
have  some  knowledge  of  the  technique 
of  obtaining  the  desired  effects.  Color  in 
stucco  is  obtained  in  two  wavs :  by  the 
natural  method  and  by  the  artificial.  As 
might  be  expected,  the  former  method  is 
preferable  in  almost  all  cases. 

The  term  “natural”  is  used  because  the 
color  is  imparted  by  naturally  colored 
sand,  pebbles  or  stone  chips  in  conjunc¬ 
tion  with  white  Portland  cement.  Some 
vears  ago  the  regular  pray  cement  was 
used  for  stucco,  but  with  the  advent  of 
white  cement,  color  in  stucco  was  made 
possible  because  the  background  of  white 
permitted  the  color  tones  of  sand  or  stone 


to  be  exhibited  in  their  full  value.  For 
this  reason  the  .  effects  obtained  carry  a 
feeling  of  freedom  from  artificiality  and 
a  natural  variegation  that  is  only  possible 
when  Nature  contributes  the  color  from 
her  own  palette. 

Pure  white  is  the  simplest  of  all  and 
merely  requires  a  clean  white  sand  or 
crushed  marble  and  white  cement.  Equal¬ 
ly  simple  are  the  creams,  buffs  and  light 
browns,  for  these  may  be  imparted  by  an 
ordinary  yellow  or  brownish  sand,  often 
available  from  nearby  sources  and  at  a 
remarkably  low  cost.  Many  an  owner 
who  has  set  his  heart  upon  white  stucco 
and  found  white  sand  not  easily  obtain¬ 
able,  has  been  delightfully  surprised  by 
the  splendid  tone  resulting  from  the  use 
of  an  ordinary  yellow  sand.  The  delicate 
cream  or  warm  buff  resulting  has  just 
sufficient  color  to  give  the  effect  of  that 
subtle  toning  so  often  contributed  by 
Time. 

Rieds,  pinks,  greens  and  .yellows  are 
obtained  by  the  use  of  stone  chips  or 
pebbles  of  the  color  sought  for,  either 
by  a  layer  of  the  chips  cast-on  and  pressed 
into  the  stucco  or  else  mixed  in  integrally 
with  the  stucco.  Pink  granite  or  feldspar 
chips  and  yellow  pebbles  may  be  employ¬ 
ed,  or  red,  yellow  and  green  marble  chips 
utilized — even  a  mixture  of  several  colors 
is  often  desirable  for  securing  a  natural 
variegation  and  tone-blending. 

In  the  securing  of  color  by  natural 
methods  the  tones  are  all  subdued  and 
easily  adapted  for  harmonizing  with  the 
surroundings.  Where  a  striking,  pron¬ 
ounced  and  more  vivid  tone  is  desirable, 
resort  is  made  to  coloring  by  means  of 
powdered  mineral  pigment  mixed  with 
the  stucco. 

It  is  safe  to  say  that  the  most  interest¬ 
ing  recent  development  in  the  art  of  beau¬ 
tifying  house  walls  is  the  use  of  textural 
effects  in  stucco.  Like  many  other  ar¬ 
tistic  treatments,  it  is  a  deliberate  revival 
of  the  older  and  cruder  workmanship  of 
bygone  days,  when  our  modern  maphine- 
like  precision  and  perfection  was  not  pos¬ 
sible.  Probably  texture  as  applied  to 
stucco  and  plastered  surfaces  originated 
with  the  half-timbered  type  of  English 
country  house. 

At  first,  no  doubt,  the  rough  marks  of 
trowel  and  float  were  due  to  lack  of  care 
or  the  limitation  of  tools  and  materials. 
When  the  charming  effects  resulting  be¬ 
gan  to  be  appreciated,  the  treatment  be¬ 
came  more  delibrate,  free-hand  and  in¬ 
formal — fitted  for  harmonizing  with  the 
rugged  simplicity  of  the  half-timbered 
country  house.  It  has,  today,  developed 
into  a  means  of  decorating  wall  surfaces 
at  low  cost  and  with  no  sacrifice  of  last¬ 
ing  quality  or  integrity  of  the  wall  ma¬ 
terial. 

Wall  surfaces  of  large  unbroken  area 
need  some  type  of  textural  treatment  as 
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an  aid  to  architectural  ornamentation  in 
avoiding  monotony  of  appearance.  This 
need  of  texture  is  recognized  in  other 
materials  than  stucco,  as  is  evidenced  by 
present-day  use  of  rough  textured  brick, 
or  by  rough,  uncoursed  stone  walls.  Prob¬ 
ably  with  stucco  the  charm  of  texture  is 
explained  also  by  the  liking  we  all  have 
for  any  piece  of  work  that  shows  the 
craftsman’s  labor.  A  piece  of  hand- 
carved  furniture,  though  perhaps  not  so 
sure  and  perfect  in  its  execution,  receives 
our  attention,  where  one  machine-sawed 
does  not  attract  us  even  by  its  mechanical 
perfections.  So  a  stucco  surface  showing 
the  marks  of  trowel  and  float  interests  us, 
while  a  smooth  finish  is  the  usual  and 
uninteresting. 

Textural  finishes  must  be  used  cauti¬ 
ously  and!  with  judgment  in  order  to 
avoid  efifects  merely  bizarre  or  unusual. 
The  surroundings  and  setting  of  a  house, 
as  well  as  its  architectural  style,  deter¬ 
mine  the  textural  treatment  that  will  be 
most  appropriate.  For  example,  a  city 
house  limited  in  size  of  lot,  should  be 
finished  with  one  of  the  more  usual  sur¬ 
faces,  while  a  country  house  may  be 
given  practically  any  texture,  with  the 
bolder  and  more  informal  ones  favored. 
Again,  the  distance  between  roadway  and 
house  is  an  important  factor:  the  greater 
the  distance  the  rougher  may  be  the  tex¬ 
ture.  In  other  words,  an  extremely  rough 
surface  that  is  beautiful  at  a  distance 
might  by  the  courseness  of  its  details  lose 
some  of  its  attraction  when  viewed  from 
a  roadway  twenty  or  thirty  feet  away. 

Certain  standard  textural  finishes  are 
the  ones  best  adapted  to  the  average  house 
placed  on  a  moderate  size  suburban  lot, 
and  also  where  expense  is  a  considera¬ 
tion.  Such  finishes  are  known  as  sand 
floated,  spatter  dash,  pebble  dash  and 
stippled.  All  can  be  applied  by  the  ori- 
dinary  skillful  workman  without  undue 
cost.  A  stippled  texture  is  one  of  the 
best  for  giving  a  moderate  roughness 
suited  to  most  houses  and  locations.  It 
has  also  the  advantage  of  being  almost 
“foolproof” — that  is,  its  appearance  is 
almost  sure  to  be  pleasing  even  under 
the  hand  of  a  mediocre  workman.  In  a 
locality  where  the  very  best  labor  is  not 
obtainable,  such  a  finish  is  extremely  use¬ 
ful. 

The  underlying  motif  of  all  the  more 
unusual  texture  finishes,  is  the  frank  ex¬ 
hibition  of  the  technique  of  application. 
The  mark  of  trowel  and  float  is  not  con¬ 
cealed,  but  is  even  accenuated  to  produce 
the  proper  impression.  It  might  be  likened 
to  the  bold  brush-strokes  of  the  painter 
in  oils,  who  not  only  does  not  seek  to 
conceal,  but  sometimes  emphasizes  the 
light  and  shadow  by  a  lavish  use  of  his 
pigments.  So  the  strokes  of  the  plas¬ 
terer’s  tools  are  manipulated  to  give  an 
interesting  surface  to  stucco — to  impart 
character  to  plain  wall  areas  and  to  pro¬ 


duce  that  air  of  informality  so  desirable 
in  th.e  country  house. 

At  first  glance,  these  finishes  look  sim¬ 
ple  of  execution  because  of  their  seeming 
lack  of  careful  workmanship,  but  in 
reality  they  require  great  skill  in  applica¬ 
tion.  One  of  the  unexpected  features  is 
the  difficulty  of  persuading  the  plasterer 
to  forggt  his  love  of  true,  smooth  sur¬ 
faces  and  to  deliberately  produce  what  to 
him  appears  a  poor  job.  In  fact  it  is  a 
wise  precaution  to  use  a  small  portion 
of  wall  in  an  out-of-the-way  part  of  the 
house  for  experimental  purposes.  The 
workman  then  applies,  in  the  presence  of 
the  owner,  say  six  square  feet  of  the 
chosen  texture.  If  it  does  not  meet  with 
approval  it  is  at  once  scraped  off  before 
it  has  hardened  and  the  effort  repeated 
until  a  satisfactory  finish  is  secured.  This 
acts  as  a  comparison  sample  for  the  whole 
of  the  house.  In  judging  texture,  it  is 
essential  to  do  so  at  a  sufficient  distance 
to  allow  proper  perspective. 

A  finish  of  great  possibilities  and  one 
much  used  is  one  which  results  from 
allowing  the  trowel  or  float,  drawn  in 
a  semicircular  direction,  to  form  slight 
ridges  in  the  stucco,  these  ridges  over¬ 
lapping  or  rather  joining  each  other  at 
various  angles.  This  gives  a  moderately 
smooth  surface  broken  up  by  the  circular 
float  making.  Especially  under  oblique 
light,  these  markings  are  thrown  into  re¬ 
lief  and  by  the  contrast  of  bright  lights 
and  shadows  impart  an  effect  extremely 
attractive.  This  finish  forms  a  splendid 
background  for  vines  and  gives  a  texture 
sufficiently  rough  to  afford  good  support 
for  them. 

A  rougher  and  more  unstudied  finish 
than  the  one  just  described  is  obtained 
by  depositing  with  the  float  mortar  in 
haphazard  masses  and  without  any  effort 
toward  continuity  of  surface  or  level. 
Practically  no  limit  exists  as  to  the  varia¬ 
tions  possible  with  this  finish.  In  one  the 
impress  of  the  float  is  more  or  less  pat¬ 
terned  and  regular;  in  another  the  irreg¬ 
ularity  is  so  marked  as  to  give  almost  the 
effect  of  an  unfinished  surface.  This 
tvpe  of  texture  must  be  employed  with 
great  care  to  avoid  an  eccentric  or  bizarre 
finish. 

New  textures  may  be  originated  almost 
at  will  because  of  the  plastic  nature  of 
stucco.  One  unusual  finish  consisted  of 
lon<r  irregular  scorings  in  the  surface — 
another  a  roughened  surface  partly  flat¬ 
tened  and  smoothed  with  a  trowel.  On 
one  very  unusual  house  near  New  York 
Citv.  the  stucco  finish  is  said  to  have  been 
applied  with  bare  hands,  and  exhibited 
the  marks  of  hands  and  finders.  Surely 
this  is  reverting  to  old  methods  of  con¬ 
struction  and  might  be  said  to  have  re¬ 
vived  the  finishes  used  in  the  wattle  and 
daub  huts  that  were  the  forerunners  of 
our  present-day  highly  perfected  and 
modernized  stucco  houses. 


BETTER  HOMES  WEEK 

Better  Homes  Week  naturally  suggests 
the  advantage  of  having  permanent  crack- 
proof  and  fire  resistive  walls  and  ceilings 
In  order  toi  prevent  unsightly  plaster 
cracks  which  are  a  continual  source  of 
upkeep  expense  for  interior  decoration, 
and  at  the  same  time  to  insure  a  satis¬ 
factory  degree  of  fire  protection,  Proper¬ 
ly  reinforced  by  metal  lath,  plaster  will 
present  a  beautiful  uncracked  surface  and 
will  stop  fire.  To  insure  having  the  ad¬ 
vantages  of  this  form  of  construction, 
every  plastering  specification  for  resid¬ 
ences  in  which  wood  lath  predominates 
should  call  for  metal  lath  over  the  heat¬ 
ing  plant  and  fuel  storage  and  on  the 
bathroom  wainscot. 

The  attractive  appearance  of  the  prom¬ 
inent  rooms  in  the  home  is  a  constant 
source  of  pride  to  the  owner.  This  is 
assured  by  the  use  of  a  substantial  plas¬ 
ter  base,  such  as  metal  lath,  on  the  ceil¬ 
ings,  of  the  living  room,  dining  room, 
entry  hall,  and  under  the  stairs  and  stair¬ 
well  where  exposed  to  view  from  the 
main  floor.  Corner  cracks  are  also  elim¬ 
inated  in  large  measure,  by  the  use  of  a 
12  inch  reinforcing  strip  of  metal  lath 
bent  into  the  corners  and  applied  over 
the  ordinary  wood  lath  where  walls  and 
ceilings  intersect.  For  the  better  houses, 
in  addition  to  the  above,  metal  lath  should 
be  used  on  the  walls  of  the  prominent 
rooms,  and  over  the  entire  ceiling  of  the 
basement. 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  other 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him¬ 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operate! 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 

America  stands  supreme  in  the  development 
and  use  of  advertising,  and  advertising  is  the 
seed  which  by  implanting  desire  produces  the 
of  social  advancement.  Education  pro¬ 
motes  efficiency  and  efficiency  in  turn  makes 
possible  higher  earning  power,  higher  purchas¬ 
ing  power  and  improved  living  conditions. 


Don’t  be  discouraged  if  you  make  an  occa¬ 
sional  mistake;  if  men  didn’t  there  wouldn’t 
need  to  be  any  claw  on  a  hammer. 


Many  a  man  would  do  a  better  job  if  he 
didn’t  know  about  putty. — Ex. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Are.,  Pbila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co.  ......910  FiPcrt  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co.  . . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil?  J.  H.;  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil?  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird  A  S  . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

CONTRACTORS’  EQUIPMENT 

Moore  &  Weisbrod . 229  N.  12th  St.,  Phila. 

D  AMPPRO  OIINO. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

u  ayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

‘•enree  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood.  Alan.  Iron  &  Steel  Co.  ...  Widener  Bldg..  Phila. 
FLUE  LINING. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Klcnardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  W-m.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil$. 

Venice  Heating  Co . 1500  N.  Felton  St..  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 
Richardson  &  Boynton  Co...  ,  .  .1332  Arch  St.,  Phila. 
HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattlson  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America. 

3rd  and  Walnut  Sts..  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co.  . . 136  N.  12th  St..  I’hila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St„  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  &  Co . ....976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Son*  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St..  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney- White  Co . 17th  and  Glenwood,  Phila. 

Shaw,  James . 52nd  and  Woodland  Ave.,  Phila. 

OFFICE  PARTITIONS. 

Sjostrom,  John  E.  Co . 1715  N.  10th  St.,  Phila. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  sTruat  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larch  wood  Ave.,  Phila. 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St..  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9tb  St..  Phila. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46:48-50  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney.  Walter  H.,  Co., 

63rd  and  Woodland  Ave  .  Phila 


ROOFING  SLATE. 

Baird,  A.  S . . . 24  S.  7th  St.,  Phila 

Chapman  Slate  Co . Bethlehem,  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St.,  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P:  II.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  FIFE. 

Clausen,  Wm.  H.  - - 27th  and  Diamond  Sts.,  Phila. 

SHEET  METAL  WORK. 

Brinkmann  Bros . 2615  Frankford  Ave.,  Phila. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEET  ROCK  (Wall  Hoard) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Pbila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Klngsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsesslng  Ave. 
STONE. 

Fox  Croft  Quarry  Co . . . 24  S.  7tb  st..  Phila 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

SURETY  BONDS. 

Stokes.  Packard,  Ilaughton  &  Smith, 

434  Walnut  St..  Phila. 
TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  FIFE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Homan  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction -Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Pbila. 

Bobbins.  Chas.  H . 1209  Arch  St.,  Phlia 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St..  Phila. 
VENTILATING  SVSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

HA  EE  BOARD  (Sheet  ruck, 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Mont  Clare  Foundry  Co., 

N..  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROO  FING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B., 

N.  W.  Cor  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila, 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


HOME  OFFICE 


232  Walnut  Street 


Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


KENSINGTON  2711  ESTABLISHED  1822  EAST  7749 


EDWIN  A.  SMITH  &  SON 


Building  Materials 


1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY 


EFFICIENT  SERVICE 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastic  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 

Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 


SAN  FRANCISCO 
FT.  WORTH 
LOS  ANGELES 


ALAN  WOOD  IRON  and  STEEL  CO. 

Philadelphia,  Pa. 


NEW  YORK 
BOSTON 


Diamond  and  Ribbed  Pattern 

Rolled  Steel  Floor  Plates 


Olde  jStonesfield  ^Roofs 

and  Flagging 


Made  with  Heavy  ^  to  &  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


2 


Red.  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKCO. 

Philadelphia  lu-s-Kui-st. 


Black.  Green,  Variegated 
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Less  than  One  Year 
15  Cents  per  Copjr 
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COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK’* 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 

To  Inture  Prompt  Deliveriea  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Seoul  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALL1TE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturer* 

70th  Street  and  KingseNini  Avenue 
Philadelphia 


KEYSTONE  VI 

m  W  nr  f  JHK  mm  Made  only  by 

hill  mm  KEYSTONE 

fill  1  Vi  blue  paper  co. 

U  1  Y  9  910.12  Filbert  Street 

Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 

Both  Phonos 


Slaltatt 
iltarbU  Mamie  Co. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders'  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


Bell  Phone:  Market  31S8 


Keystone  Phone:  Main  S14S 


ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  43S  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


TRIDENT 

*  WATER  METERS  * 

For  New  and  Old  Properties 


JANNETTI  &  CARROLL 

TILES 

269  So.  Eleventh  Street 
PHILADELPHIA.  PA. 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Eitimates Cheerfully  Given.  If  it's  PAINTING,  See  Me 

M.  H.  CLARK 

CONTRACTOR 
General  Painting  and  Glazing 
58th  and  Larchwood  Ave.  Phila. 

Bell  Phone,  Woodland  0966 


WHITEWASHING 

PAINTING- 

Whether  a  p  - 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1 2th  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — - 
and  when  you  want  it. 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


I 
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EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCK 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 

Keystone  Phone,  j  4193  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-4S-50  N.  SECOND  STREET,  PHILA..  PA. 


“PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 

Fee  cicSros.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J..  Langdowne,  Fa. 


“SPHINX”  TRIANGLES 


“  Sphinx  **  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx**  is  on  them. 

FAVEBER  CO. 

112S  Chestnut  Street 


Send  for  our  de- 
acriptive  Catalog. 


t(  '/ "  '/ 


ABOVE  OR  BELOW  GRADE 

Materials  Furnished  or  Work  Done  Under  Contract 
Results  Guaranteed 

Let  Ua  Solve  Your  Waterproofing  Problems 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

FOR - 

ROOFS  ANI)  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  "Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 
428  Perry  Building 
Philadelphia 


¥  ¥"¥  IWT  (  Fences,  Railings, 

I  1^  8  1  Grilles,  Cellar  Doors, 

*  ^  (  Fire  Escapes. 

¥  W  T¥  p  (  Screens,  Partitions, 

VV  I  rC  r  \  Elevator  Enclosures, 

™  ™  [  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTOR Y 

Randolph  and  Wood  Streets,  Philadelphia 

"&5sr“- 

HEATING 

1  BOWERS  BROS.  &  CO. 

1  1G29  Ludlow  Street 

Philadelphia,  Pa. 
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THE  question  of  apprentices  looms 
large  on  the  horizon  of  the  build- 
ing(  industry.  Skilled  workmen 
are  far  too  few  to  meet  the  demands 
of  the  present  day  building  program,  and 
in  many  cases,  contractors  have  paid  any 
price  to  get  men  to  complete  a  job.  Very 
often,  in  this  day  of  money  worship,  a 
young  man  can  think  only  of  earning 
money  quickly  and  will  fail  to  realize  the 
greater  earning  power  which  will  even¬ 
tually  result  from  a  thorough  apprentice¬ 
ship. 

There  is  a  lot  of  argument,  says  The 
Clay  Worker ,  and  mixed  in  with  it  an 
unnecessary  amount  of  dissension  on 
the  subject  of  apprentices,  trade  schools, 
and  how  a  young  man  is  to  acquire  the 
necessary  training  in  any  skilled  calling 
to  qualify  him  as  a  skilled  worker. 

There  is  argument  back  and  forth  be¬ 
tween  official  publications  of  employers’ 
organizations  and  other  official  publica¬ 
tions  of  unions  of  employes  about  the  ap¬ 
prentice  question.  One  side  claiming  that 
the  unions  are  inclined  to  limit  and  re¬ 
strict  the  number  and  thus  put  stumbling 
blocks  in  the  way  of  progress  especially 
in  building  trades.  Some  of  the  union 
papers  on  the  other  hand  find  flaws  in 
the  quick  and  intensive  methods  devised 
in  connection  with  vocational  schools  for 
training  skilled  workers,  and  so  the  argu¬ 
ment  goes  on  without  limit  and  without 
that  kind  of  real  enlightenment  which 


H.  L.  Sharpe . Editor 


Advertising  Manager,  L-  A.  DeLone 


we  need  at  the  present  time.  There  is 
too  much  confusion  and  confuting  argu¬ 
ment  and  not  enough  effort  apparent  to 
point  a  clear  and  progressive  way  for 
the  training  of  youngsters  in  whatever 
calling  they  may  choose. 

The  average  youngster  of  today  has¬ 
n’t  the  patient  persistence  of  a  generation 
or  two  ago.  He  does  not  like  the  idea 
of  "spending  two  or  three  years  as  an 
apprentice.  Some  say,  too,  that  employ¬ 
ers  for  the  most  part  do  not  find  it  pro¬ 
fitable  to  employ  apprentices.  The  real 
answer  here  probably  is  that  the  employ¬ 
ers  do  not  find  it  profitable  to  employ  an 
apprentice  in  the  capacity  and  at  the 
wages  paid  for  the  qualified  skilled  work¬ 
man. 

In  most  all  trades  and  callings  where 
a  skilled  man  is  required,  there  is  usually 
also  required  the  assistance  of  helpers. 
With  the  proper  spirit  of  co-operation 
the  skilled  man  can  teach  the  helper  the 
things  he  knows  so  that  in  the  course  of 
time  the  helper  acquires  real  practical 
knowledge  along  with  his  experience  that 
will  qualify  him  without  the  long  term 
of  apprenticeship  which  used  to  be  con¬ 
sidered  necessary. 

There  is  a  disposition  to  mingle  with 
vocational  training  certain  academic  stu¬ 
dies.  We  have  on  the  one  hand  voca¬ 
tional  training  or  manual  training  mixed 
in  as  a  part  of  our  schools.  On  the  other 
there  is  a  reaching  out  into  industry  and 


SUBSCRIPTION  RATES 
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To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 
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striving  for  a  combination  by  means  of 
which  students  can  attend  school  so  much 
and  put  in  so  much  time  at  actual  work 
under  real  industrial  conditions  and  thus 
get  a  combination  of  schooling  and  train¬ 
ing  that  will  be  good  and  will  advance 
them  more  rapidly. 

There  is  a  third  angle  to  this  problem 
made  up  of  introducing  specific  school¬ 
ing  and  instructions  as  a  part  of  indus¬ 
trial  training  along  with  the  regular  em¬ 
ployment  in  industries  of  magnitude  suffi¬ 
cient  to  make  practical  organized  group 
effort  of  this  kind.  So  we  are  really 
making  some  progress,  and  out  of  the 
various  efforts  and  experiments  we  should 
get  light  and  knowledge  that  will  lead 
us  to  better  things  if  we  can  just  elimi¬ 
nate  factional  differences  and  that  narrow 
selfishness  which  prevents  a  man  seeing 
good  in  those  things  which  he  does  not 
feel  moved  to  advocate  himself.  In  the 
training  of  youngsters  as  in  the  manu¬ 
facturing  itself  progress  is  the  order  of 
the  day  and  we  should  be  able  to  shorten 
the  time  and  increase  the  efficiency  of 
our  efforts  by  proper  study  and  experi¬ 
ment  and  that  is  what  we  will  get  to  even¬ 
tually.  And  the  sooner  we  stop  bicker¬ 
ing  and  show  a  more  earnest  effort  all 
around  for  the  general  well  being  of  hu¬ 
manity  and  the  progress  of  industry  the 
sooner  we  will  attain  a  more  satisfactory 
state  of  affairs  in  the  training  and  quali¬ 
fying  of  youngsters  for  skilled  callings. 


drawing  Charles  H.  Robbins,  Jr 

MATERIALS 


1  209  Arch  Street, 

BELL  PHONE,  SPRUCE  1256 


Philadelphia 

KEYSTONE  PHONE,  RACE  3519 
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CO-ORDINATING  THE  BUILDING 
TRADE 

If  the  situation  in  the  building  trades 
of  Philadelphia  and  its  immediate  vicin¬ 
ity  is  to  be  made  easer,  to  the  furthering 
of  the  interests  of  the  city  and  the  public 
and  the  advancement  of  building,  both 
residences  and  business  places,  there  must 
be  co-ordination  in  the  building  trades, 
says  H.  J.  Baringer,  secretary  of  the 
Philadelphia  Building  Congress. 

“This  co-operation,”  says  Mr.  Baringer, 
“must  be  effected  by  men  representing 
every  one  of  the  many  and  highly  diver¬ 
sified  trades,  professions  and  activities 
which  enter  into  all  building  operations, 
if  it  is  to  be  made  thoroughly  efficient. 
Their  main  purpose  must  be  an  intensive 
study  of  economy  in  the  building  indus¬ 
try. 

Idea  Is  Country-Wide 

“This  idea  is  by  no  means  new.  Organi¬ 
zations  similar  to  ours  already  exist  in 
New  York,  Boston  and  Seattle,  where 
much  has  been  accomplished.  Our  or¬ 
ganization  has  attracted  attention  from 
other  cities,  and  we  have  received  re¬ 
guests  for  information  as  to  our  procedure 
from  such  large  cities  as  Chicago,  Detroit, 
Cleveland,  Pittsburgh  and  others. 

“The  fundamental  idea  is  to  place  the 
building  industries  on  the  highest  possible 
plane  of  integrity  and  efficiency  and  to 
correlate  all  the  efforts  toward  betterment 
now  being  made  by  single  groups  in  these 
industries. 

“All  the  component  parts  of  these  in¬ 
dustries  in  Philadelphia  and  vicinity  are 
being  urged  to  participate.  It  is  purely 
a  conference  association  which  handles  its 
work  through  committees  and  is  dedicated 
to  the  improvement  of  the  service  which 
these  industries  can  give  to  the  commun¬ 
ity. 

“These  component  parts  or  groups  are 
twelve  in  number,  and  are  in  conform¬ 
ance  with  the  same  groups  as  classified 
bv  the  American  Construction  Council, 
of  which  Franklin  D.  Roosevelt  is  presi¬ 
dent.  They  are  architects,  engineers,  gen¬ 
eral  contractors,  sub-constractors,  con¬ 
struction  labor,  material  and  equipment 
manufacturers,  material  and  equipment 
dealers,  financial,  suretv,  accounting,  in¬ 
surance,  building  and  loan  and  real  estate 
organizations.  Besides  these,  there  are 
also  representatives  of  the  great  commer¬ 
cial  organizations,  such  as  the  Chamber  of 
.  Commerce,  ^nd  the  Board,  of  Trq.de,  the 
public  utility  con str u cif ioi  i  d e  pa  rtfiVents . 
repres'erifdtivcs  or '  the  Federal*,  •  State, 
county  and  municipal  bureaus  and  depart¬ 
ments  concerned  with  the  construction 
associations  ‘of  -builders,  :tfiC ’employers 
and  The  public-. : 

Much  Construction  Under  Way 

“With  approximately  $100,000,000 
worth  of  building  construction  under  con¬ 


tract  so  far  this  year,  and  with  the  scar¬ 
city  of  craftsmen  in  nearly  all  lines  and 
the  present  bidding  for  skilled  help  which 
is  going  on,  it  is  easily  sieen  that  the 
building  congress  movement  must  appeal 
to  those  interested  in  the  stabilization  and 
betterment  of  these  industries. 

“The  sole  object  of  the  local  movement 
is  to  enable  the  building  industries  to 
promote  the  general  welfare  by  discover¬ 
ing, Through  scientific  surveys,  the  needs 
of  the  public  and  of  the  industry;  by 
finding  and  recommending  means  of  sat¬ 
isfying  those  needs;  by  defining  group 
functions  and  harmonizing  group  activ¬ 
ities  through  the  formulation  of  codes  of 
ethics  and  of  practice  ;  and  by  any  other 
means  agreeable  to  and  in  the  interests  of 
the  public  and  the  industry  and  conform¬ 
able  to  law. 

“It  will  be  noticed  that  the  rights  of 
the  public  play  an  important  part  in  the 
objects  which  the  congress  has  set  out  to 
achieve.  We  believe  that  the  day  has 
passed  when  the  public  cannot  be  con¬ 
sidered.  It  is  the  public  that  ultimately 
pays  the  bills  for  all  such  work  and  which 
occupies  the  buildings  which  are  con¬ 
structed,  and  it  has  a  leading  place  in 
any  deliberations  as  to  ways  and  means 
concerning  a  thing  in  which  it  is  so  vit¬ 
ally  interested  as  in  the  work  of  the  build¬ 
ing  trades. 

“The  local  congress  now  boasts  a  mem¬ 
bership  of  about  thirty  representatives  of 
the  various  trades  involved  in  the  move¬ 
ment,  each  of  whom  is  actively  interested 
in  the  work  and  who  at  present  represent 
as  individuals,  all  the  component  factors 
mentioned. 

“The  Executive  Committee  of  the  or¬ 
ganization  is  now  at  work  on  a  prelimin¬ 
ary  study  of  all  available  data  concerning 
every  phase  of  the  several  industries 
which  go  to  make  up  the  building  trades, 
from  the  number  of  employes,  accidents 
and  deaths,  the  rate-and-man  hour  re¬ 
quired  in  all  the  building  crafts,  up  to 
and  including  the  building  requirements 
of  every  type  of  construction  from  a 
w'aeon  shed  to  a  modern  office  building. 

“This  material  will  later  be  analyzed 
bv  a  special  committee,  which  will  co¬ 
ordinate  and  correlate  all  the  data  into 
one  large  picture  ,of  the  facts  and  the  re¬ 
quirements  which  confront  the  industry. 

Building  Codes  Vary 

“Take,  for  example,  the  variation  in 
the  building  codes  of  various  cities.  In 
the  matter  of  the  erection  of  grandstands 
alone  there  is  a  divergence  of  from  20 
to  120  pounds  ;  that  is,  the  requirements 
in  one  city  will  call  for  a  stand  which 
must  be  built  to  carry  120  pounds  more 
than  the  requirements  of  another  city. 
This  leads  to  waste  and  added  cost  in 
construction,  for  it  is  apparent  that  there 
is  no  necessity  for  a  stand  to  be  built 
(Continued  on  page  706) 
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Printing  and  Publishing  Buildings,  North¬ 
west  Corner  Fifty-sixth  and  Chestnut  streets, 
Philadelphia.  Architects,  Ballinger  Co., 
Twelfth  and  Chestnut  streets,  Philadelphia. 
Owners,  Chilton  Co.,  Southeast  Corner  Forty- 
ninth  and  Market  streets,  Philadelphia.  Re¬ 
inforced  concrete  and  brick,  2  stories  and 
basement,  74x194  feet,  and  1  story,  141x193 
feet,  slag  roof,  saw-tooth  skylights,  terra 
cotta,  cut  stone,  steam  heating,  electric  light¬ 
ing,  sprinkler  system,  elevators.  Plans  in 
progress. 

Parochial  School,  Sixty-eighth  and  Lans- 
downe  avenue,  Philadelphia.  Architect,  Paul 
Monaghan,  1218  Chestnut  street,  Philadelphia. 
Owners,  St.  Callista’s  Roman  Catholic  Church, 
care  of  Rev.  Daniel  S.  Connihan,  on  premises. 
Brick,  cut  stone  and  steel,  3  stories,  62x142 
feet,  composition  roof,  maple  floors(  elec¬ 
tric  lighting,  metal  lath,  bond,  iron  work  and 
stairs.  Revised  plans  about  completed.  Ar¬ 
chitect  will  take  new  bids  in  a  week. 

Y.  M.  H.  A.  Building,  Broad  and  Pine 
streets,  Philadelphia.  Architects,  Frank  E. 
Hahn,  1112  Chestnut  street,  and  Paul  P. 
Cret,  Otis  Building,  Philadelphia.  Owners, 
Y.  M.  H.  A.,  Albert  M.  Greenfield,  Fifteenth 
and  Chestnut  streets,  Philadelphia,  chairman 
of  Building  Committee.  Brick,  steel  and 
stone,  5  stories,  141x150  feet.  Plans  in  pro¬ 
gress.  Architects  will  be  ready  for  bids  in 
a  month. 

Apartments  (alts,  and  add.),  5135-37  Mor¬ 
ris  street,  Germantown,  Philadelphia.  Archi¬ 
tect,  Edwin  L.  Rothschild,  1420  Chestnut 
street,  Philadelphia.  Owner,  William  Hend¬ 
rickson,  care  of  architect.  Stone,  3  stories, 
20x50  feet.  Preliminary  plans  in  progress. 
Too  early  for  details. 

Store  and  Residence  (alts,  and  add.),  267 

South  Fifty-second  street.  Architect,  Sol. 
Kaplan,  929  Chestnut  street,  Philadelphia. 
Owner,  A.  H.  Leskin,  on  premises.  Brick,  2 
story  add.,  15x16  feet,  slag  roof,  general  al¬ 
terations,  heating  and  electric  extensions, 
metal  bulks.  Plans  in  progress. 

Church  and  Sunday  School,  Fifty-fifth  and 
Springfield  avenue,  Philadelphia.  Architect, 
George  E.  Savage,  Witherspoon  Building, 
Philadelphia.  Owners,  Woodland  Avenue 
Methodist  Episcopal  Church,  care  of  Rev.  S. 


C.  Carter,  1413  South  Fiftieth  street,  Phila¬ 
delphia.  Stone.  Preliminary  plans  being  pre¬ 
pared.  “Will  take  bids  early  in  1923. 

Bank  Building,  Sixty-fifth  and  Woodland 
avenue,  Philadelphia.  Architect,  not  yet  se¬ 
lected.  Owners,  Woodland  Avenue  State 
Bank,  care  of  C.  Y.  Roberts,  Roberts  Filter 
Co.,  Sixth  and  Columbia  avenue,  Darby,  Pa. 
Work  contemplated.  Owners  receiving  com¬ 
petitive  plans. 

Bank  Building,  4826  Baltimore  avenue,  Phil¬ 
adelphia.  Architect,  Norman  Hulme,  1524 
Chestnut  street,  Philadelphia.  Owners,  Bel¬ 
mont  Trust  Co.,  on  premises.  Brick  and  lime¬ 
stone,  1  story,  40x98  feet,  slag  roof,  maple 
floors,  steam  heating,  electric  lighting.  Plans 
about  completed.  Architect  ready  for  bids 
in  three  weeks. 

Bottling  Plant,  1525-27  South  Water  street, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Mountain  Valley  Water  Co.,  on  premises. 
Brick,  slow  burning  construction,  1  story, 
53x70  feet,  slag  roof,  carpentry,  plumbing, 
electric  lighting.  Architect  is  taking  sub- 
bids. 

Residences  (68),  Stores  and  Residences  (4), 

Sixty-fifth  to  .Sixty-sixth,  on  Paschall  avenue, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Levin  Brothers,  Commonwealth  Building, 
Philadelphia.  Brick,  2  stories,  15^4x60  feet 
and  19x44  feet,  slag  roof,  pine  and  hardwood 
floors,  hot  water  heating,  electric  lighting, 
tile  work,  hollow  metal  sash,  rolled  steel  sky¬ 
lights,  flush  bulks.  Plans  in  progress.  Own¬ 
ers  are  ready  for  sub-bids. 

Dance  Hall  (alts.),  Woodside  Park,  Phila¬ 
delphia.  Architect,  Edward  Schoeppe,  315 
South  Fifteenth  street,  Philadelphia.  Own¬ 
ers,  Woodside  Realty  Co.,  Woodside  Park, 
Philadelphia.  Frame,  1  story,  carpentry,  mill 
work,  general'  alterations.  Architect  will 
take  bids  February,  1923. 

Building  (add.),  3430  Lancaster  avenue, 
Philadelphia.  Architect,  James  S.  C.  Fern- 
aid,  5533  Wyalusing  avenue,  Philadelphia. 
Owners,  General  Paper  Products  Co.,  on  prem¬ 
ises.  Brick  and  steel,  2  stories,  68x30  feet, 
slag  roof,  cement  floors,  rolled  steel  sash  and 
skylights,  plate  glass,  iron  work  (heating, 
plumbing  and  electric  work  reserved).  Own¬ 


ers,  care  of  George  L.  Harnly,  on  premises, 
will  build  and  are  taking  sub-bids  on  brick 
work,  carpentry  and  slag  roof. 

South  Penn  Square  Building  (alts.),  Phila¬ 
delphia.  Architects,  Hoffman-Henon,  Inc., 
Finance  Building,  Philadelphia.  Owners,  Fi¬ 
nance  Co.  of  America,  1505  Arch  street,  Phila¬ 
delphia.  Carpentry,  structural  steel,  concrete 
and  cement  work,  cut  stone,  brick  work, 
eaulking,  slag  roof,  hollow  tile,  metal  lath, 
terra  cotta,  iron  work,  steel  stairs,  bond,  hol¬ 
low  metal  doors,  hollow  metal  sash,  tile,  mar¬ 
ble  and  terrazzo  work,  demolition.  Archi¬ 
tects  taking  sub-bids. 

Garage,  6334  Sherwood  road,  Overbrook, 
Philadelphia.  Architects,  De  Armond,  Ash- 
mead  and  Bickley,  Franklin  Trust  Building, 
Philadelphia.  Owner,  George  J.  De  Armond, 
on  premises.  Stone,  2  stories,  20x22  feet,  as¬ 
bestos  shingle  roof,  cement  and  pine  floors, 
central  steam  heating,  electric  lighting, 
plumbing.  Owner  will  build. 

Store  and  Residences  (alts,  and  add.),  329 
South  Fifth  street,  Philadelphia.  Architect, 
William  L.  Charr,  149  South  Fourth  street, 
Philadelphia.  Owner,  I.  J.  Abramson,  on 
premises.  General  alterations,  electric  light, 
tile  and  marble  work,  hardwood  and  pine 
floors,  metal  lath,  store  fixtures,  metal  bulks, 
iron  work.  Owner  is  taking  bids. 

Residences  (2)  (alts,  and  add.),  750-52 
South  Martin  street,  Philadelphia.  Architect, 
C.  Henry  Wilson,  2028  Berks  street,  Philadel¬ 
phia.  Owner,  George  W.  Smith,  750  South 
Martin  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  32x27  feet,  slag  roof,  hardwood  floors, 
metal  lath,  plastering,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Owner  is  ready  for 
bids. 

Garage  and  Shop  (alts,  and  add.),  2035 
Webster  street,  Philadelphia.  Architect,  C. 
Henry  Wilson,  2028  Berks  street,  Philadel¬ 
phia.  Owner,  Theodore  Richardson,  South¬ 
west  Corner  Nineteenth  and  Wharton  streets. 
Brick,  2  stories,  16x37  feet,  slag  roof,  cement 
and  hardwood  floors,  metal  ceilings,  steam 
heat,  electric  lighting,  plumbing,  iron  work. 
Owner  is  ready  for  sub-bids. 

Apartments  (alts,  and  add.),  1611-13  Bain- 
bridge  .street,  Philadelphia.  Architect,  C. 
Henry  Wilson,  2028  Berks  street,  Philadel¬ 
phia.  Owner,  G.  Edward  Dickerson,  628 
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South  Sixteenth  street,  Philadelphia.  Gen¬ 
eral  alterations,  brick  and  cement  work,  hot 
water  heating,  electric  lighting,  plumbing,  tile 
work,  slag  roof,  hardwood  floors,  fire  escapes. 
Owner  will  build  and  is  taking  sub-bids. 

Schools,  (9)  Ninth  and  Oregon  avenue,  Ger¬ 
mantown  and  Southampton  avenues,  and 
Third  and  Duncannon  streets,  Philadelphia. 
Architect,  private  plans.  Owners,  Board  of 
Education,  Nineteenth  above  Chestnut  street, 
Philadelphia.  Brick,  granite,  reinforced  con¬ 
crete  and  steel,  3  stories,  219x98  feet,  3  sto¬ 
ries,  219x109  feet,  and  3  stories,  212x110  feet, 
respectively,  slag  roof,  cement,  maple  and 
asphalt  mastic  floors,  hollow  tile,  waterproof¬ 
ing,  terra  cotta,  iron  work,  bond,  hollow  metal 
doors,  rolled  steel  skylights,  hollow  metal  sash, 
marble  work  (heating,  electric  work  and 
plumbing  separate  bids.)  Owners  taking  bids 
due  November  9th. 

Loft  Building,  Philadelphia.  Architect, 
Frederick  Webber,  Morris  Building,  Philadel¬ 
phia.  Owner,  name  withheld.  Reinforced 
concrete,  limestone  and  brick,  terra  cotta  and 
steel,  8  stories,  95x80  feet,  slag  roof,  cement 
and  maple  floors,  metal  lath,  elevators,  iron 
work,  bond,  fire  doors,  rolled  steel  skylights, 
hollow  metal  sash,  tile  and  marble  work,  elec¬ 
tric  lighting,  steam  heating,  demolition.  Ar¬ 
chitect  taking  approximate  bids. 

Residence,  Locust  avenue  and  Magnolia 
street,  Philadelphia.  Architect,  Carl  A.  Zieg¬ 
ler,  1309  Locust  street,  Philadelphia.  Owner, 
Douglass  Oliver,  care  of  architect.  Stone,  2 % 
stories,  31x50  feet,  shingle  (alternate  slate) 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light,  tile  work,  iron  work.  Architect 
taking  bids  due  'November  7th. 

Church  and  Sunday  School,  Lombard  and 
Van  Pelt  streets,  Philadelphia.  Architects, 
Druckenmiller  &  Williams,  1537  Chestnut 
street.  Owners,  Central  Baptist  Church,  on 
premises.  Brick,  stone,  cut  stone  and  steel, 
1  story  and  basement,  96x64  feet,  slag  roof, 
reinforced  concrete  and  maple  floors,  metal 
lath,  dampproofing,  bond,  tile  work,  steam 
heating,  electric  lighting,  demolition.  Archi¬ 
tects  taking  bids  due  November  2nd. 

Residence  and  Garage,  Forty-seventh  and 
Pine  streets,  Philadelphia.  Architect,  J.  L. 
Connaroe,  225  South  Sydenham  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick  and 
steel,  2*4  stories,  57x33  feet,  slate  roof,  com¬ 
position  and  pine  and  oak  floors,  metal  lath, 
sheet  rock,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  Architect  taking  bids  due  No¬ 
vember  9  th. 

Church,  Mt.  Airy  avenue  and  Boyer  street, 
Chestnut  Hill,  Philadelphia.  Architects,  Henry 
D.  Dagit  Sons  &  Co.,  34  South  Seventeenth 
street,  Philadelphia.  Owners,  Holy  Cross  Ro¬ 
man  Catholic  Church,  Rev.  Joseph  A.  McCul¬ 
lough,  rector,  on  premises.  Architect  taking 
bids  due  November  15th. 

Residences  (26),  North  side  Florence  ave¬ 
nue,  Fifty-sixth  to  Fifty-seventh  streets, 
$184,000.  Owners,  Kenin  &  Shapiro,  5850 
Market  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  19x35  feet,  slag  roof,  hot  water  heating, 
electric  lighting,  oak  and  pine  floors.  Owners 
will  build. 

Residences  (13),  Store  and  Residence  (1), 

Torresdale  avenue,  'South  of  Margaret  street, 
Philadelphia,  $56,800.  Architect,  private 
plans.  Owners,  Fishman  &  Fort,  2011  South 
Fifth  street,  Philadelphia.  Brick,  2  stories, 


16x33  feet  and  16x50  feet,  hot  water  heating, 
electric  lighting.  Owners  will  build. 

Residences  and  Garages  (26),  West  side 
Seventh  -street,  North  of  Louden  street,  $146,- 
000.  Architect,  private  plans.  Owner,  John 
Tucker,  312  Christian  street,  Philadelphia. 
Brick,  2  stories,  15x30  feet,  13x10  feet,  (2) 
16x40  feet,  hot  water  heating,  electric  light¬ 
ing.  Owner  will  build. 

Residences  (8),  5747-61  Penn  street,  Phila¬ 
delphia,  $5,000  each.  Architect,  private  plans. 
Owner,  William  Robinson,  7319  Rising  Sun 
avenue,  Philadelphia.  Brick,  2  stories,  20x30 
feet,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  and  Garages  (9),  Residences 
and  Stores  (8),  Mascher  and  Wyoming  streets, 
Philadelphia,  $95,500.  Architect,  private  plans. 
Owners,  Morrison,  Clemence  &  Segal,  2918 
Wharton  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x48  feet,  19x58  feet,  15x32  feet,  12x10 
feet  and  16x43  feet,  12x10  feet,  slag  roof,  oak 
and  pine  floors,  electric  lighting.  Owners  will 
build. 

Residences  (14),  West  side  Ogontz  avenue, 
Church  Lane  to  Spencer  -street,  Philadelphia, 
$72,000.  Architect,  private  plans.  Owner, 
William  T.  Clark,  1622  North  Broad  street, 
Philadelphia.  Brick,  2  stories,  15x31  feet, 
12x11  feet,  hot  water  heating,  electric  light¬ 
ing,  oak  and  pine  floors.  Owner  will  build. 

Residence  and  Store  (1)  and  Residences 
(4),  Northeast  Corner  Markle  ond  Mitchell 
streets  ,$20,500.  Architect,  private  plans. 
Owner,  Louis  G.  Missimer,  North  side  Hermit 
Lane,  West  of  Ridge  avenue,  Philadelphia. 
Brick,  2  stories,  16x40  feet,  slag  roof,  hot 
water  heating,  electric  lighting.  Owner  will 
build. 

Residences  (6),  Robbins  avenue,  West  of 
Argyle  street,  $4,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  M.  H.  Riegel,  337  East 
Chelten  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  17x31  feet,  -slag  roof,  electric  lighting, 
hot  water  heating.  Owner  will  build. 

Residences  (2),  West  side  Pechin  street, 
North  of  Markle  street,  $4,000  each.  Archi¬ 
tect,  private  plans.  Owners,  Brown  Const. 
Co.,  105  Levering  street,  Philadelphia.  Brick, 
2  -stories,  15x42  feet,  slag  roof,  electric  light¬ 
ing,  hot  water  heating.  Owner  will  build. 

Garage,  5448  Arch-  -street  (rear),  Philadel¬ 
phia,  $7,500.  Architect,  private  plans.  Own¬ 
er,  R.  H.  Hagen,  259  North  Fifteenth  street, 
Philadelphia.  Brick,  1  story,  irregular  size, 
slag  roof,  cement  floors,  steam  heat,  electric 
light.  Owner  will  build. 

Residence,  South  side  Shelmire  street,  West 
of  Montour,  $6,400.  Architect,  private  plans. 
Owner,  T.  Herbert  Morris,  7414  Bingham 
street,  Philadelphia.  Frame,  2  stories,  26x34 
feet,  shingle  roof,  electric  lighting,  oak  and 
pine  floors.  Owner  will  build. 

Residences  (2),  East  side  Laundale  avenue, 
South  of  Cottman,  $4,500  each.  Architect, 
private  plans.  Owner,  Maurice  E.  Quinlan, 
7411  Laundale  avenue,  Philadelphia.  Brick, 
2  -stories,  16x35%  feet,  slag  roof,  hot  water 
heat,  electric  lighting.  Owner  will  build. 

Residences  (10),  South  side  Tulpehocken 
street,  West  of  Bellfield,  $4,500  each.  Archi¬ 
tect,  private  plans.  Owners,  Hannahan  & 
Haney,  Fifth  and  'Somerset  streets,  Philadel¬ 
phia.  Brick,  2  stories,  16x29  feet,  12x10  feet, 
slag  roof,  hot  water  heat,  electric  light.  Own¬ 
ers  will  build. 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone- Spruce  5293  l/*20  Sangom  Street,  Philadelphia  Beystene  Phone— Kace  5555 
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Residences  (3),  South,  side  Eastwick  ave¬ 
nue,  West  of  Eighty-third  street,  $4,000  each. 
Architect,  private  plans.  Owner,  Joseph  Altz- 
man,  8324  Eastwick  avenue,  Philadelphia. 
Brick,  2  stories,  16x36  feet  and  16x26  feet, 
12x10  feet,  slag  roof,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residences  (2),  West  side  Cottage  street, 
South  of  Devereaux,  $3,600  each.  Architect, 
private  plans.  Owner,  Fred  W.  Deitrich, 
Northeast  Corner  Frankford  avenue  and  Dev¬ 
ereaux  street.  Brick,  2  stories,  16x34  feet, 
slag  roof,,  electric  lighting,  hot  water  heat¬ 
ing.  Owner  will  build. 

Garage,  524-26  North  Thirty-seventh  street, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Anthony  Gallagher,  3700  Haverford 
avenue,  Philadelphia.  Brick,  1  story,  46x49 
feet,  slag  roof,  cement  floors.  Owner  will 
build. 

Johnson  House  (alts.),  510  South  Broad 
street,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Works,  Bureau 
of  City  Property,  City  Hall,  Philadelphia. 
Lowest  bidders:  George  Dobbin,  1020  South 
Forty-seventh  street,  Philadelphia:  Items  A, 
$24,000;  B,  $22,000;  C,  $23,500;  D,  $21,000. 
George  H.  Evans,  Inc.,  109  North  Thirteenth 
street,  Philadelphia:  Items  A,  $24,900;  B, 
$22,140;  C,  $24,430;  D,  $21,630.  Heating— 
Jacob  Bugger,  2124  East  Cumberland  street, 
$796.  Jacob  Bugger,  2124  East  Cumberland 
street,  plumbing,  $1,795. 

Miscellaneous  Work,  Philadelphia.  Owners, 
City  of  Philadelphia,  Bureau  of  Highways, 
City  Hall.  Owners  taking  bids  due  October 
31st. 

Grading — Bridge  street,  ,Summerdale  ave¬ 
nue  to  Langdon  street;  Bingham  street,  Rob¬ 
erts  to  Levic  street;  Bouvier  street,  Sixty- 
seventh  avenue  to  Sixty-eighth  avenue;  Clark¬ 
son  street,  Rising  Sun  avenue  to  Olney  street; 
Eastburn  avenue,  Wister  street  to  Gerry 
street;  Sydenham  street,  Fisher  to  Sommer- 
ville  avenue;  Ellet  street,  McCallum  street 
to  Greene  street. 

Asphalt  Paving — Annsbury  street,  Fourth 
street  to  Fifth  street;  Chew  street,  Twelfth 
street  to  Thirteenth  street;  Delphine  street, 
Third  to  Fourth  street;  Gale  street,  Front 
street  to  Mascher  street;  Bindley  street,  Sec¬ 
ond  to  Third  street;  Luray  street,  Rising  Sun 
avenue  to  Palethorpe  street;  Seventeenth 
street,  Rockland  street  to  Ruscomb  street; 
Sixty-seventh  avenue,  Ogontz  avenue  to 
Twentieth  street. 


Vitrified  Block  Paving — Estaug  street, 
Mascher  to  Palethorpe  street. 

Grading  and  Paving — Lansdowne  avenue, 
Sixty-sixth  street  to  Haverford  avenue; 
Pennsgrove  street,  Fifty-fourth  street  to  Fif¬ 
ty-fifth  street. 

Furnishing  and  Delivering  Crushed  Stone — 

I, 100  tons  1%-  to  2% -inch  stone;  100  tons 
%-inch  stone;  70  tons  ^4-inch  stone. 

Furnishing  and  delivering  1,000  lineal  feet 
of  12-inch  corrugated  iron  pipe. 

Construction  of  radial  brick  chimney  for 
garbage  reduction  plant,  150  feet  high,  20 
feet  6  inches  diameter  at  bottom,  6  feet  diam¬ 
eter  at  top.  Foundation  to  rest  on  concrete 
piles. 

Residences  (alts,  and  add.),  1914-16  Panama 
street,  Philadelphia.  Architect,,  William  F. 
B.  Koelle,  Otis  Building,  Philadelphia.  Own¬ 
er,  Mrs.  James  A.  Mitchell,  care  of  architect. 
Brick  and  steel,  carpentry,  mill  work,  slag 
roof  (heating  reserved),  plumbing,  painting, 
bond,  iron  work.  Architect  taking  bids  due 
November  1st. 

Kindergarten  Building,  Coulter  street,  Ger¬ 
mantown,  Philadelphia.  Architects,  Heacock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Coulter  Street  Meeting  House,  on 
premises.  Brick,  1  story.  Plans  in  progress. 

Residences  and  Garages  (4),  Northwest 
Corner  Sparks  and  Ogontz,  Southwest  Corner 
Limekiln  and  Ogontz,  Northwest  Corner  Spen¬ 
cer  and  Ogontz,  and  Southwest  Corner  Sparks 
and  Ogontz,  Philadelphia,  $24,000.  Owner, 

J.  M.  Faust,  4611  North  Broad  street,  Phila¬ 
delphia.  Brick,  3  stories,  16x42  feet  and 
15x42  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (15),  West  side  Ogontz,  North 
of  Spencer  street,  $5,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  J.  M.  Faust,  4611  North 
Broad  street,  Philadelphia.  Brick,  2  stories, 
15x32  feet,  12x17  feet,  hot  water  heating, 
electric  lighting.  Owner  will  build. 

Residence  and  Garage,  Southwest  Corner 
Tyson  and  Cottage  streets,  $6,850.  Architect, 
private  plans.  Owner,  E.  A.  France,  6949 
Tulip  street,  Philadelphia.  Brick,  2  stories, 
18x44  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Apartment  House,  Northwest  Corner  Nine¬ 
teenth  and  Walnut  streets,  Philadelphia.  Ar¬ 
chitect,  Leroy  B.  Rothschild,  1225  Sansom 
street,  Philadelphia.  Owner,  R.  A.  Heymann, 
Widener  Building,  Philadelphia.  Brick,  stone, 
concrete  and  steel.  Too  early  for  details. 


LEVELING  RODS 

“Our  LEVELING  RODS  are  made  of  thoroughly  seasoned  straight  grained  hardwood,  specially 
treated  so  as  to  prevent  warping  or  binding  by  atmospheric  changes.  The  workmanship  and 
finish,  to  which  careful  attention  is  given,  are  unsurpassed.” 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

spruce  1303  1518  SANSOM  STREET  Race  6010 

PHILADELPHIA  .*.  PENNSYLVANIA 


No.  352.  For  Structural  Steel, 
Brine  Pipe,  Parapet  Wall. 


Is  a  preventative  against  electrolyses  and  corrosion.  Will  stand  extreme  exposure; 
also  protect  against  drippings  or  saltwater,  gases  or  fumes  of  locomotives— Black, 
Green,  Red,  Gray.  — - 


CONCRETE  WATERPROOF  PAINT  CO. 


Market  4525 


Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Parpos « 
829-835  NORTH  THIRD  STREET 
PHILADELPHIA,  PA. 


Park  3969 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concreta  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swartlimore,  Pa.  502-J  Phone. 


W.  L.  BAYLESS  &  SON 
Contractor* 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


PAGE  WIRE 


FENCE 


?lARMCO 
INGOT  IRON 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

10  26  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  LOMBARD  7438 


Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

Office  and  DUplay  Rooms  :  Builders’  Exchange  Bldg. 

IS  South  7th  Street 

Philadelphia 


I 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227  BANK  SAND  FOR  ALL  USES 

ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4  62S  Spruce  8749 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  e 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATT1S0N  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


GUY  CROYLE 


ROAD,  CEMENT,  CONCRET1 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TlNNEYca 

63rd  &  Woodland  Ave.,  Philadelphia 


for  table.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
.1  of  their  co-operation. 


Call  LomtoarcL  1003 

GRATES 

NEEMES  BROTHERS,  Inc. 

Sh.ar  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Manager* 


|  THE  HANEY- WHITE  CO. 

LUMBER  and  M1LLWORK 

17  th  Street  and  Glen  wood  Avenue 
Philadelphia 

|  Bell- Columbia  1200  Keystone— Park  8883 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell— Kensington  6497 
Keystone— Park  1674 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


D  SEWER  CONSTRUCTION 


R ace  Brick; 

gFj*  ] 

Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 

Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solveB  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 

1026  Arab  St.  [2nd  floor]  Philadelphia 

702 
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-On  the  Ground  When  Wanted- 


OauseM 

TERRA  COTTA  1  ^ 

WALL  COPINQ 
FLUE  LINING 
SEWER  PIPE 
HOLLOW  TILE 


You  can  rely  absolutely  on 
our  quality,  service,  and 
constantly  fair  prices. 

WILLIAM  H.  CLAUSEN 

27th  and  Diamond  Streets 

Diamond  0608  Park  4981 


Church  and  Sunday  School  (alts.),  Susque¬ 
hanna  avenue  and  Hancock  street,  Philadel¬ 
phia.  Architect,  George  E.  Savage,  Wither¬ 
spoon  Building,  Philadelphia.  Owners,  Nor¬ 
ris  Square  United  Presbyterian  Church,  Rev. 
Lee  E.  Rife,  2136  North  Hancock  street, 
Charles  T.  Earley,  2335  .  Frankford.  avenue, 
chairman  Building  Committee.  Changing 
basement  into  gymnasium,  excavation,  rein¬ 


forcing  beams,  concrete  work,  etc.  Plans  in 
progress.  Architect  will  take  bids  in  two 

Nurses’  Home,  1427  South  Fifth  street, 
Philadelphia.  Architects,  Magaziner,  Eber- 
hard  &  Harris,  603  Chestnut  street.  Owners, 
Mt.  Sinai  Hospital,  on  premises..  Brick,  4 
stories.  Sketches  drawn.  Preliminary  plans 
in  progress. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Dairy  Building,  Norhwest  Corner  Sixteenth 
and  Tasker  streets,  Philadelphia.  Architects, 
Stuekert  Co.,  Crozer  Building,  Philadelphia. 
Owners,  Dol linger  Standard  Dairies,  on  prem¬ 
ises.  v  Brick,  reinforceid  concrete  and  cut  stone, 
2  .stories  and  basement  and  balcony,  72x70 
feet,  asbestos  asphalt  roof,  concrete  and 
asphalt  floors,  metal  lath,  waterproofing,  iron 
work,  bond,  rolling  steel  doors,  demolition 
(electric  work,  cork  insulation  and  .  elevators 
reserved).  Contract  awarded  to  William  R. 
Dougherty,  1610  Sansom  street,  Philadelphia. 

Office  Building,  1518-1520  Locust  street, 
Philadelphia.  Architect,  David  B.  Bassett, 
1520  Locust  street,  Philadelphia.  Owners,  Da¬ 
vid  B.  Bassett  and  Ralph  E.  Bassett,  care  of 
architect.  Brick,  steel  and  concrete,  3  sto¬ 
ries,  40x50  feet,  slag  roof,  cement  floors,  steam 
heating,  electric  lighting.  Contract  awarded 
to  Frank  G.  Stewart,  1619  Sansom  street, 
Philadelphia. 

Residence  and  Garage,  Chestnut  Hill,  Phila¬ 
delphia,  $55,000.  Architects,  Willing,  Sims 
&  Talbutt,  1627  Sansom  street,  Philadelphia. 
Owner,  Richard  T.  Nalle,  Chestnut  Hill,  Phila¬ 


delphia.  Stone  and  cut  stone,  2%  and  1 V2 
stories,  85x40  feet  and  25x26  feet,  shingle 
roof,  oak,  pine  and  cement  floors,  tile  work, 
bond,  iron  work  (heating,  plumbing  and  elec¬ 
tric  work  reserved).  Contract  awarded  to 
E.  Allen  Reeves,  Inc.,  Abington,  Pa. 

Store,  Office  Building  and  Apartments 
(alts.),  Southeast  Corner  Sixth  and  Girard 
avenue,,  $10,000.  Architects,  Rehfuss  & 
North, '  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owner,  Fred  W.  Haussmann,  534  West 
Girard  avenue,  Philadelphia.  Carpentry,  mill 
work,  painting,  glazing,  electric  work,  plumb¬ 
ing,  tile  work,  metal  ceilings,  bulks.  Con¬ 
tract  awarded  to  George  Gemunden,  4265 
North  Seventh  street,  Philadelphia. 

Residence  (alts.),  1719  Walnut  street,  Phil¬ 
adelphia.  Architect,  Henry  L.  Reinhold,  Jr., 
1513  Walnut  street,  Philadelphia.  Owner,  Dr. 

X.  Dercum,  on  premises.  Alterations  to 
skylight  and  bay  window.  Contract  awarded 
'to  A.  H.  Spenard,  822  Wood  street,  Phila¬ 
delphia. 

Store  and  Residence,  1510  Fairmount  ave¬ 
nue,  Philadelphia.  Architect,  Salvator  J. 


AJAX  TANK  HEATERS 

Fire  Brick  Lined,  are  mad*  in  two  sizes  only 

No.  10  M—40  Gallon  Capacity  No.  12  M— 125  Gallon  Capacity 

WALLS,  OWEN  &  STAMBACH  CO. 

tlth  and  Ridge  Avenue  Philadelphia,  Pa. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

ROOFING  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


Gritti,  817  North  Sixteenth  street,  Philadel¬ 
phia.  Owner,  Kurwin  T.  Gross,  care  of  archi¬ 
tect.  Brick,  3  stories,  16x64  feet,  slag  roof, 
hardwood  floors,  metal  lath,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded  to 
George  E.  Gross,  1613  Chestnut  street. 

Garage,  1433-37  Parrish  street,  Philadel¬ 
phia,  $35,000.  Architect,  !H.  B.  Weldon,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  Louis  J.  Kolb,  Tenth  and  Reed  streets, 
Philadelphia.  Brick  and  steel,  1  story, 
175x200  feet,  slag  roof,  cement  floors,  steam 
heat,  electric  lighting,  rolled  steel  sash.  Con¬ 
tract  awarded  to  William  G.  Uhlers’  Sons, 
1909  McKean  street,  Philadelphia. 

Residence,  Chestnut  Hill,  Philadelphia,  $29,- 
500.  Architect,  Roberts  Rodes  McGoodwin, 
1422  Walnut  street,  Philadelphia.  Owner, 
Levis  L.  Mann,  North  American  Building, 
Philadelphia.  Stone,  2%  stories,  75x33  feet, 
slate  roof,  oak  and  pine  floors,  hot  water 
heating,  electric  lighting,  tile  and  iron  work. 
Contract  awarded  to  George  S.  Roth  &  Son, 
230  East  Graver’s  Lane. 

Entrance  to  Building  (alts.),  Fifth  and 
Glenwood  avenue,  Philadelphia.  Architects, 
Ballinger  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  S.  L.  Allen  &  Co.,  on 
premises.  Carpentry,  mill  work,  cement  work, 
iron  work.  Contract  awarded  to  Frank  G. 
English,  1610  North  Carlisle  street,  Philadel¬ 
phia. 

Bottling  Plant,  1525-27  South  Water  street, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Mountain  Valley  Water  Co.,  on  prem¬ 
ises.  Brick,  slow  burning,  1  story,  53x70 
feet,  slag  roof,  carpentry,  plumbing,  electric 
lighting.  Contract  awarded  to  Girard  Realty 
&  Const.  Co.,  3220  Columbia  avenue,  Phila¬ 
delphia. 

Store  and  Apartment  (alts.).  Twenty-third 
and  Aspen  streets,  Philadelphia.  Architect, 
Frank  V.  Nickels,  15  S.  Twenty-first,  street, 
Philadelphia.  Owner,  name  withheld.  Slag 
roof,  tile  work,  hot  water  heating,  electric 
lighting,  plastering,  general  interior  altera¬ 
tions.  Contract  awarded  to  George  W.  Wag¬ 
oner,  2032  Rittenhouse  street. 

Church  (alts.),  21  South  Tenth  street,  Phil¬ 
adelphia,  $10,000.  Architect,  private  plans. 
Owners,  St.  Stephen’s  Church,  on  premises. 
General  alterations.  Contract  awarded  to  A. 
Raymond  Raff  Cont.  Co.,  1635  Thompson 

Shelter  Shed,  Northwest  Corner  Wissa- 
hickon  and  Hunting  Park  avenues,  $6,000.  Ar¬ 
chitect,  private  plans.  Owners,  E.  T.  Budd 
Mfg.  Co.,  on  premises.  Iron,  1  story,  16x400 
feet,  corrugated  iron,  cement  floors.  Con¬ 
tract  awarded  to  Robinson  Iron  &  Steel, 
Manayunk,  Philadelphia. 

Residence,  Northeast  Corner  Claridge  and 
Shelmire  streets,  $8,000.  Architect,  private 
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Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a' beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


Phil*.  Office, 
1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

ICerstene,  Race.  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


plans.  Owner,  Frank  J.  Braig,  2950  North 
Hancock  street,  Philadelphia.  Brick,  20x35 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  Harold  E.  Miller,  2528  Coral 
street. 

Building  (alts,  and  add.),  604  North  Twen¬ 
ty-first  street,  $10,000.  Architect,  private 
plans.  Owner,  'George  W.  Robinson,  Shamo- 
kin,  Pa.  Brick,  1  story  add.,  3x12  feet,  15x12 
feet,  slag  roof,  steam  heating,  eleetric  light¬ 
ing,  maple  floors,  general  alterations.  Con¬ 
tract  awarded  to  John  N.  Gill  Const.  Co.,  112 
South  Sixteenth  street. 

Residence,  7225  Bingham  street,  Philadel¬ 
phia,  $6,000.  Architect,  private  plans.  Owner, 
W.  Muer,  5231  North  Sixth  street,  Philadel¬ 
phia.  Brick,  2  stories,  20x30  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  William 
Robinson,  7319  Rising  Sun  avenue. 

Store,  135  North  Eleventh  street,  Philadel¬ 
phia,  $5,685.  Architect,  private  plans.  Owner, 
G.  Victor,  1710  North  Twenty-ninth  street, 
Philadelphia.  Brick,  1  story,  16x57  feet,  slag 
roof,  electric  lighting.  Contract  awarded  to 
F.  I.  Wintz,  1618  North  Twenty-seventh 
street,  Philadelphia. 

Stores  (alts.),  1831  Chestnut  street,  Phila¬ 
delphia,  $5,000.  Architect,  private  plans. 
Owner,  S.  Willig,  407  Lincoln  Building,  Phila¬ 
delphia.  'General  alterations.  Contract 
awarded  to  Harry  Platt,  1701  Chestnut  street. 

Residences  (4),  West  side  Brynton  street, 
North  of  Penn  street,  $5,000  each.  Architect, 
private  plans.  Owner,  William  C.  Wether- 
stein,  124  East  Upsal  street,  Philadelphia. 
Brick,  2  stories,  32x19  feet,  16x7  feet,  electric 
lighting,  oak  and  pine  floors.  Contract 
awarded  to  H.  C.  Wetherstein,  124  East  Upsal 
street,  Philadelphia. 

Warehouse  (alts.),  Northwest  Corner  Elev¬ 
enth  and  Washington  avenue,  $5,000.  Archi¬ 
tect,  private  plans.  Owners,  Curtis  Publishing 
Co.,  Sixth  and  Walnut  streets,  Philadelphia. 
General  fire  repairs.  Contract  awarded  to 
Doyle  &  Co.,  1519  Sansom  street,  Philadel¬ 
phia. 

Office,  South  side  Ford  road,  West  of  Monu¬ 
ment  avenue,  $5,000.  Architect,  private  plans. 
Owners,  Woodside  Real  Estate  Co.,  on  prem¬ 
ises.  Brick,  1  story,  25x50  feet,  slag  roof, 
electric  light,  pine  floors.  Contract  awarded 
to  Edward  T.  Bender,  6014  Torresdale  avenue. 


Building  (alts,  and  add.),  3335  Walnut 
street,  Philadelphia,  $4,500.  Architect,  pri¬ 
vate  plans.  Owner,  H.  M.  Temorsin,  5150 
Hazel  avenue,  Philadelphia.  Brick,  1  story, 
20x32  feet,  slag  roof,  oak  and  pine  floors, 
electric  lighting.  Contract  awarded  to  Frank 

R.  Bilotte,  Southeast  Corner  Seventh  and 
Christian  streets,  Philadelphia. 

Residence  and  Store  (add.),  Sydenham  and 
Dauphin  streets,  $2,300.  Architect,  private 
plans.  Owner,  W.  Kennedy,  on  premises. 
Brick,  3  stories  add.,  16x18  feet,  slag  roof, 
electric  work.  Contract  awarded  to  D.  J. 
McNamee,  1621  North  Fifteenth  street,  Phila¬ 
delphia. 

Warehouse,  Northwest  Corner  Delaware 
avenue  and  Venango  street,  $25,000.  Archi¬ 
tect,  C.  O.  Conklin,  Jr.,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  M.  L.  Shoemaker 
&  Co.,  on  premises.  Steel  and  asbestos,  1 
story,  84x200  feet.  Contract  awarded  to  Mor¬ 
ris  Wheeler  &  Co.,  Thirtieth  and  Locust 
streets. 

Building  (add.),  1345  Lombard  street,  Phil¬ 
adelphia,  $4,000.  Architect,  private  plans. 
Owner,  Mrs.  Helen  S.  Bayton,  1840  Christian 
street,  Philadelphia.  Brick,  1  story,  11x33 
feet,  slag  roof,  electric  light.  Contract 
awarded  to  S.  H.  Bythewood,  1709  Christian 
street. 

Residence,  West  side  Laundale  avenue, 
North  of  Shelmire,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mr.  Wilcutts,  7900  Ox¬ 
ford  Pike,  Philadelphia.  Frame,  2  stories, 
29x21  feet,  shingle  roof,  electric  lighting.  Con¬ 
tract  awarded  to  William  A.  Kitchen,  845 
Gilharn  street,  Philadelphia. 

Residence  (alts.),  2202  West  Tioga  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  Mrs.  A.  K.  Stines,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  Joseph 

S.  Tomlinson,  1710  West  Tioga  street. 

Cafe  (alts.),  1432  Market  street,  Philadel¬ 
phia,  $4,000.  Architect,  private  plans.  Own¬ 
er,  Charles  N.  Pappas,  on  premises.  General 
alterations.  Contract  awarded  to  John  Dun- 
near,  920  Walnut  street,  Philadelphia. 

Residences  (2),  North  side  Gilharn  street, 
West  of  Hasbrook,  $3,500  each.  Architect, 
private  plans.  Owner,  George  J.  Hellerman, 
Holmesburg,  Philadelphia.  Brick,  2  stories, 
16x40  feet,  slag  roof,  hot  water  heating.  Con¬ 
tract  awarded  to  H.  Stout,  Cheltenham,  Pa. 


Residence  and  Store  (alts.),  326  North 

Eighth  street,  $2,500.  Architect,  private  plans. 
Owner,  J ohn  Batter,  Northwest  Corner  Fourth 
and  Pine  streets,  Philadelphia.  General  fire 
repairs.  Contract  awarded  to  L.  Cohen,  417 
Christian  street,  Philadelphia. 

Residence  (add.),  5125  Sansom  street,  Phil¬ 
adelphia,  $3,700.  Architect,  private  plans. 
Owner,  James  L.  Duffy,  on  premises.  Brick, 
second  story  add.,  36x54  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  Harry  G.  Wal¬ 
ton,  412  North  Fortieth  street. 

Residence,  Southwest  Corner  Eighty-fifth 
and  Grover's  avenue,  Philadelphia,  $3,500.  Ar¬ 
chitect,  private  plans.  Owner,  Andrew  Krot- 
endin,  on  premises.  Brick,  1  story,  20x30 
feet  (add.),  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  Charles  Kirshner,  7425  Buist 
avenue,  Philadelphia. 

Residence,  East  side  Williams  street,  North 
of  Upsal  street,  $3,450.  Architect,  private 
plans.  Owner,  Casper  Guyer,  6337  Norwood 
avenue,  Philadelphia.  Brick,  2  stories,  19x28 
feet  (add.),  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  Percy  W.  St.  John,  5835 
Wissahiekon  avenue. 

Office  and  Store  (alts,  and  add.),  321  East 
Girard  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Mr.  Lusman,  607  West  Girard 
avenue,  Philadelphia.  Brick,  1  story,  20x12 
feet,  slag  roof,  electric  lighting,  general  al¬ 
terations.  Contract  awarded  to  Sheetman 
Brothers,  5040  North  Sixth  street,  Philadel¬ 
phia. 

Residence  (add.),  8409  Navahoe  street,  Phil¬ 
adelphia,  $2,000.  Architect,  private  plans. 
Owner,  Mrs.  Henry  McCall,  on  premises. 
Brick,  1  story,  14x20  feet,  slag  roof,  electric 
lighting.  Contract  awarded  to  Stokes  Broth¬ 
ers,  6723  Musgrave  street,  Philadelphia. 

Building  (add.),  Northeast  Corner  Twenty- 
sixth  and  Latona  streets,  $2,500.  Architect, 
private  plans.  Owner,  Mr.  Rosenfield,  South¬ 
west  Corner  Twenty-sixth  and  Latona  streets. 
Brick,  2  stories,  9x16  feet  9  inches,  slag  roof, 
pine  floors,  electric  work.  Contract  awarded 
to  D.  Rosemberger,  2510  South  Eighth  street, 
Philadelphia. 

Building  (add.  and  alts.),  5205  Market 
street,  Philadelphia,  $2,485.  Architect,  pri¬ 
vate  plans.  Owners,  Tessi  &  Linton,  1706 
Market  street,  Philadelphia.  Briek,  1  story, 
12x6  feet,  slag  roof,  pine  floors,  eleetric  work. 
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Contract  awarded  to  Warreir  Brothers,  1113 
Cherry  street,  Philadelphia. 

Building  (alts.),  Southeast  Corner  Spencer 
and  Stenton  avenues,  $2,200.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  Blumhardt,  3841 
North  Fifth  street,  Philadelphia.  General  al¬ 
terations.  Contract  awarded  to  Fred  Riccari, 
360  Rising  Sun  avenue. 

Building  (alts.),  3623  Germantown  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  Harry  Buehle,  on  premises.  General 
alterations.  'Contract  awarded  to  H.  Shu- 
bakow,  2552  South  Ninth  street,  Philadelphia. 

Building  (add.),  2217-19  North  Leithgow 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owners,  C,  F,  Ganbris  Sons,  2220 
North  Fourth  street,  Philadelphia.  Brick,  2 
Stories,  18x32  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  Henry  Hofmaier,  2247  North 
Fifth  street,  Philadelphia. 

Residence  (alts,  and  add.),  662  North  Fifty- 
second  street,  Philadelhpia,  $2,000.  Archi¬ 
tect,  private  plans.  Owner,  Mrs.  Y.  Rubin, 
on  premises.  Brick,  2  stories  add.,  15x9  feet, 
slag  roof,  general  alterations.  Contract 
awarded  to  Sol.  Kravtiz,  535  South  Fifty-sev¬ 
enth  street,  Philadelphia. 

Building  (alts.),  1108  Germantown  avenue, 
Philadelphia,  $2,000.  Architect,  private  plans. 
Owner,  J.  J.  Weiswasser,  1120  Germantown 
avenue,  Philadelphia.  General  alterations. 
Contract  awarded  to  Charles  S.  Johnston  & 
Sons,  5600  Germantown  avenue,  Philadelphia. 

Building,  Twelfth  and  Bainbridge  streets, 
Philadelphia.  Architects,  Neubauer  &  Supo- 
witz,  929  Chestnut  street,  Philadelphia.  Own¬ 
er,  E.  Whitehall,  515  Market  street,  Philadel¬ 
phia.  Contract  awarded  to  J.  Getzik,  511 
South  street,  Philadelphia. 

United  States  Mail  Facilities,  Reading  Ter¬ 
minal,  Philadelphia,  $20,800.  Architect,  Sam¬ 
uel  T.  Wagner,  Reading  Terminal,  Philadel¬ 
phia.  Owners,  Philadelphia  and  Reading  R. 
R.  Co.,  on  premises.  Brick,  steel  and  cut 
stone,  99x73  feet,  wood  block  and  asphalt 
floors,  metal  lath,  elevator,  bond,  demolition. 
Contract  awarded  to  Charles  C.  Pace,  Mer¬ 
ton,  Pa. 

Residence,  East  side  Rising  Sun  avenue, 
South  of  Clarkson  avenue,  $4,000.  Architect, 
private  plans.  Owner,  L.  E.  Boekenkamp,  208 
Boulevard,  Philadelphia.  Frame,  2  stories, 
26x32  feet,  electric  lighting.  Contract  awarded 
to  Beam  Const.  Co.,  Elmwood  and  Hobson 
streets. 

Residence,  West  side  Veree  road,  West  of 
Oxford  avenue,  $3,000.  Architect,  private 
plans.  Owner,  J.  A.  Futh,  care  of  builders. 
Frame,  1  story,  26x32  feet,  electric  light,  pine 
floors.  Contract  awarded  to  Beam  Const.  Co., 
Elmwood  avenue  and  Hobson  street. 

Garage  (add.),  603  North  Sixty-eighth 

street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Peter  M.  Kearney,  605 
North  Sixty-eighth  street,  Philadelphia. 
Brick,  1  story,  53x40  feet,  slag  roof,  cement 
floors,  electric  work.  Contract  awarded  to 
John  P.  Kearney,  6601  Leeds  street,  Phila¬ 
delphia. 


Many  a  man  would  do  a  better  job  if  he 
didn’t  know  about  putty. — Ex. 


Office,  Sixth  and  Maclay  streets,  Harris¬ 
burg,  Pa.,  $1,000,000.  Architect,  C.  Harry 
Kain,  317  Chestnut  street,  Harrisburg,  Pa. 
Owners,  Brotherhood  Relief  and  Compensa¬ 
tion  Fund,  Inc.,  care  of  F.  G.  Smith,  271 
Broad  street,  Harrisburg,  Pa.  Steel,  fireproof, 
12  stories,  to  consist  of  bank,  stores,  cafe,  of¬ 
fices,  shops,  lodge  rooms  and  convention  hall. 
Plans  in  progress.  Too  early  for  details. 
(Note  architect.) 

Residence,  Penfield,  Pa.  Architect,  Harry 
Parker,  129  South  Fifth  street,  Philadelphia. 
Owner,  Lewis  Street,  care  of  architect.  Stone, 
2 y2  stories,  27x40  feet,  shingle  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting, 
tile  work.  Plans  in  progress. 

Parochial  School  and  Convent,  Ridley  Park, 
Pa.  Architect,  Charles  J.  Mitchell,  15  South 
Twenty-first  street,  Philadelphia.  Owners,  St. 
Madeline’s  Roman  Catholic  Church,  Rev.  Wil¬ 
liam  J.  McCallen,  Ridley  Park,  Pa.  Stone 
and  steel,  2  stories  and  auditorium,  69x52 
feet,  wing  26x40  feet,  slag  roof,  hot  water 
heating,  electric  lighting,  composition  floors, 
bond.  Plans  in  progress.  Architect  will  take 
bids  in  one  month. 

Private  Museum  and  Art  Gallery,  Merion, 
Pa.  Architect,  Paul  P.  Cret,  Otis  Building, 
Philadelphia.  Owner,  Dr.  Albert  C.  Barnes, 
Merion,  Pa.  Stone,  brick  and  steel.  Pre¬ 
liminary  plans  in  progress.  Too  early  for  de¬ 
tails. 

Residence,  Bywood,  Pa.  Architects,  Tunis 
&  Genther,  1423  Locust  street,  Philadelphia. 
Owner,  name  withheld.  Stone,  2%  stories, 
36x48  feet,  shingle  roof,  hardwood  floors, 
metal  lath,  cement  work,  hot  water  heating, 
electric  light,  tile  work.  Plans  completed. 
Architects  will  take'  bids  in  a  few  days. 

Central  Office  and  Exchange  Building,  Pine 
and  Court  streets,  Harrisburg,  Pa.  Architect, 
John  T.  Windrim,  Commonwealth  Building, 
Philadelphia.  Owners,  Bell  Telephone  Co., 
Seventeenth  and  Parkway,  Philadelphia. 
Brick,  steel  and  concrete,  105x210  feet.  Pre¬ 
liminary  plans  in  progress. 

Factory,  Galitzen,  Pa.  Architects,  John¬ 
ston  &  Starr,  Spooner  Building,  Harrisburg, 
Pa.  Owner,  care  of  architects.  Brick,  mill 
construction,  1  story,  75x100  feet,  slag  roof, 
pine  floors,  steam  heat,  electric  light,  rolled 
steel  sash  and  skylights,  roof  ventilators.  Pre¬ 
liminary  plans  in  progress. 

Residence  (alts,  and  add.)  to  Apartment, 
East  King  street,  Lancaster,  Pa.  Architect, 
H.  Y.  Shaub,  Imperial  Building,  Lancaster, 
Pa.  Owner,  Dr.  S.  W.  Miller,  on  premises. 
Brick,  2  stories,  15x20  feet,  slag  roof,  hard¬ 
wood  floors',  hot  water  heat,  electric  light,  tile 
work.  Plans  in  progress. 

Bank  (alts.),  Millersburg,  Pa.  Architect, 
C.  J.  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg,  Pa.  Owners,  First  National  Bank, 
care  of  architect.  General  interior  altera¬ 
tions,  composition  and  tile  floors.  Plans  in 
progress. 


Residences,  Nos.  1,  2,  3,  Haverford  School 
Grounds,  Haverford,  Pa.  Architects,  Bailey  & 
Bassett,  421  'Chestnut  st.,  Phila.  Owners,  A.  W. 
Palmer,  Lester  B.  Tyler  and  Herbert  J.  Wyok- 
off,  care  of  architects.  Hollow  tile,  stucco 
(alternate  for  stone),  2 y2  stories,  39x26  feet, 
shingle  roof,  oak  and  pine  floors,  hot  water 
heating,  electric  lighting,  tile  work,  bond, 
iron  work.  Architect's  taking  bids  due  No¬ 
vember  3rd. 

Factory,  York,  Pa.  Architect,  R.  R.  Mark- 
ley,  9  North  Market  street,  Harrisburg,  Pa. 
Owners,  Auto  Specialty  Co.,  York,  Pa.  Steel, 
brick,  concrete,  4  stories,  103x63  feet,  built- 
up  roof,  concrete  floors,  hollow  tile,  electric 
lighting,  rolled  steel  sash,  fire  doors,  water¬ 
proofing,  dampproofing.  Owner  will  sub-let. 

Stores  (2),  Easton  road,  Glenside,  Pa.  Ar¬ 
chitects,  Seeburger  &  Rabenold,  1524  Chest-, 
nut  street,  Philadelphia.  Owner,  Alexander 
Thomson,  Glenside,  Pa.  Brick,  2  stories, 
36x41  feet,  slag  roof,  hot  water  heating,  elec¬ 
tric  lighting,  pine  and  hardwood  floors,  metal 
bulks.  Owner  will  build  and  is  taking  sub- 
bids. 

Residence,  Camp  Hill,  Pa.  Architects,  Law- 
rie-Green  Co.,  Commonwealth  Building,  Har¬ 
risburg.  Owner,  C.  A.  Stakley,  Washington 
Heights,  Camp  Hill,  Pa.  Brick,  2  stories, 
28x30  feet,  slate  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  work.  Architect  ready 
for  bids. 

Stores  (4)  and  Garage,  Fifth  and  Main 
streets,  Darby,  Pa.  Architect,  E.  Allen  Wil¬ 
son,  1208  Chestnut  street,  Philadelphia.  Own¬ 
er,  J.  Harry  Swope,  Darby,  Pa.  Brick,  2  sto¬ 
ries,  19x45  feet  and  62x50  feet,  slag  roof, 
rolling  steel  and  fire  doors,  terra  'Cotta, -elec¬ 
tric  lighting,  metal  lath,  elevator,  metal 
bulks,  plate  glass,  marble  and  mineral  floors, 
hot  water  heating,  pipeless  heaters.  Archi¬ 
tect  taking  bids  due  November  3rd. 

Factory,  Lancaster,  Pa.  Architect,  E.  0. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Hubley  Mfg.  Co.,  Plum  and  Eliza¬ 
beth  avenue,  Lancaster.  Mill  construction,  4 
stories,  60x185  feet,  slag  roof,  maple  floors, 
electric  light  (heating  extension),  waterproof¬ 
ing  and  dampproofing,  fire  doors.  Architect 
taking  bids  due  as  soon  as  possible. 

Residence,  Bentley  road,  Cynwyd,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Mrs.  M.  C. 
Rawlings,  5615  Kingsessing  avenue,  Philadel¬ 
phia.  Frame  and  stucco^;  2  stories,  22x30  feet, 
shingle  roof,  pine  and  oak  floors,  hot  air  heat¬ 
ing,  electric  lighting.  Bids  due  November  2nd. 

South  High  School,  Junior-Senior  Annex, 
Pittsburgh,  Pa.  Architect,  Edward  Stotz, 
Pittsburgh,  Pa.  Owners,  Board  of  Education, 
Pittsburgh,  Pa.  Brick,  concrete  and  steel,  3 
stories,  basement  and  sub-basement,  160x135 
feet,  composition  roof,  maple,  cement,  com¬ 
position,  cork  floors,  metal  lath,  waterproof¬ 
ing,  iron  work  and  stairs,  hollow  metal  sash, 
tile,  marble  and  terrazzo  work  (heating,  elec¬ 
tric  work  and  plumbing  separate  bids).  Bids 
due  November  2nd. 

Cottage,  St.  David’s,  Pa.  Architect,  Louis 
S.  Adams,  1703  Chestnut  street,  Philadelphia. 
Owner,  A.  G.  Rosengarten,  Ninth  and  Parrish 
streets,  Philadelphia.  Frame  and  stucco,  2% 
stories,  34x15  feet  , slate  roof,  oak  and  pine 
floors,  pipeless  heater,  electric  lighting,  iron 
work.  Architect  taking  bids  due  November 
2nd. 


Don’t  be  discouraged  if  you  make  an  occa¬ 
sional  mistake;  if  men  didn’t  there  wouldn’t 
need  to  be  any  claw  on  a  hammer. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

I  All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering'  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Office*— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wiaaahtckon  Avo.  &  Juniata  St. 

Philadelphia 
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Pennsylvania 
Contracts  Awarded 

School,  Mount  Penn,  Reading,  Pa.  Archi¬ 
tect,  H.  Maurer,  234  North  Fifth  street,  Read¬ 
ing,  Pa.  Owners,  Mt.  Penn  School  Board, 
W.  Edgar  Bates,  secretary,  Mt.  Penn,  Read¬ 
ing,  Pa.  Brick,  1  and  2  stories,  38x160  feet, 
Spanish  tile  roof,  maple  floors  (heating, 
plumbing  and  electric  work  reserved),  hollow 
tile,  roof  ventilators,  waterproofing,  damp¬ 
proofing.  Contract  awarded  to  Charles 
Schlegel,  2250  Perkiomen  avenue,  Reading, 
Pa.  Plumbing  to  Corbit  Brothers,  45  North 
Fourth  street,  Reading,  Pa.  Electric  to  Read¬ 
ing  Elec.  Co.,  503  Penn  street,  Reading,  Pa. 
Heating  and  ventilating  to  National  Heating 
&  Ventilating  Co.,  Drexel  Building,  Philadel¬ 
phia. 

Junior  High  School,  Altoona,  Pa.,  $551,714. 
Architect,  Julien  Millard,  Altoona,  Pa.  Own¬ 
ers,  Altoona  Board  of  Education,  Altoona,  Pa. 
Brick,  cut  stone  and  steel,  3  stories,  22.1x233 
feet,  composition  roof,  mastic  and  maple 
floors,  hollow  tile,  metal  weather  strips,  iron 
stairs  and  work,  hollow  metal  doors,  tile  and 
marble  work  , rolled  steel  sash,  metal  lath 
(heating,  electric  work  and  plumbing  separ¬ 
ate  bids).  Contract  awarded  to  H.  J.  Con- 
rath,  Erie,  Pa. 

Bank  (alts,  and  add.),  East  Downingtown, 
Pa.  Architects,  Riteher  &  Eiler,  147  North 
Fifth  street,  Reading,  Pa.  Owners,  Downing¬ 
town  National  Bank,  care  of  Mr.  T.  Downing, 
president,  East  Downingtown,  Pa.  Reinforced 
concrete,  structural  steel,  marble,  2  stories, 
cut  stone,  cork,  tile  and  linoleum  floors,  elec¬ 
tric  light,  tile,  marble  and  terrazzo  work,  hol¬ 
low  metal  sash  and  skylights,  bank  fixtures, 
vault  doors.  Contract  awarded  to  George  H. 
Fisher,  Washington  avenue  and  Beech  Alley, 
East  Downingtown,  Pa. 

Rectory,  Strafford,  Pa.,  $25,000.  Architect, 
H.  G.  Hammer,  1716  Spring  Garden  street, 
Philadelphia.  Owners,  Roman  Catholic  Church 
of  Our  Lady  of  the  Assumption,  Strafford,  Pa. 
Stone,  3  stories,  44x64  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  Excavation,  stone,  brick  and 
cement  work  awarded  to  James  Rosato, 
Devon,  Pa.  Carpentry  to  M.  Green,  2032 
South  Sixth  street,  Philadelphia. 

Residence  and  Garage,  Penfield,  Pa.  Archi¬ 
tect,  J.  L.  Connaroe,  225  South  Sydenham 
street,  Philadelphia.  Owner,  M.  H.  Clark,  420. 
West  Hortter  street,  Philadelphia.  Hollow 
tile  and  stucco,  2 y2  stories,  46x28  feet,  shingle 
roof,  garage,  1%  stories,  16x20  feet,  compo¬ 
sition,  cement  and  pine  floors,  hollow  tile, 
metal  lath,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  Contract  awarded  to  Lockhart 
&  Simon,  1524  Chestnut  street. 

Residence  (alts.),  Rydal,  Pa.  Architect, 
Harry  Parker,  129  South  .Fifth  street,  Phila¬ 
delphia.  Owner,  C.  Trevor  Dunham,  Rydal, 
Pa.  Carpentry,  mill  work,  shingle  roof,  plas¬ 
tering,  hot  water  heating,  electric  lighting, 
iron  work.  Contract  awarded  to  J.  Sims  Wil¬ 
son  Co.,  1125  Brown  street. 

Residence  (int.  alts,  and  add.),  Southamp¬ 
ton,  Bucks  County,  Pa.,  $12,000.  Architect, 
private  plans.  Owner,  J.  iS.  Scholes,  on  prem¬ 
ises.  Mill  work,  cabinet  work,  stair  work,  con¬ 
crete  and  stone  work,  slate  roof,  oak  and  com¬ 
position  floors,  plastering,  painting,  glazing, 
hot  water  heating,  electric  lighting,  plumb¬ 
ing.  Contract  awarded  to  Albert  E.  Dunlap, 
7223  Oak  avenue,  Oak  Lane,  Philadelphia. 

Residence,  Bryn  Mawr  avenue,  Cynwyd, 
Pa.,  $15,000.  Architects,  Rehfuss  &  North,  10 
South  Eighteenth  street,  Philadelphia.  Own¬ 
er,  H.  H.  McChesney,  1147  North  Sixty-fifth 
street,  Philadelphia.  Stone  and  stucco,  2% 
stories  ,32x35  feet,  shingle  roof.  Contract 
awarded  to  J.  Howard  Roberts,  Lansdowne, 
Pa. 


Bank  (alts.),  Lansdowne,  Pa.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owners,  Lansdowne  National  Bank, 
Lansdowne,  Pa.  Interior  alterations.  Con¬ 
tract  awarded  to  J.  Howard  Roberts,  Lans¬ 
downe,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Harrisburg,  Pa. 

Mercer  County,  Appli.  2107,  Hickory  Town¬ 
ship,  $18,087.60.  Contract  awarded  to  Jamie¬ 
son  &  Narlee,  Fredonia,  Pa. 

Venango  County,  Appli.  1981,  Rouseville 
Borough,  $44,433.91.  Contract  awarded  to  F. 
S.  Wilson,  Kittanning,  Pa. 

Berks  County,  Appli.  1664,  Richmond  Town¬ 
ship,  $75,994.67.  Contract  awarded  to  Juniata 
Co.,  Empire  Building,  Philadelphia. 

Northampton  County,  Route  165,  Bangor 
Borough,  $62,315.10.  Contract  awarded  to 
Neumeyer  Brothers,  Bethlehem,  Pa. 

Sidewalk,  Oley  street,  Reading,  Pa.  Own¬ 
ers,  Philadelphia  and  Reading  R.  R.  Co., 
Reading  Terminal,  Philadelphia.  Concrete 
sidewalk  and  grading  Oley  street,  from  rail¬ 
way  to  street.  Contract  awarded  to  Fehr 
'  &  6  ’Rourke,  Reading,  Pa. 


New  Jersey 
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Bungalow,  Venus  Park,  Atlantic  City,  N.  J. 
Architect,  Bertram  Ireland,  Guarantee  Trust 
Building,  Atlantic  City.  Owner,  care  of  ar¬ 
chitect.  Frame,  2  stories,  28x35  feet,  shingle 
roof,  hardwood  floors,  electric  light,  tile  work. 
Plans  in  progress. 

Apartment,  Store  and  Lodge,  Pacific  ave¬ 
nue,  Atlantic  City.  Architect,  V.  B.  Smith, 
Guarantee  Trust  Building,  Atlantic  City. 
Owners,  Plumbers’  and  Steam  Fitters’  Asso¬ 
ciation,  care  of  architect.  Brick,  terra  cotta, 
3  stories,  40x125  feet,  slag  roof,  hardwood 
floors,  Webster  heating,  electric  lighting, 
metal  lath,  tile  work,  rolled  steel  sash,  fire 
doors,  roof  ventilators,  waterproofing  and 
dampproofing,  ornamental  iron  work.  Plans 
in  progress. 

Residences  (9),  Ventnor  City,  N.  J.  Archi¬ 
tect,  L.  R.  Barber,  Guarantee  Trust  Build¬ 
ing,  Atlantic  City.  Owners,  Whiteman  & 
Fisher,  care  of  architect.  Brick,  2%  stories, 
41x30  feet.  Plans  in  progress. 

Residence,  Moorestown,  N.  J.  Architect, 
Arnold  H.  Moses,  Temple  Building,  Camden, 
N.  J.  Owner,  Mrs.  M.  L.  Coles,  Moorestown, 
N.  J.  Frame,  2  stories,  30x26  feet,  shingle 
roof,  hardwood  floors,  electric  light,  tile  work. 
Plans  in  progress. 

Residence,  Collingswood,  N.  J.  Architects, 
Lackey  &  Hettle,  5  Hudson  avenue,  Camden, 
N.  J.  Owner,  Mrs.  A.  Peters,  Collingswood, 
N.  J.  Brick,  1%  storiese,  40x50  feet,  asbes¬ 
tos  shingle  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Residence,  Morris  Heights,  N.  J.  Architect, 
William  Kleman,  First  National  Bank  Build¬ 
ing,  Trenton.  Owner,  W.  G.  Howell,  Morris 
Heights,  N.  J.  Brick,  2%  stories,  47x28  feet, 
vapor  heat,  electric  light,  tile  work,  hardwood 
floors,  slate  roof.  Revised  plans  in  progress. 


Apartment,  South  Carolina  avenue,  Atlan¬ 
tic  City,  N.  J.  Architect,  Bertram  Ireland, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  Harry  Hantman,  Atlantic  City,  N.  J. 
Brick,  3  stories,  35x70  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  ready  for  bids. 

Apartment,  Pacific  avenue,  Atlantic  City, 
N.  J.  Owners,  Nemcoff  &  Hamburger,  Santa 
Rita  Apartments,  Atlantic  City,  N.  J.  Brick, 

3  stories,  37x70  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Owners  ready  for  bids. 

Residence,  Atlantic  City,  N.  J.  Architect, 
J.  R.  Ogden,  143  (South  South  Carolina  ave¬ 
nue,  Atlantic  City.  Owner,  S.  Fishman,  12 
South  Carolina  avenue,  Atlantic  City.  Brick, 

1  story,  18  feet  6  inches  x  32  feet,  slag  roof, 
pine  floors,  hot  water  heat,  electric  light. 
Architect  will  take  bids. 

Garage,  Show  Room  and  Apartment,  Mis¬ 
souri  avenue,  Atlantic  City.  Architect,  L.  R. 
Barber,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Hall  &  Gravatt,  care  of  A.  J. 
Hall,  2209  Atlantic  avenue.  Brick,  steel,  3 
stories,  80x175  feet,  rubberoid  roof,  concrete 
and  hardwood  floors,  hollow  tile,  metal  lath, 
electric  light,  roof  ventilators,  rolled  steel  - 
skylights,  fire  doors.  Architect  taking  sub- 
bids. 

Store  and  Apartment  (alts,  and  add.),  21 

South  Carolina  avenue.  Architect,  J.  R.  Og¬ 
den,  143  South  South  Carolina  avenue,  Atlan¬ 
tic  City.  Owner,  S.  Hyman,  on  premises. 
Brick,  3  stories,  72x40  feet,  slag  roof,  pine 
floors,  steam  heat,  electric  light,  tile  work, 
rolled  steel  skylights,  roof  ventilators.  Ar¬ 
chitect  taking  bids  due  November  6th. 

Residence,  Merchantville,  N.;  J.  Architect, 
A.  H.  Moses,  Temple  Building,  Camden,  N.  J. 
Owner,  M.  C.  Bottomley,  care  of  architect. 
Brick,  2  stories,  38x26  feet  and  20x:20  feet, 
slate  roof,  hardwood  floors,  hot  water'  hfeat, 
electric  light,  tile  work.  Architect  taking 
bids  due  November  2nd. 

Bank  (alts.),  Delaware  and  Atlantic  ave¬ 
nues,  Atlantic  City.  Architect,  L.  R.  Barber, 
Guarantee  Trust  Building,  Atlantic  City. 
Owners,  Atlantic  County  Trust  Co.,  care  of 
W.  Homers,  premises.  General  interior  and 
exterior  alterations,  marble  floors,  bank  fix¬ 
tures,  ornamental  metal  work.  Owners  and 
architect  taking  sub-bids. 

Loft  and  Show  Room,  Missouri  and  Arkan¬ 
sas  avenues,  Atlantic  City.  Architect,  A.  F. 
Amodio,  Segal  Building,  Atlantic  City,  N.  J. 
Owner,  Charles  Hinkelman,  Atlantic  City, 
N.  J.  Steel,  brick,  5  stories,  50x150  feet, 
Barrett  specification  roof,  cement  and  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
hollow  tile,  freight  elevators,  rolled  steel  sash, 
fire  doors,  metal  ceilings,  waterproofing  and 
dampproofing.  Architect  taking  sub-bids. 

Apartment,  116-18  Mississippi  avenue,  At¬ 
lantic  City,  N.  J.  Architect,  A.  -F.->  Amodio, 
Segal  Building,  Atlantic  City,  N.  J.  Owner, 
L.  Palissano,  120  North  Mississippi  avenue, 
Atlantic  City.  Brick,  3  stories,  25x50  feet, 
slag  roof,  hardwood  floors,  hot  water  heat, 
electric  light  ,tile  work.  Architect  sub-let¬ 
ting. 

Apartment  and  Store,  Atlantic  City,  N.  J. 
Architect,  A.  F.  Amodio,  Segal  Building,  At- 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 
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lantie  City,  N.  J.  Owner,  D.  Augustino  Mat- 
tea,  care  of  architect.  Brick,  3  stories,  29x58 
feet,  slag  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work,  metal  ceilings, 
waterproofing  and  dampproofing.  Architect 
is  sub-letting. 

Iroquois  Hotel  (add.),  South  South  Caro¬ 
lina  avenue,  Atlantic  City.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City,  N.  'J.  Owner,  B.  L.  Ludy,  on  prem¬ 
ises.  Frame,  5  stories,  slag  roof,  pine  floors, 
electric  lighting.  Architect  taking  bids  due 
November  3rd. 

School,  Trenton,  N.  J.  Architects,  associ¬ 
ate,  Williams  H.  Stack  &  Son,  and  Ernest 
Sibley,  Trenton,  N.  J.  Owners,  Board  of  Edu¬ 
cation,  County  of  Mercer,  Trenton,  N.  J. 
Brick  and  steel,  2  stories  and  basement, 
130x24  feet,  156x55  feet,  124x50  feet  and 
53x99  feet,  slag  roof,  cement  and  maple  floors, 
metal  lath,  dumb  waiter,  roof  ventilators, 
dampproofing,  iron  work  and  stairs,  floor 
hardener,  bond,  hollow  metal  doors,  rolled 
steel  skylights,  tile,  marble  and  terrazzo  work 
(heating,  plumbing,  electric  work  and  venti¬ 
lating  separate  bids),  metal  lumber.  Owners 
taking  bids  due  November  9th  at  8.30  P.  M. 

Apartment  Houses  (6),  New  Hampshire  and 
Pacific  avenues,  Atlantic  City,  N.  J.  Archi¬ 
tect,  Samuel  Abramson,  2313  Walnut  street, 
Philadelphia.  Owner,  Mary  Freedman,  At¬ 
lantic  City,  N.  J.  Brick,  concrete  and  steel, 
2  stories,  18x80  feet,  slag  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting,  tile 
and  marble  work,  cement  work.  Architect 
taking  sub-bids  due  November  1st. 


New  Jersey 
Contracts  Awarded 

Bank  (alts.),  Ocean  City,  N.  J.  Architect, 
J.  Vaughn  Mathis,  Guarantee  Trust  Building, 
Atlantic  City.  Owners,  First  National  Bank, 
Ocean  City,  N.  J.  General  interior  altera¬ 
tions,  tile  and  marble  work,  ornamental  iron. 
Contract  awarded  to  J.  Vaughn  Mathis,  Guar¬ 
antee  Trust  Building. 

Hotel  (add.),  127  South  Kentucky  avenue, 
Atlantic  City.  Architect,  L.  R.  Barber,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owners, 
Hotel  Wynnefield,  J.  Levy,  on  premises.  Brick, 
5  stories,  50x125  feet,  slag  roof,  pine  floors, 
hot  water  heat,  electric  light,  tile  work.  Con¬ 
tract  awarded  to  Samuel  Headley,  Guarantee 
Trust  Building,  Atlantic  City,  N.  J. 

Bungalow,  Atlantic  City,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City,  N.  J.  Owner,  Max  Dawson,  At¬ 
lantic  City,  N.  J.  Frame,  2  stories,  24x40 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Paul  Fry,  Ventnor,  N.  J. 

Commercial  Building,  Gibbsboro,  N.  J.  Ar¬ 
chitect,  A.  P.  Valentine,  212  High  street, 
Germantown,  Philadelphia.  Owners,  John  Lu¬ 
cas  &  Co.,  Inc.,  322  Race  street,  Philadelphia. 
Brick  and  steel,  2  stories,  60x100  feet,  slag 
roof,  cement  floors.  Contract  awarded  to 
William  Linker  Co.,  735  Cherry  street,  Phila¬ 
delphia. 

School,  East  Paul  street,  Trenton,  N.  J., 
$50,000.  Architect,  private  plans.  Owners, 
R.  C.  Diocese  of  Trenton,  Trenton,  N.  J.  Brick, 
steel,  2  stories  ,54x92  feet,  slate  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  fire 
tower.  Contract  awarded  to  Frank  D.  Priory, 
American  Mechanics  ’  Bank  Building,  Tren¬ 
ton,  N.  J. 

Residences  (2),  Adeline  street,  Trenton, 
N.  J.,  $8,000.  Architect,  private  plans.  Own¬ 
ers,  Trenton  Realty  Co.,  Trenton,  N.  J.  Brick 
and  frame,  2  stories,  28x30  feet,  slate  roof, 
pine  floors,  electric, lighting.  Contract  awarded 
to  Frank  Treadel,  321  Genesee  street,  Tren¬ 
ton. 


Gymnasium,  Trenton,  N.  J.,  $80,000.  Ar¬ 
chitect,  private  plans.  Owners,  R.  C.  Diocese 
of  Trenton,  Trenton,  N.  .J.  Reinforced  concrete 
and  brick,  2  stories,  95x114  feet,  slate  roof, 
concrete  and  hardwood  floors,  steam  heat, 
electric  light,  tile  work.  Contract  awarded  to 
F.  D.  Priory,  American  Mechanics  ’  Bank 
Building,  Trenton,  NV  J. 


(Continued  from  page  696) 
which  shall  carry  120  pounds  greater 
strain  than  another  city  requires,  the  lat¬ 
ter  being  well  above  the  safety  point. 

“There  is  no  doubt  that  there  is  en¬ 
ormous  waste  in  building  construction  in¬ 
dustries,  but  these  can  only  be  definitely 
ascertained  after  a  scientific  investigation 
such  as  we  are  making.  This  waste  is 
not  confined  to  any  one  group,  but  runs 
clear  through  the  various  industries. 

“Another  thing  which  must  be  care¬ 
fully  aprpoached  and  scientifically  deter¬ 
mined  is  the  matter  of  apprentices  for 
these  trades  and  of  vocational  guidance, 
and,  in  this,  we  shall  be  assisted  by  the 
Board  of  Education,  the  Franklin  Insti¬ 
tute,  the  Y.  M.  C.  A.  and  the  various 
employers  and  employes’  associations.  In 
this  manner  we  hope  that  the  building 
trades  and  crafts  may  be  made  more  at¬ 
tractive  to  young  men,  and  that  it  will 
be  able  to  afford  them  the  fullest  means, 
first,  of  education,  and  later,  of  employ¬ 
ment  for  efficient  workers.  These  crafts 
must  be  Constantly  recruited  if  the  com¬ 
munity  is  to  be  efficiently  served. 

“But  the  primary  object  is  to  better 
working  conditions,  to  make  for  a  better 
understanding  of  the  men  with  the  ma¬ 
terials  with  which  they  work;  for  more 
co-operative  feeling  among  the  various 
groups,  and  absolute  fairness  to  every 
one  who  is  engaged  in  or  who  comes  into 
active  contact  with  the  groups  of  indus¬ 
try.  If  this  can  be  accomplished,  it  will 
be  a  long  step  in  the  right  direction,  not 
only  for  the  workers  and  the  employers, 
but  for  the  public  as  well.” 


A  bulletin  of  the  Building  Trades  Em¬ 
ployers’  Association  of  Cleveland  has  an 
interesting  story  by  Otto  Best  who  says : 

“Past  experience  in  vocational  train¬ 
ing  has  proven  that  apprentices  manifest 
greater  interest  in  a  trade  school  when 
there  are  features  employed  to  increase 
its  attractiveness.  It  is  the  idea  of  the 
Apprentice  Committee  to  appoint  an  Ex¬ 
amining  Board  which,  in  conjunction 
with  the  Board  of  Education,  will  sub¬ 
mit  to  the  boys  at  stated  intervals  an  ex¬ 
amination  in  the  theory  and  practice  of 
bricklaying.  If  the  apprentice  passes  this 
examination  with  a  satisfactory  mark  he 
will  receive  a  bonus  in  the  form  of  in¬ 
creased  wages  or  a  reduction  in  the  term 
of  his  apprenticeship.  At  the  present 
time  no  definite  conclusion  has  been 
reached  as  to  which  form  will  be  used.” 

The  committee  passes  on  applications 
for  apprenticeship  studies,  the  qualities, 


and  progress  and  also  makes  a  survey  and 
takes  into  consideration  the  number  of 
youngsters  that  the  trade  will  absorb  in  a 
given  community  so  as  to  maintain  as 
near  as  possible  the  proper  balance  be¬ 
tween  supply  and  demand. 

Efforts  are  made  also  to  obtain  com¬ 
plete  co-operation  of  both  employers  and 
of  local  unions  and  to  develop  appren¬ 
ticeship  ideas  on  a  modern  and  progres¬ 
sive  basis. 


WHY  AN  ARCHITECT? 

An  architect  does  more  than  build  a 
house.  He  provides  a  setting  for  a  per¬ 
sonality.  He  interprets  the  occupants  in 
terms  of  their  dwelling.  He  puts  four 
walls  and  a  roof  around  the  atmosphere 
of  a  family.  Every  client  is  an  individual 
study.  The  architect  sells  not  only  ex¬ 
perience  and  skill ;  primarily  he  sells  ser¬ 
vice.  He  looks  after  the  physical  details 
of  building;  his  roofs  do  not  leak,  his 
paints  do  not  peel,  his  chimneys  do  not 
smoke.  He  also  studies  the  habits  and 
characteristics  of  his  client,  and  seeks 
above  all  to  provide  a  home  in  which  the 
owner  will  be  comfortable,  happy,  satis¬ 
fied.  Beyond  the  technical  side  of  his 
profession  he  will  aim  to  produce  those 
intangible  values  that  make  all  the  differ¬ 
ence  between  a  family  barracks  and  a 
home  in  which  a  family  will  abide  con¬ 
tent. 

To  attain  this  result  the  architect  draws 
on  his  expert  acquaintance  with  building 
problems  in  all  their  multiplicity.  Tech¬ 
nical  skill  and  artistic  gifts  combine  to 
make  the  architect,  and  it  would  be 
strange  indeed  if  a  man  possessing  these 
qualities  could  not  save  his  client  from 
many  mistakes  of  judgment  and  many 
unwise  expenditures.-  He  draws  plans, 
prepares  specifications,  obtains  bids, 
writes  contracts,  supervises  construction, 
makes  sure  the  owner  gets  what  he  pays 
for.  When  the  completed  building  is 
“delivered”  the  owner  may  know  that  his 
materials  are  “right,”  his  house  well  de¬ 
signed,  his  workmanship  “sound.”  About 
one  owner  in  three  assumes  the  architect 
has  no  interest  in*  the  site,  that  the  dimen¬ 
sions  of  the  lot  and  the  owner’s  limit  of 
cost  are  all  he  cares  to  know.  On  the 
contrary,  the  architect  studies  the  site. 
Often  he  has  topographical  survev  made 
with  foot  contours.  He  helps  the  owner 
place  the  building  on  the  lot  with  refer¬ 
ence  to  the  views  it  may  command,  its 
distance  from  the  street,  the  opportunity 
for  lawn  and  gardens.  He  advises  as  to 
the  style  of  architecture  that  fits  the  loca¬ 
tion  and  the  suitability  of  the  materials 
to  be  used,  whether  brick,  stone  or  tim¬ 
ber.  He  suggests  the  arrangement  of 
rooms  in  terms  of  the  site,  so  that  vulner¬ 
able  points  will  not  be  exposed  to  freez¬ 
ing  blasts  and  living  rooms  will  not  be 
shut  away  from  sunlight  and  outlook,  so 
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that  the  approach  will  be  effective  and  the 
general  arrangement  convenient.  Then 
the  architect  is  ready  for  his  rough  pre¬ 
liminary  drawings.  After  these  have  been 
studied  he  will  make  the  final  and  com¬ 
plete  drawings,  the  working  plans  and 
specifications. 

Four  times  in  five  the  owner  tells  the 
architect  what  he  wants,  and  how  much 
he  will  spend,  and  the  architect  replies 
that  the  two  are  not  compatible.  When¬ 
ever  the  owner  fixes  an  absolute  ultimate 
of  expenditure  the  architect  has  no  op¬ 
tion  but  to  help  his  client  to  scale  his 
building  accordingly.  Here  two  facts 
usually  emerge :  that  a  small  house  is  more 
difficult  to  design  than  a  large  one,  if  it 
is  not  to  be  merely  commonplace,  and 
that  an  able  architect  can  do  remarkable 
things  in  the  way  of  elimination  and  yet 
keep  the  essentials.  Mioreover,  experi¬ 
ence  brings  prescience  so  that  the  archi¬ 
tect  will  help  the  owner  to  avoid  those 
after-thought  “extras”  and  those  expen¬ 
sive  deviations  from  the  original  plans 
that  always  run  fast  into  money.  He  will 
try  to  locate  every  fixture  and  foresee 
every  detail  so  that  his  first  plans  will 
direct  all  operations  to  the  driving  of  the 
last  nail. 

Without  an  architect  the  owner  is  in 
the  hands  of  his  builder  or  contractor. 
Doubtless  the  average  contractor  means 
to  be  honest,  but  without  supervision  he 
is  exposed  to  temptation  and  it  is  to  his 
advantage  to  skimp.  Unless  the  owner 
is  an  expert  and  has  time  to  devote  to 
supervision  the  builder  may  use  mater¬ 
ials  below  specifications  and  “get  away 
with  it.”  Are  there  pitchy  knots  in  the 
lath?  They  mean  yellow  spots  in  the 
plaster  after  awhile.  Punky  framing 
lumber  with  many  edges  is  not  strong 
enough.  Such  terms  as  “shift”  and 
“slash”  mean  nothing  to  the  tyro,  but  if 
the  wrong  material  is  used  the  floors  will 
splinter  up.  An  owner  once  noticed  that 
his  specifications  called  “only”  for  “ex¬ 
tra”  shingles  and  added  “No.  1.”  There¬ 
fore  he  roofed  his  house  not  with  the  best 
shingles,  but  with  the  worst.  Shingles 
are  graded  down  from  “extra,”  or  knot¬ 
less;  to  “clear,”  with  no  knots  in  their 
exposed  portions,  and  “extra  No.  1,” 
with  knots  anywhere.  Clapboarding  is 
“clear”  or  “extra ;”  which  should  be  used  ? 
Flooring  is  “clear,”  “factory,”  and  “No. 
2 ;”  which  shall  you  choose  ?  How  shall 
you  select  your  interior  finish  from  the 
scores  that  will  be  urged  on  your  atten¬ 
tion  ?  One  famous  building  firm  will  em¬ 
ploy  only  three  crews  of  plasterers,  men 
who  are  sure  to  build  “for  keeps,”  whose 
work  will  not  be  “all  out”  in  ten  years. 
Asbestos  shingles  may  be  laid  in  a  half- 
dozen  ways  producing  as  many  effects 
and  corresponding  differences  in  cost.  A 
certain  architect  wrought  patiently  and 
tactfully  to  convince  his  well-meaning  but 
deluded  client  that  a  house  should  have 


no  clapboarding,  but  block  siding;  the 
owner  since  has  expressed  his  gratitude. 
An  architect  will  avoid  vexing  delays. 
The  plumbing  and  the  heating  may  be  in 
process  of  installation  and  the  electricians 
at  work  before  the  carpenters  finish. 
Competent  supervision  means  both  that 
the  tradesmen  shall  be  punctually  on  the 
premises  and  that  the  several  crews  shall 
not  get  into  each  other’s  way. 

As  the  building  business  is  organized 
today  the  contractor  and  the  owner  are 
bound  by  a  standard  form  of  agreement 
which  provides  that  the  contractor  shall 
follow  the  architect’s  plans  and  fulfill  the 
General  Conditions  of  the  contract.  These 
General  Conditions  also  are  cast  in  the 
standard  form  of  the  American  Institute 
of  Architects.  There  are  some  forty-five 
articles  in  all,  covering  all  manner  of  con¬ 
tingencies,  defining  carefully  the  rights 
and  duties  of  all  the  parties,  and  treat¬ 
ing  of  documents,  drawings,  claims,  in¬ 
surance,  payments,  (liens,  sub-contracts, 
corrections,  and  a  hundred  other  topics. 
Contractors  usually  make  estimates  or 
submit  competitive  bids,  and  here  again 
the  owner  may  well  accept  the  advice  of 
his  architect.  For  estimates  vary  greatly. 
Often  the  highest  is  really  the  cheapest. 
One  bidder  is  accurate  and  careful;  an¬ 
other  merely  takes  a  chance  with  no  genu¬ 
ine  knowledge  back  of  his  proposals ;  a 
third  may  be  a  shyster  who  intends  to 
parcel  out  the  job  among  a  score  of  sub- 
contractors  from  each  of  whom  he  will 
exact  a  profit.  Many  large  contractors 
today  maintain  extensive  organizations 
and  are  well  educated  and  efficient  men. 
But  they  can  hardly  be  expected  to  take 
such  an  individual  interest  as  does  the 
architect  who  first  conceives  the  plan, 
then  sketches  his  vision,  and  finally 
watches  its  development  in  terms  of  wood 
and  stone. 

The  architect  almost  invariably  saves 
his  client  the  full  amount  of  his  fee.  He 
avoids  waste  of  space,  time,  and  mater¬ 
ials,  and  all  three  mean  money.  He  is 
not  merely  a  superior  sort  of  watchman, 
yet  he  makes  sure  that  what  is  done  is 
well  done.  Work  well  done  is  perman¬ 
ent,  vastly  reducing  the  cost  of  upkeep. 

Choose  your  architect  with  care.  Then 
trust  him.  When  he  tells  you  that  plain 
things  live  and  gewgaws  do  not  survive 
believe  him.  When  your  views  differ  be 
willing  to  “be  shown.”  Remember  he 
is  trained  to  apply  skilled  intelligence  to 
achieve  results  that  fit  your  needs. 

— House  Beautiful. 


GAN  BUILDINGS  BE  MADE  FIRE¬ 
PROOF? 

BY  CLARENCE  W.  NOBLE,  ASSOCIATE  MEM¬ 
BER,  AM.  SOC.  C.  E. 

A  lexicographer  would  have  a  difficult 
time  to  define  the  word  “fireproof,”  giv¬ 
ing  it  the  meaning  with  which  it  is  used 


by  the  average  man.  Should  he  ask  what 
it  means  when  applied  to  a  J  building  he 
would  doubtless  receive  the  reply  that  it 
means  a  building  which  will  not  .  burn.. 
Were  we  to  ask  if  it  would  apply  to  an 
office  buiding  having  a  steel  frame*  tile 
floors,  tile  partitions  and  terra  cotta  tile 
outside  walls  the  reply  would  doubtless 
be  the  affirmative.  The  inquirer,  how¬ 
ever,  might  find  out  that  the  Burlington 
Building  in  Chicago  was  such  a  struc¬ 
ture,  and  that  when  this  building  was 
gutted  by  fire  the  partitions  were  largely 
destroyed  because  they  expanded  and 
crushed  themselves  against  the  ceiling, 
and  that  the  soffits  of  the  tile  floors  were 
destroyed  by  being  spalled  off  by  the  heat. 
Mr.  Average  Man,  with  his  poorly-de¬ 
fined  ideas,  might,  in  reply  to  this,  shift 
his  definition  of  fireproof  construction  to 
a  reinforced  concrete  structure,  but 
against  this  could  be  cited  the  case  of 
the  Edison  fire,  in  which  the  heat  was  so 
intense  that  the  sides  of  reinforced  con¬ 
crete  beams  built  with  a  limestone  aggre¬ 
gate,  melted,  and  were  found  after  the 
fire  hanging  from  the  bottoms  of  the 
beams  like  icicles.  Mr.  Average  Man, 
if  he  continued  argumentative  might 
then  point  out  that  the  contents  of  a  blast 
furnace  at  a  certain  portion  of  its  height 
are  normally  made  up  largely  of  melted 
limestone,  and  that  as  the  blast  furnace 
runs  continually  day  'and  might  it  must 
necessarily  be  fireproof.  To  thisi  the 
inquirer  would  naturally  reply  that  all 
blast  furnaces  have  to  be  shut  down  at 
frequent  intervals  for  relining,  and  with 
this  reply  it  is  to  be  hoped  that  the  con¬ 
ception  of  a  perfectly  fireproof  structure 
would  be  driven  out  of  Mr.  Average 
Man’s  head. 

Actually  there  is  no  such  thing  as  a 
“fireproof”  structure.  The  word  im¬ 
plies  perfect  ability  to  resist  the  attack 
of  fire,  and  perfection  is  something  that 
is  not  obtainable  by  human  beings.  The 
word  should  be  replaced  by  the  word 
“fire-resistive,”  and  discussion  of  the  sub¬ 
ject  should  always  include  the  idea  that 
the  degree  of  resistance  which  is  neeesr 
sary  is  fixed  by  the  probable  intensity  of 
the  fire  which  is  to  be  resisted. 

It  is  the  gradual  realization  of  the  fact 
that  the  so-called  “fireproof”  building  is 
an  unattainable  ideal  that  has  discouraged 
the  attempt  to  develop  better  fire-resis¬ 
tive  construction  for  ordinary  structures. 
In  Europe  where  the  prevailing  type  of 
building  follows  a  precedent  which  was 
laid  down  in  the  Middle  Ages,  the  per 
capita  fire  loss  is  but  a  small  fraction 
of  that  of  the  United  States.  This  is  in 
spite  of  the  fact  that  the  so-called  “fire¬ 
proof”  types  of  structures  were  develop¬ 
ed  in  this  country,  and  that  their  ordinary 
construction  looks  antiquated  to  us.  The 
reason  is  that  they  have  inherited  a  type 
of  building  construction  which,  for  Or¬ 
dinary  size  building,  is  reasonably  fire- 
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resistive  against  the  degree  of  fire  that 
is  apt  to  occur  in  a  building  of  that  size. 
The  lesson  is  obvious.  We,  in  this  coun¬ 
try,  have  long  been  accustomed  to  paying 
no  attention  whatever  to  the  fire-resistive 
features  of  ordinary  buildings.  If  the 
importance  of  the  building  were  not  suffi¬ 
cient  to  justify  an  expenditure  necessary 
to  build  it  in  steel  and  terra  cotta,  or  in 
reinforced  concrete  construction,  we  have 
designed  it  as  though  it  would  sooner  or 
later  fall  a  prey  to  the  flames  anyway 
and  we  might  as  well  make  it  as  cheap  as 
possible  in  consequence.  If  our  archi¬ 
tects,  for  the  last  fifty  years,  had  given 
one-tenth  as  much  study  to  the  develop¬ 
ment  of  adequately  fire-resistive  construc¬ 
tion  for  ordinary  size  buildings  as  they 
have  done  to  the  so-called  “fireproof”  con¬ 
struction  for  monumental  buildings,  fire 
losses,  and  consequently  our  insurance 
cost,  would  be  at  the  most  not  over  one- 
fifth  of  what  it  now  is. 

It  is  not  necessary  that  an  isolated 
building  of  ordinary  size  should  be  built 
entirely  of  incombustible  material  in  or¬ 
der  to  be  reasonably  fire-resistive.  It 
takes  two  to  make  a  quarrel.  It  takes 
two  elements  to  make  a  fire — fuel  and 
air.  If  free  air  can  be  kept  away  from 
the  wooden  framework  of  a  house  it  is 
reasonably  safe  against  an  ordinary  fire. 

Herringbone  Lath  and  Plaster  will  do  it. 
The  air  passages  between  joists  and 
studs  should  be  carefully  firestopped  with 
bulkheads  made  with  Herringbone  Lath 
and  Plaster  or  made  with  Herringbone 
Lath  Baskets  which  are  filled  with  con¬ 
crete.  Wood  laihs,  which  warp  as  soon 
as  the  fire  strikes  them,  thus  throwing- 
off  their  plaster  protection  and  admitting 
the  flames  to  the  wood  framework,  should 
be  omitted  in  all  instances,  and  Herring¬ 
bone  Lath  put  in  their  place.  Outside 
walls  of  cement  stucco  on  Herringbone 
Lath  (back-plastered  construction)  are 
now  definitely  cheaper  than  outside  walls 
of  clapboards  with  paint. 

An  ordinary  residence,  made  adequ¬ 
ately  fire-resistive  by  the  use  of  Metal 
Lath,  can  be  contracted  for  at  so  closely 
the  price  of  an  ordinary  combustible 
structure  that  the  architect  when  open¬ 
ing  his  bids  would  not  be  able  to  judge 
from  the  quotations  alone  whether  or  not 
the  fire-resistive  features  were  included 
or  omitted  by  the  contractor.  It  is  very 
reasonable  to  assume  that  the  low  bidder 
out  of  a  group  of  four  or  five  bids  could 
add  the  fire-resistive  features  to  his  quo¬ 
tation  and  still  remain  under  the  high  quo¬ 
tation.  It  is  an  assured  fact  that  a  resi¬ 
dence  thus  treated  is  as  adequately  able 
to  resist  any  fire  to  which  it  could  be  ex¬ 
posed  as  is  a  modern  so-called  “fire¬ 
proof”  office  building  able  to  resist  the 
greater  conflagrations  to  which  it  may 
be  exposed. 

The  day  of  the  fire-resistive  ordinary 
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building  is  now  here.  Such  buildings 
can  be  made  reasonably  safe  against  fire 
by  precautions  so  inexpensive  when  com¬ 
pared  to  the  values  that  are  protected, 
that  a  prospective  builder  does  himself 
an  injustice  if  he  does  not  use  them.  So, 
too,  the  architect  or  contractor,  when 
building  for  his  client,  owes  it  to  his 
client  to  tell  him  of  the  relative  cost  of 
inflammable  and  fire-resistive  construc¬ 
tion  -and  let  him  decide  for  himself  the 
choice  between  risk  and  safety. 


PROPERTIES  OF  A  GOOD  WOOD 
PRESERVATIVE 

A  list  of  the  various  substances  that 
have  been  used  or  suggested  for  preserv¬ 
ing  timber  from  decay  would  include  a 
surprisingly  large  proportion  of  those 
known  to  industrial  chemistry.  By-pro¬ 
ducts  for  which  no  use  could  be  found 
have  often  taken  their  last  stand  as  pos¬ 
sible  preservatives  of  wood.  There  have 
been  sent  to  the  U.  S.  Forest  Products 
Laboratory  for  testing  of  their  preserva¬ 
tive  qualities  the  condensed  fumes!  of 
smelters,  the  waste  liquors  of  pulp  plants, 
the  refuse  of  tanneries,  the  skimmed  milk 
of  creameries,  and  a  wide  assortment  of 
compounds  under  trade  names. 

Very  few  materials  have  been  found  to 
have  value  as  wood  preservatives.  Most 
of  them  lack  one  or  more  of  the  follow¬ 
ing  requirements. 

To  preserve  wood  against  decay  a  sub¬ 
stance  must  first  of  all  be  poisonous  to 
wood-destroying  fungi.  Decay  in  wood 
is  not  due  to  direct  chemical  action  or 
action  of  the  elements  but  is  always  the 
result  of  the  activity  of  these  plants 
which  feed  on  the  wood  and  thus  destroy 
it.  To  prevent  fungous  infection,  the 
preservative  must  be  able  to  penetrate 
the  wood  thoroughly  enough  ot  form  a 
continuous  exterior  shell  of  poisonous 
treated  wood  deeper  than  any  surface 
checks  which  are  likely  to  develop,  and 
to  retain  its  toxicity,  or  poisoning  power, 
under  service  conditions. 

Safety  in  handling  and  use  is  another 
important  consideration.  A  wood  pre¬ 
servative  must  not  be  a  dangerous  poison 
to  men  and  animals,  a  highly  inflammable 
substance,  nor  a  material  injurious  to 
wood.  If  it  seriously  corrodes  iron,  steel, 
or  brass  its  use  is  limited  because  of  its 
action  on  the  treating  eauipment  and  on 
bolts  and  metal  fastenings  in  contact 
with  the  wood  in  service.  Color,  odor, 
and  effect  on  paint  are  sometimes  of  con¬ 
siderable  importance. 

Provided  a  preservative  meets  these 
renuirements  its  cost,  availability,  and 
uniformity  will  largely  determine  its 
usefulness. 

There  are  materials  of  established  pro¬ 
tective  value  now  on  the  market  which 


are  both  cheap  and  plentiful.  The  stand¬ 
ard  wood  preservatives  in  the  United 
States  are  zinc  chloride  and  coal-tar  creo¬ 
sote.  Their  value  has  been  established 
by  many  years’  use  of  millions  of  rail¬ 
road  ties,  poles,  posts!,  paving\  blocks, 
minle  timbers,  and  other  wood  treated 
with  them.  Search  for  new  and  better 
preservatives  is  constantly  being  made, 
but  in  the  meantime  the  wood  preserv¬ 
ing  industry  has  at  its  command  these 
reliable  materials. 


Thomas  F.  Gibson  has  severed  his  con¬ 
nection  with  the  Western  Waterproofing 
Company  of  St.  Louis,  Mo.,  to  take 
charge  of  the  General  Chemical  Com¬ 
pany’s  HARD-N-TYTE  Engineering 
Service. 

The  HARD-N-TYTE  Engineering 
Service  is  devoted  exclusively  to  contract 
work  for  hardening,  weatherproofing  and 
wearproofing  cement  floors,  roads  and 
other  cement  construction ;  dampproofing 
and  waterproofing ;  building  sub-struc¬ 
tures,  tunnels,  reservoirs,  vats,  etc. 

Mr.  Gibson  will  be  located  in  the 
Franklin  Trust  Building,  Philadelphia. 


Charles  J.  Mitchell,  architect,  has  opened 
a  new  suite  of  offices  at  15  South  Twenty-first 
street,  Philadelphia.  Through  an  error  Mr. 
Mitchell’s  address  was  given  as  21  South 
Fifteenth  street  in  the  ‘'Builders’  Guide” 
of  October  18th.  His  telephone  is  Spruce 
8389. 

Frank  V.  Nickels,  architect,  formerly  of 
225  South  Sydenham  street,  is  now  located 
at  15  S.  21st  street,  Philadelphia.  His  tele¬ 
phone  number  is  Locust  4715. 

Arnold  Mueller,  architect,  lormerly  of  1727 
Bristol  Street,  has  opened  new  offices  at  901 
Walnut  street,  Philadelphia. 


You  know  what  propaganda  is,  don’t  you? 
You  know,  too,  how  effective  a  weapon  it  is, 
if  used  properly,  don’t  you?  Well,  advertis¬ 
ing — honest,  fair  advertising — is  the  best 
propaganda  we  know  of.  Join  the  propagand¬ 
ists  now!  Advertise  in  the  “Builders’ 
Guide.  ” 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth. 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


You  owe  it  to  yourself  to  keep  in  touch 
with  what  is  going  on  in  the  trade,  and  you 
can  do  this  only  by  becoming  a  subscriber 
to  and  regular  reader  of  your  trade  paper. 
If  you  are  not  a  regular  reader  of  the 
Builder’s  Guide  you  should  be.  The  cost  is 
not  excessive.  A  five-spot  insures  it  fifty- 
two  times  in  the  course  of  a  year. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramlngo  and  Girard  Are.,  Phlla. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sta.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Fin  ort  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N,  12th  St.,  Phila. 

Weber,  F.,  Co . ...1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phlla. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.t  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Baird,  A.  S . 24  S.  7th  st.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 


CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phlla. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phlla. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phlla. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (3Ietal). 

Pearce  Fireproof  Co . ...1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla. 

Warren -Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merlon  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phlla. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Milter,  Henry  M . .....46  N.  2uu  »t..  Pnna. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS 

Fleck  Bros . 44  JN.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  st.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phi4. 

Sen  ice  Heating  Co . 1500  N.  Felton  St.,  Phila. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St.,  Phila. 
Mont  Clare  Foundry  Co., 

N.  E.  Cor  11th  and  Ridge  Ave.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW’  TILE. 

Clausen,  Wm.  H . 27tb  and  Diamond  8t.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE. 

Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  Sc  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Haney- White  Co . 17th  and  Glen  wood,  Phila. 

Irwin,  James  M.,  Sc  Co . 976  N.  8th  St.,  Phlla. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co. . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

MILL  WORK. 

Haney-White  Co . 17th  and  Glenwood,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

_  _  1505  N-  Mascher  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Clark.  M.  H . 58th  and  Larchwood  Ave.,  Phila 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PIPE  COILS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg  ,  Phila 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phlla. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St„  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila 

REFRIGERATORS. 

Borden  Stove  Co . 1020  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phlla 

ROAD  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  ,  „  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 


ROOFING  SLATE. 

Baird,  A.  S . : . 24  S.  7th  St..  Phila 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co.  . . .Otis  Bldg.,  Phila. 

ROOFING  TILE. 

Baird,  A.  S . . 24  S.  7th  St.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

Baird,  A.  S . 24  S.  7th  St..  Phila. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila 

Fairlamb,  P.  H.  Co.  . 115  S.  30th  at.,  Phila. 

Knickerbocker  Lime  Co., 

^  24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phlla. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 

SEWER  PIPE. 

Clausen.  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J„  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

„  SHEET  METAL  WORK. 

Bnnkmann  Bros . 2615  Frankford  Ave.,  Phlla. 

Imney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEETKOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co, 
w  1,  mi.  T  1.  TV  »  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Pbila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg  ,  Phila 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

nvi  tv.  r  **  Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
,,  STAIRS  (Sheet  Steel). 

McFarland -Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
,  STEEL  SASH. 

McFarland -Meade  Co.,  70th  and  Klngseasing  Are. 
STONE. 

T°u  Quarry  Co . 24  S.  7th  St..  Phlla. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

_  ,  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa 

TERRA  COTTA  (Architectural). 

Conkllng- Armstrong  Terra  Cotta  Co., 

***•«.  O.  W . 

TERRA  COTTA  SEWER  PIPE. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phlla. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phlla. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phlla 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila 

Keystone  Blue  Paper  Co.  - - 910  Filbert  St.,  Phlla' 

Robbins,  Chas.  H . 1209  Arch  St.,  Phlla 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  FH  A . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Sc  Co . 1304  Arch  St.,  Phlla 

VENTILATORS 

Iona  Ventilator  Co„  Inc... 2821  W.  Dauphin  St  Phila 

VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg  .  Phila 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Slieetrock) 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila 
WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts..  Phlla 

I itzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  *Jiila. 

Fleck  Bros.  . . 44  N.  5th  St.,  Phila. 

Mont  Clare  Foundry  Co., 

.  .  .  N.  E-  Cor  11th  and  Ridge  Ave.,  Phlla. 

Richardson  &  Boynton  Co . 1332  Arch  St  Phlla. 

WATER  PAINT. 

Bayless,  W.  L.,  &  Son . Sharon  Hill  Pa 

Southern,  Wm.  B„  N.  W.  Cor.  12th  aim  .-pruca,  Phiia! 
WATERPROOFING. 

A*von  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co  .829  N.  3rd  Rt.,  Phil* 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila 

Gibson,  Thomas  F . Franklin  Trust  Bldg  ,  Phila 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila! 

WHITEWASHING.  „ 

Bayless,  W.  L.,  &  Son . Sharon  Hill,  Pa 

Southern.  Wm  B„ 

N.  W.  Cor.  12th  and  Spruce  Sta..  Phlla. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta..  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.. Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30 tli  Street 
Philadelphia 


Olde  jStmesfield  Roofe 

and  Flagging 


Made  with  Heavy  &  to  V?  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACK.C0. 

Philadelphia 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green,  Variegated 


L 
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Lea*  than  One  Year 
15  Cents  per  Copy 
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COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER^" 

Quick  and  Clean  Partition  Work.  _  The  Original  and  Real  Article. 

Sample  will  convince  you. 

IMMEDIATE  DELIVERY 


The  Only  board,  a  repeater. 

AUTO  TRUCK  SERVICE 


HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 

To  Insure  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


WHIG 

11 

Will 

111 

gi 

p 

pt 

Mu . 

lijfi  1, mu  pi  p« 

HIM  bfc  !SHii 

Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingsesaing  Avenue 
Philadelphia 


Al 

1 

.L  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK'* 

KEYSTONE  VI 

ELLUM 

_  Made  only  by 

KEYSTONE 

I  BLUE  PAPER  CO. 

910-12  Filbert  Street 

- -  - -  -  —  rnuaaeipma,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 

Architects,  Builders,  Suh-Coutractors,  Biding 

Material  and  Supply  Concerns!!! 

c  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

c  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

c  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 

Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  1611 
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EXPANDED  METAL  LATH 

%  in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

fif  UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 


PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  359:1  Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phone,  j  £**  }}“  Boll  Phono,  Di.mond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PflILA.,  PA. 


U 


PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


Tlecic Mhos.  Co. 

Plumbing  &  Heating 
Supplies 

SO  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J-,  Lansdowne,  Pa. 


MORENE  ART  CEMENT 

“The  wall  finish  beautiful” 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  —  including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  Rbcc  «150 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


IRON] 
WIRE 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 

Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F. WEBER  CO. 

112  5  Chestnut  Street 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATERPROOFING 

- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4r  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


IONA 

Best 

Standard 

Ventilator 


IONA  VENTILATOR  CO.,  Inc.  282Vwi.5“pp£" St 


HEATI 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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CONTRACTORS  and  material  men 
have  been  trying,  for  some  time, 
to  eliminate  the  seasonal  char¬ 
acter  from  thel  construction  industry.  In 
view  of  the  scarcity  of  skilled  mechanics 
and  the  great  need  for  building,  the  call 
to  remove  this  seasonal  stigma  is  more 
insistent  than  ever.  The  problem  has 
been  successfully  solved  in  so  many  in¬ 
stances  that  building  in  winter  is  no  long¬ 
er  a  hazardous  undertaking,  and  certain¬ 
ly  is  the  only  answer  to  the  question  of 
speeding  up  work,  keeping  costs  down 
and  men  employed.  People  are  begin¬ 
ning  to  realize  the  advantages  of  build¬ 
ing  after  the  rush  of  the  summer  months 
is  over  and  many  more  are  flocking  to 
the  building  bargain  counter  this  fall 
than  at  any  time  since  the  war  halted 
home  construction.  Contractors  and  ar¬ 
chitects,  usually  the  first  to  feel  the  ap¬ 
proach  of  cold  weather  with  a  slump  in 
business,  report  a  steadily  increased  vol¬ 
ume  of  inquiries  and  city  officials  are 
writing  more  permits  for  erection  of 
homes. 

Men  in  the  building  industry,  from  ma¬ 
terial  manufacturer  to  carpenter  and  ma¬ 
son,  have  long  known  the  economic  ad¬ 
vantages  of  building  in  the  “slack  sea¬ 
son.”  For  several  years  the  industry  has 
waged  a  steady  campaign  to  bring  this 
fact  before  the  public  and  spread  the 
congested  activity  of  a  few  months  over 
the  entire  year. 

When  the  greater  portion  of  building 


H.  L.  Sharpe . Editor 


Advertising  Manager,  L.  A.  DeLone 


is  crowded  into  seven  months,  prices 
reach  their  highest  in  the  spring  and 
summer  when  the  demand  crowds  sup¬ 
ply.  The  same  situation  obtains  in  the 
labor  phase  of  the  work. 

By  building  in  the  fall  and  as  far  as 
possible  into  the  winter,  this  demand  is 
more  nearly  proportioned  among  12 
months  of  the  year ;  mills  and  factories 
are  able  to  maintain  a  steadier  flow  of 
production ;  ra!w  material  is  stabilized ; 
workmen  are  not  shifting  jobs  so  often, 
and  the  contractor  and  architect  are  able 
to  keep  their  basic  organizations  intact, 
thus  decreasing  overhead  expenses  and 
assuring  more  satisfactory  and  efficient 
work. 

Men  in  the  industry  see  in  this  au¬ 
tumn’s  increased  building,  the  prospect  of 
a  broadening  of  the  old  short  season  and 
a  consequent  stabilization  of  building 
costs,  estimating  that  the  certain  success 
of  the  home  owners  who  are  building 
this  winter  will  prompt  many  others  to 
take  the  step  in  succeeding  seasons. 

The  manufacturers  of  cement  partic¬ 
ularly  have  waged  stedy  campaigns  on 
this  one  subject,  in  perfecting  methods 
of  using  their  product  in  cold  weather 
to  the  best  advantage  and  to  bring  a 
realization  of  the  savings  to  be  effected 
before  the  public. 

That  such  campaigns  have  borne 
fruit  is  evidenced  in  reports  for  pro¬ 
posed  construction  from  many  cities 
which  show  a  greater  volume  of  all  classes 


SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 


Entered  at  the  Post  Office  at  Philadelphia  as 
Second  Class  Matter 


of  building  on  the  books  for  fall  and 
winter  than  ever  before. 

Says  the  American  Contractor : 

Chair  warming  tactics  will  be  in  the 
discard  throughout  the  construction  in¬ 
dustry  this  winter,  according  to  all  in¬ 
dications.  September  building  permits 
for  the  country  were  not  very  far  below 
the  total  of  those  for  August.  Reports 
from  architects’  offices  indicate  that  they 
are  still  busy  transforming  the  hazy  ideas 
of  builders  into  blue-printed  plans.  Every¬ 
where  contractors  are  figuring  bids  on 
work  to  be  done  during  the  snow  storms. 

Winter  building  is  not  new.  For  more 
than  ten  years  winter  construction  has 
been  successfully  carried  on  by  leading 
contractors.  They  have  successfully  de¬ 
monstrated  that  though  -  icicles  gather 
around  a  jhb,  progress  can  still  be  made. 
The  contractor  unacquainted  with  winter 
work  must  remember  just  one  thing:  He 
must  be  prepared. 

The  basic  principles  of  winter  con¬ 
struction  have  been  evolved.  Technical 
details  may  be  gleaned  from  a  number  of 
sources.  It  is  the  particular  layout  of 
each  job  that  will  call  for  ingenuity  in 
the  contractor’s  office. 

The  layout  of  the  job  equipment  has 
always  been  a  decisive  factor  in  effici¬ 
ency  and  the  securing  of  a  profit.  In 
winter  construction  it  become's  much 
more  important  because  there  must  be 
more  care  in  the  handling  of  materials. 
They  must  be  heated  and  coveted,  and 


As  The  Editor  Sees  It 


DRAWIN6 

Charles  H.  Robbins,  Jr. 

BLUE 

MATERIALS 

1209  Arch  Street,  Philadelphia 
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mixed  with  warm  water  for  concreting. 
Handling  processes,  therefore,  run  into 
money  unless  the  equipment  is  laid  out  to 
do  the  work  efficiently. 

A  dozen  technical  factors  are  involved 
which  must  be  considered  in  the  light  of 
the  best  engineering  practice,  or  the  con¬ 
tractor  is  likely  to  make  a,  business  error. 
Contractors  should  be  glad  of  a  chance  to 
go  ahead  with  winter  building,  but  they 
will  have  worse  troubles  than  frost-bit¬ 
ten  hands  unless  they  plan  and  carefully 
prepare  to  handle  the  winter  work.  They 
must  figure  that  the  job  will  cost  more, 
and  then  try  to  make  it  cost  less. 

In  the  opinion  of  Keith’s  Magazine :  If 
the  cold  months  must  be  cut  from  the 
building  season,  this  makes  building  one  of 
the  most  “seasonal”  of  the  big  industries, 
when  in  reality  only  a  few  of  these  lines 
are  at  all  dependent  on  the  season,  ex¬ 
cept  as  people  all  flock  to  the  paperhanger 
or  the  painter  at  a  preconceived  time.  It 
is  only  the  exterior  shell  of  the  building 
that  is  under  dominion  of  the  weath¬ 
er.  When  a  buiding  is  once  enclosed, 
winter  is  an  even  better  time  than  sum¬ 
mer  to  do  the  work.  This  seasonal  na¬ 
ture  of  the  work  adds  excessively  and 
unnecessarily  to  the  costs,  in  the  indus¬ 
try. 

Under  proper  conditions  all  kinds  of 
building  can  be  satisfactorily  done  at  any 
season,  however.  Old  builders  tell  tales 
of  the  difficulty  found  in  tearing  down 
bu' Tings  which  they  remember,  or  rec¬ 
ords  show  were  built  during  winters 
memorable  as  unusually  cold  seasons. 
One  builder  recalls  the  brick  walls  of  a 
warehouse  in  a  Canadian  city,  being  taken 
down  with]  very  great  difficulty,  which 
had  been  built  during  a  particularly  hard 
winter  when  the  bricks  were  laid  with  the 
temperature  hovering  in  the  neighbor¬ 
hood  of  30  degrees  below  zero. 

The  great  bulk  of  the  work  done  by 
general  contractors,  it  is  stated,  is  ac¬ 
complished  between  May  and  October, 
inclusive,  a  period  of  six  months.  If  this 
time  is  extended  to  include  April  and 
November,  T  still  leaves  a  slack  period, 
winch  is  very  expensive  to  the  industry, 
lvr  it  is  an  obvious  fact  that  the  time  ffius 
lost  must  be  paid  for  by  the  public.  A 
more  equitable  distribution  of  work 
through  the  year  would  operate  toward 
more  satisfactory  conditions  for  every  one 
concerned.  It  is  the  annual  income  which 
must  supply  a  living  wage,  and  every  day 
of  enforced  idleness  increases  the  wages 
which  are  required  for  the  days  of  work. 
It  is  the  intermittent  work,  where  regular 
wages  can  not  be’  expected  at  the  end  of 
the  week  or  month  which  makes  much  of 
our  seething  unrest. 

Ec'pn'omi'c:  Mdv&ni-j-c'ef  \ 

While  most'- peApfe  prefer:  to  begin 
building  in  the-  'spring,  there  are  advan¬ 
tages  in  starting  the  job  early  enough  in 


the  fall  that  the  masonry  work  can  be 
done  before  cold  weather  begins,  and 
special  protection  is  necessary;  thus  get¬ 
ting  the  building  enclosed  so  that  the 
workmen  can  complete  it  without  hurry 
or  worry  during  the  cold  season,  when 
there  is  generally  nothing  rushing  the 
work  and  it  can  be  properly  done. 


HIGH  FUEL  COSTS  DEMAND 
BETTER  BUILDINGS 

When  fuel  was  cheap  and  plentiful,  it 
was  but  natural  that  buildings  should  be 
erected  with  little  regard  to  their  effici¬ 
ency  for  heat  conservation.  In  recent 
years  much  time  and  study  have  been 
devoted  to  perfecting  the  various  types 
of  heating  plants  and  pipe  coverings  in 
order  to  deliver  the  maximum  amount  of 
heat  possible  from  the  fuel  used  to  the 
space  to  be  heated.  Why  not,  then,  a 
little  scientific  consideration  of  how  to 
minimize  the  loss  of  this  heat  from  the 
building?  Remember  the  heating  plant 
merely  replaces  the  heat  lost,  and  the  fuel 
consumed  is  directly  dependent  upon  the 
frequncy  of  this  replacement. 

Heat  losses  occur  (not  considering 
ventilation)  through!  infiltration  of  air, 
transmission  through  glass  .and  transmis¬ 
sion  through  walls  and  roof.  Just  as 
proper  weather  stripping  will  largely  over¬ 
come  infiltiation  and  storm  sash  greatly 
reduce  the  transmission  through  windows, 
modern  insulating  Materials  applied  to 
walls,  roof  or  other  exposed  areas  of  a 
building  will  surprisingly  reduce  heat 
losses  through  these  surfaces. 

The  necessity  for  reducing  these  losses 
should  not  be  underestimated  nor  the  lo¬ 
cal  climate  given  too  much  credit.  In  this 
latter  respect  it  is  interesting  to  note  that 
a  committee  appointed  to  study  fuel  con¬ 
servation  during  the  war,  reported  that 
the  cost  of  heating  houses  of  similar  size 
was  practically  the  same  in  Texas  as  in 
Minnesota.  This  is  an  excellent  illus¬ 
tration  of  how  climatic  advantage  can 
be  offset  through  improper  construction. 
Along  this  same  line,  one  of  the  largest 
installers  of  industrial  heating  plants 
makes  the  following  statement: 

“  .  .  We  had  a  case  recently  where 

a  manufacturer  had  decided  upon  a  cer¬ 
tain  type  of  roof.  In  his  mind  a  roof 
was  a  roof.  It  had  nothing  to  do  with 
heating.  As  a  matter  of  fact,  we  were 
able  to  show  the  manufacturer  how  the 
excessive  heat  losses  through  the  roof 
he  had  selected  would  cost  him  several 
thousand  dollars  a  year  in  coal  bills  over 
certain  other  types  of  roof.  In  reality 
he  had  made  his  room  a  huge  radiator 
to  warm  the  great  out-of-doors.  And 
he  was  paying  for  the  coal  out  of  his  pro¬ 
fits  !  A  study  of  heat  losses  precedes  the 
calculation  of  radiating  surfaces  in  the 
(Continued  on  page  722) 


and  Heating  Materials 

Mueller  Pipe: ess  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


REMEMBER!! 
TO  BUY 

SEMtl  SOLVAY  COMPANY’S 

KONAX 

When  in  the  market  for 

Integral  Waterproofing 
Accelerating  and  Hardening 
Anti-Freeze  Compounds 

For  your  next  job  of  concrete  floors,  roads 
pavements,  foundation  masonry  and  cement 
Mortar  for  brick  or  stone  masonry 

UserB  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Philadelphia  Warehouse  Stock 
Spruce  2297 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  OS  12  Keystone,  Race  6062 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone.Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 
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Theatre  and  Office  Building,  Northwest  Cor¬ 
ner  'Broad  and  Locust  streets,  Philadelphia, 
$2,000,000.  Architects,  Hoffman-Henon,  Inc., 
Finance  Building,  Philadelphia.  Owners, 
Stanley  Company  of  America,  Jules  E.  Mast-, 
baum,  president,  1218  Market  street,  Philadel¬ 
phia.  Stone,,  brick,  steel,  concrete  and  terra 
cotta.  Architects  selected.  Too  early  for  de¬ 
tails. 

Building,  1312-14  Chestnut  street,  Philadel¬ 
phia.  Architect,  Andrew  J.  Sauer  Co., 
Denckla  Building,  Philadelphia.  Owners, 
Cunningham  Piano  Co.,  Eleventh  and  Chest¬ 
nut  streets.  Brick,  steel,  concrete,  cut  stone 
and  terra  cotta,  15  stories,  reinforced  con¬ 
crete  and  hardwood  floor*#,  tile,  marble  and 
terrazzo,  elevators,  plate  glass,  electric  light¬ 
ing,  steam  heating.  Plans  in  progress. 

Residences  (14),  Fifty-fourth  and  Over¬ 
brook  avenue,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owner,  Benjamin  Herman,  522 
South  Sixtieth  street,  Philadelphia.  Stone, 
brick  and  stucco,  2 y2  stories,  slate  roof,  elec-' 
trie  lighting,  hardwood  floors,  tile  and  marble 
work.  Plans  in  progress. 

Catholic  High  School  Building,  Forty- ninth 
and  Chestnut  -streets',  Philadelphia.  Archi¬ 
tects,  Hoffman-Henon,  Inc.,  Finance  Building, 
Philadelphia.  Owners,  Archdiocese  of  Phila¬ 
delphia,  Nineteenth  and  Race  streets,  Phila¬ 
delphia.  Stone,  brick,  steel  and  concrete. 
Sketches  being  prepared.  Too  early  for  de¬ 
tails. 

Ice  Cream  Plant  (7  or  8  buildings),  Forty- 
third,  South  of  Woodland  avenue,  $500,000. 
Architect,  William  F.  Koelle,  Twenty-sixth 
and  Oxford  -streets,  Philadelphia.  Owners, 
Breyer  Ice  Cream  Co.,  Ninth  and  Cumberland 
streets,  Philadelphia.  Brick,  steel  and  con¬ 
crete,  (1)  4-story  building  and  1-story  build¬ 
ings,  ice  storage,  boiler  room,  engine  room, 
stable,  garage,  cabinet  room  and  manufactur¬ 
ing  building.  Preliminary  plans  in  progress. 

Residence,  City  Line  near  Sixty-sixth  street, 
Overbrook,  Philadelphia.  Architect,  William 
Koelle,  Twenty-sixth  and  Oxford  streets,  Phil¬ 
adelphia.  Owner,  William  F.  Koelle,  Twenty- 
sixth  and  Oxford  streets,  Philadelphia.  -Stone, 
2y2  stories,  size  of  lot  100x150  feet.  Work 
contemplated. 

Factory  Building,  Tioga  and  Janney  streets, 
Philadelphia.  Architect,  H.  Rex  Stackhouse, 


129  South  Fifth  street,  Philadelphia.  Own¬ 
ers,  Cold  Blast  Feather  Co.,  169  West  Berks 
street,  Philadelphia.  Brick,  2  stories,  size  of 
lot  100x353  feet.  Plans  in  progress.  Too 
early  fof*  details. 

Service  Station,  Walnut  street,  between 
Thirty-sixth  and  Thirty-seventh  streets,  Phil¬ 
adelphia.  Archiects,  Hoffman-Henon,  Inc., 
Finance  Building,  Philadelphia.  Owners,  W. 
Ediwin  Blair,  5945  Chestnut  street,  and  Wil¬ 
liam  J.  Meenehan,  Sixty-second  and  Walnut 
streets,  Philadelphia.  Hollow  tile,  brick  and 
stucco,  1  story,  100x120  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heat,  electric  lighting, 
plate  glass.  Plans  in  progress.  Architects 
will  take  general  bids  in  two  weeks. 

Community  Garage,  Store  and  Apartments, 
Kensington  avenue  and  Boudinot  street,  Phil¬ 
adelphia.  Architect,  private  plans.  Owner, 
Alan.Laro,  234  South  Fifty-first  street,  Phila¬ 
delphia.  Brick  and  stone,  2  -stories*,  irregular 
size,  slag  roof,  cement  and  hardwood  and 
pine  floors,  metal  lath,  plate  .  glass,  metal 
bulks,  tile  work,  steam  heating,  electric  light¬ 
ing,  demolition.  Plans  in  progress.  Owner 
will  be  ready  for  bids  in  two  weeks. 

Residence  (alts,  and  add.),  2005  North  Six¬ 
teenth  street,  Philadelphiai.  Architect,  J. 
Ethan  Fieldstein,  Otis  Building,  Philadelphia. 
Owner,  Joseph  /Ginsberg,  care  of  architect. 
Brick  and  steel,  3  stories,  35x30  feet,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work,  hollow 
metal  skylights,  iron  work,  plastering,  paint¬ 
ing,  glazing,  carpentry,  mill  work.  Ready  for 
bids  in  a  few  days. 

Residences  (28),  Fifty-fourth  and  Mont¬ 
gomery  avenue,  Philadelphia.  Architect,  Karl 
F.  Otto,  3  North  Nineteenth  street,  Philadel¬ 
phia.  Owner,  Joseph  Feldman,  Lincoln  Build¬ 
ing,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag,  tin  and  slate  roof,  mineral  and 
hardwood  floors,  electric  lighting,  tile  work, 
cement  work,  garages  in  basement.  Plans  in 
progress.  Architect  will  take  sub-bids. 

Residence  and  Garage,  Oak  road,  Queen 
Lane  Manor,  Philadelphia.  Architect,  Karl 
F.  Otto,  3  North  Nineteenth  street,  Philadel¬ 
phia.  Owner,  Henry  Goldthorp,  338  Seymour 
street,  Philadelphia.  Stone,  3  stories,  42x28 
feet,  wing  14x16  feet,  shingle  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  tile 
and  marble  work  (3  baths),  cement  work. 


Architect  will  be*  ready  for  general  bids  in 
one  week. 

Residences  (48),  Fifty-fourth  and  Morse 
street,  Philadelphia.  Architect,  Karl  F. 
Otto,  3  North  Nineteenth  -street,  Philadelphia. 
Owners,  Kenin  &  Shapiro,  5850  Market  street, 
Philadelphia.  Brick,  2  stories,  16x39  feet, 
slag,  tile  and  slate  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting,  tile  work. 
Owners  will  take  sub-bids  in  one  week. 

Residences  (8),  Lincoln  Drive,  Philadelphia. 
Architect,  John  J.  Carroll,  34  South  Seven¬ 
teenth  street,  Philadelphia.  Owner,  -Samuel 
Holder,  care  of  architect.  Stone,  2  stories, 
26x50  feet,  slate  roof,  oak  and  pine  floors,  hot 
water  heating,  electric  lighting,  tile  and  iron 
work.  Architect  taking  sub-bids  due  as  soon 
as  possible. 

Bank  (alts,  and  add.),  Seventh  and  Dau¬ 
phin  streets,  Philadelphia.  Architect,  Paul 
A.  Davis,  3rd,  1713  Sansom  street,  Philadel¬ 
phia.  Owners,  Northern  National  Bank,  Wil¬ 
liam  H.  Bellew,  chairman  of  Building  Com¬ 
mittee,  on  premises.  Brick  and  terra  cotta,  2 
stories  and  basement,  50x70  feet,  slag  roof, 
tile  and  marble  work.  Plans  in  progress.  Ar¬ 
chitect  will  take  bids  in  one  month. 

Store  (alts,  and  add.),  5724  Chestnut  street, 
Philadelphia.  Architect,  J.  Ethan  Fieldstein, 
Otis  Building,  Philadelphia.  Owner,  Thomas 
J.  O’Neill,  5724  Chester  avenue,  Philadelphia. 
Brick  and  steel,  2  stories,  16x20  feet,  slag 
roof,  pine  floors,  hot  water  heating,  electric 
lighting,  tile  work,  iron  work.  Ready  for 
bids  in  a  few  days. 

Store  Building  (alts,  and  add.),  3335  Wal¬ 
nut  street,  Philadelphia.  Architect,  Jesse  M. 
Stetler,  1462  North  Fifty-second  street,  Phila¬ 
delphia.  Owners,  Tomoyian  Co.,  Ill  South 
Fifteenth  street,  Philadelphia.  Brick,  1  story, 
30x20  feet,  concrete  slag  roof,  pine  floors,  elec¬ 
tric  work,  metal  bars,  plate  glass.  Owner  will 
take  bids. 

Residence  (alts.)  (basement  store),  Fifty- 
fifth  and  Media  avenue.  Architect,  Jesse  M. 
Stetler,  1482  North  Fifty-second  -street,  Phila¬ 
delphia.  Owner,  H.  S.  Miller,  1484  North 
Fifty-second  street,  Philadelphia.  Excavation, 
reinforcing  beams,  stone  work,  cement  work, 
metal  bars,  plate  glass,  electrical  work.  Own¬ 
er  will  take  bids  in  two  weeks. 

Manufacturing  Building  and  Office  Build- 
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Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1  /4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks.  Ornamental  Con¬ 
crete  Stone. White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa, 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 
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Soundings 
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STRUCTURAL  STEEL  &  IRON 


1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrication  Erection 


ing,  Northwest  Corner  Fourth  and  Arch 
streets,  Philadelphia.  Architects,  Ballinger 
Co.,  Twelfth  and  Chestnut  streets,  Philadel¬ 
phia.  Owners,  Ketterlinus  Lithographic  Mfg. 
Co.,  on  premises.  Brick,  steel,  terra  cotta,  cut 
stone  and  reinforced  concrete,  8  stories  and 
basement,  55%xl40  feet,  slag  roof,  cement 
and  maple  floors,  roof  ventilators,  dampproof¬ 
ing,  iron  work,  iron  stairs,  floor  hardener, 
bond,  fire  doors,  copper  skylights,  rolled  steel 
sash,  tile  and  marble  work,  demolition  (heat¬ 
ing,  electric  lighting,  sprinklers  and  eleva¬ 
tors  reserved).  Architects  taking  bids  due 
November  9th. 

Stores  (3),  Apartments  (9),  Garages  (16), 

1533  West  Girard  avenue.  Architect,  Edgar 
A.  Wightman,  Heed  Building,  Philadelphia. 
Owner,  Mrs.,  W.  L.  D'Olier,  care  of  archi¬ 
tect.  Add.  to  residence,  3  stories  and  base¬ 
ment,  garages,  1  story.  Brick,  slag  roof,  hard¬ 
wood  and  cement  floors,  vapor  heating,  elec¬ 
tric  lighting,  tile  and  marble  work.  Archi¬ 
tect  taking  bids  due  November  10th  at  noon. 

Ice  Manufacturing  Plant,  Duncannon  and 
Mascher  streets,  Philadelphia.  Architect,  Les¬ 
lie  Wier,  41  East  Forty-second  street,  New 
York  City.  Owners,  American  Ice  Co.,  Sixth 
and  Arch  streets,  Philadelphia,  care  of  Mr. 
George  Lang.  Brick,  reinforced  concrete  and 
steel,  1  story,  82x180  feet,  slag  roof,  cement 
and  pine  floors,  hollow  tile,  waterproofing  and 
dampproofing,  iron  work,  floor  hardener,  bond, 
kalamein  doors,  cork  insulation.  Owners  tak¬ 
ing  bids  due  November  11th. 

Store  (alts.),  227  South  Forty- fifth  street, 
Philadelphia.  Architect,  Henry  D.  Dagit 
Sons  &  Co.,  34  South  Seventeenth  street,  Phil¬ 
adelphia.  Owners,  Massis  Tailoring  Co.,  229 
South  Forty-fifth  street,  Philadelphia.  Brick 
and  stone  work,  steel  and  iron  work,  carpen¬ 
try,  mill  work,  oak  floors,  electric  lighting, 
tile  work,  hardware,  plastering,  painting, 
glazing.  Architect  taking  bids  due  as  soon  as 
possible. 

Building  for  Tubercular  Women,  Thirty- 
fourth  and  Pine  streets,  Philadelphia.  Archi¬ 
tect,  Philip  H.  Johnson,  1713  Sansom  street, 
Philadelphia.  Owners,  Department  of  Public 
Health,  C.  L.  Furbush,  M.  D.,  Director,  584 
City  Hall,  Philadelphia.  Brick,  reinforced 
concrete,  steel  and  cut  stone,  2  stories,  180x71 
feet,  slate  and  slag  roof,  granolithic  floors, 
metal  math,  waterproofing,  terra  cotta,  iron 
stairs  and  iron  work,  rolled  steel  skylights, 
tile,  marble  and  terrazzo  work,  demolition 
(heating,  lighting  and  plumbing  separate 
bids).  Owners  taking  bids  due  November 
15th  at  noon. 

Church  and  Sunday  School  (alts.),  Susque¬ 
hanna  avenue  arid  Hancock  street,  Philadel¬ 
phia.  Architect,  George  E.  Savage,  Wither¬ 
spoon  Building,  Philadelphia.  Owners,  Nor¬ 
ris  Square  U.  P.  Church,  Philadelphia.  Chang¬ 


ing  basement  into  gymnasium,  excavating,  re¬ 
inforcing  beams,  concrete  work,  etc.  Archi¬ 
tects  taking  bids. 

Towers  (2),  Delaware  River  Bridge,  $1,500,- 
000.  Architect,  private  plans.  Owners,  Dela¬ 
ware  River  Bridge  Joint  Commissions,  Joseph 
J.  Costello,  secretary,  Widener  Building,  Phil¬ 
adelphia.  Structural  steel  for  2  towers.  Own¬ 
ers  will  advertise  for  bids  due  November  29th. 

Equipment,  Second  and  Luzerne  streets, 
Philadelphia.  Owners,  Department  of  Public 
Health,  C.  L.  Furbush,  M.  D.,  584  City  Hall, 
Philadelphia.  Installation  of  steam  sterilizer, 
metal  cabinets,  etc.  Owners  taking  bids  due 
November  I5th  at  noon. 

Miscellaneous  Work  and  Supplies,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Highways,  F.  H.  Caven,  Director, 
Room  216,  City  Hall,  Philadelphia.  Grading, 
asphalt  paving,  crushed  stone,  sand,  lime¬ 
stone  dust,  asphaltic  cement.  Owners  taking 
bids  due  November  10th.  Inquire  Room  232. 

Supplies,  Philadelphia.  Owners,  City  of 
Philadelphia,  Office  of  the  Purchasing  Agent, 
Thomas  F.  Armstrong,  312  City  Hall.  Boiler 
tubes,  railroad  ties,  pig  lead,  Portland  ce¬ 
ment,  fire  brick,  etc.  Owners  taking  bids  due 
November  10th  at  noon,  in  Room  329. 

Residences  (18),  Garages  (8),  Wayne  ave¬ 
nue  and  Arbutus,  $152,400.  Architect,  private 
plans.  Owners,  Friedenberg  .  &  Winkelman, 
Real  Estate  Trust  Building.  Brick,  3  sto¬ 
ries,  16x30  feet,  16x25  feet,  (1)  24x:37  feet, 
slag  roof,  hot  water  heat,  electric  light.  Own¬ 
ers  will  build. 

Residences  (21),  West  side  Fourth  street, 
North  of  Nedro,  $5,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  John  M.  Snyder,  Fourth 
and  Nedro  streets,  Philadelphia.  Brick,  2 
stories,  15x40  feet,  slag  roof,  hot  water  heat¬ 
ing,  electric  -  lighting..  Owner  will  build. 

Residence  and  Garage,  North  side  Sherwood 
road',  East  of  Sixty-sixth  street,  $12,900.  Ar¬ 
chitect,  private  plans.  Owner,  Alexander  F. 
Porter,  6337  Drexel  road,  Philadelphia.  Stone, 
3  stories,  30x57  feet,  garage,  1  story,  20x19 
feet,  slate  roof,  steam  heat,  electric  light,  oak, 
pine  and  cement  floors,  tile  work.  Owner  will 
build. 

Residences  (5),  Salmon  street,  North  of 
Orthodox,  $21,000.  Architect,  private  plans. 
Owner,  Paul  Dammer,  4404  Salmon  street, 
Philadelphia.  Brick,  2  stories,  16x44  feet, 
slag  roof,  hot  water  heating,  electric  light¬ 
ing.  Owner  will  bifild. 

Residence,  3502  North  Conrad  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owners,  C.  M.  Swartley  &  Son,  6835  Ridge 
avenue,  Philadelphia.  Brick,  2  stories,  16x44 
feet,  slag  roof,  electric  work,  pine  floors.  Own¬ 
ers  will  build. 

Stores  and  Residence  (alts.),  Northwest  cor¬ 
ner  Sixteenth  and  Erie  avenue,  $10,000.  Ar- 
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chitect,  I.  W.  Levin,  1011  Chestnut  street, 
Philadelphia.  Owner,  Samuel  Eisenberg,  3849 
Cambridge  street,  Philadelphia.  Carpentry, 
mill  work,  brick  add.,  1  and  2  stories,  16x20 
feet,  40x47  feet,  slag  roof,  plastering.  Owner 
will  build. 

Residences  (6),  (1)  Magnolia  and  Cliveden 
and  (5)  212-14-16-18-20  Cliveden  avenue, 

$36,000.  Architect,  private  plans.  Owner,  A. 
Stanley  Ulrich,  1523  Snyder  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  20x34  feet  and 
19x34  feet,  slag  roof,  hot  water  heat,  electric 
light.  •  Owner  will  build. 

Residences  (5),  (1)  Oxford  and  Levick 
streets,  $6,000,  and  (4)  Levick  street.  East 
of  Montour  street,  $4,500  each.  Owner,  Chris¬ 
tian  Fischer,  6400  Oxford  avenue,  Philadel¬ 
phia.  Brick,  2  stories,  32%x40  feet,  and  (4) 
16x42  feet,  slag  roof,  hot  water  heat,  electric 
light.  Owner  will  build. 

Garages  (5),  Twentieth  and  Atlantic  streets 
and  Twentieth  and  Venango  streets,  $5,875. 
Owner,  W.  M.  Connery,  5455  York  road,  Phil¬ 
adelphia.  Brick,  1  story,  18x20  feet,  1  story, 
18x68  feet  and  18x69  feet,  slag  roof,  cement 
floors,  electric  light.  Owner  will  build. 

Residences  (42),  Twentieth  and  Spencer 
streets,  Philadelphia,  $168,000.  Owner,  E.  S. 
Davis,  2001  Spencer  street,  Philadelphia. 
Brick,  2  stories,  20x28  feet,  slag  roof,  elec¬ 
tric  light,  pine  floors.  Owner  will  build. 

Residence  and  Garage,  West  side  Bingham 
street,  North  of  St.  Vincent  street,  $4,950. 
Architect,  private  plans.  Owner,  Louis  C. 
Brill,  7212  Bingham  street,  Philadelphia. 
Frame,  1  story,  28x41  feet,  hot  water  heat, 
electric  light,  pine  and  cement  floors.  Owner 
will  build. 

Residences  (14),  East  side  Burnholme  ave¬ 
nue,  South  of  Solly  street,  $4,000.  Architect, 
private  plans.  Owner,  W.  E.  Strock,  Fox 
Chase,  Philadelphia.  Brick,  2  stories,  16x37x8 
feet,  slag  roof,  electric  lighting,  hot  water 
heating.  Owner  will  build. 

Residences  (17),  Delphine  street,  West  of 
Fourth  street,  $4,200.  Architect,  private 
plans.  Owner,  J.  Joseph  McHugh,  1617  Race 
street,  Philadelphia.  Brick,  2  stories,  18x29 
feet,  hot  water  heating,  electric  lighting,  slag 
roof.  Owner  will  build. 

Residences  (2),  East  side  Montour  street, 
North  of  Bleigh,  $3,500  each.  Architect,  pri¬ 
vate  plans.  Owner,  Charles  Platz,  4765  North 
Hutchinson  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x40  feet,  slag  roof,  hot  water  heating, 
electric  lighting.  Owner  will  build. 

Shop  and  Storage,  709  South  Twelfth  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  A.  P.  Lucker,  5136  Parkside  avenue, 
Philadelphia.  Brick,  3  stories,  18x100  feet, 
slag  roof,  electric  lighting,  pine  floors.  Owner 
will  build. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Department  of  Public 
Works,  City  Hall,  Philadelphia.  The  follow¬ 
ing  were  low  bidders: 

Grading— Bridge  street,  Summerdale  avenue 
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to  Langdon  street,  $11,044.68;  Bingham  street, 
Roberts  to  Levic  street,  $717.60;  Clarkson 
street,  Rising  Sun  avenue  to  Olney  avenue, 
$12,375.88;  Sydenham  street,  Fisher  street  to 
Sommerville  street,  $4,867.93;  Cennetti  De 
Lisle,  4842  Leithgow  street,  Philadelphia.  Bou- 
vier  street.  Sixty-seventh  avenue  to  Sixty- 
eighth  avenue,  $4,672.25;  P.  MacMahon,  Inc., 
Germantown  and  Chelten  avenues,  Philadel¬ 
phia. 

Asphalt  Paving — Annsbury  street.  Fourth 
to  Fifth  street,  $6,470.90;  Chew  street. 
Twelfth  .street  to  Thirteenth  street,  $7,388.78; 
Delphine  street,  Third  to  Fourth  streets, 
$2,441.58;  Gale  street,  Front  street  to 
Mascher  street,  $5,291.58;  Lindley  avenue, 
Second  to  Third  street,  $66,320.13;  Luray 
street,.  Rising  Sun  avenue  to  Palethorpe 
street,  $14,472.35;  Seventeenth  street,  Rock¬ 
land  street  to  Ruscomb  street,  $6,347.53;  Six¬ 
ty-seventh  avenue,  Ogontz  avenue  to  Twen¬ 
tieth  street,  $6,015.00;  Eastern  Paving  Co., 
Colonial  Trust  Building,  Philadelphia.  Es- 
taugh  street,  Mascher  street  to  Palethorpe 
street,  $2,320.90;  Allen  J.  Henderson,  Chew 
and  Price  streeets,  Philadelphia.  Lansdowne 
avenue,  Sixty-eighth  street  to  Haverford  ave¬ 
nue,  $40,732.59;  Eastern  Paving  Co.,  Colonial 
Trust  Building,  Philadelphia.  Pennsgrove 
street,  Fifty-fourth  to  Fifty-fifth  street,  $4,- 
539.37 ;  Barber  Asphalt  Paving  Co.,  Land  Title 
Building,  Philadelphia. 

Radial  Brick  Chimney  for  garbage  reduc¬ 
tion  plant.  Low  bidder:  A.  Sonnefeld,  48 
East  Walnut  Lane,  Philadelphia,  $9,700. 

Garage,  Park  avenue.  North  of  Ontario 
street,  Philadelphia.  Architect,  Amos  W. 
Barnes,  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owners,  Samaritan  Hospital,  Broad 
and  Ontario  streets,  Philadelphia.  Brick  and 
steel,  2  stories,  22x28  feet,  slate  roof,  cement 
and  pine  floors,  steam  heat,  electric  lighting. 
Architect  taking  bids  due  November  8th  at 
noon. 

Abattoir,  Northwest  Corner  Front  and 
Venango  streets,  Philadelphia.  Architects, 
Peter  Kuhn  Eng.  Co.,  3058  North  Eighth 
street,  Philadelphia.  Owners,  Duffy  Brothers, 
3255  North  Front  street,  Philadelphia.  Brick 
and  castone,  1  story  and  2  stories, 
140x88x64x68  feet,  slag  roof,  reinforced  con¬ 
crete  and  maple  floors,  metal  lath,  iron  stairs 
and  work,  bond,  hollow  metal  skylights.  Own¬ 
ers  taking  bids  due  as  soon  as  possible. 

Printing  and  Publishing  Buildings,  North¬ 
west  Corner  Fifty-sixth  and  Chestnut  streets. 
Architects,  The  Ballinger  Co.,  Twelfth  and 
Chestnut  streets,  Philadelphia.  Owners;  Chil¬ 
ton  Co.,  Forty-ninth  and  Market  streets;  Phil¬ 
adelphia.  Brick,  concrete  and  steel,  2  stories, 

.  73x194  feet,  and  1  story,  143x194  feet,  slag 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
aceept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


PAGE  WIRE 

FENCE 


5AARMCO 
INGOT  IRON  V 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Bell  Phone,  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y  . 


W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing,  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


N°.  352.  For  Structural  Steel, 
II  Iwnwfirfy,  Brine  pipC)  parapet  Wall. 

Is  a  preventative  against  electrolyses  and  corrosion.  Will  stand  extreme  exposure; 
also  protect  against  drippings  or  salt  water,  gases  or  fumes  of  locomotives— Black, 
Green,  Red,  Gray.  _ _ _ _ 


CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 

st  4525  PHILADELPHIA,  PA.  Park 


WILLIAM  U.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 


Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1020  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Raco  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills. 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FEN CE,Wire  or  Iron 

For  The  Country  Estate 

Plioiie  Spruce  TOGO 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 

Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

308  Franklin  Trust  Building,  Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  874© 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


For  a  Beautiful,  Co 
Home.  The  firms 
recognized  Standard  a 
Services.  Avail  your: 
Write  for  Literature. 


CYCLONE  CHAIN  LINK  SAFEGUARD  FENCING 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
ill  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  HTlNNEYca 

63rd  &  Woodland  Ave„  Philadelphia 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Birk’s  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

BIRK’S  SPRAY  EQUIPMENT  CO. 

Lombard  1S6S  722  Drexel  Building 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


Face  Brick 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 
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,  pivHpniHnMMtp|Mpip  i  i. 

For  Dampproofing  and  J.  -2..  For  Pi 

Decorating  Atasonry  Waffs  BOOKLET  ON  REQUEST  Stout 

THE  TRUSCON  LABORATORIES 


STONE TEX 


For  Preserving  Dricfc 
Stone  -  Stucco  -  Con  ere  te 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


Phila.  Office, 
1432  South  Penn  Sq. 


—Bell,  Spruce  6470-1 
Keystone,  Race,  7486-7 


WAREHOUSE  STOCK 
IN  PHILADELPHIA 


roof,  maple,  composition  and  concrete  floors, 
hollow  tile,  metal  lath,  ornamental  iron  work, 
floor  hardener,  kalamein  dors,  hollow  metal 
skylights,  rolled  .steel  sash,  marble  work, 
steam  heating,  electric  lighting.  Architects 
will  build  and  are  taking  sub-bids. 

Residence  and  Garage,  Vernon  road  and 
Anderson  street,  Philadelphia.  Architect,  pri¬ 
vate  plans.  '  Owner,  Adolph  Soeffing,  833 
Arch  street,  Philadelphia.  Stone,  2%  stories, 
hot  water  heating,  electric  lighting,  hardwood 
and  pine  floors.  Owner  will  take  bids. 

Church,  Mt'.  Airy  avenue  and  Boyer  street, 
Chestnut  Hill,  Philadelphia.  Architects, 
Henry  D.  Dagit  Sons  &  Co.,  34  South  Seven¬ 
teenth  street,,  Philadelphia.  Owner®,  Holy 
Cross  Roman  Catholic  Church,  Rev.  John  J. 
Mellon,  premises.  Stone,  reinforced  concrete, 
limestone  and  cut  stone,  1  story,  178x77  feet, 
slate  roof,  maple  floors,  terra  cotta,  iron  work, 
bond  (heating  and  lighting  reserved).  Archi¬ 
tect  taking  revised  bids  due  November  15th. 

Factory,  Front  and  Lombard  streets,  Phila¬ 
delphia.  Architect,  Benjamin  Brown,  Denckla 
Building,  Philadelphia.  Owner,  J.  B.  Arata, 
426  South  Front  street,  Philadelphia.  Brick 
and  steel,  4  stories,  36x72  feet,  slag  roof,  ce¬ 
ment  floors,  steam  heating,  electric  lighting. 
Architect  and  owner  taking  bids  due  as  soon 
as  possible. 

Store  (alts.),  Southwest  Corner  Twenty- 
fourth  and  Oxford  streets,  Philadelphia.  Ar¬ 
chitect,  Benjamin  Brown,  Denckla  Building, 
Philadelphia.  Owner,  name  withheld.  Gen¬ 
eral  alterations.  Architect  taking  bids. 


Residences  (24),  Chew  and  Haines  streets, 
Philadelphia,  $146,000.  Architect,  private 
plans.  Owner,  James  S.  Spear,  233  South 
Twelfth  street,  Philadelphia.  Brick,  3  stories, 
16x40  feet,  2  stories,  15x30  feet,  and  2  stories, 


18x32  feet,  slate  and  slag  roof,  hardwood  and 
pine  floor®,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  J.  Walter  Semple,  1916  Spen¬ 
cer  street,  Philadelphia,  will  build. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Bakery  (add.),  North  side  Glen  wood  ave¬ 
nue.,  East  of  Broad  street,  Philadelphia,  $1,- 
200,000.  Architect,  A.  G-.  Zimmerman,  85 
Ninth  avenue,  New  York  City.  Owners,  Na¬ 
tional  Biscuit  Co.,  on  premises.  Reinforced 
concrete,  brick,  cut  stone,  terra  cotta  and 
steel,  8  stories  and  basement,  256x150  feet, 
slag  roof,  m o s a ic ,  tj^Tnie n t  and  maple  floors, 
hollow  tile,  metaljfath,  roof  ventilators,  metal 
weather  strip®,  waterproofing  and  dampproof¬ 
ing,  iron  stairs,  iron  work,  bond,  pressed  steel 
door®,  rolled  steel  skylights,  hollow  metal 
sash,  marble  and  terrazzo  work  (heating, 
plumbing,  electric  work  and  elevators  sepa¬ 
rate  bids).  Contract  awarded  to  John  Grif- 
fifth  Sons  Co.,  112  West  Adams  street,  Chi¬ 
cago,  Ill. 

Switch  Factory,  Seventh  and  Willow 
streets,  Philadelphia.  Architect,  Plant  Engi¬ 
neer,  Schenectady,  N.  Y.  Owner®,  General 


Electric  Co.,  Schenectady,  N.  Y.  Brick,  con¬ 
crete  and  steel, .  7  story  add.,  175x140  feet, 
maple  and  cement  floors,  metal  lath,  plaster¬ 
ing,  terra  cotta  tile,  fire  doors,  saw-tooth  sky¬ 
lights  (plumbing,  heating,  electric  work,  roof¬ 
ing,  rolled  steel  sash  and  elevator  changes  re¬ 
served).  Contract  awarded  to  H.  E.  Baton, 
1713  Sansom  street,  Philadelphia. 

Church  (alts.),  Fifty-eighth  and  Chester 
avenue,  Philadelphia.  Architect,  H.  B.  Wel¬ 
don,  1627  Sansom  street,  Philadelphia. 
Owners,  Westminster  Presbyterian  Church,  on 
premises.  Interior  alterations,  plastering,  car¬ 
pentry,  mill  work,  painting,  glazing,  compo¬ 
sition  and  cement  floors,  metal  lath,  damp¬ 
proofing.  Contract  awarded  to  William  J.  Er¬ 
vin,  5927  Kingsessing  avenue. 

Pottery,  715-19  Wharton  street,  Philadel¬ 
phia,  $20,000.  Architect,  private  plans.  Own¬ 
ers,  Whilden  Pottery  Co.,  on  premises.  Gen¬ 
eral  fire  repairs,  new  slag  roof,  new  brick 


Both  Phono* 


Italian 
iHarMc  Mamie  €0. 


Manufacturer*  and  Dealer*  in 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse,  4-32  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc..  Wrought  Iron  Oates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505- 15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  ...  Park  4147-4148 


GENERAL  CHEMICAL  CO.'S 

HARD-N-TYTE 

Specification  Floors 

Dustproof,  Waterproof  and  Wearproof 

HARD-N-TYTE 

Specification  Waterproofing 
Old  and  New  Structures 

Building  Sub-Structures.  Tunnel*.  Tank*.  Reser¬ 
voirs,  Swimming  Pools  and  Pits 
All  work  installed  under  contract  and  Bonded 
by  the  U-  S  Fidelity  &  Guaranty  Co. 

THOMAS  F.  GIBSON 

District  Sales  Manager 
Franklin  Trust  Building,  Philadelphia 
Telephone.  Spruce  2297 
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work,  steel  sash,  carpentry,  mill  work,  maple 
floors,  painting,  glazing.  Contract  awarded 
to  F.  L.  Hoover  &  Son,  1023  Cherry  street. 

Garage,  South  side  Luelow  street,  East  of 
Forty-first  street,  $19,400.  Architect,  private 
plans.  Owners,  Taggan  &  Taggan,  1124  Chest¬ 
nut  street,  Philadelphia.  Brick,  1  story,  ir¬ 
regular  size,  slag  roof,  cement  floors,  electric 
lighting.  Contract  awarded  to  United  Eng. 
&  Const.  Co.,  5913  Vine  street. 

Garages  (2),  232  East  Mt.  Airy  avenue, 
Philadelphia,  $25,000.  Architect,  private 
plans.  Owners,  Samuel  and  George  Felt, 
Webster  street  and  Cobb's  Creek  Parkway, 
Philadelphia.  Brick,  1  story,  18x125  feet,  and 
1  story,  18x98  feet,  18x81  feet,  slag  roof,  ce¬ 
ment  floors,  electric  lighting.  Contract  award¬ 
ed  to  Seeds  &  Steinmetz,  551  South  Yewdall 
street. 

Residences  (4),  802-04-06-08  Fanshawe 

street,  $16,000.  Architect,  private  plans.  Own¬ 
er,  J.- Corbett,  806  Magee  street,  Philadelphia. 
Frame  and  brick,  2  stories,  14x46  feet,  shingle 
roof,  hot  water  heat,  electric  light.  Contract 
awarded  to  W.  G.  Isles,  806  Levick  street, 
Philadelphia. 

Ice  Palace  (alts.),  Forty-sixth  and  Market 
streets,  Philadelphia,  $10,000.  Architect,  pri¬ 
vate  plans.  Owners,  The  Arena  Club,  Forty- 
fifth  and  Market  streets,  Philadelphia.  Gen¬ 
eral  alterations.  Contract  awarded  to  George 
F.  Pauling,  1432  South  Penn  Square. 

Ice  Storage  Building  (alts.),  5166  J  street, 
Philadelphia,  $15,000.  Owners,  Franklinville 
lee  Storage  Co.,  3423  North  Sixth  street.  Ex¬ 
tensive  alterations.  Contract  awarded  to 
York  Mfg.  Co.,  2222  Arch  street,  Philadel¬ 
phia. 

Transformer  Building  (alts,  and  add.),  636 

Richmond  street,  Philadelphia,  3,000.  Archi¬ 
tects,  Harris  &  Richards,  Drexel  Building, 
Philadelphia.  Owners,  Remington  &  Sher¬ 
man,  on  premises.  Brick,  second  story  add., 
18x32  feet,  slag  roof,  steel  sash.  Contract 
awarded  to  Franklin  M.  Harris  &  Co.,  1520 
Parrish  street. 

Store,  3521-23  Germantown  avenue,  Phila¬ 
delphia,  $9,500.  Architect,  private  plans. 
Owner,  Mary  E.  Honan,  3523  Germantown 
avenue,  Philadelphia.  Brick,  1  story,  34x76 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  John  Schuster,  3552  North  Fif¬ 
teenth  street. 

Residence  and  Store  (alts.),  Southeast  cor¬ 
ner  Eighteenth  and  Columbia  avenue,  $8,000. 
Architect,  private  plans.  Owners,  Khacha- 
door  &  Chirkeman,  2148  Ridge  avenue,  Phila¬ 
delphia.  New  brick  front,  bulk  windows,  car¬ 
pentry,  mill  work,  painting.  Contract  award¬ 
ed  to  Lester  M.  Shestaek,  826  Arch  street, 
Philadelphia. 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 
Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  C»tta  Works,  Crum  Lynne,  Pa. 


Residence,  South  side  Cottman  street,  West 
of  Rising  Sun  avenue,  $6,500.  Architect,  pri¬ 
vate  plans.  Owners,  Burnholme  Garage,  Burn- 
holme,  Pa.  Brick,  2  stories,  16x35%  feet, 
slag  roof,  electric  work,  oak  and  pine  floors. 
Contract  awarded  to  Joseph  Dwinger,  Burn- 
holme,  Pa. 

Residences  (2),  West  side  Prospect,  South 
of  Cemetery  avenue,  $6,700.  Architect,  pri¬ 
vate  plans.  Owner,  Isaac  R.  McGraw,  Somer- 
ton.  Pa.  Frame,  2  stories,  22x24  feet,  shingle 
roof,  electric  lighting.  Contract  awarded  to 
Herbert  L.  Curtis,  Somerton,  Pa. 

Residence,  609  Poplar  street,  Philadelphia, 
$6,000.  Architect,  private  plans.  Owner, 
Mrs.  Fannie  Abraham,  609  Poplar  street,  Phil¬ 
adelphia.  Brick,  3  stories,  20x17  feet,  18x37 
feet,  slag  roof,  electric  work.  Contract  award¬ 
ed  to  M.  Rosenheck,  709  Parrish  street,  Phila¬ 
delphia. 

Residence,  4522  Edgemont  street,  Philadel¬ 
phia,  $4,400.  Architect,  private  plans.  Owner, 
Andrew  Soltisiak,  4457  Livingston  street, 
Philadelphia.  Brick,  2  stories,  16x42  feet, 
16x10  feet,  slag  roof,  electric  light.  Contract 
awarded  to  Frank  Sikoski,  4478  Edgemont 
street,  Philadelphia. 

Residence,  2109  'South  Twenty-eighth  street, 
Philadelphia,  $5,200.  Architect,  private  plans. 
Owners,  Church  of  ;the  Holy  Virgin,  on  prem¬ 
ises.  Brick,  2  stories,  16x51  feet,  slag  roof, 
electric  lighting,  oak  and  pine  floors,  tile 
work.  Contract  awarded  to  King  &  Duvack, 
254.1  South  Sixty-first  street. 

Residences  (2),  West  side  Lawndale,  South 
of  Cottman,  $4,500..  Architect,  private  plans. 
Owner,  Lester  F.  Quinlan,  917  Princeton 
street,  Philadelphia.  Brick,  2  stories,  16x35% 
feet,  slag  roof,  hot  water  heating,  electric 
lighting,  oak  and  pine  floors.  Contract  award¬ 
ed  to  C.  W.  Rutter,  3224  North  Philip  street, 
Philadelphia. 

Residence  and  Store  (alts.),  Northeast  Cor¬ 
ner  Fifteenth  and  Wallace  streets,  $4,500.  Ar¬ 
chitect,  private  plans.  Owner,  Bernard  J. 
Kane,  1035  Walnut  street,  Philadelphia.  Gen¬ 
eral  alterations,  carpentry,  mill  work,  plaster¬ 
ing,  painting,  glazing,  hardware,  bulk  win¬ 
dows.  Contract  awarded  to  Henry  W.  Wag¬ 
oner,  2042  Rittenhouse  street. 

Residence,  East  side  Front  street,  North  of  / 
Louden  street,  $5,000.  Architect,  private 
plans.  Owner,  Pauline  I.  Grunwald,  455  East 
Wyoming  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  15%x50  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  Frank  H.  Grunwald,  455 
East  Wyoming  avenue. 

Garage,  South  side  Rhaun  street,  East  of 


Craig  street,  Philadelphia,  $5,000.  Architect, 
private  plans.  Owner,  Samuel  Kelly,  Holmes- 
burg,  Philadelphia.  Brick,  1  story,  120x18 
feet,  slag  roof,  cement  floors,  electric  work. 
Contract  awarded  to  Wintz  Brothers,  1618 
Sellers  street,  Philadelphia. 

Residence  (alts.),  427  Mt.  Airy  avenue, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  John  Short,  Twenty-first  and  Cherry 
streets,  Philadelphia.  General  alterations. 
Contract  awarded  to  John  Welsh,  5222  Greene 
street,  Germantown,  Philadelphia. 

Residence,  1307  Sellers  street,  Philadelphia, 
$4,000.  Architect,  private  plans.  Owner,  A. 
Graham,  1307  Sellers  street,  Philadelphia. 
Brick,  2  stories,  14%x34  feet,  slag  roof,  elec¬ 
tric  light,  pine  floors.,  Contract  awarded  to 
Brophy  &  Propert,  1638  Unity  street,  Philadel¬ 
phia. 

Garage,  South  side  North  street,  West  of 
Fifteenth  street,  Philadelphia,  $5,000.  Archi¬ 
tect,  private  plans.  Owner,  Miss  Lena  F. 
Knudsen,  650-52  North  Fifteenth  street,  Phil¬ 
adelphia.  Brick,  1  story,  38x47  feet  s,lag 
roof,  electric  light,  cement  floors.  Contract 
awarded  to  Farrell-Roth  Const.  Co.,  122  Dia¬ 
mond  street. 

Residence,  Southeast  Corner  Paoli  and  Sil- 
verwood  streets,  $4,500.  Architect,  private 
plans.  Owner,  Jessie  Riggall,  Domino  Lane 
and  Ridge  avenue,  Philadelphia.  'Stone,  2 
stories,  32x40  feet,  electric  light,  pine  and 
oak  floors.  Contract  awarded  to  Gottlieb 
Steinle,  3443  Sunnyside  avenue. 

Residence  and  Store  (alts.),  2036  Fairmount 
avenue,  $3,600.  Architect,  private  plans.  Own¬ 
er,  H.  Brevda,  5818  Webster  street,  Philadel¬ 
phia.  General  alterations.  Contract  awarded 
to  J.  Jones  Davies,  652  North  Seventeenth 
street,  Philadelphia. 

Residence,  2111  South  Twenty-eighth  street, 
Philadelphia,  $3,600.  Architect,  private  plans. 
Owner,  John  Sandon,  on  premises.  Brick,  2 
stories,  15x39  feet,  slag  roof,  hot  air  heating, 
electric  lighting.  Contract  awarded  to  King 
&  Duvack,  2541  South  Sixty-first  street. 

Residences  (9),  Worth  and  Wakeling 
streets,  Philadelphia,  $31,000.  Architect,  pri¬ 
vate  plans.  Owner,  Joseph  Florkorwich,  4847 
Tacony  street,  Philadelphia,  Brick,  2  stories, 
(1)  14%x44  feet  and  (8)  14x27  feet,  11x11 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  J.  Kazmerczak,  4837  Tacony 
street,  Philadelphia. 

Garage,  3732  Walnut  street,  Philadelphia, 
$2,500.  Architect,  private  plans.  Owner,  Eva- 
line  Macrae,  214  DeKalb  street,  Philadelphia. 
Brick,  1  story,  16x32  feet,  slag  roof,  cement 
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floors.  Contract  awarded  to  A.  J.  Wilson, 
4504  Pine  street,  Philadelphia. 

Garage,  2035-37  Abagail  street,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  George  A.  Wright,  113  East  Cumberland 
street,  Philadelphia.  Brick,  1  story,  24x58 
feet,  slag  roof,  cement  floors,  electric  light. 
Contract  awarded  to  John  Taylor,  2628  Brad- 
dock  street,  Philadelphia. 

Shop,  West  side  'G  street,  North  of  Tioga 
street,  $2,900.  Architect,  private  plans.  Own¬ 
er,  Edward  Jones,  2423  Beach  street,  Philadel¬ 
phia.  Brick,  1  story,  15x75  feet,  slag  roof, 
electric  light,  pine  floors.  Contract  awarded 
to  A.  Earl  Barnes,  2044  East  Clementine 
street. 

Manufacturing  Building,  West  side  Dela¬ 
ware  avenue,  South  of  Buckius  street,  $2,500. 
Architect,  private  plans.  Owners,  U.  G.  I. 
Company,  Broad  and  Arch  streets,  Philadel¬ 
phia.  Iron,  1  story,  32x50  feet,  eement  floors, 
steel.  Contract  awarded  to  Truseon  Steel  Co., 
1432  South  Penn  'Square. 

Water  Purification  Plant,  Twenty-third  and 
Clearfield  streets,  Philadelphia,  $2,300.  Archi¬ 
tect,  private  plans.  Owners,  Tribune  Laun¬ 
dry  Co.,  Inc.,  on  premises.  Brick  and  steel,  1 
story,  24x27  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  George  Tomlinson,  1713 
Sansom  street,  Philadelphia. 

Building  (alts.),  Northeast  Corner  Thirty- 
third  and  Walnut  streets,  $2,500.  Architect, 
private  plans.  Owner,  S.  B.  Dobbs,  1218 
Chestnut  street,  Philadelphia.  General  altera¬ 
tions.  Contract  awarded  to  Fred  A.  Havens 
Co.,  845  North  Nineteenth  street. 


LeRoy  B.  Rothschild,  architect,  has  opened 
new  offices  at  215  South  Broad  Street,  Phila¬ 
delphia.  Telephone,  Spruce  9508. 

Karl  F.  Otto,  architect,  is  now  located  at 
3  North  Nineteenth  Street,  Philadelphia. 
Telephone,  Spruce  5552. 

Behfuss  &  North,  architects,  formerly  of 
10  South  Eighteenth  Street,  are  now  located 
at  1509  Sansom  Street,  Philadelphia. 

Balph  H.  Goldberg,  archiect,  has  opened  an 
office  at  10  South  Eighteenth  Street,  Phila¬ 
delphia. 


A.  S.  BAIRD 

Builders’  Exchange  Philadelphia 

Genuine  Fox  Croft ,  Face  and 
Foundation  Stone 
SAND,  GRAVEL,  SLATE,  BRICK 


Twin  Residence,  Lawndale,  Pa,  Architect, 
Robert  C.  Winter,  11  South  Sixteenth  street, 
Philadelphia.  Owners,  Webb  Brothers,  care 
of  architect.  Brick,  2  stories,  16x42  feet 
each,  asbestos  shingle  roof,  hardwood  and 
pine  floors,  hot  water  heating,  electric  light¬ 
ing.  Plans  in  progress.  Architect  will  take 
sub-bids. 

Residence  and  Garage,  Merbrook  Lane, 
Merion,  Pa.  Architect,  Richard  B.  Kerns, 
Jr.,  10  South  Eighteenth  street,  Philadelphia. 
Owner,  Richard  R.  Kerns,  Jr.,  10  South  Eight¬ 
eenth  street,  Philadelphia.  Stone,  3  stories, 
30x50  feet,  slate  roof,  hardwood  floors,  vapor 
heating,  electric  lighting,  tile  and  marble 
work.  Plans  in  progress. 

Residence  and  Apartment  House  (alts,  and 
add.),  West  Reading,  Pa.  Architect,  War¬ 
ren  D.  Heinly,  7  South  Fourth  street,  Read¬ 
ing,  Pa.  Owner,  John  Seibert,  541  Penn  ave¬ 
nue,  West,  Reading,  Pa.  Three  stories  add., 
electric  light,  tile  work,  tin  roof,  sheet  metal 
work,  hot  water  heat,  plate  glass,  iron  work, 
pine  floors.  Plans  in  progress.  Owner  will 
take  sub-bids  in  a  week. 

Bungalows  (3),  East  side  of  Fairview  ave¬ 
nue,  Highland  Park,  Pa.  Architect,  private 
plans.  Owner,  James  N.  Mitchell,  Forty- 
sixth  and  Market  streets,  Philadelphia.  Stone, 
brick  and  frame,  1%  stories,  slate  or  shingle 
roof,  hardwood  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  work.  Plans  in  progress. 
Owner  will  take  sub-bids  in  three  weeks. 

Residences,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  'Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  C.  O.  Grander,  Bridge 
street,  Spring  City,  Pa.  Frame,  2  stories, 
20x28  feet,  shingle  roof,  yellow  pine  floors, 
pipeless  heat,  electric  light,  hollow  tile,  plumb¬ 
ing.  Plans  completed. 

Residence,  Drexel  Hill,  Pa.  Architect,  By¬ 
ron  H.  Edwards,  34  South  Seventeenth  street, 
Philadelphia.  Owner,  name  withheld.  Frame 
and  stucco,  2 y2  stories,  24x36  feet,  slate  roof, 
oak  and  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting.  Plans  in  progress. 

Residence,  Oakmont,  Pa.  Architect,  By¬ 
ron  H.  Edwards,  34  South  Seventeenth  street, 
Philadelphia.  Owner,  name  withheld.  Con¬ 
crete  block  and  stucco,  2%  stories,  26x28  feet, 
slate  roof,  oak  and  pine  floors,  hot  water  heat¬ 


ing,  electric  lighting.  Plans  in  progress. 

Residence,  Bethlehem  Pike,  Souderton,  Pa. 
Architect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owner,  Vernon  Mayer,  Souderton,  Pa.  Frame, 
2 y2  stories,  30x32  feet,  shingle  roof,  hot  wa- 
. .  ter  heating,  electric  lighting.  Owner  will 
take  bids. 

Stores  and  Apartments  (2)  (alts,  and  add.), 

Pennsburg,  Pa.  Architect,  Jerome  S.  Landes, 
Souderton,  Pa.  Owner,  Robert  Levy,  Penns¬ 
burg,  Pa.  Brick,  3  stories,  25x34  feet,  slag 
roof.  Preliminary  plans  in  progress. 

Residence,  Lansdale,  Pa.,  $7,000.  Architect, 
Jerome  S.  Landes,  Souderton,  Pa.  Owner, 
Frederick  T.  Fell,  Lansdale,  Pa.  Brick,  2  sto¬ 
ries.  Preliminary  plans  in  progress.  Too 
early  for  details. 

Residences  and  Garages  (4),  Wynnewood, 
Pa.  Architect,  Thomas  B.  Lippineott,  11  South 
Sixteenth  street,  Philadelphia.  Owner,  name 
withheld.  Stone  and  hollow  tile  or  concrete 
block  and  stucco,  2%  stories,  18x47  feet,  gar¬ 
ages,  16x20  feet,  shingle  roof,  hardwood  floors, 
cement  work,  vapor  heating,  electric  lighting, 
tile  work.  Plans  completed.  Architect  ready 
for  sub-bids. 

Beechwood  Elementary  School,  Pittsburgh, 
Pa.  Architect,  Press  C.  Dowler,  Pittsburgh, 
Pa.  Owners,  Board  of  Education,  Pittsburgh, 
Pa.  Brick,  reinforced  concrete,  steel  and 
stone,  2  stories  and  basement,  203x64  feet, 
Barrett  roof,  concrete  and  maple  floors,  metal 
lath,  waterproofing  and  dampproofing,  iron 
work,  floor  hardener,  bond,  tile,  marble  and 
terrazzo  (heating,  plumbing,  lighting  reserv¬ 
ed).  Owners  taking  bids  due  November  9th. 

Rectory,  Collingdale,,  Pa.  Architect,  Paul 
A.  Monaghan,  1218  Chestnut  street,  Philadel¬ 
phia.  Owners,  St.  Joseph's  Parish,  Otto  G. 
Gronoll,  rector,  Collingdale,  Pa.  Stone,  cut 
stone  and  brick,  3  stories,  38x55  feet,  Phoenix 
roof  (slate  alternate),  oak  and  pine  floors, 
metal  lath,  iron  work,  bond,  tile  and  marble 
work,  vapor  heating,  electric  lighting.  Ar¬ 
chitect  taking  bids  due  November  14th  at 
noon. 

Thomas  Rankin  Patton  Memorial,  Eliza¬ 
bethtown,  Pa.  Architect,  Edgar  A.  Wight- 
man,  Heed  Building,  Philadelphia.  Owners, 
Mansoe  Home,  Elizabethtown,  Pa.,  Judge  A. 
M.  Beitler,  City  Hall,  Philadelphia,  chairman 
Building  Committee.  Brick,  2  stories,  slate 
roof.  Preliminary  plans  in  progress.  Archi¬ 
tect  will  take  bids  about  February  1st. 

Garage,  Springfield  avenue,  Upper  Darby, 
Pa.  Architect,  Jesse  M.  Stetler,  1482  North 
Fifty-second  street,  Philadelphia.  Owner,  H. 
S.  Miller,  1484  North  Fifty-second  street, 
Philadelphia.  Brick,  1  y2  stories,  20x20  feet, 
asbestos  shingle  roof,  cement  floors,  heating 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

HOOFIMO  SLATE  EXCLUSIVELY 
The  Only  Manufacturer*  of  Genuine  Chapman  Slate 


TILES 


THOMAS  A.  CARROLL 

209  South  Eleventh  Street 

Walnut  2174  PHIL  AD  ELPHI A  Main  8918 


Try  Us  with  Your  Next  Order 

We  give  you  what  you  want — 
the  way  you  want  it — 
and  when  you  want  it.  * 

Wall  Board  Asphalt  Roofing 

976  North  Eighth  Street,  PHILADELPHIA 


THE  BUILDERS’  GUIDE 

721 

and  lighting  extensions.  Owner  will  build. 

South  High  School,  Junior-Senior  Annex, 
Pittsburgh,  Pa.  Architect,  Edward  Stotz, 
Pittsburgh,  Pa.  Owners,  Board  of  Education, 
Pittsburgh,  Pa.  Brick,  concrete  and  steel,  3 
stories  and  basement,  and  sub-basement, 
160x135  feet,  composition  roof,  maple,  cement 
and  composition  and  cork  floors,  metal  lath, 
waterproofing,  iron  work  and  stairs,  hollow 
metal  sash,  tile,  marble  and  terrazzo  work 
(heating,  electric  work  and  plumbing  sep¬ 
arate  bids).  Lowest  bidder:  P.  H.  Kelly 
Const.  Co.,  1713  Sansom  street,  Philadelphia, 
$469,900. 

Residence,  Rydal,  Pa.  Architects,  Tilden  & 
Register,  1525  Locust  street,  Philadelphia. 
Owner,  Mrs.  C.  E.  Doan,  Rydal,  Pa.  Stone, 
2 y2  stories,  35x80  feet,  slate  roof,  hardwood 
and  pine  floors,  vapor  heating,  electric  light¬ 
ing,  tile  and  marble  work.  Architects  are 
ready  for  bids  due  November  17th. 

Residence  and  Garage,  Penlyn,  Pa.  Archi¬ 
tect,  John  Meigs,  1211  Walnut  street,  Phila¬ 
delphia.  Owner,  Hutchison  'Scott,  care  of  ar¬ 
chitect.  Architect  taking  bids  due  November 
9th. 

Garage  and  Show  Room,  Soudertony  Pa.  Ar¬ 
chitect,  Jerome  S.  Landes,  Souderton,  Pa. 
Owner,  J.  J.  Gillman,  1336  Girard  avenue, 
Philadelphia.  Brick,  1  story,  42x135  feet,  slag 
roof,  plate  glass,  cement  and  pine  floors,  elec¬ 
tric  lighting.  Preliminary  plans  in  progress. 
Will  take  bids  in  spring  of  1923. 

Church  (alts,  and  add.),  Tamaqua,  Pa.  Ar¬ 
chitect,  G.  C.  Freeman,  Sixth  and,  Court 
streets,  Reading,  Pa.  Owners,  St.  Jerome’s 
Roman  Catholic  Church,  Rev.  H.  Baker,  Ta¬ 
maqua,  Pa.  Stone,,  1  story  and  basement, 
20x60  feet,  hardwood  and  cork  floor,  electric 
light,  tile  work,  terrazzo  work,  plastering, 
stained  glass.  Plans  in  progress. 

Hall  Building  (alts,  and  add.),  Conshohock- 
en,  Pa.  Architect,  United  Eng.  Co.,  323  Wal¬ 
nut  street,  Philadelphia.  Owners,  Knights  of 
Columbus,  Conshohocken,  Pa.  Brick  work, 
cement  work,  structural  steel  and  iron  work, 
plastering,  oak  and  composition  floors,  metal 
lath,  plastering,  painting,  glazing,  iron  work 
(heating,  lighting  and  plumbing  separate 
bids).  Architects  taking  new  bids  due  No¬ 
vember  13th. 


Pennsylvania 
Contracts  Awarded 

Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  D.  F.  O’Hara,  4045  Green  street,  Phil¬ 
adelphia.  Stone,  2%  stories,  26x38  feet,  gar¬ 


age,  1  story,  20x24  feet,  shingle  roof,  hard¬ 
wood  and  cement  floors,  hot  water  heating, 
electric  lighting,  tile  work.  Contract  awarded 
to  Suburban  Const.  Co.,  Penfield,  Pa. 

Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  F.  H.  Barras,  4045  Green  street,  Phila¬ 
delphia.  Frame  and  stucco,  2 y2  stories,  25x33 
feet,  shingle  roof,  hardwood  floors,  pine  floors, 
hot  water  heating,  electric  lighting,  tile  work. 
Contract  awarded  to  Suburban  Const.  Co., 
Penfield,  Pa. 

Residence  and  Garage,  Spring  City,  Pa.  Ar¬ 
chitect,  J:  Vincent  Poley,  162  Second  avenue, 
Royersford,  Pa.  Owner,  Norman;  I.  Gruber, 
334  Yost  avenue,  Spring  City,  Pa.  Tapestry 
brick  and  stone,  2  stories,  38x30  feet,  tile 
roof,  oak  and  pine  floors,  pipeless  heating 
(heating,  plumbing  and  electric  work  reserv¬ 
ed),  terra  cotta  work.  Contract  awarded  to 
Frank  L.  Walley,  Spring  City,  Pa. 

Residence,  Royersford,  Pa.  Architect,  J. 
Vincent  Poley,  162  Second  avenue,  Royers¬ 
ford,  Pa.  Owner,  Mrs.  Harry  Saylor,  Main 
street,  Royersford,  Pa.  Brick  and  stone,  2 
stories,  26x36  feet,  oak  and  maple  floors,  pipe¬ 
less  heat,  composition  roof,  tile  work  (heat¬ 
ing,  plumbing  and  lighting  reserved).  Con¬ 
tract  awarded  to  W.  A.  Becker,  Royersford, 
Pa. 

Store  and  Apartment  Building,  Glenside, 
Pa.,  $18,000.  Architect,  H.  Walton  Hems, 
Jenkintown,  Pa.  Owner,  Fred  E.  Geuther, 
Glenside,  Pa.  Brick,  3  stories,  38x43  feet, 
slate  and  slag  roof,  composition,  oak  and  pine 
floors,  hot  water  heat,  electric  light,  metal 
lath,  bond.  Contract  awarded  to  Roy  Ran¬ 
dall,  Horsham,  Pa. 

Bank  Building,  Hatboro,  Pa.,  $27,000.  Ar¬ 
chitect,  A.  Oscar  Martin,  Doylestown,  Pa. 
Owners,  Hatboro  National  Bank,  Hatboro,  Pa. 
Stone,  1  and  2  stories,  30x40  feet,  20x28  feet, 
demolition,  tin  roof,  North  Carolina  pine 
floors,  hot  water  heat,  electric  light,  tile  work, 
bond,  ornamental  iron  work  (bank  fixtures, 
vault  doors  and  linings  reserved).  Contract 
awarded  to  Roy  Randall,  Horsham,  Pa. 

Garage,  Philipsburg,  Pa.  Architect,  George 
S.  Idell,  1705  Chestnut  street,  Philadelphia. 
Owner,  W.  C.  Gould,  Philipsburg,  Pa.  Brick, 
1  story,  20x24  feet,  asbestos  shingle  roof,  ce¬ 
ment  floors,  heating  and  lighting  extensions. 
Contract  awarded  to  William  C.  Rambo,  Phil¬ 
ipsburg,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  'State  Highway  Department, 
Harrisburg,  Pa. 

Lehigh  County,  Route  226,  Appli.  1523, 
North  Whitehall  and  Heidelberg  Townships, 
length  24,077  feet.  One  course  reinforced  con¬ 


crete,  $170,478.25.  Contract  awarded  to  Juni¬ 
ata  Company,  Empire  Building,  Philadelphia. 

York  County,  Route  250-333,  Fairview 
Township,  length  22,806  feet.  One  course  re¬ 
inforced  concrete  and  hillside  vitrified  brick. 
Contract  awarded  to  Kumer  &  Graeber,  Sha- 
mokin,  Pa.,  $261,549.48. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Harrisburg.  Lancaster  County  , Appli.  2095, 
and  Route  344,  Quarryville  Borough.  One 
course  reinforced  concrete,  $14,801.30.  Con¬ 
tract  awarded  to  Swangler-Fackler  Const.  Co., 
Lebanon,  Pa. 

Hospital,  West  Reading,  Pa.,  $1,500,000.  Ar¬ 
chitects,  Ritcher  &  Eiler,  147  'North  Fifth 
street,  Reading,  Pa.  Owners,  Reading  Hos¬ 
pital  Board,  Frank  Livingood,  president,  West 
Reading,  Pa.  Brick,  steel,  concrete,  fireproof. 
Plans  in  progress.  Wyomis'sing  Developing 
Co.,  Wyomissing  Pa.,  will  build. 

Bank,  Oak  Brook,  Pa.  Architect,  Harry 
Maurer,  234  Norrh  5th  st.,  Reading,  Pa.  Own¬ 
ers,  Reading  National  Bank,  Reading,  Pa. 
Brick  and  cut  stone,  1  story,  30x53  feet,  Carey 
roof,  vapor  heat,  electric  light,  tile  work,  mar¬ 
ble,  mosaic,  wood  and  tile  floors,  tile  work. 
Contract  awarded  to  C.  H.  Schlegel,  2250 
Perkiomen  avenue,  Reading,  Pa. 

Store,  Reading,  Pa.  .Architect,  Fred  Muhl¬ 
enberg,  24  North  Sixth  street,  Reading,  Pa. 
Owner,  Lewis  T.  Ganster,  200  North  Fifth 
street,  Reading,  Pa.  Concrete  and  brick,  2 
stories,  30x30  feet,  asphalt  roof,  hardwood 
floors,  steam  heat,  electric  light.  L.  H.  Focht 
&  Son,  Baer  Building,  Reading,  Pa.,  will  build 
on  percentage  basis. 

Store  and  Apartment,  Seventh  and  Cherry 
streets,  Reading,  Pa.  Architect,  M.  B.  De¬ 
chant,  632  Washington  street,  Reading,  Pa. 
Owner,  J.  B.  Waidelich,  American  Drug  Store, 
Allentown,  Pa.  Brick,  hollow  tile,  4  stoU?.« 
and  basement,  97x32  feet,  slag  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  work, 
terra  cotta.  Contract  awarded  to  Butz  & 
Clader,  Ainey  Building,  Allenown,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Jef¬ 
ferson  County,  A-1958,  Brookville  Borough, 
1,921  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick,  $43,511.28.  Con¬ 
tract  awarded  to  W.  C.  Quick  &  Co.,  Brook¬ 
ville,  Pa.  % 


Don’t  be  discouraged  if  you  make  an  occa¬ 
sional  mistake;  if  men  didn’t  there  wouldn’t 
need  to  be  any  claw  on  a  hammer. 


WHraSHIKG 

COLD  MT£R  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12th  and  Spruce  Sts. 

PHILADELPHIA 

Both  Phones 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Cau 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 

1018  Harrison  Building.  Philadelphia 

Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 

Con  kling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 
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New  Jersey 
Construction  News 

Junior  High  School,  Cadwallader  street, 
Trenton,  N.  J.,  $1,000,000.  Architect,  J.  O. 
Hunt,  Hunt  Building,  Trenton,  N.  J.  Own¬ 
ers,  School  Board  of  Trenton,  R.  C.  Belville, 
secretary,  9  South  Stockton  street,  Trenton, 
N.  J.  Brick,  steel,  fireproof,  2  stories,  380x410 
feet,  slate  roof,  hardwood,  floors  (heating, 
plumbing  and  electric  work  reserved),  hollow 
tile,  metal  lath,  safety  treads,  roof  ventila¬ 
tors,  marble  and  terrazzo  work,  waterproof¬ 
ing  and  dampproofing,  terra  cotta,  iron  stairs, 
ornamental  iron  work.  Plans  in  progress. 

Elks’  Cluib,  Fowler  street,  Trenton,  N.  J. 
Architect,  J.  O.  Hunt,  Hunt  Building,  Tren¬ 
ton,  N.  J.  Owners,  I.  B.  P.  O.  E.,  Sunlight 
Lodge,  No.  114,  Mr.  F.  Kinney,  120'  North 
Warren  street,  Trenton,  N.  J.  Brick,  steel, 
1  story,  60x80  feet,  slag  roof,  maple  floors, 
hollow  tile,  steam  heat,  electric  light,  tile 
and  marble  work,  ornamental  iron  work.  Ar¬ 
chitect  will  be  ready  for  bids  next  week. 

Residence,  Ventnor,  N.  J.,  $150,000.  Archi¬ 
tect,  H.  A.,  Stout,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  Hon.  Walter  E.  Edge, 
170  South  Pennsylvania  avenue,  Atlantic  City, 
N.  J.  Brick  and  stone,  2 y2  stories,  hardwood 
floors,  electric  lighting,  tile  and  marble  work. 
Plans  in  progress.  Too  early  for  details. 

Store  and  Offices,  Atlantic  avenue,  Atlantic 
City,  N.  J.  Architect,  Byron  H.  Edwards,  34 
South  Seventeenth  street,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick,  steel  and  lime¬ 
stone,  2  stories,  26x100  feet,  slag  roof,  ce¬ 
ment  and  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  work,  hollow  metal  sky¬ 
lights,  iron  work.  Plans  in  progress.  Archi¬ 
tect  will  be  ready  for  bids  in  two  weeks. 

Residence  (alts,  and  add.),  Woodbury,  N. 
J.  Architect,  Richard  R.  Neely,  2126  Pine 
street,  Philadelphia  .  Owner,  S.  Polsky,  240 
South  Broad  street,  Woodbury,  N.  J.  Brick 
and  frame,  2  stories,  74  x35  feet,  slag  roof, 
pine  and  mineral  floors,  hot  water  heat  on 
second  floor,  electric  extensions.  Owner  will 
be  ready  for  bids  in  ten  days. 

Show  Room  and  Garage  (add.),  2719-21  At¬ 
lantic  avenue,  Atlantic  City,  N.  ,v  ^Architect, 
Byron  H.  Edwards,  34  South  Seventeenth 
street,  Philadelphia.  Owner,  Carroll  W. 
Brown,  Atlantic  City,  N.  J.  Brick  and  steel, 
1  story,  48x23  feet,  slag  roof,  cement  floors, 
metal  lath,  plate  glass,  metal  bulks,  electric 
lighting,  fire  doors.  Owner  will  build. 

Residence,  12  South  Connecticut  avenue,  At¬ 
lantic  City,  N.,  J.  Architect,  J.  R.  Ogden,  143 
South  South  Carolina  avenue,  Atlantic  City, 
N.  J.  Owner,  S.  Fishman,  on  premises.  Brick, 
1  story,  18%x32  feet,  slag  roof,  pine  floors, 
hot  water  heating,  electric  lighting.  Archi¬ 
tect  taking  bids. 

Residences  (2),  Stuyvesant  street,  Trenton, 
N.  J.  Owners,  Rees-Taylor  Co.,  American  Me¬ 
chanics’  Bank  Building,  Trenton.  Brick  and 
frame,  14x47  feet,  slate  roof,  pine  floors,  elec¬ 
tric  lighting.  Owners  will  build. 

Bridge,  Alden  street,  Trenton,  N.  J.  Archi¬ 
tect,  private  plans.  Owners,  City  of  Trenton, 
N.  J.  'Steel  and  concrete.  Lowest  bidders: 
Louis  Seiling,  Red  Bank,  N.  J.,  $208,903;  Carl 
R.  Camp,  10  South  Eighteenth  street,  Phila¬ 
delphia,  $218,666. 

Bridges,  Bridgewater  and  Bedminster,  Som¬ 
erset  County,  IN.  J.  Engineer,  John  L.  Vogel, 
722  Broad  street,  Newark,  N.  J.  Owners, 
State  Highway  Commission  of  New  Jersey, 
Broad  Street  Bank  Building,  Trenton,  N.  J. 
Concrete  and  steel,  2  span,  45x30  feet,  bond. 
Owners  taking  bids  due  November  15th.  De¬ 
posit,  $10.00. 

Lumber,  Trenton,  N.  J.  Owners,  State  High¬ 
way  Commission,  Broad  Street  Bank  Building, 
Trenton,  N.  J.  Bids  will  be  received  on  No¬ 
vember  21st  at  11  A.  M.  for  furnishing  487,400 


feet  B.  M.  of  lumber  for  use  on  the  Ocean 
City-Somer’s  Point  bridge.  Delivery  to  be 
made  F.  O.  B.  cars  at  railroad  siding  at  Ocean 
City.  Certified  check  for  10%  of  amount  of 
bid. 


New  Jersey 
Contracts  Awarded 

Bank,  Audubon,  N.  J.  Architect,  Harold 
Allen,  526  Stevens  street,  Camden,  N.  J.  Own¬ 
ers,  Audubon  National  Bank,  Audubon,  N.  J. 
Brick,  cut  stone,  steel  and  reinforced  concrete, 
2  stories,  40x66  feet,  slag  roof,  cement  and 
maple  floors,  metal  lath,  hot  water  heating, 
electric  lighting,  tile  and  marble  work,  ter¬ 
razzo  work,  bond.  Contract  awarded  to  Hugh 
B.  Miller,  EcLgewater  Park,  N.  J. 

Warehouse,  Baltic  and  Baltimore  avenues, 
Atlantic  City,  iN.  J.  Architect,  Samuel 
Abramson,  2315  Walnut  street,  Philadelphia. 
Owners,  Fleck  Brothers,  50  North  Fifth  street, 
Philadelphia.  Brick,  1  and  2  stories,  85x175 
feet,  slag  roof,  concrete  and  pine  floors,  hot 
water  heating,  electric  lighting.  Contract 
awarded  to  N.  Neddleman,  Atlantic  City, 
N.  J. 

Residence,  South  Orange,  N.  J.  Architect, 
William  Klemann,  First1  National  Bank  Build¬ 
ing,  Trenton,  N.  J.  Owner,  H.  Herring,  South 
Orange,  N.  J.  Frame,  2 y2  stories,  27x28  feet, 
sh.si.ngle  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  work.  Contract  awarded  to 
Harry  Bell,  Irvington,  N.  J. 

Residence,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  &  Son,  St.  Regis  Theatre 
Building,  Trenton,  N.  J.  Owner,  J.  Howard 
Ronan,  1305  West  State  street,  Trenton,  N.  J. 
Frame,  2 y2  stories,  32x30  feet,  shingle  roof, 
hardwood  floors,  electric  lighting,  heating  un¬ 
decided.  Contract  awarded  to  A.  Bowers, 
Dutch  N,eck,  N.  J. 

Residence,  Morris  Heights,  N.  J.  Archi¬ 
tects,  William  Slack  .&  Son,  St.  Regis  Theatre 
Building,  Trenton,  N.  J.  Owner,  Mr.  Lester 
Bingley,  211  Perry  street,  Trenton,  N.  J. 
Frame,  2%  stories,  32x30  feet,  shingle  roof, 
hardwood  floors,  electric  lighting.  Contract 
awarded  to  Lewis  Bowers,  Dutch  Neck,  N.  J. 

Residences  (2),  Melrose  avenue.,  Trenton, 
N.  J.,  $8,000.  Owner,  H.  Miller,  care  of 
builder.  Brick,  frame,  2  stories,  14x39  feet, 
slate  roof,  pine  floors.  Contract  awarded  to 
L.  J.  Wilson,  916  Melrose  street,  Trenton. 

Club  House,  Trenton,  N.  J.,  $7,000.  Owner, 
J.  C.  Hill,  7  West  State  street,  Trenton,  N.  J. 
Frame,  2  stories,  22x65  feet,  slate  roof,  pine 
floors,  electric  light.  Contract  awarded  to  W. 
Schaefer  &  Son,  1045  South  Broad  street, 
Trenton. 


Miscellaneous 

Construction  News 

Gymnasium  and  School  (add.),  Baltimore, 
Md.  Architect,  Louis  Levi,  Real  Estate  Trust 
Building,  Philadelphia.  Owners,  Madison  Ave¬ 
nue  Temple,  Baltimore  Hebrew  Congregation, 
Baltimore,  Md.  Brick,  steel,  stone  and  •con¬ 
crete,  gymnasium  54x63  feet,  4  story  add.  to 
school,  21x65  feet,  slate  and  Johns  Manville 
roof,  pine  floors,  steam  heating.  Architect 
taking  bids  due  November  13th. 

Church  (alts,  and  add.),  Ridgely,  Md.  Ar¬ 
chitect,  John  A.  McKibbin,  Industrial  Trust 
Building,  Wilmington,  Delaware.  Owners, 
St.  Benedict’s  Church,  Rev.  Joseph  A.  Lee, 
Ridgely,  Md.  Frame,  30x70  feet,  shingle  roof, 
general  alterations.  Plans  in  nrogress. 

Residence  (alts.),  Cooch  Bridge,  Delaware. 
Architect,  E.  C.  May,  Dupont  Building,  Wil¬ 
mington,  Del.  Owner,  Edward  W.  Cooch, 
Equitable  Building,  Wilmington.  New  parti¬ 


tions,  hardwood  floors,  general  interior  altera¬ 
tions.  Plans  in  progress. 

Board  of  Temperance  Building,  Maryland 
avenue  and  First  street,  N.  W.,  Washington, 
D.  C.,  $500,000.  Architects,  The  Ballinger  Co., 
Twelfth  and  Chestnut  streets,  Philadelphia. 
Owners,  Board  of  Temperance,  Prohibition 
and  Public  Morals  of  the  Methodist  Episcopal 
Church,  Washington,  D.  C.  Brick,  reinforced 
concrete,  cut  stone,  limestone  and  steel,  5  sto¬ 
ries  and  basement,  128x36x151x36  feet  irregu¬ 
lar,  slag  and  asphalt  mastic  roof,  composition, 
concrete  and  maple  floors,  hollow  tile,  metal 
latah,  safety  treads,  roof  ventilators,  iron 
work,  floor  hardener,  bond,  kalamein  and  tin 
clad  doors,  rolled  steel  sash  and  skylights, 
tile,  marble  and  terrazzo  work  (heating,  light¬ 
ing,  plumbing,  refrigeration  and  elevators  sep¬ 
arate  bids).  Contract  awarded  to  Boyle  Rob¬ 
ertson  Co.,  Washington,  D.  C. 


('Continued  from  page  712) 
most  modern  heating  practice.  Such  a 
study  in  a  theoretical  one-story  btjilding 
500  by  200,  for  example,  shows  that  the 
type  of  roof  can  effect  the  initial  cost 
of  the  heating  system  in  such  a  building 
some  $10,000  and  the  annual  expense  for 
fuel  as  much  as  $7,000.” 

Proper  insulation  is  also  a  necessity  in 
maintaining  comfortable  temperature's 
during  hot  weather  in  upstairs  rooms  of 
residences,  loft  work-shops,  and  the  top 
floor  of  apartment  buildings.  In  the  case 
of  the  latter,  these  suites  would  un¬ 
doubtedly  be  most  desirable  if  the  heat 
in  summer  was  not  almost  unbearable  at 
times. 

In  special  process  factories,  such  as 
paper  and  textile  mills,  bakeries,  candy 
rooms,  etc.,  where  high  humidities  oc¬ 
cur,  insulation  is  installed  to  prevent  the 
condensation  of  moisture  on  Ceilings  or 
walls.  The  same  treatment  is  also  effec¬ 
tive  in  gymnasiums  and  similar  rooms 
where  the  roof  slab  forms  the  ceiling  or 
in  buildings  where  the  air  is  scientifically 
humidified.  An  effective  illustration  of 
condensation  in  a  minor  form  which  is 
unsightly  and  causes  frequent  redecorat¬ 
ing,  is  the  discoloration  of  ceilings  under 
unheated  spaces.  The  joist  and  lath 
marks  which  appear  are  due  to  the  fact 
that  moisture  condenses  on  the  coldest 
surface;  The  coldest  surface  on  the  ceil¬ 
ing  is  between  the  lath,  where,  by  the 
way,  there  is  twice  ais  much  plaster  as 
over  the  face  of  the  lath  and^dust  set¬ 
tles  in  this  moisture.  Under  the  lath 
there  is  more  protection  and  less  con¬ 
densation,  hence  less  dust,  and  under  the 
joists  or  rafters,  which  afford  all  the  pro¬ 
tection  needed,  the  ceiling  maintains  its 
natural  color.  Particularly  is  this 
true  of  churches  and  public  auditoriums 
where  ceilings  are  high,  causing  an  un¬ 
usually  large  temperature  difference.  De¬ 
corating  in  this  type  of  building  is  very 
expensive  ;amd  can  be  minimized  by  the 
correct  use  of  insulation. 

While  the  amount  of  insulation  and  its 
application  naturally  varies  with  the  par¬ 
ticular  type  of  construction  and  the  re- 


suits  desired,  it  can  be  safely  said  that 
the  applied  cost  will  be  rapidly  repaid  by 
the  fuel  economy  effected.  In  addition, 
the  initial  cost  of  installation  can  be  large¬ 
ly  and  in  some  cases  entirely  off¬ 
set  by  a  reduction  in  radiation  and  boiler 
capacity. 

The  following  items  have  been  taken 
from  a  report  of  tests  made  by  the  Bu¬ 
reau  of  Standards,  Washington,  D.  C.,  to 
uive  the  reader  an  idea  of  comparative 
insulating  values.  Figures  given  indicate 
the  heat  transmission  in  B  ,T.  U.  per 
square  foot,  per  degree  difference  in  tem¬ 
perature,  per  twenty-four  hours,  per  1 
inch  thickness. 

Gypsum  Plaster,  56.0 ;  Virginia  Pine, 
23.0;  85%  Magnesia,  12.0.  As  com¬ 
pared  to  these  materials,  there  are  several 
commercial  insulators  in  the  market  hav¬ 
ing  transmissions  varying  from  6.5  to  8.0. 
In  selecting  such  a  material  its  cost  should 
be  determined  on  its  thermal  value  as 
furnished  for  commercial  use  as  com¬ 
pared  to  that  use  in  test  work. 

Whether  the  building  be  a  home  or  a 
factory,  if  it  is  to  be  heated,  there  is  a 
definite  need  for  insulation.  From  the 
standpoint  of  comfort  and  economy  eve^y 
thoughtful  designer  and  builder  should 
advocate  its  use  as  a  big  step  toward  bet¬ 
ter  construction. — Building  Industry', 


THE  COAL  CRISIS  CREATES 
POPULAR  INTEREST  IN  HEAT¬ 
ING  SMALL  HOMES  13Y  OIL 
BY  A.  v.  Hutchinson,  in  Building  .Age 

Every  home  bulider’s  ambition  is  to 
discover  some  way  of  having  his  home 
heated  to  a  comfortable  temperature, 
without  the  exertion  required  to  shovel 
in  coal  and  shovel  out  the  ashes,  as  well 
as  to  eliminate  the  dust  and  dirt  accom¬ 
panying  these  operations.  His  wish,  to 
just  push  a  button  and  have  heat,  can 
be  gratified  now,  thanks  to  skill  of  en¬ 
gineers,  who  have  attained  their  objec¬ 
tive  in  perfecting  oil  burning  equipment 
for  small  house  heating  plants. 

Just  imagine  being  able  to  lie  in  bed 
and  know  that  the  house  will  be  at  a 
temperature  of  70  deg.  in  the  morning 
without  any  effort  on  your  part,  or  that 
just  the  throwing  of  a  switch  in  the  bed¬ 
room  will  start  the  burner  immediately. 
Many  reasons  can  be  found  for  the  im¬ 
petus  given  fuel  oil  burning  devices  be¬ 
side  coalless  days,  shortage  due  to  strikes 
and  transportation  and  high  prices.. 

The  advantages  that  recommend  fuel 
oil  for  domestic  use  are  its  cleanliness, 
uniform  temperature  and  flexibility  in 
meeting  weather  change,  efficient  and 
smokeless  combustion,  the  fact  that  it 
is  not  affected  by  weather  conditions, 
that  less  labor  is  required  for  operation, 
ash  removal  and  minimum  space  needed 
for  storage. 


THE  B  GILDERS’  HUIDE 


The  present  styles  of  oil  burning  de¬ 
vices  are  in  the  nature  of  attachments  to 
existing  types  of  coal  burning  boilers  and 
furnaces,  which  can  be  quickly  and  econ¬ 
omically  changed  for  attaching  the  oil 
burner.  The  most  important  items  are 
the  installation  of  the  oil  storage  tank 
and  piping,  which  are  governed  by  the 
fire  underwriters’  rales  and  local  ordin¬ 
ances.  Four  distinct  types  of  burners 
have  been  developed,  and  each  has  a  big 
following  in  its  particular  section. 

One  of  the  first  places  to  use  oil  for 
heating  the  home  was;  the  Pacific  coast, 
and  special  burners  for  California  crude 
oil  were  made.  Oil  burners  also  have 
made  their  appearance  in  the  Middle 
West  and  East,  and  are  adapted  for  the 
kind  of  fuel  oil  available.  These  have 
withstood  the  severe  test  of  actual  ser¬ 
vice  for  several  years  with  entire  satis¬ 
faction  to  the  owners  both  from  a  ser¬ 
vice  and  cost  standpoint. 

Where  the  winter  weather  is  severe, 
burners  that  are  automatically  controlled 
are  popular,  while  in  the  far  west,  where 
intermittent  service  is  all  that  is  required, 
rotary  burners  are  in  the  leading  position. 
They  burn  a  heavier  grade  of  oil  than  the 
other  types  found  farther  east.  In  re¬ 
commending  which  is  the  right  burner 
for  a  house  heating  plant  the  builder 
should  consider  the  following  factors :  Is 
service  or  economy  desired?  What  will 
be  the  nature  of  the  service  required?  Is 
fuel  oil  easily  obtainable?  What  is  the 
best  type  of  burndr? 

For  ideal  heating  the  two  governing 
factors  are  efficiency  and  economy,  and 
when  oil  is  used  as  the  fuel  these  two 
conditions  rest  to  a  large  extent  upon  the 
burner.  Efficient  service  requires  that 
the  burner  must  be  positive  in  action, 
able  to  operate  over  long  periods  without 
attention  and  convert  the  oil  into  such 
form  that  the  greatest  amount  of  heat 
will  be  realized  from  a  given  amount  of 
oil.  without  noise  or  dirt. 

A  vaporizing  type  of  burner  is  de¬ 
signed  for  round  steam  and  hot  water 
boilers  rated  up  to  500  sq.  ft.,  warm  air 
furnaces  with  fire-pot  diameters  of  18 
to  26  in.,  and  in  a  different  arrangement 
for  square  sectional  end  boilers.  The 
burner  is  held  in  the  fire-pot  on  a  stand¬ 
ard,  the  goose-neck  of  the  manifold  rest¬ 
ing  on  a  fire-door  ledge.  Oil  from  a 
cellar  tank  flows  under  pressure  to'  the 
vaporizing  tube  or  generator,  from  which 
the  vapor  flows  through  a  hand-control¬ 
led  needle  valve  into  the  manifold  to  the 
burner  heads.  The  height  and  volume 
of  the  flame  are  controlled,  and  there 
are  no  moving  parts  to  get  out  of  order. 
To  start  the  burner  either  a  gas  flame  or 
an  alcohol  primer  is  used.  The  cellar 
storage  tank  is  fitted  with  an  air  gauge 
and  motor  driven  air  compressor  or  hand 
pump  if  electric  current  is  not . available. 
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Little  attention  is  required  by  this  burn¬ 
er,  it  being  ntecessary  to  regulate  the 
flame  about  twice  a  day,  the  air  compres¬ 
sor  being  automatically  controlled. 

Automatic  Working  Systems 

Three  burners  atomizing  the  oil  me¬ 
chanically  and  operating  under  themo- 
static  control  are  the  Nokoil,  Aeroil  and 
Williams.,  '  A  uniform  temperature1  of 
70  deg.  or  any  other  desired  temperature 
can  be  maintained,  and  the  home  owner 
need  never  worry  about  going  home  to 
tend  to  the  fire. 

Nokol  consists  of  a  theremostat  and  elec¬ 
trical  control  box  attached  to  a  blower 
or  atomizer,  a  combustion  chamber  with 
constantly  blowing  pilot  light  and  oil  stor¬ 
age  tank.  Oil  flows  to  float  chamber, 
where  needle  valve  maintains  proper 
level.  Action  of  themostat  starts  blower, 
causing  fine  spray  of  oil  to  be  fed  in  com¬ 
bustion  chialmber,  Where  pilot  light  ignites 
it.  Safety  devices  will  shut  off  oil  if 
pilot  light  fails,  if  dirt  interferes  with 
needle  valve  action  the  machine  will  stop, 
failure  of  current  will  cut  off  oil,  so  that 
every  precaution  has  been  provided.  No¬ 
kol  is  made  for  steam  and  hot  water  boil¬ 
ers  and  warm  air  furnaces,  and  has  re¬ 
ceived  approval  from  the  National  Board 
of  Fire  Underwriters. 

Aeroil  is  a  burner  made  in  four  sizes 
to  handle  house  heating  boilers  rated  from 
500  to  10,000  sq.  ft.  of  radiation.  A  mo¬ 
tor  driven  blower  and  oil  pump  are 
mounted  on  standards  directly  in  front 
of  the  feed  door,  and  the'  oil  and  air  line 
enter  the  fire  chamber,  turn  downward 
and  discharge  the  flame  against  a  special 
deflecting  plate  relsting  on  the  grate. 
When  the  thermostat  acts  the  oil  lights 
from  a  constantly  burning  *pilot  light, 
the  burner  operating  until  the  home  is 
raised  to  the  proper  temperature. 

The  Williams  burner  is  automatic,  oil 
being  delivered  to  an  atomizing  chamber, 
where  it  js  mixed  with  the  correct  amount 
of  air  supplied  by  a  blower  driven  by  an 
electric  motor.  A  special'  control  switch 
and  themostat  complete  the  equipment, 
which  will  handle  house  heating  systems 
rated  up  to  10,000  sq.  ft.  of  steam  radia¬ 
tion. 

Atomising  by  Steam 

Oil  for  the  Caloroil  burner  is  atomized 
by  means  of  steam,  a  generator  being 
mounted  on  the  base  plate  located  in 
the  firebox  of  the  heater.  An  oil  tank 
supplies  the  Oil  inozzles  automatically, 
water  is  supplied  from  the  city  main  to 
the  steam  generator,  and  the  steam  es¬ 
capes  from  specially  designed  nozzles  and 
combines  with  the  required  amount  of 
oil  and  air  for  proper  combustion.  A 
gas  or  gasoline  primer  is  provided  for 
starting  the  burner,  and  the  control  is  by 
means  of  a  thermostat  if  desired. 

All  of  the  rotary  types  of  burners  are 
hand-fired,  as  they  are  used  in  communi- 
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ties  where  intermittent  heating-  is  re¬ 
quired.  The  intense  flames  made  by  these 
burners  make  it  necessary  to  brick-up  the 
fire-pot  of  the  heater  for  best  results. 

The  ray  burner  is  a  very  compact  unit, 
consisting  of  a  totally  encased  motor  with 
extended  hollow  shaft  to  center  of  which, 
worm  gear  is  fastened,  and  with  blower 
and  atomizer  at  opposite  ends.  It  is 
made  in  a  number  of  sizes  for  boilers  and 
furnaces,  for  either  direct  or  alternating 
current.  The  burner  is  fastened  to  the 
ash-pit  door  hinged  so  that  it  can  be 
swung  out  of  the  way. 

Atomising  by  Centrifugal  Force 
In  the  Johnson  rotary  burner  the  oil 
is  atomized  by  a  centrifugal  device  and 
is  made  for  heating  plants  rated  up  to 
10,000  sq.  ft.  of  steam  radiation.  The 
fire  is  started  by  closing  the  motor  switch, 
turning  on  the  oil  regulating  valve  and 
holding  a  light  in  the  fire  box.  Thermo¬ 
static  action  wliil  turn  off  the  burner 
when  the  proper  temperature  is  reached. 
Johnson  burners  are  made  for  either  di¬ 
rect  or  alternating  current,  are  hinged  to 
the  ash-put  door  and  are  made  with  or 
without  oil  pump. 

An  oil  burner  for  boilers  as  small  as 
250  sq.  ft.  rating  are  the  Fess  types.  Oil 
is  atomized  by  rotary  action  and  mixed 
with  the  right  amount  of  air  supplied  by 
a  blower.  Air  and  oil  are  carried  by 
separate  lines,  and  a  novel  burner  con¬ 
struction  produces  an  intense  but  soft 
flame. 

Efficiency  of  House  Heaters 
Experience  and  test  have  shown  that 
the  effifficiency  of  house  heaters  had  been 
raised  by  15  to  20  per  cent,  when  oil  fuel 
is  used.  Quicker  response  from  the 
heater  is  possible  and  greater  efficiency 
is  obtained  from  fuel  oil.  It  must  always 
be  remembered,  however,  that  a  heating 
plant  with  an  oil  burner  attachment  is 
only  as  efficient  as  the  boiler  or  furnace 
to  which  it  is  attached  even  though  all 
of  the  heat  units  are  obtained  from  the 
oil. 

What  Will  It  Cost f 
One  of  the  particularly  pertinent  ques¬ 
tions  that  will  be  brought  up  by  the  home 
builder  will  be,  “What  will  it  cost  to  heat 
with  oil?’  This  cannot  be  answered  for 
the  whole  country  by  one  statement,  but 
an  outline  of  some  of  the  factors  enter¬ 
ing  into  the  selection,  installation  and  op¬ 
eration  of  oil  burning  units  should  be 
considered,  and  will  give  a  basis  for  ac¬ 
curate  judgment.  First  is  character  of 
building;  second,  style  condition  and  effi¬ 
ciency  of  heater,  amount  and  cost  of  coal 
consumed,  labor  and  cost  of  ash  removal 
and  firing  of  coal,  dirt  and  inconvenience 
involved. 

It  has  been  found  that  100  gallons  of 
oil  will  do  the  same  work  as  1  ton  of 
high-grade  coal  when  good  operating  con¬ 
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ditions  exist.  The  oil  used  in  the  vari- 
burners  ranges  from  26  to  39  Baume,  so 
that  by  getting  the  price  of  the  kind  used 
it  is  easy  to  figure  how  it  will  compare 
with  coal  cost.  Tank  wagon  delivery  for 
New  York  is  about  8  cents  per  gallon. 

Figures  on  Oil  Consumption 

A  Chicago  installation,  with  an  auto¬ 
matically  controlled  mechanical  atomiz¬ 
ing  burner  ^operating  for  151  days  dur¬ 
ing  the  1920-21  heating  season,  in  a  steam 
boiler  supplying  475  sq.  ft.,  consumed 
1,585  gallons  of  oil,  or  an  average  of  3 
gallons  per  hour,  to  maintain  a  constant 
temperature  of  70  deg.  As  the  maintain¬ 
ing  of  a  uniform  temperature  with  coal 
is  possible  only  when  constant  attention 
is  given  the  heater,  and,  as  this  is  infre¬ 
quent  with  the  average  home  installa¬ 
tion,  it  is  safe  to  assume  that  when  coal 
was  burned  in  this  house  during  the  night, 
when  the  fire  was  banked,  that  the  room 
temperature  was  around  50  deg.  for  some 
hours.  This  might  mean  that  a  little  more 
than  100  gallons  of  oil  was  used  to  a  ton 
of  coal,  though  no  figures  are  available. 
However,  the  owner  feels  satisfied  that 
the  comfort  derived  more  than  compen¬ 
sated  for  the  few  extra  dollars. 

With  the  average  house  construction 
and  to  be  on  the  safe  side  figuring  an  oil 
consumption  of  100  to  120  gallons  of 
oil  equal  to  a  ton  of  coal  would  be  good 
practice.  The  vaporizing  burners  will 
show  a  lower  fuel  consumption  than  the 
mdchanical  burners,  and  these  figures  can 
be  baten  if  thermostatic  operation  is  used 
only  in  severe  weather. 

Study  of  Fuel  Oils 

Some  knowledge  of  the  properties  of 
fuel  oil  are  desirable,  for  the  oils  from  the 
different  fields  vary  in  content,  but  vary 
slightly  in  heating  value.  Fuel  oil  is  a 
refinery  by-product  resulting  from  the 
distillation  of  crude  petroleum.  It  is 
heavier  than  the  crude  from  which  it 
comes,  and  will  not  burn  readily  until 
atomized  or  vaporized  and  mixed  with 
the  proper  amount  of  air.  A  blazing 
stick  or  live  coal  will  die  out  before  it 
will  ignite  the  oil. 

The  question  of  oil  supply  and  storage 
are  of  vital  concern  when  considering  its 
use  for  heating.  Present  production  and 
consumption,  though  very  large,  will  not 
exhaust  available  supplies  for  many  gen¬ 
erations,  and  in  this  country  large  un¬ 
touched  shale  areas  promise  much,  ac¬ 
cording  to  Geological  Survey  reports. 
Present  pipe  line  transportation  methods 
from  oil  fields  to  refineries  insures  a  con¬ 
tinuous  supply  in  all  kinds  of  weather,  so 
that  in  areas  adjacent  to  refineries  and 
distributing  centers  plenty  of  fuel  oil  is 
assured. 

Storage  of  Oil 

The  reserve  storage  tanks,  recommend¬ 


ed  by  burner  makers  to  house1  owners, 
range  from  250  to  1,000  gallons  capacity, 
depending  on  the  estimated  consumption. 
On  the  Pacific  Coast  as  much  as  a  month’s 
supply  in  reserve  is  often  provided. 

Underwriter's  rules  and  local  ordin¬ 
ances  govern  the  storage  of  oil  in  homes 
and  the  burner  manufacturers  have  met 
these  specifications  in  designing  their  ap¬ 
paratus.  Pumps,  air  pressure,  hydraulic, 
gravity  (where  permitted),  and  other  pat¬ 
ented  systems  are  used  and  have  been  per¬ 
fected  and  simplified. 

Less  Space  Needed 

In.  addition  to  the  cleanliness  and  other 
advantages  of  uniform  temperature,  ease 
of  control  and  minimum  attention  re¬ 
quired  when  oil  is  burned,  the  home  build¬ 
er  can  figure  to  use  the  basement  or  cel¬ 
lar  for  something  more  than  a  rough  stor¬ 
age  space. 

With  a  little  space  necessary  for  oil 
storage  plenty  of  room  is  available  for 
a  billard  room,  playroom,  maid’s  room  or 
something  of  the!  kind,  which  would  be 
impossible  whten  coal  is  used,  because  of 
dust  and  dirt  and  the  room  it  requires 
for  its  storage — about  45  cubic  feet  per 
ton. 

Advantages  to  Builders 

Also  there  is  the  commercial  side,  for 
the  builder  who  sells  his  house.  If  an 
oil  system  with  its  many  advantages  is 
installed  an  exceedingly  good  scales  and 
service  argument  is  available,  and  the 
house  will  commend  a  better  price  with 
but  little  extra  initial  cost.  There  are 
many  places  where  oil  can  be  successfully 
used  for  heating  the  home,  but  care  should 
be  exercised  so  that  perfect  satisfaction 
will  be  assurred. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

Iof  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  building  Materials 
Distributers  of 

SHEETROCR 


WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3S93  Market  S4S0 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

44-48-50  N.  SECOND  STREET,  PflllA.,  PA. 


“PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 

TZecicBros.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J..  Lansdowne,  Pa. 


MORENE  ART  CEMENT 

“The  wall  finish  beautiful” 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  —  including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 


1814  LUDLOW  STREET 

Locust  C698 


PHILADELPHIA 

Race  0150 


f  Fences,  Railings, 
Grilles,  Cellar  Doors, 
I  Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


IRON 
WIRE 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“  Sphinx  ”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F. WEBER  CO. 

1125  Chestnut  Street 


‘CONSULT  US  AND  KEEP  DRY” 


AQUABAR 


WATEKPROOFING 

- FOR - 

ROOFS  AND  HEAVY 
WATER  PRESSURE 


No.  4  FIBEROUS  MASTIC 


An  all  round  roofing  product  used  In  our 
patented  “Triple  Seal  Roofs,”  but  which  anyone 
may  use  for  patching  or  renewal  purposes. 

Also  used  as  a  membrane  where  heavy  water 
pressure  exists. 


AQUABAR  WATERPROOFING  PRODUCTS 

428  Perry  Building 
Philadelphia 


IONA 

Best 

Standard 

Ventilator 


IONA  VENTILATOR  CO.,  Inc.  282,P^i.^“ st 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 

Philadelphia,  Pa. 


Reference  Directory  for  “Jr'&JSS1" 


ARTESIAN  WELLS. 

Artesian  Weil  Drilling  Co., 

Aramingo  and  Girard  Are.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  FiP  ort  St„  Phlla. 

Robbins,  Chas.  II . 1209  Arch  St„  Pnila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phlla. 

Well,  J.  H.,  Co . 1304  Arch  St„  Phlla. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phlla. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber  F  Co  . . 1125  Chestnut  St.,  Phila. 

win?  j.  h.,  coi . 1304  Arch  st..  pwia. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  i  ilbert  St.,  Phlla. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St„  Phlla. 

BRICK  (Face,  Common.  Paving). 

Ketcbam,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . . . ..Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  hud  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiali,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROO I  ING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . ..1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  In-n  Works. 

1505  N.  Mascher  St.,  Phlla. 

■.Potts,  Horace  T.  &  Co . 316  N.  3rd  St..  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

bearce  Fireproof  Co . 1345  Ar.-h  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Are.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen.  Wm.  H.  .  .27th  and  Diamonds  Sts..  Phila. 
Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . ...44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Aren  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W . 121  N.  18th  St..  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 


SAFETY  GUARDS. 


HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . ...1629  Ludlow  St.,  Philqi. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Richardson  <&  Boynton  Co...... 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H.  - - - 27th  and  Diamond  St.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . .....121  N.  18th  St.,  Phlla. 

INSULATION. 

Keasbey  &  Mattison  Co...... 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co.  . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Irwin,  James  M..  &  Co . 976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phlla. 
Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila, 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . ..1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Miller.  Henry  M . 46-48-50  N.  2nd  St...  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . . . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 


SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . 115  s.  30th  st.,  Phlla. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phlla. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  E&gin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWEll  PIPE. 


SHEET  METAL  WORK. 

Tinney,  Walter  H  , ,  Co.,  63rd  and  Woodland  Ave 
SHEET  ROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phlla. 

Emack,  The  John  D.t  Co . Otis  Bldg.,  Pblla. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila..: 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phlla, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phlla. 

STUCCO. 

Daniel  C.  Sinclair . . East  Lansdowne,  Pa 

TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  st.,  pnua. 

Warren-Knight  Co - > . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1804  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Slieetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Bhlla. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  ana  Spruce,  phila. 
WATERPROO  KING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  .829  N.  3rd  St.,  Phil*. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Truat  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 
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EDWIN  A.  SMITH  &  SON 


whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


Building  Materials 

1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastica  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 


232  Walnut  Street 


HOME  OFFICE 

Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company’* 
Founded  1792 


Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 


ALAN  WOOD  IRON  and  STEEL  CO 


SAN  FRANCISCO 
FT.  WORTH 
LOS  ANGELES 


Philadelphia,  Pa. 


NEW  YORK 
BOSTON 


Diamond  and  Ribbed  Pattern 

Rolled  Steel  Floor  Plates 


Olde  jStonesfield  jRoofjs 

and  Flagging 


Made  with  Heavy  %  to  Vo  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACK.C0. 

Philadelphia  !t25-!6th'5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 
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COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  nnd  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK'' 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early — They  Want  Material 

To  Iniure  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


lii  Si5#®! 

"'ll 11  *  iNiiUii  ■ 

Itllll 

Aw  UNI! 

ill 

pilltlfl 

| 

Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  KingieMing  Avenue 
Philadelphia 


Made  only  by 

KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


KEYSTONE  VELLUM 


Architects,  Builders,  Sub-Contractors,  Building 
Material  and  Supply  Concerns!!! 

C.  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

c  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

C.  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 

Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  7109 


BUILDERS’  GUIDE 


Devoted  to  the  Advancement  of  American  Architecture,  Structural 
volume  xxxvii  Engineering  and  the  Building  Trades  Philadelphia 

Number  46  November  16,  1922 


BUILDERS’  GUIDE 

OFFICES,  PERRY  BUILDING  (Suite  824-825-826) 
Sixteenth  and  Chestnut  Sts.,  Philadelphia,  Pa. 
PUBLISHED  WEEKLY 
BY 

Building  News  Publishing  Company,  Inc. 

PERRY  BUILDING,  PHILADELPHIA 

Louis  S.  DeLone . President 

H.  A.  Lang . Vice-President 

Joseph  M.  DeLone .  Secretary  and  Treasurer 


H.  L.  Sharpe . ....Editor 


Advertising  Manager,  L-  A.  DeLone 


SUBSCRIPTION  RATES 


To  all  points  in  United  States . $5.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe. .  5.50  a  year 


All  Subscriptions  Payable  in  Advance 
Subscriptions  not  discontinued  at  expiration 
unless  so  ordered 


Entered  at  the  Post  Office  at  Philadelphia  as 
Second  Class  Matter 


As  The  Editor  Sees  It 

EVERYONE  is  well  awRre  of  the 
scarcity  of  both  common  and  skill¬ 
ed  labor  for  the  building  trades. 
The  scarcity  of  common  labor  is  greatly 
augmented  by  the  present  restrictive  im¬ 
migration  laws,  for,  after  a  man  has  been 
in  this  country  for  a  while,  he  is  very 
apt  to  graduate  from  the  common  labor 
class,  and  industry  turns  to  immigration 
for  a  new  supply.  New  methods  must 
be  devised  to  make  up  for  this  shortage, 
and,  as  necessity  is  the  mother  of  inven¬ 
tion,  contractors  are  already  beginning  to 
solve  this  problem.  Dow  service  tells  us 
that  in  New  York  “scarcity  of  common 
labor  has  forced  excavating  contractors  to 
employ  mechanical  digging,  hoisting  and 
carrying  devices.  In  other  days  it  was 
almost  impossible  for  human  brawn  to 
make  profitable  progress  against  frost, 
snow,  ice  and  sleet.  Then  it  was  neces¬ 
sary  to  wait  .until  the  spring  thaws  came 
before  rock  and  earth  work  could  be 
started.  Now  these  factors  are  no  real 
barriers  and  by  the  time  the  excavating 
wtork  is  finished,  the  rail  deliveries  are  less 
likely  to  be  delayed  by  snow  and  storm 
and  the  operation  goes  through  with  bet¬ 
ter  progress  and  is  in  better  position  to 
be  handled  by  the  renting  agents  than  are 
those,  forced  to  operate  on  over-time 
bases  toward  the  finish  of  the  job,  there¬ 
by  often  adding  considerable  to  the  cost 
of  the  building,  in  extras,  etc.” 

Complaints  are  heard  that  not  enough 
men  are  entering  the  ranks  of  appren¬ 


tices  to  meet  the  demands  for  skilled  la¬ 
bor,  and  in  every  city  ways  and  means 
are  being  devised  and  discussed  to  make 
apprenticeship  more  alluring.  Quite  the 
last  word  along  this  line  is  the  recent 
step  taken  by  the  Nlew  York  Building 
Congress,  and  in  Building  Industry  we 
read : 

New  York  Building  Congress  to  Make 
Carpenters 

Bulletin  No.  2  of  the  New  York  Build¬ 
ing  Congress  gives,  the  entire  modus  oper- 
andi  of  making  mechanics  in  the  wood 
working  trades. 

There  is  every  evidence  of  much  hard 
and  conscientious  work  on  the  part  of 
men  composing  the  General  Apprentice¬ 
ship  Committee  and  it  will  be  most  inter¬ 
esting  to  see  to  what  extent  their  honest 
and  intelligent  efforts  are  rewarded  by 
the  young  men  wlho  are  presented  with 
every  opportunity  of  becoming  proficient 
and  useful  craftsmen. 

After  reading  the  thirty  rules  and  reg¬ 
ulations  and  the  so-called  exhibits,  one 
can  almost  envision  the  apprentice  riding 
to  his  place  of  employment  in  a  limousine 
with  liveried  chauffeur,  a  wreath  of  bay 
leaves  on  his  head  and  a  group  of  young 
girls,  clad  all  in  white,  strewing  flowers  in 
his  path,  while  his  employer  backed  by 
the  entire  office  force  waits  with  due  re¬ 
verence  and  uncovered  head,  the  coming 
of  one  who  with  the  approval  of  the 
Building  Congress  and  the  Building 


Trades  Council  has  consented  to  accept  at 
has  hands,  an  education  combined  with  a 
liberal  stipend. 

Rules  18",  19  and  20  provide  that  “the 
course  of  study  to  be  taught  apprentices 
in  school  instruction  shall  include  related 
mathematics,  trade  sketching  and  draw¬ 
ing,  shop  practice,  related  science, 
general  information  as  suggested,  in  Ex¬ 
hibit  ‘E’,  discretionary  on  development  as 
related  to  job  employment  of  the  appren¬ 
tices  at  the  time  the  instruction  is  given 
which  shall  conform  to  city  and  state  edu¬ 
cational  requirements.” 

“The  apprentice  shall  be  supervised  at 
work  and  in  school  by  highly  qualified 
educational  experts  who  shall  report  per¬ 
iodically  to  the  General  Apprenticeship 
Committee  as  to  the  progress  and  satis¬ 
faction  rendered.” 

“A  complete  record  of  the  apprentice’s 
performance  shall  be  kept  by  the  educa¬ 
tional  advisor  of  the  Congress  and  re¬ 
ported  semiannually  to  the  Carpenters’ 
Joint  Committee —  being  subject  to  ex¬ 
amination  at  all  times.” 

And  what,  one  asks,  does  the  appren¬ 
tice  pay  for  all  this  fostering  care  and 
education?  Not  one  penny  beyond  one 
day’s  pay  twice  a  year.  On  the  contrary 
he  is  awarded  most  liberally  for  accepting 
all  these  advantages. 

His  employer  is  supposed  to  pay  for 
the  privilege  of  educating:  him,  a  daily 
wage  for  the  first  six  months  equal  to  30% 
of  that  paid  a  skilled  mechanic.  Such 
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wage  to  increase  substantially  at  the  end 
of  each  six  months  period  until  the  ninth 
six  months  shall  have  brought  his  'wages 
up  to  the  journeyman’s  level,  after  which, 
if  no  position  as  foreman  or  superinten¬ 
dent  is  open,  he  may  consent  to  remain 
employed  under  a  foreman  who  is  neces¬ 
sarily  far  beneath  him  or  he  may  go  into 
business  for  himself.  In  which  latter 
case  he  will,  of  course,  bless  the  system 
which  created  him. 

Rule  21  says  “In  case  of  a  dissatisfac¬ 
tion  on  the  part  of  the  employer  or  the 
apprentice,  either  one  has  the  right  and 
privilege  to  appeal  at  any  time  to  the 
General  Apprenticeship  Committee  of  the 
Congress  for  the  necessary  action  and  ad¬ 
justment.” 

This  rule  is  of  special  inferest  as  it 
makes  a  distinct  reference  to  the  employ¬ 
er,  the  man  who  is  allowed  to  pay,  and 
actually  concedes  to  him,  Under  this  par¬ 
ticular  rule,  equal  rights  with  the  appren¬ 
tice  for  which  he  should  be  duly  grate¬ 
ful. 

Here  are  the  influences  that  watch  over 
the  apprentice  during  the  period  of  his 
apprenticeship  and  have  more  or  less 
authority  over  him. 

The  New  York  Building  Congress,  the 
General  Apprenticeship  Committee,  the 
New  York  Building  Trades  Council,  the 
Federation  of  Labor  “the  highly  qualified 
educational  experts”  who  “supervise  his 
work,”  the  Carpenters’  Joint  Committee, 
the  City  Board  of  Education  and — let  us 
see— Oh,  yes,  the  employer,  who  pays  the 
princely  wages  which  are  apparently 
based  on  the  fact  that  the  boy,  be¬ 
ing  at  least  sixteen  years  of  age  has  a 
family  to  support. 

All  this  relates  to  the  making  of  a  car¬ 
penter  and  it  proves  successful  may  be 
applied  equally  well  to  other  trades. 

It  may  work  out  perfectly  in  New 
York,  we  hope  it  does,  but  are  are  skep¬ 
tical  of  the  success  of  its  operation  in 
other  localities,  particularly  those  in  which 
the  employer  is,  at  least  nominally,  still 
the  boss. 


John  A.  Quinn,  of  Philadelphia,  chair¬ 
man  of  the  Apprentices  Committee  of  the 
Master  Plumbers’  Association,  appeared 
before  the  Industrial  Board  Department 
of  Commerce  and  Industry  of  Pennsyl¬ 
vania  to  explain  what  training  their  As¬ 
sociation  is  giving  to  the  apprentices  in 
this  trade. 

The  Plumbers’  Association,  he  said,  is 
co-operating  with  the  Philadelphia  Trade 
Schools  in  connection  with  the  Public 
Schools  System.  Their  program  is  to 
take  the  boy  from  high,  school  and  in¬ 
struct  Ritn-  ir;  tne'  essentials  73  f  -  the:  plumb- 
:np- nhduetry.-  -  ;  r  : 

Commissioner, -C.  B.  Connelley,  Depart¬ 
ment  of  Commerce  and  Industry,  State  of 
Pennsylvania,  asked- why  they:  waited  until 
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the  boy  is  out  of  high  school  before  teach¬ 
ing  him  the  trade.  Quinn  replied  that 
it  was  done  to  assure  them  that  their  ap¬ 
prentices  have  the  value  of  business  train¬ 
ing  and  general  intelligence  to  insure  a 
higher  type  of  men  in  the  trade. 

“You  would  be  surprised  to  know  how 
many  plumbers  today  know  little  about 
business.  There  are  some  plumbers,  I 
am  forced  to  admit,  who  do  not  know 
how  to*  make  a  bank  deposit.” 

The  full  committee  of  the  Plumbers’ 
Association  will  appear1  before  the  Board 
at  an  early  date  when  the  question  of  ap¬ 
prenticeship  will  be  discussed  at  length. 
The  Indutrial  Board  has  jurisdiction  in 
apprenticeship  training  only  insofar  as  it 
applies  to  the  enforcement  of  the  Child 
Labor  Law. 


AIMS  AT  STABILIZING  CON¬ 
STRUCTION 

New  York  Building  Congress  Works  on 
Plans  to  Keep  Labor  Employed  Steadily 
Makes  Recommendations 

The  New  York  Building  Congress  is 
initiating  a  program  to  reduce  the  cost 
of  building  by  adding  more  seasons  to  the 
industry,  thereby  eliminating  both  the 
rush  periods,  when  bonuses  are  frequently 
paid,  and  the  periods  of  unemployment. 

As  a  result  of  a  survey,  which  lasted 
four  months,  it  was  found  that  custom  is 
really  the  biggest  influence  in  causing  the 
peak  loads  on  the  demand  for  labor,  espe¬ 
cially  during  the  renting  seasons.  Care¬ 
ful  business  foresight  is  needed  more  than 
anything  else  to  effect  lower  costs,  with 
less  waste,  higher  quality  of  workman¬ 
ship  and  greater  production,  according  to 
the  reports. 

Rental  Periods  a  Factor 

The  periods  for  renting  three  distinct 
types  of  construction,  apartments,  loft 
buildings  and  commercial  buildings,  have 
an  important  bearing  on  the  labor  de¬ 
mands,  Apartments  are  built  to  be  ready 
for  occupancy  by  October  1,  loft  build¬ 
ings  by  February  1,  and  commercial 
buildings  by  May  1. 

The  new  construction  most  subject  to 
control  is  Government  and  municipal 
v/ork,  religious  and  educational  struc¬ 
tures  and  private  residences. 

Five  Recommendations 

As  an  aid  to  all  factors  interested  in 
construction,  the  Congress  makes  the  fol¬ 
lowing  recommendations : 

1.  Establish  a  wide  range  of  rental 
dates. 

2.  Regulate  governmental,  religious 
and  educational  and  private  building  to 
come  during  the  low  period. 

3.  Encourage  beginning  work  earlier. 

4.  Plan  repair  work  for  low  period. 

5.  Whenever  possible,  adapt  demand 
for  inside  and  outside  work  to  available 
labor. 


REMEMBER!! 

TO  BUY 
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and  service  at  lowest  price  _  due  to  the 
manufacturer’s  position  in  chemical  industry 
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Character  of  Material  and  Equipmen 

Trade  School,  Spring  Garden  to  Brandy¬ 
wine,  West  of  Thirteenth.  Architect,  private 
plans.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street,  Philadelphia. 
Stone,  brick  and  steel,  3  stories,  150x171  feet. 
Plans  in  progress.  Will  take  bids  after  first 
of  the  year. 

Office  Building,  5223-25  Chestnut  street, 
Philadelphia.  Architects;  Seeburger  &  Rab- 
enold,  1524  Chestnut  street,  Philadelphia. 
Owner,  W.  Edwin  Blair,  5945  Chestnut  street, 
Philadelphia.  Stone,  1  story  and  mezzanine. 
Preliminary  plans  in  progress. 

Synagogue,  Fifty-fourth  and  Wynnefield 
avenue,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  215  South  Broad  street,  Philadel¬ 
phia.  Owners,  Har  Zion  Temple,  care  of  ar¬ 
chitect.  Stone.  Preliminary  plans  in  pro¬ 
gress. 

Residence  (alts,  and  add.),  Fifty-fourth  and 
Wynnefield  avenue,  Philadelphia.  Architect, 
Herman  H.  Kline,  Penn  Square  Building, 
Philadelphia.  Owner,  name  withheld.  Gen¬ 
eral  alterations  and  additions.  Preliminary 
plans  in  progress. 

Residence,  Pelham  road,  Germantown,  Phil¬ 
adelphia.  Architect,  Edwin  L.  Rothschild, 
1430  Chestnut  street,  Philadelphia.  Owner, 
Louis  A.  Hirsch,  919  Walnut  street,  Phila¬ 
delphia.  Stone,  brick  and  steel.  Preliminary 
plans  in  progress. 

Store  and  Residence  (alts.)),  to  Bank  and 
Apartments,  Northwest  Corner  Eighth  and 
Catherine  streets,  Philadelphia.  Architect, 
Michael  Capobianco,  778  South  Seventh  street, 
Philadelphia.  Owners,  F.  Roma  &  Brothers, 
Real  Estate  Trust  Building,  Philadelphia. 
General  interior  alterations,  hot  water  heat¬ 
ing,  electric  lighting,  plumbing.  Plans  in 
progress. 

Residence  (alts.)  to  Apartments,  Frank- 

ford,  Philadelphia.  Architect,  Samuel  D.  Mil¬ 
ner,  1117  Foulkrod  street,  Philadelphia.  Own¬ 
er,  name  withheld.  General  alterations  to  3- 
story  residence,  hot  air  heating,  plumbing,  tile 
work,  carpentry,  mill  work,  hardwood  floors. 
Plans  in  progress. 

Residences  (2)  (alts.)  to  Stores  and  Apart¬ 
ments  (2),  Frankford.  Architect,  Samuel  D. 
Milner,  1117  Foulkrod  street,  Frankford, 
Philadelphia.  Owner,  name  withheld.  Car¬ 
pentry,  mill  work,  slag  roof,  hardwood  floors, 


Required;  Advance  Information  in 

plumbing,  electric  lighting,  tile  work,  plate 
glass.  Plans  in  progress. 

Garage,  Frankford,  Philadelphia.  Archi¬ 
tect,  Samuel  D.  Milner,  1117  Foulkrod  street, 
Philadelphia.  Owner,  name  withheld.  Stone 
and  reinforced  concrete,  1  story,  20x40  feet, 
concrete  roof  and  floor,  Waterproofing,  elec¬ 
tric  lighting.  Plans  in  progress. 

Residence,  Frankford,  Philadelphia.  Archi¬ 
tect,  Samuel  D.  Milner,  1117  Foulkrod  street, 
Philadelphia.  Owner,  name  withheld.  Stone, 
half  timber  and  stucco,  2%  stories,  28x38  feet, 
slate  roof,  hardwood  floors,  hot  water  heating, 
electric  lighting,  tile  work.  Plans  in  pro¬ 
gress. 

Residence  (alts.)  to  Bank,  Broad  and  Lou¬ 
den  streets,  Philadelphia.  Architect,  Conrad 
F.  Neff,  Twelfth  and  Locust  streets,  Philadel¬ 
phia.  Owners,  Logan  Bank  &  Trust  Co.,  W. 
Hairy  Weller,  1338  Ruscomb  street,  Philadel¬ 
phia.  General  alterations.  Plans  in  pro¬ 
gress. 

Wagon  Shed,  328-30  Weikel  street,  Phila¬ 
delphia.  Architects,  Durham  Brothers,  1609 
Sansom  street,  Philadelphia.  Owner,  R.  Levin, 
on  premises.  Frame,  15x20  feet,  wood  sup¬ 
ports,  cement  footings.  Owner  is  ready  for 
bids. 

Residences  (8),  Nineteenth  and  Ruscomb 
streets,  Philadelphia.  Architect,  private 
plans.  Owner,  H.  6.  Lagrange,  4827  Walnut 
street,  Philadelphia;  Preston  4163-J.  Brick, 
2  stories,  15x40  feet,  slag  or  tin  roof,  hard¬ 
wood  and  pine  floors,  hot  water  heat,  elec¬ 
tric  light,  tile  work.  Owner  ready  for  bids 
due  as  soon  as  possible. 

Stores  and  Apartments  (4),  Sixty -third  and 
Overbrook  avenue,  Philadelphia.  Architect, 
private  plans.  Owner,  J.  H.  Mocke,  Jr.,  Six¬ 
ty-ninth  and  Market  streets,  Philadelphia. 
Brick,  2  stories,  slag  roof,  hardwood  floors, 
electric  lighting,  tile  and  marble  work,  metal 
bulks,  plate  glass.  Owners  will  take  sub¬ 
bids. 

Store  (alts.),  Kensington  avenue  and  Cum¬ 
berland  street,  $3,300.  Architects,  Hoffman- 
Henon,  Inc.,  Finance  Building,  Philadelphia. 
Owners,  Stanley  Co.  of  America,  1218  Market 
street,  Philadelphia.  Painting,  glazing,  .  de¬ 
molition,  heating  repairs,  electric  lighting, 
plumbing,  pine  floors,  plastering,  bond.  Archi¬ 
tects  will  build. 


Every  Phase  of  New  Construction 

Store  Front,  305  North  Tenth  street,  Phila¬ 
delphia.  Architects,  Durham  Brothers,  1609 
Sansom  street,  Philadelphia.  Owner,  S.  Katz, 
249  North  Tenth  street,  Philadelphia.  Metal 
bars,  plate  glass,  brick  work,  carpentry,  mill 
work.  Owner  is  ready  for  sub-bids. 

Garage  and  Dance  Hall,  Wyoming  avenue 
and  Mascher  street,  Philadelphia.  Architects, 
Neubauer  &  Supowitz,  929  Chestnut  street, 
Philadelphia.  Owner,  P.  Dandolfi,  Forty-first 
and  Poplar  s'tteets,  Philadelphia.  Brick,  2 
stories,  50x200  feet,  slag  roof,  steam  heating,, 
electric  lighting,  cement  and  wood  floors. 
Owner  .is  taking  sub-bids. 

Junior  High  School,  East  Washington  Lane 
and  Musgrave  street.  Architect,  private  plans. 
Owners,  Board  of  Education,  Nineteenth , 
above  Chestnut  street,  Philadelphia.  Plans 
about  completed.  Owners  will  advertise  for 
bids  November  20th,  due  December  7th. 

Stores  and  Residences  (2),  Residences  (20), 
Almond,  Livingston  and  Ann  streets,  Phila¬ 
delphia,  $100,000.  Architect,  Herman  H. 
Kline,  Penn  Square  Building,  Philadelphia. 
Owners,  Solomon  Brothers,  Ninth  and  Walnut 
streets,  Philadelphia.  Brick,  2  stories,  16x50 
feet  and  15x38  feet,  slag  roof,  pine  or  hard¬ 
wood  floors,  hot  water  heat,  electric  light, 
tile  work,  metal  ceilings,  flush  bulks.  Own¬ 
ers  taking  sub-bids. 

Hotel  (add.),  1313-1315  Locust  street,  Phila¬ 
delphia,  $30,000.  Architect,  Thomas  W.  Lamb, 
New  York  City,  and  1724  Market  street, 
Philadelphia.  Owners,  J.  A.  Richman  Realty 
Co.,  Thirteenth  and,  Chestnut  streets,  Phila¬ 
delphia.  Brick,  1  story,  24x52  feet.  Archi¬ 
tect  will  sub-let. 

Boiler  and  Warehouse,  Northeast  Corner 
Keystone  and  Cottman  streets,  $75,000.  Archi¬ 
tect,  Norman  Hulme,  1524  Chestnut  street, 
Philadelphia.  Owners,  L.  H.  Gilmer  Co.,  Ta- 
cony,  Philadelphia.  Brick,  concrete',  3  sto¬ 
ries,  93x151  feet,  slag  roof,  electric  lighting, 
steel  sash,  cement  floors.  Owners  will  build. 

Kindergarten  Building,  Coulter  street,  Geir- 
mantown,  Philadelphia.  Architects,  Heaeock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Germantown  Friends’  iSehool,  on 
premises.  Brick,  hollow  tile, '  stucco  and  cut 
stone,  1  story,  30x73  feet,  slate  roof,  oak  and 
cement  floors,  metal  lath,  iron  work,  hot  water 
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ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful—  Economical— Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


We  Drill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phila.  Pa. 
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STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 
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heating,  electric  lighting,  tile  work.  Archi¬ 
tects  taking  bids  due  November  20th. 

Apartment  House,  Forty-second  street 
above  Baltimore  avenue,  Philadelphia.  Archi¬ 
tects,  Neubauer  &  Supowitz,  929  Chestnut 
street,  Philadelphia.  Owner,  Emmanuel  Zinn, 
831  Cherry  street,  Philadelphia.  Brick  and 
steel,  3  stories  and  basement,  50x120  feet, 
will  contain  30  apartments,  slag  roof,  hard¬ 
wood  floors,  terra  cotta,  tile  and  marble  work, 
steam  heating,  electric  lighting.  Architects 
taking  bids  due  November  16th. 

Storage  House,  rear  of  1724-26  Jackson 
street,'  Philadelphia.  Architect,  Michael 
Capobianco,  778  South  Seventh  street,  Phila¬ 
delphia.  Owner,  Tony  Piaeentino,  on  prem¬ 
ises.  Brick,  2  -stories,  25x36  feet,  slag  roof, 
pine  and  cement  floors,  electric  lighting.  Own¬ 
er  and  architect  taking  bids  due  as  soon  as 
possible. 

Store  and  Residence  (alts,  to  Bank  and 
Apartments),  Northwest  Corner  Eighth  and 
Christian,  streets,  Philadelphia.  Architect, 
Michael  Capobianco,  778  South  Seventh  street, 
Philadelphia,  Owners,  F.  Roma  &  Brothers, 
Real  Estate  Trust  Building,  Philadelphia. 
Brick,  3  stories,  general  alterations.,  electric 
work,  carpentry,  mill  work.  Architect  tak¬ 
ing  bids  due  as  soon  as  possible. 

Building  (alts,  and  add.),  2825-27  North 
Broad  street,  Philadelphia.  Architect,  Wil¬ 
liam  F.  B.  Ko  e-lle,  Otis  Building,  Philadelphia. 
Owner,  Irvin  King,  132  South  Fourth  street, 
Philadelphia.  Concrete  work,  structural  steel, 
carpentry,  mill  work,  demolition,  painting, 
electric  work,  plumbing,  plastering,  bond.  Ar¬ 
chitect  taking  bids. 

Garage,  Southwest  Corner  Twenty-third  and 
Ionic  streets,  Philadelphia.  Architects,  Dur¬ 
ham  Brothers,  1609  Sansom  street,  Philadel¬ 
phia.  Owners,  Estate  of  F.  A.  Poth,  Thir- 
ty-ifirst  and  Jefferson  streets,  Philadelphia. 
Brick,  steel  and  concrete,  1  story,  68x70  feet, 
slag  roof,  cement  floors,  roof  ventilators,  hol¬ 
low  metal  skylights,  mill  work,  steam  heat¬ 
ing,  electric  lighting.  Owners  taking  bids  due 
as  soon  as  possible. 

Residence  (3  stores  add.),  Southeast  Corner 
•Sixtieth  and  Thompson  streets.  Architectural 
engineer,  M.  H.  Boonin,  1506  North  Alden 
street,  Philadelphia.  Owners,  Michael  and 
John  Groco,  care  of  architect.  Brick  and 
steel,  slag  roof,  pine  and  composition  floors, 
metal  lath,  plate  glass,  hollow  metal  skylights, 
electric  light.  Owners  are  taking  bids. 

School,  Third  and  Duncannon  streets,  Phil¬ 
adelphia.  Owners,  Board  of  Educataion,  Nine¬ 
teenth  above  Chestnut  street.  Lowest  bid¬ 
ders:  Cramp  &  Co.,  Denckla  Building,  Phila¬ 
delphia,  $428,562;  Ketcham  &  McQuade,  1029 
Brown  street,  $436,000.  Electric  work,  Blu- 
rnenthal  Kahn  Electric  Co.,  Baltimore,  Md., 
$16,838.  Heating,  McClintock  Brothers,  5316 


Webster  street,  $45,300.  Plumbing,  Hurst 
Brothers,  Columbia  avenue,  $20,263.  Venti¬ 
lating,  W.  Howlett  &  Co.,  Fourth  and  Colum¬ 
bia  avenue,  $1,409. 

School,  Ninth  and  Oregon  avenue,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street,  Philadelphia. 
MeOloskey  Co.,  1629  Thompson  street,  Phila¬ 
delphia,  $406, '666;  M.  Melody  &  Son,  1322 
Race  street,  Philadelphia,  $455,000.  Heating, 
Thompson  Brothers,  520  Buttonwood  street, 
$47,800.  Electric,  Blumenthal  Kahn  Electric 
Co.,  Baltimore,  Md.,  $9,190.  Plumbing,  Bul- 
man  Brothers.,  Fifth  and  Cumberland  streets, 
Philadelphia,  $1,948.  Ventilating,  W.  How¬ 
lett  Co.,  Fourth  and  Columbia  avenue,  $1,860. 

School,  Germantown  and  Southampton  ave¬ 
nues,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street, 
Philadelphia.  Lowest  bidders:  Cramp  &  Co., 
Denckla  Building,  $444,297;  Ketcham  &  Mc¬ 
Quade,  1029  Brown  street,  $460,000.  Heating, 
McClintock  Brothers,  5216  Webster  street, 
Philadelphia,  $45,000.  Electric,  Blumenthal 
Kahn  Electric  Co.,  Baltimore,  Md.,  $16,738, 
Plumbing,  Thompson  Brothers.,  520  Button- 
wood  street,  Philadelphia,  $26,100.  Ventilat¬ 
ing,  W.  Howlett  Co.,  Fourth  and  Columbia 
avenue,  Philadelphia,  $1,409. 

Public  Garage,  1824-1828  Germantown  ave¬ 
nue,  Philadelphia.  Owner,  name  withheld. 
Architect,  Herman  H.  Kline,  Penn  Square 
Building,  Philadelphia.  Brick,  steel  and  con¬ 
crete,  2  stories,  45x151  feet,  slag  roof,  con¬ 
crete  floors,,  steam  heat,  electric  lighting. 
Plans  completed.  Architect  ready  for  bids  in 
a  few  days. 

Residences  (34),  West  side  Cedar  Park  ave¬ 
nue.,  North  of  Pittville  avenue,  $5,000  each. 
Owner,  Daniel  Crawford,  Jr.,  3904  Chestnut 
street,  Philadelphia.  Brick,  2  stories,  15x30 
feet,  12x8  feet,  slag  roof,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residences  (64),  Rittenhouse,  McMahon, 
Chew  and  Boyer  streets,  Philadelphia, 
$418,000.  Architect,  private  plans.  Owner, 
James  N.  Mitchell,  4  .South  Farragut  Ter¬ 
race.  Brick,  2  stories,  16x41  feet,  15x40 
feet  and  15x28  feet,  12x12  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Producer  Building,  Northwest  Corner  Car¬ 
bon  and  Tioga  streets,  $30,000.  Architect, 
private  plans.  Owners,  U.  G.  I.  Company, 
Broad  and  Arch  streets,  Philadelphia.  Brick, 
3  stories,  47x54x26  feet,  slag  roof,  cement 
floors.  Owner  will  build.* 

Residences  (10),  5600-18  North  Sydenham 
street,  $60,750.  Architect,  private  plans. 
Owner,-  William  J,  Baltz,  Sixty-sixth  and 
Lawnton  avenue,  Philadelhpia.  Brick,  2  sto¬ 
ries,  16x31  feet,  12x13  feet,  slag  roof,  oak  and 
pine  floors,  electric  light.  Owner  will  build. 


BLUE  PRINTS 
WHILE  YOU  WAIT 
QUALITY  of  PRINTS  and  SERVICE 
“Your  satisfaction  is  always  our  foremost  consideration’’ 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  1303  1515  SANSOM  STREET  Race 

PHILADELPHIA  .\  PENNSYLVANIA 


Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone -Spruce  5393  1520  Sansom  Street,  Philadelphia  Keystene  Phoae-Race  5555 
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Residences,  Stores  and  Garages,  Rockland, 
Boudinot  and  C  streets,  $95,000.  Architect, 
private  plans.  Owner,  Isadora  Finestine,  1018 
East  Tioga  street,  Philadelphia.  Brick,,  2  sto¬ 
ries,  slag  roof,  oak,  pine  and  cement  floors, 
-hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (16),  Fourth  and  Wyoming  ave¬ 
nue,  Philadelphia,  $80,400.  Architect,  private 
plans.  Owner,  Charles  G.  Erny,  4665  Paul 
street,  Philadelphia.  Brick,  2  stories,  16x28 
feet  -and  13x10  feet,  slag  roof,  electric  light, 
hot  water  heat..  Owner  will  build1. 

Residences  (2),  , Southwest  Comer  Andrews 
and  Cedar  Park  avenue,  and  Northwest  Cor¬ 
ner  Pittsville  and  Cedar  Park  avenue,  $7,000 
each.  Owner,  Daniel  Crawford.,  Jr.,  3904 
Chestnut  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x39  feet,  slag  roof,  hot  water  heating, 
electric  lighting.  Owner  will  build. 

Residences-  (4),  South  side  How-arth,  West 
of  Oakland,  $6,000  each.  Architect,  private 
plans.  Owner,  Harry  Drake,  3139  Frankford 
avenue,  Philadelphia.  Brick,  2  stories,  20x37 
feet  5  inches,  slag  roof,  hardwood  and  pine 
floors,  electric  light,  hot  water  heat.  Owner 
will  build. 

Residences  (7),  East  side  Eighth  street, 
South  of  Cayuga  street,  $4,000.  Architect, 
private  plans.  Owners,  F.  W.  Biddle  &  Co., 
4651  North  Fifth  street,  Philadelphia.  Brick, 
2  stories,  14x30  feet,  11x11  feet,  slag  roof, 
hot  water  heat,  electric  light.  -Owner  will 
build. 

Residences  (14),  North  side  Eleanor  street, 
East  of  'C  street,  $4,00-0.  Architect,  private 
plans.  Owners,  T.  P.  &  P.  J.  McFarland,  2409 
East  Allegheny  avenue.  Brick,  2  stories, 
16x27  feet,  12x10  feet,  slag  roof,  hot  water 
heating,  electric  lighting.  Owners  will  build. 

Residences  (24),  West  side  Palethorp 
street,  North  of  Wingohocking,  $3,200.  Ar¬ 
chitect,  private  plans.  Owner,  Burton  C.  'Si¬ 
mon,  Twentieth  -and  Prospect  avenue,  Phila¬ 
delphia.  Brick,  2  stories,  14x31%  feet,  6x10 
feet,  sla-g  roof,  hot  water  heating,  electric 
lighting.  Owner  will  build. 

Residence,  East  side  Ninety-first  -street, 
North  of  Essimgton  avenue,  $3,000.  Archi¬ 
tect,  private  plans.  Owner,  Boris  Jassick, 
124  New  street,  Philadelphia.  Brick,  2  -sto¬ 
ries,  16x36  feet,  slag  roof,  hot  -air  heating, 
electric  lighting.  Owner  will  build. 

Garage,  6719  Yocum  street,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owners, 
France  &  Missar,  6725  Yocum  street,  Phila¬ 
delphia.  Brick,  1  story,  16x98  feet,  slag  roof, 
cement  floors,  electric  lighting.  Owners  will 

l>l Buildings  (3),  Sixty-third  and  Chelwynde 
avenue,  $6,750.  Architect,  private  plans. 
Owner,  Joseph  J.  Connor,  6313  Dicks  avenue 
Philadelphia.  Brick,  1  story,  17x100  feet  and 
16x85  feet.  Owner  will  build. 

Sales  and  Service  Building,  1415  North 
Broad  street,  Philadelphia.  Architect,  Leroy 
B  Rothschild,  215  South  Broad  street,  Phila- 

TpoENT 

$•  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg-,  Philadelphia 


delphia.  Owner,  Charles  Kahn,  Morris  Build¬ 
ing,  Philadelphia.  Lessee,  Edward  Wilkie 
Motors  Co.-,  917  North  Broad  -street,  Philadel¬ 
phia.  Brick,  steel,  terra  cotta,  stone  and  con¬ 
crete,  4  stories,  basement  and  mezzanine, 
37%xl60  feet,  steam  heating,  electric  light¬ 
ing,  elevators,  tile  and  marble  work.  Plans 
in  progress.  Architect  will  take  bid-s-  about 
December  15th. 

Residence,  MeCallum  street  and  Mt.  Airy 
avenue,  Philadelphia.  Architect,  not  yet  se¬ 
lected.”1  Owner,  W.  K.  De  Victor,  Real  Estate 
Trust  Building,  Philadelphia.  Work  contem¬ 
plated  in  spring  of  1923. 

Convent,  240  Hermitage  street,  Manayunk, 
Philadelphia.,  Architect,  John  A.  MeKibben, 
Industrial  Trust  Building,.  Wilmington,  Del. 
Owners-,  Roman  Catholic  Church  of  the  Holy 
Family,  Rev.  William  Grace,  Manayunk,  Phil¬ 
adelphia.  Architect  taking  bids  due  Novem¬ 
ber  22nd. 

Recreation  Centers,  Twenty-seventh  and 
Clearfield  streets  and  Forty-seventh  and  Aspen 
streets,  Philadelphia.  Architect,  John-  B.  P. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners-,  Board  of  Recreation,  Bureau  of  Pub¬ 
lic  Welfare,  595  -City  Hall,  Philadelphia.  Con¬ 
crete  retaining  walls,  sidewalks,  painting, 
iron  fences  and  gates,  cement  steps.  Owners 
taking  bids  due  November  15th. 

Apartment  House,  'Southeast  Corner  Forty- 
second  and  Walnut  streets,  Philadelphia.  Ar¬ 
chitect,  Charles  E.  Oelschlager,  1615  Walnut 
street,  Philadelphia.  Owner,  J.  B.  Thompson, 
care  of  architect.  Brick,  concrete,  steel,  terra 
cotta,  -stone,  4  stories,  115x175  feet,  steam 
heating,  electric  lighting,  tile  and  marble 
work,  hardwood  floors.  Plans  about  completed. 
Architect  will  be  ready  for  bids  in  a  few 
days. 

Residence,  Midvale  avenue,  Queen  Lane 
Manor,  Philadelphia.  Architect,  A.  C.  Borz- 
ner,  717  Walnut  street,  Philadelphia.  Owner, 
Harry  M.  Hughes,  Delmar  Morris,  German¬ 
town,  Philadelphia.  Hollow  tile,  stucco,  cut 
stone,  2  stories,  60x30  feet,  shingle  roof,  oak 
and  pine  floors,  hot  wa-ter  heating,  electric 
lighting.  Revised  plans  in  progress. 

Building  (alts,  and  add.),  910  South  Tenth 
street,  Philadelphia.  Architect,  William  L. 
Charr,  149  South  Fourth  street,  Philadelphia. 
Owner,  Gareta  Croeco,  on  premises.  Brick,  3 
stories,  15x46  feet,  slag  roof,  hardwood  and 
pine  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  work,  hollow  me-tal  skylights.  Owner 
i-s-  taking  bids. 

Miscellaneous  Work,  Philadelphia.  Owners, 
City  of  Philadelphia,  Frank  H.  Caven,  Direc¬ 
tor,  216  City  Hall.  Branch  sewers,  intercepting 
sewer  through  lowlands  of  Fortieth  Ward,  wa¬ 
ter  piping,  air  piping,  air  lifts  at  Northeast 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 


There  i 


but  one  Woodoleum— 
>  imitation. 


Woodoleum  Mfg.  Co. 

131  Arch  Street.  Philadelphia 


PAGE  WIRE 

FENCE 


OF  ARMCO 
INGOT  IRON  V 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


No.  640.  HEAVY  BLACK  GUM 
ASPHALTUM  LIQUID. 

For  Waterproofing  and  Dampproofing  Footings,  Foundations,  Cellar 
Floors,  Etc.  Apply  with  a  Brush— Cold. 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 

Market  4525  PHILADELPHIA,  PA.  Park  3969 


WILLIAM  n.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 


Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Hot  Water 

all  you  want,  when  and 

84  * 

where  you  want  it.  Ob- 

Jpprv-, 

tained  easily  and  econom- 

ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar. 

Larger 

size  heats  30  gallon  tank,  and  radia- 

tor  for  “all  gas  kitchen.’ 

’  Very 

efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila 

Walnut  1291  Race  4149 

The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  8749 


For  a  Beautiful,  Ct 
Home.  The  firm 
recognized  Standard  i 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makeB  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


GUY  CROYLE 


ROAD,  CEMENT,  CONCRET1 


Phone  Spruce  7566 

Fencing,  Wire  or  Iron,  Built  for  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

308  Franklin  Trust  Building,  Philadelphia 


fortable.  Convenient 
here  represented  sell 
1  Specified  Materials  or 
t  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Are.,  Philadelphia 


8951$ 


itheiholt 
Mine 
ssxtractor 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Biliks’  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

BINKS’  SPRAY  EQUIPMENT  CO. 

Lombard  1S65  722  Drexel  Building 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  4322  Wallace  St. 
PHILADELPHIA,  PENNA. 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Bell  Telephone 
Merion  643 


Grading 
Building  Stone 


*D  SEWER  CONSTRUCTION 


Face  Brick; 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St ,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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TRUSCON  «  STONE  TEX 


erAsicif jci 


and ^ 


ft 


rst£oSStucc<^-^>2ncnete 


Cracking,  spalling  and  general  disintegration  o£  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry.  ,  


Phil  a.  Office, 
1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Sewage  Treatment  Works,  metal  railings  and 
stairs  at  Northeast  Sewage  Treatment  Works, 
extension  to  retaining  walls  along  Wingohock- 
ing  Creek.  Owners  taking  bids  due  Novem¬ 
ber  29th  at  noon.  Inquire  Room  416. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Novem¬ 
ber  10,  1922.  Sealed  Proposals  will  be  re¬ 
ceived  at  this  office  until  3  P.  M.,  December 
4,  1922,  and  then  opened  for  an  extension  to 
the  building  and  driveway,  and  remodeling, 
at  the  United  States  'Court  House  and  Post 
Office,  at  Altoona,  Pa.,  in  accordance  with 
the  specification  and  drawings  mentioned 
therein,  copies  of  which  may  be  had  at  this 
Office  or  at  the  office  of  the  Custodian,  in  the 
discretion  of  the  Supervising  Architect.  Jas. 
A.  Wetmore,  Acting  Supervising  Architect. 


The  valuable  man  in  any  business  is  the 
man  who  can  and  will  co-operate  with  other 
men.  The  foreman  who  opposes  the  intro¬ 
duction  of  a  new  man  into  an  institution 
and  fights  every  innovation  which  he  him¬ 
self  does  not  suggest,  is  doomed  to  a  grad¬ 
ual  and  creeping  defeat.  Men  succeed  only 
as  they  utilize  the  services  and  ideas  of 
other  men.  Co-operate! 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Warehouse,  Thirty-first  and  Master  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  American  Stores  Co.,  Noble  and  York 
streets,  Philadelphia.  Reinforced  concrete 
and  brick,  6  stories,  400x100  feet,  slag  roof, 
concrete  floors,  elevators,  rolled  steel  sash, 
steam  heating,  electric  lighting.  Contract 
awarded  to  A.  B.  Kister,  1204  Chancellor 
street,  who  will  take  bids  on  concrete  work 
from  White  Const.  Co.,  Widener  Building; 
Hughes  Foulkrod  Co.,  Commonwealth  Build¬ 
ing;  Turner  Const.  Co.,  1713  Sansom  street, 
and  Drehmann  Paving  &  Const.  Co.,  2622  Par¬ 
rish  street.  A.  B.  Kister  will  take  bids  from 
a  selected  list  of  sub-contractors. 

Building,  Fifth  and  Willow  streets,  Phila¬ 
delphia,  $500,000.  Architect,  Clarence  E. 
Wunder,  1415  Locust  street,  Philadelphia. 
Owners,  Paper  Manufacturers’  Go.,,  '562  Cherry 
’'street,  Philadelphia.  Reinforced  concrete, 
steel  and  brick,  6  stories  and  basement, 
120x180  feet,  slag  roof,  electric  lighting, 
steam  heating.  Contract  awarded  to  J.  S. 
Rogers  Go.,  Drexel  Building,  Philadelphia. 

Store  and  Apartments  (alts.),  Southeast 
Corner  Twenty-second  and  Christian  streets. 
Architect,  Edward  A.  Roth,  Drexel  Building, 


Philadelphia.  Owner,  Benjamin  Lander,  Six¬ 
teenth  and  Christian  streets,  Philadelphia. 
Brick,  1  story,  10x16  feet,  slag  roof,  composi¬ 
tion  floors,  metal  ceilings,  hot  water  heat, 
electric  lighting,  marble  work,  plumbing.  Con¬ 
tract  awarded  to  'Geo.  E.  Hawk,  1628  North 
Twelfth  street,  Philadelphia. 

Stores  and  Apartments  (alts,  and  add.),  39 
North  Fifty-second  street,  Philadelphia.  Ar¬ 
chitect,  E.  Allen  Wilson,  1208  Chestnut  street, 
Philadelphia.  Owner,  J.  Donovan,  132  South 
Fiftieth  street,  Philadelphia.  Brick,  steel  and 
cut  stone,  3  stories,  16x16  feet,  slag  roof,  pine 
and  oak  floors,  bond,  tile  and  marble  work, 
demolition  (heating  and  electric  work  re¬ 
served).  Contract  awarded  to  J.  H.  Hutt, 
5919  .Spruce  street,  Philadelphia. 

Stores  and  (2)  Family  Residence,  Sixth  and 
Passyunk  avenue,  Philadelphia.  Architect, 
Michael  Capobianco,  77^8  South  Seventh  street, 
Philadelphia.  Owner,  Annible  Vernaechio, 
Southeast  Corner  Seventh  and  Pemberton 
streets.  General  alterations,  brick  work,  car¬ 
pentry,  stucco,  plastering,  composition  floors, 
plate  glass,  electric  work,  plumbing.  Con¬ 
tract  awarded  to  Tony  Porno,  3510  Vincent 
street,  Tacony,  Philadelphia. 


Both  Phonos 


Italian 
fiHarMe  Mmnic  Co. 


Manufacturers  and  Dealers  in 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse,  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  tirade  Iron  Work.  Builders*  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  -  Park  4147-4148 


GENERAL  CHEMICAL  CO.’S 

HARD-N-TYTE 

Specification  Floors 

Dustproof,  Waterproof  and  Wearproof 

HARD-N-TYTE 

Specification  Waterproofing 

Old  and  New  Structures 

Building  Sub-Structures.  Tunnels,  Tanks,  Reser¬ 
voirs,  Swimming  Pools  and  Pits 

All  work  installed  under  contract  and  Bonded 
by  the  U.  S.  Fidelity  &  Guaranty  Co. 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Telephone,  Spruce  2297 
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Store  and  Apartments  (alts,  and  add.), 

Southwest  Corner  Fifty-fifth  and  Chester  ave¬ 
nue.  Architects,  Charles  Bolton  &  Son,  With¬ 
erspoon  Building,  Philadelphia.  Owner,  Nel¬ 
son.  Fry,  Nineteenth  and  Arch  streets.  Brick 
and  cut  stone,  2  stories  and  basement,  19x19. 
feet,  slag  roof,  pine  floors,  iron  work,  demoli¬ 
tion.  'Contract  awarded  to  Sutton  &  Stephen¬ 
son,  1317  Washington  avenue. 

Offices,  Residence  and  Garage  (alts,  and 
add.),  1734  Harrison  street,  $10,000.  Archi¬ 
tects',  Lachman  &  Murphy,  Drexel  Building, 
Philadelphia.  Owner,  Karl  F.  Koenig,  on 
premises.  Brick,  1  and  2  stories,  14x36  feet 
and  14x26  feet,  slag  roof,  maple  floors,  hot 
water  heat,  electric  lighting.  Contract  award¬ 
ed  to  Rush  Brothers,  1016  Harrison  street, 
Philadelphia. 

Residence  (alts.),  Torresdale  avenue  and 
Frankford  avenue,  Philadelphia.  Architect, 
Henry  D.  Dagit  Sons  &  Co.,  34  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  St. 
Katherine’s  Roman  Catholic  Church,  Rev.  J. 
A.  Coakley,  premises.  Cement  work,  carpen¬ 
try,  mill  work,  stone  work,  painting,  glazing, 
plastering,  electric  work,  steam  heat,  plumb¬ 
ing.  Contract  awarded  to  William  J.  Ford, 
1946  West  Harlan  street,  Philadelphia. 

Storage  House,  rear  of  1724-26  Jackson 
street,  Philadelphia.  Architect,  Michael 
Capobianco,  778  South  Seventh  street,  Phila¬ 
delphia.  Owner,  Tony  Piacentino,  on  prem¬ 
ises.  Brick,  2  stories,  25x36  feet,  slag  roof, 
pine  and  cement  floors,  electric  lighting.  Con¬ 
tract  awarded  to  A.  Nardi  &  Son,  761  South 
Thirteenth  street,  Philadelphia 

Garage,  241-43  Richmond  street,  Philadel¬ 
phia,  $5,000.  Architect,  private  plans.  Own¬ 
er,  Patrick  J.  Quigley,  239  Richmond  street, 
Philadelphia.  Brick,  1  story,  36x65  feet,  slag 
roof,  cement  floors,  electric  work.  Contract 
awarded  to  Albert  Hell,  1532  East  Berks 
street,  Philadelphia. 

Residence  and  Garage,  West  side  Oak  road, 
South  of  School  Lane.  Owner,  George  C.  Ste¬ 
phenson,  on  premises.  Stone,  3  stories,  27x60 
feet,  garage,  1  story,  20x22  feet,  slate  roof, 
hardwood  floors,  hot  water  heat,  electric  light, 
tile  work,  cement  work.  Contract  awarded  to 
William  J.  Gruhler  Co.,  219  East  High  street. 

Residence  (alts,  and  add.),  7048  German¬ 
town  avenue,  $7,000.  Owner,  W.  H.  Jarden, 
Mermaid  Lane,  Chestnut  Hill,  Philadelphia. 
Brick,  2  stories  add.,  18x17  feet,  slag  roof, 
electric  lighting,  general  alterations.  Con¬ 
tract  awarded  to  Samuel  Harting  &  Sons,  70 
East  Johnson  street. 

Residence,  Northwest  Corner  Rising  Sun 
avenue  and  Longshore  street,  $6,500.  Archi¬ 
tect,  private  plans.  Owner,  Mrs.  John  Adair, 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


6900  Rising  Sun  avenue,  Philadelphia.  Brick, 
2  stories,  20x51  feet,  slag  roof,  electric  light, 
oak  and  pine  floors.  Contract  awarded  to 
John  Y.  T.  Adair,  6900  Rising  Sun  avenue. 

Building  (alts.),  Southeast  Corner  Spring 
and  Darien  streets,  $4,500.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  Electric 
Co.,  Tenth  and  Chestnut  streets,  Philadelphia. 
New  slag  roof.  Contract  awarded  to  Frank¬ 
lin  M.  Harris  &  Co.,  1520  Parrish  street. 

Warehouse  (alts.),  Northeast  Corner  Penn 
and  Unity  streets,  $7,500.  Architect,  Horace 
M.  Hokanson,  1713  'Sansom  street,  Philadel¬ 
phia.  Owners,  Frankford  Grocery  Co.,  Inc., 
on  premises.  Carpentry,  mill  work,  cement 
work,  painting,  glazing.  Contract  awarded 
to  Barclay  White  Co.,  1713  Sansom  street. 

Residence  (alts.),  1008  Clinton  street,  Phil¬ 
adelphia,  $5,000.  Architect,  private  plans. 
Owners,  St.  Stephen’s  Protestant  Episcopal 
Church,  19  South  Tenth  street.  General  al¬ 
terations.  Contract  awarded  to  A.  R.  Raff 
Cent.  Co.,  1635  Thompson  street. 

Residence,  East  side  Montour  street.  North 
of  Shelmire  .street,  $4,500.  Architect,  private 
plans.  Owner,  Frank  Weber,  3626  North 
Percy  street,  Philadelphia.  Frame,  1  story, 
24x28  feet.  Contract  awarded  to  Evert  & 
Goodnow,  Fox  Chase,  Pa. 

Garage  (add.),  768-70  North  Forty-sixth 
street,  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Henry  Wothman,  780 
North  Forty-sixth  street,  Philadelphia.  Brick, 
1  story,  45x40  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Harry  G.  Walters,  412 
North  Fortieth  street. 

Residence  and  Store  (add.  and  alts.),  725 
Oxford  street,  $4,300.  Architect,  private 
plans.  Owner,  Samuel  Berger,  1948  North 
Eighth  street,  Philadelphia.  Brick,  2  stories, 
.16x18  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  General  Realty  Co.,  349 
South  Fourth  street. 

Residence,  Southeast  Corner  Castor  and 
Fuller  streets,  $5,150.  Architect,  private 
plans.  Owner,  Charles  W.  Sheffield,  1300  Har¬ 
rison  street,  Philadelphia.  Frame,  2  stories, 
24x48  feet,  electric  lighting.  Contract  award¬ 
ed  to  William  T.  Garrison,  1338  North  Tenth 
street,  Philadelphia. 

Residences  (2),  3344-46  H  street,  Philadel¬ 
phia,  $3,500  each.  Owner,  William  L.  Hasch- 
er,  2005  East  Allegheny  avenue,  Philadelphia. 
Brick,  2  stories,  15x28  feet,  11x25  feet,  hot 
water  heating.  Contract  awarded  to  W.  A. 
Bottoms,  3314  I  street,  Philadelphia. 

Residence,  South  side  Duval  street,  East  of 
Anderson  street,  $3,500.  Architect,  private 
plans.  Owner,  Margaret  Whalen,  5714  Crit¬ 
tenden  street,  Philadelphia.  Brick,  2  stories, 
16x45  feet,  slag  roof,  electric  light.  Contract 
awarded  to  William  Pinkerton,  210  Lincoln 
Drive,  Philadelphia. 


Garage,  Northeast  Corner  Letterly  and  Jas¬ 
per  streets,  Philadelphia,  $2,700.  Owner,  John 
Wechterman,  Southeast  Corner  Jasper  and 
Cumberland  streets.  Brick,.  1  story,  14x50 
feet,  slag  roof,  cement  floors^  electric  work. 
Contract  awarded  to  D.  ,J.  MeNamee,  1621 
North  Fifteenth  street,  Philadelphia. 

Residence,  West  side  Ninety-first  street, 
South  of  Brothers  avenue,  $3,000.  Architect, 
private  plans.  Owner,  Hugh  J.  iNuldrury,  122 
New  street,  Philadelphia.  Brick,  2  stories, 
16x36  feet,  slag  roof,  hot  air  heating,  electric 
lighting.  Contract  awarded  to  D.  Keoret,  122 
New  street,  Philadelphia. 

Office,  West  side  Memphis  street,  North  of 
Tioga  street,  $2,750.  Architect,  private  plans. 
Owners,  Green  Box  Go.,  on  premises.  Brick, 
2  stories,  20x30  feet,  slag  roof,  pine  floors. 
Contract  awarded  to  Harry  S.  Barnes,  2080 
East  Willard  street. 

Garage,  2511-13  North  Hope  street,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owner,  Harry  H.  Dilton,  2508  North  Front 
street,  Philadelphia.  Brick,  2  stories,  20x38 
feet,  slag  roof,  cement  floors,  electric  light. 
Contract  awarded  to  Charles  H.  S.  Zebley, 
340  Quince  street. 

Garage,  2009  Ridge  avenue,  Philadelphia, 
$2,000.  Architect,  private  plans.  Owner, 
Miss  Ruth  McAlonan,  1611  Brown  street, 
Philadelphia.  Brick,  1  story,  20x30  feet,  slag 
roof,  cement  floors,  electric  light.  Contract 
awarded  to  M.  McAlonan,  1609  North  Syden¬ 
ham  street,  Philadelphia. 

Apartment  (alts,  and  add.),  2005  North 
Twenty-second  street,  Philadelphia,  $2,000. 
Architect,  private  plans.  Owner,  Mr.  :S. 
Hogopian,  on  premises.  Brick,  1  story  add., 
6x7  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  M.  K.  Boyajian,  6237  Mar¬ 
ket  street,  Philadelphia. 

Store  and  Apartment  (alts,  and  add.),  2520- 
22  North  Broad  street,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owner,  Samuel  Pflaum, 
on  premises..  Brick  work,  plastering,  steei 
tile,  2  stories,  40x52  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  tile 
work.  Contract  awarded  to  D.  J.  MeNamee, 
1621  North  Fifteenth  street,  who  will  be 
ready  for  sub-bids  in  one  week. 

Residence,  Abington  avenue,  West  of  Sten- 
ton  avenue,  Philadelphia.  Architect,  C.  A. 
Ziegler,  1309  Locust  street,  Philadelphia.  Own¬ 
er,  Theobald  F.  Clark,  care  of  architect.  Stone, 
2 y2  stories,  slate  roof,  oak  and  pine  floors, 
hot  water  heating,  electric  lighting,  tile  and 
marble  work.  Contract  awarded  to  E.  Allen 
Reeves,  Inc.,  Abington,  Pa. 


Business  is  founded  on  reciprocity  and 
co-operation.  Any  other  plan  than  this 
spells  bankruptcy.  The  successful  business 
nowadays  has  a  heart  and  a  soul. 


CHAPMAN  SLATE  CO. 

BETHLEHEM,  PA. 

nOOPIKTO  SLATE  EXCLUSIVELY 
The  Only  Manufacturers  of  Genuine  Chapman  Slate 


■■ mmmmmammammOn  the  Ground  When  W anted'"™™*""™  Hirin' . 

Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and— SERVICE 

William  H.  Clausen 

Bell — Diamond  0608  27tH  and  Diamond  Sts.,  Phila.  Key. tone- Perk  49S1 
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Home,  Middletown,  Pa.  Architect,  William 

H.  Lee,  32  South  Seventeenth  street,  Phila¬ 
delphia.  Owners,  Pennsylvania  State  Home, 

I.  O.  0.  F..,  care  of  architect.  Brick,,  lime¬ 
stone,  reinforced  concrete,  structural  steel,  3 
stories,  295x157  feet,  built-up  roof,  composi¬ 
tion  floors,  dampproofing  and  waterproofing, 
terra  cotta,  iron  work,  floor  hardener,  bond, 
fire  doors,  hollow  metal  skylights,  tile  and 
marble  work,'  steam  heating,  electric  light¬ 
ing,  kitchen  equipment,  refrigeration.  Archi¬ 
tect  selected.  Preliminary  plans  in  progress. 

Men’s  Dormitory  Building,  State  College, 
Pa.,  $2,000,000.  Architects,  Day  &  Klauder, 
Franklin  Bank  Building,  Philadelphia.  Own¬ 
ers,  State  College,  .State  College,  Pa.  Brick, 
stone  and  steel,  2  and  3  stories.  Preliminary 
plans  in  progress. 

Junior  and  Senior  High  School,  Norristown, 
Pa.,  $250,000.  Architect,  Oliver  R.  Parry, 
Builders  ’  Exchange,  Philadelphia.  Owners, 
Norristown  Board  of  Education,  Harry  Akin, 
president,  Orphans’  Court,  Court  House,  Nor¬ 
ristown,  Pa.  Brick,  2  stories.  Preliminary 
plans  in  progress. 

Home  (alts,  and  add.),  Hanover,  Pa.  Ar¬ 
chitects,  Johnston  &  Starr,  Spooner  Building, 
Harrisburg,  Pa.  Owners,  American  Legion, 
C.  Earl  Good,  Hanover,  Pa.  Brick,  1  story, 
46x72  feet,  slag  roof,  hardwood  floors,  hollow 
tile,  metal  lath,  steam  heat,  electric  light,  tile 
work.  Plans  in  progress. 

High  School,  Barnesboro,  Cambria  County, 
Pa.  Architect,  C.  H.  Lloyd,  Telegraph  Build¬ 


Roofing 

Tile 

ALL  COLORS 

Approved  by  Underwriters 
Adds  Beauty  and  Permanence 
Specified  by  Architects 
Light  in  Weight  and  Low  in  Cost 

Phila.  Concrete 
Roofing  Tile  &  Floor  Tile  Co. 

3329  Emerald  Street,  and 
Nicetown  Lane  and  Powder  Mill  Road 
PHILADELPHIA,  PA. 

A  Card  Will  Have  Representative  Call 


A.  S.  BAIRD 

Otis  Building  Philadelphia 

ATLANTIC  TERRA  COTTA 
Face  Brick ,  Hollow  Tile , 
Roofing  Tile,  Fox  Croft  Stone 


ing,  Harrisburg,  Pa.  Owners,  Barnesboro 
Township,  care  of  architect.  Brick,  fireproof, 

2  stories.  Sketches  in  progress. 

Store  Room  (alts,  and  add.),  Steelton,  Pa. 
Architect,  C.  H.  Grove,  213  Walnut  street, 
Harrisburg,  Pa.  Owner,  Mr.  Hemanier,  198 
South  Front  street,  Steelton;  Pa.  Brick,  1 
story  add.,  plate  glass,  partitions.  Plans  in 
progress. 

Apartment  (alts,  and  add.),  Second  street, 
Harrisburg,  Pa.  Architect,  G.  H.  Grove,  213 
Walnut  street,  Harrisburg,  Pa.  Owner,  E.  L. 
Lyme,  1417  Williams  street,  Harrisburg,  Pa. 
Brick,  2  and  3  stories,  40x14  feet,  tin  roof, 
pine  floors,  electric  lighting.  Plans  in  pro 
gress. 

Garage,  Allentown,  Pa.  Architect,  G.  W. 
Grossart,  603  Hamilton  street,  Allentown,  Pa. 
Owner,  name  withheld.  Brick,  concrete,  steel, 
2  stories,  40x115  feet,  asphalt  roof,  steam 
heat,  electric  light,  rolled  steel  sash,  freight 
elevators.  Preliminary  plans  in  progress. 

Residences  (4  twin),  Allentown,  Pa.,  $32,- 
000.  Architect,  G.  W.  Grossart,  603  Hamil¬ 
ton  street,  Allentown,  Pa.  Owner,  name  with¬ 
held.  Brick,  1  y2  stories,  32x40  feet,  asbestos 
shingle  roof,  hardwood  floors,  pipeless  heat, 
electric  light,  tile  work.  Plans  in  progress. 

Gasoline  Station  and  Stores  (4),  Kingston, 
Pa.  Architects,  Schroeder  &  Schmidt,  Weit- 
zenkorn  Building,  Wilkes-Barre,  Pa.  Owners, 
name  withheld.,  Hollow  tile  and  stucco,  1 
story,  120x143  feet,  built-up  roof,  hardwood 
and  concrete  floors,  steam  heating,  electric 
lighting,  metal  ceilings.  Plans  in  progress. 

Store  (alts.),  West  Market  street,  Wilkes- 
Barre,  Pa.  Architects,  Schroeder  &  Schmidt, 
Weitzenkorn  Building,  Wilkes-Barre,  Pa. 
Owner,  name  withheld.  General  interior  al¬ 
terations,  leaded  and  plate  glass,  tile  and  mar¬ 
ble  work.  Plans  in  progress. 

Apartment  House,  Sixty-ninth  Street  Sec¬ 
tion,  West  Chester  Pike,  Upper  Darby  Town- 
shsip,  Pa.,  $350,000.  Architects,  MacKenzie 
&  Wiley,  Lincoln  Building,  Philadelphia.  Own¬ 
ers,  Clarence  Terry  and  Max  Levey,  care  of 
architects.  Stone  front,  brick  and  steel,  4 
stories,  approximately  100x200  feet.  Prelim¬ 
inary  plans  in  progress. 

Church,  Lemoyne,  Pa.  Architect,  F.  G. 
Fahnestock,  Patriot  Building,  Harrisburg,  Pa. 
Owners,  United  Evangelical  Church,  Rev. 
Grumbling,  Lemoyne,  Pa.  Architect  selected. 

Bungalow,  Penfield,  Pa.  Architect,  Amos 
W.  Barnes,  22  South  Seventeenth  street,  Phil¬ 
adelphia.  Owner,  name  withheld.  Brick  and 
stucco,  1  y2  stories,  34x44  feet,  slate  roof,  pine 
and  hardwood  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  work.  Plans  in  progress. 
Architect  will  be  ready  for  bids  in  two  weeks. 

Apartment  House,  Cynwyd,  Pa.,  $200,000. 
Architect,  Richard  C.  Loos,  2218  Chestnut 
street,  Philadelphia.  Owners,  Kier  Const.  Go., 
Franklin  Trust  Building,  Philadelphia.  Stone 
and  brick,  4  stories,  will  contain  32  apart¬ 
ments.  Plans  in  progress. 

Apartment  House  (alts,  and  add.),  South 
Fifth  street,  Sunbury,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owner,  W.  R.  Rorback,  1040  E. 
Market  street,  Sunbury,  Pa.  Brick,  2  stories, 


38x60  feet,  hardwood  floors,  vapor  heat,  elec- 
trtie  lighting,  plumbing,  tile  work.  Owner 
is  taking  bids. 

Stores  (4)  and  Apartments  (5),  Bryn  Mawr, 
Pa.  Architects,  MacKenzie  &  Wiley,  Liberty 
Building,  Philadelphia.  Owners,  Pace  &  Bon- 
giovanni,  Merion,  Pa.  Brick,  2  stories',  77x115 
feet,  slag  roof,  maple  floors,  metal  lath,  metal 
bulks,  hollow  metal  skylights,  hollow  metal 
sash,  tile  work,  hot  water  heating,  electric 
lighting.  Charles  C.  Pace,  Merion,  Pa.,  is 
taking  sub-bids  due'  as  soon  as  possible. 

Residence,  Merion,  Pa.  Architect,  William 
Macy  Stanton,  1524  Chestnut  street,  Phila¬ 
delphia.  Owner,  J.  P.  Hippie,  care  of  archi¬ 
tect.  Stone,  2  stories,  35x28  feet.  Revised 
plans  in  progress.  Architect  is  taking  sub¬ 
bids. 

’Varsity  Hall,  State  College,  Pa.  Archi¬ 
tects,  Day  &  Klauder,  Franklin  Bank  Build¬ 
ing,  Philadelphia.  Owners,  State  College, 
State  College,  Pa.  Brick  and  stone.  Archi¬ 
tects  will  take  bids. 

Garage,  Maple  street,  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem.  Owners,  Hart  Auto  Co., 
care  of  H.  A.  Foering,  46  East  Broad  street, 
Bethlehem  ,Pa.  Steel,  concrete,  brick,  1  story 
and  basement,  60x120  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light,  rolled 
steel  sash,  fire  doors,  metal  lath.  Owner  tak¬ 
ing  revised  bids. 

Warehouse,  Shamokin,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owners,  A.  W.  Gortner  &  Son, 
Shamokin,  Pa.  Brick  and  concrete,  2  sto¬ 
ries,  125x49  feet,  slag  roof,  pine  floors.  Own¬ 
ers  taking  bids. 

Residence  and  Garage,  Rydal,  Pa.  Archi¬ 
tects,  Tilden  &  Register,  1525  Locust  street, 
Philadelphia.  Owner,  Mrs.  C.  E.  Doan,  Rydal, 
Pa.  Stone,  2%  stories,  35x80  feet,  slate  roof, 
hardwood  and  pine  floors,  vapor  heating,  elec¬ 
tric  lighting,  tile  and  marble  work.  Archi¬ 
tect  taking  bids  due  November  17th. 

Bank  and  Apartment  (alts.),  Galitzen,  Pa. 
Architects,  Johnston  &  Starr,  Spooner  Build¬ 
ing,  Harrisburg,  Pa.  Owners,  Union  Saving 
Trust  Co.,  care  of  atchiteets.  Partitions,  tile 
and  pine  floors,  electric  light,  tile  and  marble 
work,  general  interior  alterations,  metal  win¬ 
dow  guards,  bank  fixtures,  vault,  ornamental 
iron  work.  Architects  taking  bids  due  No¬ 
vember  20  th. 

Bank,  Emaus,  Pa.  Architect,  D.  Levy,  949 
Hamilton  street,  Allentown,  Pa.  Owners,  'Se¬ 
curity  Trust  Co.,  Dr.  J.  Backenstoe,  presi¬ 
dent,  Emaus,  Pa.  Stone,  brick  and  steel,  1 
story,  50x80  feet,  slag  roof,  terrazzo  floors, 
vapor  heat,  eleetric  light,  metal  lath,  tile  and 
marble  work,  roof  ventilators,  vault,  bank 
fixtures,  terra  cotta,  ornamental  iron  work. 
Architect  ready  for  bids  due  November  30th. 

Residence,  Conshohoeken,  Pa.  Architect, 
Walter  K.  Durham,  323  Walnut  street,  Phila¬ 
delphia.  Owner,  James  Craig,  Conshohocken, 
Pa.  Brick,  2  stories,  28x30  feet,  roof  unde¬ 
cided,  pine  floors,  hot  water  heat,  electrtic 
lighting.  Owner  is  taking  bids. 

Road  Work,  Pennsylvania.  Owners,  State 
of  Pennsylvania,  State  Highway  Department, 
Harrisburg,  Pa.  Lowest  bidders  on  road 
work  opened  November  3rd: 

■Cambria  County,  R-276,  Washington  and 
Cresson  Townships  and  Lilly  Borough,  15,568 
feet.  One  course  reinforced  concrete.  Leech- 
burg  Const.  Go.,  Inc.,  Leechburg,  Va.,  $135,- 
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shsip,  7,604  fee't.  One  course  reinforced  con- 
920.06. 

Crawford  County,  Route  200,  Sparta  Town¬ 
ship,  7,604  feet.  One  course  reinforced  con¬ 
crete.  J.  C.  Devine  Co.,  Alliance,  Ohio, 
$63,536.41. 

Warren  County,  Appli.  154-1092,  Farming- 
ton  and  Pine1  Grove  Townships,  (23,024  feet. 
Either  bituminous  surface  course  on  concrete 
foundation  or  one  course  reinforced  concrete. 
Fred  C.  Chiodo,  Sheffield,  Pa.,  $164,489.94. 

Store  and  Residence,  Jessup,  Pa.  Architect, 
J.  V.  Russoniello,  Scranton  Life  Building, 
Scranton,  Pa.  Owner,  Angelo  Cappellili,  910 
Church  street,  Jessup,  Pa.  Frame,  2  stories, 
40x24  feet,  asphalt  shingle  roof,  hardwood 
floors,  .steam  heat,  electric  light,  plate  glass. 
Plans  in  progress. 

Residence,  Scranton,  Pa.  Architect,  E.  H. 
Davey,  Coal  Exchange  Building,  Scranton,  Pa. 
Owner,  Axel  Pellgarid,  Board  of  Trade  Build¬ 
ing,  Scranton.  Frame,  2  stories,  26x38  feet, 
shingle  roof'  hardwood  and  pine  floors,  steam 
heat,  electric  light.  Owner  ready  for  bids. 

Duplex  Residence,  Scranton,  Pa.  Architect, 
E.  H.  Davey,  Coal  Exchange  Building,  Scran¬ 
ton,  Pa.  Owner,  Thomas  Protherae,  838  Mon¬ 
roe  street,  .Scranton,  Pa.  Frame  and  stucco, 
2  stories,  30x55  feet,  asphalt  shingle  roof, 
hardwood  floors,  steam  heat,  electric  light.  Ar¬ 
chitect  taking  bids  due  November  15th. 

Cottage,  Dallas,  Pa.  Architect,  Edward 
Langley,  Scranton  Life  Building,  Scranton, 
Pa.  Owner,  O.  S.  Woolworth,  Scranton  Life 
Building,  Scranton.  Field  stone,  2  stories, 
36x28  feet,  shingle  roof,  hardwood  floors, 
steam  heat,  electric  light.  Owner  is  building. 


Pennsylvania 
Contracts  Awarded 

Residence,  Scranton,  Pa.  Architects,  Mor¬ 
ris  &  McHale,  Mear  Building,  Scranton,  Pa. 
Owner,  Martin  Gill,  Clay  street,  Scranton,  Pa. 
Frame,  2%  stories,  30x40  feet,  .slate  roof, 
hardwood  floors,  vapor  vacuum  heat,  electric 
light,  tile  work.  Contract  awarded  to  James 
Niland,  907  Beech  street,  Scranton. 

Hall  (repairs),  Scranton,  Pa.,  $10,000. 
Architect,  V.  Russoniello,  Scranton  Life 
Building,  Scranton,  Pa.  Owners,  St.  John’s 
Society,  care  of  James  Hayes,  president, 
Miller  Building,  Scranton,  Pa.  General  inte¬ 
rior  and  exterior  alterations,  asbestos  shingle 
roof,  hardwood  floors,  electric  light,  fire  re¬ 
pairs.  Contract  awarded  to  Boland  Brothers, 
427  Spruce  street,  'Scranton. 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 
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PHILADELPHIA 
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Factory  (alts,  and  add.),  112  Adams  avenue, 
Scranton,  Pa.  Architect,  A.  J.  Ward,  County 
Bank  Building,  Scranton,  Pa.  Owners,  Clark 
&  Snover  Co.,  on  premises.  Brick,  f ramie,  2 
and  5  stories,  irregular  size,  mastic  floors, 
steam  heat,  electric  light,  metal  lath,  freight 
elevators,  hollow  metal  sash,  fire  doors,  wa¬ 
terproofing.  Contract  awarded  to  Hagen 
Lumber  Co.,  Scranton,  Pa. 

Manufacturing  Building,  Carlisle,  Pa.  Ar¬ 
chitect,  C.  J.  Lappley,  Cotterel-Ebner  Build¬ 
ing,  Harrisburg,  Pa.  Owner,  care  of  Mr. 
Herr,  Green  and  Woodbine  street^,  Harris¬ 
burg,  Pa.  Brick,  fireproof,  1  and  2  stories, 
88x100  feet,  composition  roof,  concrete  floors, 
steam  heat,  electric  light,  hollow  tile,  metal 
lath,  rolled  steel  sash  and  skylights,  roof  ven¬ 
tilators,  hollow  metal  doors,  floor  hardener. 
Contract  awarded  to  J.  W.  Pomraning,  Kun- 
kel  Building,  Harrisburg,  Pa. 

Bank  (alts.),  Millersburg,  Pa.  Architect, 
C.  J.  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg.  Owners,  First  National  Bank,  care 
of  architect.  General  interior  alterations, 
composition  and  tile  floors.  Contract  awarded 
to  Harold  Helwig,  Millersburg,  Pa. 

Church,  Paxtang,  Harrisburg,  Pa.  Archi¬ 
tects,  Johnston  &  Starr,  Spooner  Building, 
Harrisburg,  Pa.  Owners,  Paxton  Presbyte¬ 
rian  Church,  Rev.  King,  Paxtang,  Pa.  Stone, 
1  story  and  basement,  35x65  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electrie  light, 
meta'l  lath,  waterproofing  and  dampproofing. 
Contract  awarded  to  B.  Frank  Saussman,  Har¬ 
risburg,  Pa. 

Residence,  102  Lansdowne  Court,  Lans- 
downe,  Pa.  Architect,  E.  Allen  Wilson,  1208 
Chestnut  street,  Philadelphia.  Owner,  E.  Al¬ 
len  Wilson,  1208  Chestnut  street,  Philadelphia. 
Brick  and  frame,  3  stories,  52x27  feet,  2  sto¬ 
ries,  16x20  feet,  shingle  roof,  hardwood  floors, 
hot  water  heating,  electric  lighting,  tile  and 
marble1  work,  oil  burning  equipment.  Con¬ 
tract  awarded  to  Christian  E.  Hanson,  Penn 
Boulevard,  East  Lansdowne,  Pa. 

Residence,  Bentley  Road,  Cynwyd,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Mrs.  M.  C. 
Rawlings,  5615  Kingsessing  avenue,  Philadel¬ 
phia.  Frame  and  stucco,  2  stories,  22x30 
feet,  shingle  roof,  pine  and  oak  floors,  hot 
air  heating,  electric  lighting.  Contract  award¬ 
ed  to  John  Borylis,  Manoa  Heights,  Pa. 

Residence  (add.  and  alts.)  to  Apartment, 
East  King  street,  Lancaster,  Pa.  Architect, 
H.  Y.  Shaub,  Imperial  Building,  Lancaster, 
Pa.  Owner,  Dr.  S.  W.  Miller,  on  premises. 
Brick,  2  stories,  15x20  feet,  slag  roof,  hardi- 
wood  floors,  hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  D.  .S.  Warfel,  39 
East  Grant  street,  Lancaster,  Pa. 


Cottage,  St.  David’s,  Pa.  Architect,  Louis 
S.  Adams,  1703  Chestnut  street,  Philadelphia. 
Owner,  A.  G.  Rosengaren,  Ninth  and  Par¬ 
rish  streets,  Philadelphia.  Frame  and  stucco, 
2y2  stories,  34x15  fe6t,  slate  roof,  oak  and 
pine  floors,  pipeless  heater,  electric  lighting, 
iron  work.  Contract  awarded  to  C.  C.  Eddle- 
man,  1627  Sansom  street,  Philadelphia. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  York 
County,  R-333,  Fairview  and  Newberry  Town¬ 
ships,  20,088  feet.  One  course  reinforced  con¬ 
crete  and  hillside  vitrified  brick.  $215,365.25. 
Contract  awarded  to  Kumer  &  Graeber,  Sha- 
mokin,  Pa. 

Store  (alts,  and  add.),  525  North  Sixth 
street,  Allentown,  Pa.  Architect,  C.  W.  Gros- 
sart,  603  Hamilton  street,  Allentown,  Pa. 
Owner,  Leib  Kramer,  on  premises.  Copper 
front,  1  story,  11x30  feet,  rubberoid  roof,  pine 
floors,  tile  work,  plate  glass,  rolled  steel  sky¬ 
lights,  metal  ceilings.  Contract  awarded  to 
A.  O’Donnell,  Allentown,  Pa. 

School  (high),  Parson,  Pa.  Architect,  R. 
A.  Herr,  Simon  Long  Building,  Wilkes-Barre. 
Owners,  Parson  School  Board,  R,  Wallace, 
secretary,  Parson.  Brick,  2  stories  and  base¬ 
ment,  99x110  feet,  slag  roof,  hardwood  floors, 
hollow  tile,  electric  lighting,  rolled  steel  sky¬ 
lights,  roof  ventilators.  Contract  awarded  to 
H.  Mailander,  167  Barney  street,  Wilkes- 
Barre,  Pa. 


New  Jersey 
Construction  News 

Church  and  Sunday  School,  Vineland,  N.  J. 
Architects,  Mills  &  Van  Kirk,  Harrison  Build¬ 
ing,  Philadelphia.  Owners,  Congregational 
Church  o^the  Pilgrim,  Rev.  John  Harper  Mac¬ 
millan,  Vineland,  N.  J.  Brick,  steel  and  con¬ 
crete,  2  stories  and  basement,  50x97  feet, 
slate  roof,  concrete  floors,  vapor  heating,  elec¬ 
tric  lighting,  tile  work,  leaded  glass,  folding 
partitions,  cut  stone,  structural  iron.  Plans 
about  completed. 

Store  and  Apartment  (alts,  and  add.)  and 
Garage,  Broad  street,  Trenton,  N.  J.  Archi¬ 
tect,  R.  A.  Schuman,  202  West  'State  street, 
Trenton,  N.  J.  Owner,  H.  .Silverstein,  332 
South  Broad  street,  Trenton,  N.  J.  Brick,  1 
story,  12x8  feet,  18x22^.  feet,  hardwood  and 
concrete  floors,  electric  light,  metal  ceilings. 
Plans  in  progress. 

Residences  (2),  Broad  street,  Trenton,  N.  J. 
Architect,  R.  A.  Schuman,  202  West  State 
street,  Trenton,  N.  J.  Owner,  M.  Keller,  457 
South  Broad  street,  Trenton,,  N.  J.  Brick,  3 
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stories,  13  feet  9  inches  x  46  feet  each,  slate 
and  tin  roof,  pine  floors,  pipeless  heat,  elec¬ 
tric  light.  Architect  ready  for  bids. 

Store  and  Apartments  (4),  Moorestown, 
N.  J.  Architect,  Byron  H.  Edwards,  34  South 
Seventeenth  street,  Philadelphia.  Owner, 
name  withheld.  Brick  and  cut  stone,  2  sto¬ 
ries,  95x70  feet,  slag  roof,  pine  floors,  hot 
water  heating,  electric  lighting,  tile  and  mar¬ 
ble  work,  metal  bulks.  Plans  in  progress. 
Beady  for  bids  in  a  few  days. 

Residence  and  Garage,  Ocean  City,  N.  J. 
Architect,  A.  C.  Borzner,  717  Walnut  street, 
Philadelphia.  Owner,  George  S.  Russell,  Land 
Title  Building,  Philadelphia.  Frame  and 
stucco,  3  stories,  30x50  feet  and  9x19  feet, 
shingle  roof,  electric  lighting,  pine,  cement 
and  hardwood  floors.  Owner  will  take  bids. 

Factory,  North  Clinton  street,  Trenton, 
N.  J.,  $6,000.  Architect,  private  plans.  Own¬ 
ers,  Empire  Tire  &  Rubber  Co.,  North  Clinton 
and  Mulberry  streets,  Trenton,  N.  J.  Steel, 
frame  and  brick,  1  story,  48x90  feet,  slag 
roof,  rolled  steel  sash.  Owners  will  build. 

Store  and  Residence,  Bellevue  avenue,  Tren¬ 
ton,  N,  J.  Architect,  private  plans.  Owner, 
G-.  A.  Smith,  613  Edgewood  avenue,  Trenton, 
N.  J.  Brick,  2 y2  stories,  16x28  feet,  slate 
roof.  Owner  will  build. 

School,  Trenton,  N.  J.  Architects,  associate, 
William  H.  Slack  &  Son  and  E.  Sibley,  Tren¬ 
ton,  N,  J.  Owners,  Board  of  Education, 
County  of  Mercer,  Trenton,  N..  J.  Brick  and 
steel,  2  stories  and  basement,  130x24  feet  and 
156x55  feet,  124x50  feet  and  53x99  feet,  slag 
roof,  cement  and  maple  floors,  metal  lath, 
dumb  waiter,  roof  ventilators,  dampprooofing, 
iron  work  and  stairs,  floor  hardener,  bond, 
hollow  metal  doors,  rolled  steel  skylights,  tile, 
marble  and  terrazzo  work  (heating,  etc.,  sep¬ 
arate  bids).  Lowest  bidders:  Karno  Smith, 
Trenton,  N.  J.,  $448,000;  Charles  J.  Smith, 
Trenton,  N.  J.,  $454,217.  Electric,  Biard  Ost- 
erhout  Co.,  2100  Walnut  street,  Philadelphia, 
$15,000,  Heating,  Dechman  Plumbing  &  Heat¬ 
ing  Co.,  Camden,  N.  J.,  $50,988.  Plumbing, 
Trenton  Plumbing  &  Heating  Co.,  Trenton, 
N.  J.,  $29,986. 


New  Jersey 
Contracts  Awarded 

Twin  Residences,  233  South  Olden  street, 
Trenton,  N.  J.,  $8,000.  Architect,  private 
plans.  Ow~er,  Samuel  Wyers,  824  Quinton 
street,  Trenton,  N.  J.  Brick,  2 y2  stories, 
14x42  feet,  slate  roof,  pine  floors.  Contract 
awarded  to  Jackson  Brothers,  Trenton,  N.  J. 


Miscellaneous 
Construction  News 

Residence  and  Garage,  Winston-Salem, 
N.  C.  Architect,  Charles  Barton  Keen,  Bailey 
Building,  Philadelphia.  Owner,  C.  A.  Kent, 
Winston-Salem,  N.  C.  Brick  and  hollow  tile, 
2 y2  stories,  slate  and  tile  roof,  oak  floors,  va¬ 
por  heating,  electric  lighting.  New  plans  in 
progress. 

Church,  Washington,  D.  C.  Architects, 
Charles  W.  Bolton  &  Son,  Witherspoon  Build¬ 
ing,  Philadelphia.  Owners,  Calvary  Methodist 
Episcopal  Church,  Washington,  D.  C.  Brick 
and  stone.  Plans  in  progress. 

Factory,  Milford,  Delaware.  Architect,  pri¬ 
vate  plans.  Owners,  Cellulose  Products  Co., 
Charles  A.  Camillo,  president,  Marcus  Hook, 
Pa.  Plans  in  progress.  Too  early  for  details. 

Boat  House,  Upper  Saranac  Lake,  N.  Y. 
Architect,  Paul  Livingston  Boyd,  6943  Lime¬ 
kiln  Pike,  Philadelphia.  Owner,  'George  H. 
Kirby,  care  of  architect.  Frame,  2  stories, 
37x36  feet,  shingle  roof.  Contract  awarded 
to  Arch  K.  Schock,  45  West  Green  Lane, 
Chestnut  Hill,  Philadelphia. 


WHAT  ARE  BUILDING  COSTS? 

BY  A.  P.  GREENSFELDER,  Fruin-Colnon 
Contracting  Co.,  St.  Louis,  Mo. 

People  frequently  discuss  building  costs 
as  if  bricks  and  bricklayers,  materials 
and  labor  were  the  only  items  worthy  of 
consideration.  Broadly  speaking,  men  and 
materials  do  comprise  the  total  expense  in 
construction  work,  just  as  they  do  in  any 
other  article  produced  by  civilized  man. 

What  we  wish  to  emphasize,  however, 
is  that  most  people  really  think  that  the 
walls  and  floors  of  a  building,  the  visible 
completed  objects,  are  the  only  costs  that 
enter  into  the  expense  of  erection.  They 
think  differently,  however,  when  they  find 
it  ncessary  to  buy  a  stick  of  wood  at  the 
lumber-yard  or  *  a  pair  of  hinges  at  a 
hardware  store,  which  may  be  needed  for 
an  extra  partition  after  they  have  moved 
into  the  new  building. 

From  their)  own  books  business  men 
know  just  the  sort  of  expense  items  they 
must  add  to  the  cost  for  fixed  charges, 
operating  expense  and  legitimate  profits. 
They  understand  that  their  selling  prices 
must  include  rent,  taxes  and  insurance, 
contingency  charges,  interest  and  profits. 

Builder  Has  “Overhead” 

The  builder  is  a  merchant.  He  is  also  a 
manufacturer,  differing  from  the  usual 
producer  in  that  the  builders  factory  is 
portable  and  frequently  without  a  roof, 
at  least  until  nearly  the  end  of  the  job. 
The  builder  has  a  fixed  office,  a  ware¬ 
house  and  yards  for  storage  of  machinery 
and  materials.  The  annual  upkeep  of 
these  adjuncts  must  be  sustained  by  field 
construction  executed  during  the  year. 

The  builder  also  has  selling  expense. 
He  must  advertise  and  call  upon  archi¬ 
tects,  engineers  and  owners  before  he  se¬ 
cures  a  customer.  He  must  pay  his  esti¬ 
mator  to  make  a  quantity  survey  of  the 
plans,  because  the  owner  does  not  tell 
him  what  he  tells  everybody  else  he  buys 
from — the  quantity  of  materials  he  wants 
to  purchase.  The  builder’s  purchasing 
agent  then  locates  the  materials  at  mar¬ 
ket  prices ;  and,  after  careful  estimates 
are  made,  conference  held  and  a  financier 
consulted,  a  contract  is  made  with  a  fu¬ 
ture  owner  and  the  builder  assumes  the 
title  and  agency  of  a  contract. 

As  agent,  the  contractor  arranges  to 
incur  the  following  expenses :  surety 
bonds,  liability,  fire  and  tornado  insur¬ 
ance,  building  permits,  water  license,  city 
inspection  fee,  temporary  public  utilities 
service,  transportation  of  materials  and 
drayage  of  equipment.  Not  a  single  item 
would  be  visible  to  a  visitor  to  the  build¬ 
ing  site,  and  yet  they  may  constitute  10 
per  cent,  to  15  per  cent,  of  the  cost.  Then 
there  is  bank  interest,  because  the  owner 
does  not  advance  money  for  payrolls  and 
material  bills.  There  is  also  ice  and  coal, 
oil,  stationery,  carfare,  postage,  rope,  per¬ 


ishable  tools,  scaffolding,  demurrage,  war 
taxes  and  other  miscellaneous  items  which 
are  consumed. 

Equipment  Costs  High 

On  a  job  of  any  size  at  all,  the  contrac¬ 
tor  must  provide  labor-saving  equipment, 
such  as  concrete  mixers,  steam  shovels, 
derricks,  hoisting  machines,  power  saws 
and  similar  machinery.  While  they  are 
truly  labor-saving  and  produce  economy, 
they  cost  about  4  per  cent,  of  their  value 
each  month.  Then  there  is  the  greatest 
of  intangibles,  brains,  which,  mingled 
with  experience,  knowledge,  good  judg¬ 
ment,  aptitude  and  industry,  produce  that 
supervision  which  makes  for  good  results. 
Brains  insure  satisfactory  service.  This 
is  represented  in  the  contractor’s  organi¬ 
zation  in  many  ways.  The  ablest  superin¬ 
tendent,  for  instance,  makes  the  fewest 
mistakes,  has  initiative,  plans  his  work 
ahead,  keeps  his  men  working  cheerfully 
together  and  gets  a  quality  job  done  ahead 
of  time  within  the  estimated  cost.  Such 
men  earn  good  wages  and  are  worth  it. 
Every  merchant  and  manufacturer  knows 
how  scarce  leaders  are. 

Then  appear  such  contingency  items  as 
frost,  rain,  labor  strikes,  railroad  delays 
and  accidents,  many  of  which  are  com¬ 
mon  to  most  industries,  but  all  of  which 
frequently  confront  the  contractor.  The 
law  of  averages  applies  the  proper  charge 
on  such  items  to  the  work.  Finally,  to 
the  actual  outlay  for  materials  and  labor 
must  be  added  a  remuneration  for  the 
contractor  sufficient  to  induce  him  to  re¬ 
main  in  business,  subject  to  hardships  and 
risks,  and  yet  keep  his  financial  credit 
good  enough  to  start  the  next  job. 

Do  you  still  think  men  and  materials 
embrace  all  building  costs ? — The  Con¬ 
structor. 


September  was  the  fifth  consecutive 
record-production  month  in  the  portland 
cement  industry  according  to  figures  of 
the  United  States  Geological  Survey  just 
released.  Daily  production  was  at  the 
rate  of  381,000  barrels,  as  compared  with 
376,000  in  August,  the  best  full  month 
on  record.  Since  April  production  has 
been  at  a  monthly  rate  well  over  1,000,- 
000  barrels  in  excess  of  the  best  previ¬ 
ous  month  on  record.  Shipments  during 
September,  although  totaling  less  than 
August,  because  of  transportation  diffi¬ 
culties  and  car  shortage,  were  at  the  rate 
of  over  1,600,000  bags  per  day.  (There 
are  four  baks  in  a  barrel  of  376  pounds.) 

As  portland  cement  enters  into  practic¬ 
ally  every  form  of  construction  and  is 
used  as  soon  as  shipped  during  summer 
months,  figures  as  to  shipments  of  that 
commodity  serve  as  the  best  index  of 
construction  activity.  The  enormous 
construction  program  now  under  way  is 
the  biggest  single  factor  in  hastening  the 
return  of  business  prosperity. 


Shipments  of  portland  cement  this  year 
will  probably  total  close  to  110,000,000 
barels,  as  compared  with  98,000,000  dur¬ 
ing  1920,  the  best  previous  year.  For 
the  past  five  months  portlahd  cement 
plants  of  the  country  have  been  produc¬ 
ing  at  the  rate  of  137,000,000  barrels  per 
year,  which  means  that  when  the  farmers 
and  the  railroads  again  enter  the  con¬ 
struction  market,  there  will  be  plenty  of 
this  useful  material  to  meet  their  needs. 


That  the  popularity  of  steel  basement 
windows  will  increase  among  home  build¬ 
ers,  as  did  the  use  of  steel  sash  among  in¬ 
dustrial  builders,  is  unquestioned.  Ten 
years  ago,  steel  sash  was  practically  un¬ 
known  among  the  building  trade.  Today, 
it  is  used  in  factory  buildings,  stores,  of¬ 
fice  buildings,  schools,  banks  and  even 
hotels.  This  increased  use  of  steel  sash 
has  been  brought  about  by  educating 
building  owners,  architects  and  contrac¬ 
tors  to  its  many  advantages.  In  like  man¬ 
ner,  the  home  owner,  contractor  and  ar¬ 
chitect  will  come  to  look  upon  steel  base¬ 
ment  windows  with  favor  and  satisfac¬ 
tion. 

Steel  basement  window's  have  several 
important  advantages  over  wood  windows 
that  are  sure  to  appeal  to  the  thoughtful 
home  owner  and  builder. 

They  admit  from  40%  to  80%  more 
daylight  for  the  same  sized  masonry  open¬ 
ing.  The  sash  and  frame  are  made  from 
solid,  narrow,  rolled  steel  bars,  eliminat¬ 
ing  the  wide  wlooden  members  and  per¬ 
mit  the  use  of  larger  glass  lights. 

Steel  windows  cannot  stick  or  warp. 
The  difficulty  experienced  by  every  home 
owner  in  trying  to  open  or  close  his  win¬ 
dows,  (when  the  sash  has  swollen  and 
stuck,  is  entirely  eliminated.  Steel  is  not 
affected  by  moisture. 

Screens  may  be  attached  easily  to  the 
outside  of  the  frames.  Holes  are  punched 
through  the  frame  so  that  special  screen 
frames  are  unnecessary. 

Because  of  their  construction,  steel 
windows  resist  fire  and  stand  up  under 
hard  usage.  They  always  have  a  better 
appearance  than  wooden  windows,  and 
add  to  the  attractiveness  of  a  house. 

Here  is  one  fact  of  interest  to  contrac¬ 
tors  and  builders.  Steel  windows  with 
channel  frame  construction  save  labor 
and  expense  in  installing.  This  type  of 
window  will  set  upright  on  the  still  with 
out  bracing  and  it  has  the  important  ad¬ 
ditional  advantage  of  serving  as  a  guide 
to  the  mason.  The  channel  frame  makes 
it  impossible  to  build  the  wall  so  close 
that  it  will  bind  the  ventilator.  The  out¬ 
side  leg  of  the  channel  frame  is  some¬ 
what  longer  than  the  inside  leg.  The 
mason  builds  the  wall  snugly  against  the 
front  leg,  filling  the  channel  with  mortar 
as  he  goes  up.  Anchorage  is  secured  by 
means  of  four  straight  flat  pieces  of  steel 
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about  1"  by  4"  long.  These  are  laid  in 
the  mortar  joints  in  such  a  way  that  the 
ends  extend  about  ^4  inch  into  the  chan¬ 
nels  at  the  jambs. 

One  advantage  of  steel  basement  win¬ 
dows,  which  appeals  to  architects,  con¬ 
tractors  and  dealers,  alike  is  the  fact  that 
they  are  standardized  and  made  in  only 
a  few  popular  sizes.  This  assures  the 
architect  or  contractor  that  he  will  not 
have  the  delay,  the  extra  cost  and  trouble 
which  invariably  accompany  the  purchases 
and  installation  of  special  sized  wood  win¬ 
dows  and  also1  permits  the  dealer  to  carry 
a  sufficient  stock  with  only  a  small  invest¬ 
ment,  and  sell  at  a  price  commensurate 
with  wood. 

Another  point  in  favor  of  using  steel 
basement  windows  is  that  of  low  initial 
cost  both  to  the  home  owner  and  build¬ 
ing  supply  dealer.  Not  only  are  they 
quoted  at  a  price  that  successfully  com¬ 
petes  with  wooden  windows,  but  an  addi¬ 
tional  saving  is  also  effected,  by  the  fact 
that  these  steel  windows  are  completely 
equipped,  sash  hung,  priming  coat  of 
paint  applied,  and  all  hardware  in  place. 


COMPARATIVE  STRENGTH  OF 
AIR-DRIED  AND  KILN-DRIED 
WOOD 

Some  wood  users  claim  that  kiln-dried 
wood  is  brash  and  not  equal  in  strength 
to  wood  that  is  air-dried.  Others  ad¬ 
vance  figures  purporting  to  show  that 
kiln-dried  wood  is  much  stronger  than 
air-dried.  But  some  150,000  compara¬ 
tive  strength  tests,  made  by  the  Forest 
Products  Laboratory,  of  the  U.  S.  Forest 
Service,  on  kiln-dried  and  air-dried  speci¬ 
mens  of  28  common  species  of  wood 
show  that  good  kiln  drying  and  good  air 
drying  have  the  same  effect  upon  the 
strength  of  wood. 

The  belief  that  kiln  drying  produces 
stronger  wood  than  air  drying  is  usually 
the  result  of  failure  to  consider  differ¬ 
ences  in  moisture  content.  The  mois¬ 
ture  content  of  wood  on  leaving  the  kiln 
is  generally  from  2  to  6  per  cent,  lower 
than  that  of  thoroughly  air-dried  stock. 
Since  wood  rapidly  increases  in  strength 
with  loss  of  moisture,  higher  strength 
values  may  be  obtained  from  kiln-dried 
than  from  air-dried  wood.  Such  a  dif¬ 
ference  in  strength  has  no  significance, 
since  in  use  a  piece  of  wood  will  come 
to  practically  the  same  moisture  condi¬ 
tion  whether  it  is  kiln-dried  or  air-dried. 

It  must  be  emphasized  that  the  appear¬ 
ance  of  the  dried  wood  is  not  a  reliable 
criterion  of  the  effect  the  drying  process 
has  had  upon  its  strength.  The  strength 
properties  may  be  seriously  injured  with¬ 
out  visible  damage  to  the  wood.  Also,  it 
has  been  found  that  the  same  kiln-dry¬ 
ing  process  can  not  be  applied  with  equal 
success  to  all  species.  To  insure  unin¬ 
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jured  kiln-dried  material,  a  knowledge  of 
the  correct  kiln  conditions  to  use  with 
stock  of  a  given  species,  grade,  and  thick¬ 
ness,  and  a  record  showing  that  no  more 
severe  treatment  has  been  employed,  are 
necessary. 

METHODS  OF  PLACING  CON¬ 
CRETE  IN  COLD  WEATHER 
b  A.  j.  r.  curtis,  in  Building  Age 

None  of  the  radical  departures  in  build¬ 
ing  operations  during  the  last  few  years 
carries  greater  economic  possibilities  than 
that  of  carrying  on  these  operations  con¬ 
tinuously  or  nearly  continuously  through¬ 
out  the  year.  Frequently,  closing  down 
for  the  winter  means  the  loss  of  valuable 
time  in  the  fall  as  .  well  because  of  the 
fear  that  work  started  in  moderate  wea¬ 
ther  may  continue  after  cold  weather 
sets  in. 

Most  building  materials  are  easier  to 
procure  in  the  winter  and  sometimes  at 
lower  cost.  Labor  is  usually  more  plenti¬ 
ful  and  labor  turnover  is  less.  Winter 
interruption  to  his  business  often  means 
that  the  contractor  has  to  rebuild  almost 
an  entire  trained  organization — frequent¬ 
ly  including  technical  and  superintending 
forces  and  fifteen  or  more  different  trades 
— every  spring. 

Winter  construction  costs  are  usually 
somewhat  higher,  but  nearly  always  worth 
more  than  they  cost  to  the  owner,  be¬ 
cause  his  income  or  benefits  from  the 
structure  start  months  sooner  and  to  the 
contractor  because  he  can  complete  the 
work,  take  out  his  payments  and  look 
ahead  to  the  next  job.  The  construction 
season  is  thus  profitably  lengthened  for 
both  owner  and  contractor. 

About  the  only  important  obstacle  to 
winter  construction  h^s  been  the  lack  of 
an  nuderstanding  and  application  of  the 
relatively  simple  precautions  necessarv  t 
successful  winter  concrete  work.  Much 
winter  concreting  has  been  done  success¬ 
fully  during  the  past  ten  years  and  some 
of  the  largest  and  finest  construction 
work  of  the  war  period  was  completed 
with  the  thermometer  around  the  zero 
point. 

The  contractor  who  carefully  plans 
ahead  can  often  complete  all  concrete 
portions  of  a  job  before  severe  cold  wea¬ 
ther  sets  in  so  that  the  remainder  of  the 
work  may  proceed  regardless  of  outside 
temperature  conditions.  Concrete  work 
started  in  October  and  November  is  usu¬ 
ally  subject  to  considerable  economies, 
for  concreting  crews  work  most  efficiently 
during  moderate  or  cool  weather. 

Planning  for  Winter  Concreting 

•The  contractor  wbo  expects  to  under¬ 
take  building  work  likely  to  involve  plac¬ 
ing  of  concrete  in  freezing  weather  will 
do  well  to  arrange  as  early  as  possible  for 
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necessary  supplies  of  sand,  gravel  and 
stone.  Rail  priorities  given  to  facilitate 
the  movement  of  coal  have  already  made 
it  difficult  to  obtain  cars  for  the  movement 
of  concrete  materials  and  this  situation 
can  hardly  be  expected  to  improve  until 
coal  requirements  have  been  taken  care 
of. 

Gravel  pits  cannot  operate  in  the  winter 
and  they  are  usually  compelled  to  close 
down  with  the  first  hard  freeze.  Mater¬ 
ials  wet  in  transit  and  frozen  in  the  car 
are  difficult  and  expensive  to  thaw  out  and 
unload.  These  facts  are  stated  to  em¬ 
phasize  the  importance  of  arranging  early 
and  carefully  following  up  deliveries  of 
concreting  materials. 

Principal  preparations  for  cold  weather 
concreting  .consist  of  providing  or  con¬ 
serving  heat  in  the  presence  of  sufficient 
moisture  so  that  the  concrete  can  harden 
uniformly  and  with  reasonable  rapidity. 
If  concrete  freezes,  the  hardening  action 
stops,  for  the  water,  which  must  be  de¬ 
pended  upon  to  react  with  cement,  has 
changed  to  ice  and,  as  is  well  known* 
cement  and  ice  do  not  react  nor  does  con¬ 
crete  harden  while  frozen ;  but  the  forma¬ 
tion  of  ice  is  accompanied  by  expansion 
which  may  spall  or  disfigure  the  surface 
of  the  work  or  interfere  considerably  with 
the  strength. 

For  a  period  during  the  fall,  the  tem¬ 
perature  at  night  may  go  down  to  freez¬ 
ing,  although  quite  moderate  or  even 
warm  during  the  day.  It  is  usually  pos¬ 
sible  under  these  and  similar  weather 
conditions  to  take  care  of  concrete  work 
satisfactorily  by  covering  the  work  care¬ 
fully  in  order  to  trap  the  heat  present, 
when  the  concrete  was  placed,  keeping  out 
cold  winds,  rain  and  sleet.  Even  where  the 
temperature  does  not  go  below:  freezing, 
covering  the  work  is  beneficial  in  hasten¬ 
ing  the  hardening. 

Protective  Coverings 

The  nature  and  duration  of  this  pro¬ 
tection  depends  upon  the  character  of  the 
work  to  be  protected  and  prevailing  tem¬ 
perature  conditions.  ‘Every  covering 
should  be  tight,  to  resist  and  keep  out 
wind  and  water.  Beware  of  holes,  tears 
or  openings  of  any  kind  and  be  partic¬ 
ularly  careful  to  amply  protect  exposed 
producing  portions  of  the  work. 

Contractors:  generally  prefer  tarpaulins 
as  the  most  adaptable  covering  for  con¬ 
crete  work  of  various  kinds,  large  and 
small.  Tarpaulins  may  also  be  effective¬ 
ly  used  to  cover  exposed  piles  of  aggre¬ 
gates.  Wooden  housing  makes  the  most 
substantial  covering  for  whole  buildings, 
floors  of  buildings,  small  and  moderate 
size  bridges  and  similar  work,  and  where 
the  expense  can  be  justified  or  compen¬ 
sated  by  re-use  of  the  lumber,  it  is  com¬ 
monly  preferred. 

Straw  or  manure  is  commonly  used 
around  low  forms  and  for  foundations 


and  low  walls.  Manure  must  not  touch 
freshly  placed  concrete.  Building  paper, 
where  it  can  be  properly  suported,  is  an 
efficient  rotection  against  cold  winds  and 
is  used  over  walks  and  floors,  frequently 
carrying  a  covering  of  straw  or  manure. 

Heating  the  Mixing  Water 

When  it  becomes  necessary  to  impart 
heat  to  the  concrete  in  order  to  have 
it  come  through  the  first  48  hours  at  a 
temperature  of  SO  degrees  or  more  which 
is  recommended,  heating  of  the  mixing 
water  is  usually  resorted  to  as  the  cheap¬ 
est  and  easiest  method.  An  effort  is  of¬ 
ten  made  to  deposit  the  concrete  at  a  tem¬ 
perature  of  80  or  90  degrees.  To  do  this 
the  water  may  be  used  at  the  boiling  point. 
It  may  be  well  to  observe  that  since  it 
is  only  the  water  in  concrete  that  freezes, 
a  reduction  of  the  mixing  water  somewhat 
from  the  quantities  ordinarily  used  will 
be  found  beneficial. 

The  three  most  common  methods  of  heat¬ 
ing  mixing  water  for  concrete  are  as 
follows : 

(1)  By  exhausting  live  steam  in  the 
water  tank  or  barrel,  a  method  which  is 
adaptable  wherever  live  steam  is  avail¬ 
able  ; 

(2)  By  running  the  water  through  a 
coil  of  pipe  supported  over  a  fire,  perhaps 
the  easiest  arrangement  where  there  is 
running  water  but  no  live  steam,  and 

(3)  By  the  use  of  kettles  or  tanks  sup¬ 
ported  over  a  fire — suitable  where  neither 
live  steam  or  running  water  can  be  ob¬ 
tained. 

Heating  Aggregates 

As  the  weather  grows  colder  it  is  even 
more  desirable  to  get  the  concrete  into  the 
forms  at  high  temperature  and  heating  of 
the  aggregates — sand  and  pebbles  or 
stone — is  usually  the  next  of  the  progres¬ 
sive  methods  employed.  Contractors  are 
in  a  habit  of  heating  these  materials  to 
from  100  degrees  to  150  degrees,  striving 
to  deposit  the  concrete  at  90  degrees  or  as 
near  thereto  as  possible. 

Fireboxes,  made  of  sections  of  dis¬ 
carded  smokestack,  iron  pipe  or  boilers, 
serve  as  efficient  heaters,  the  materials  be¬ 
ing  banked  around  them  and  turned  occa¬ 
sionally  toi  insure  reasonable  uniformity 
to  heating.  Some  concrete  contractors 
prefer  to  construct  their  heaters  of  steel 
plates  laid  on  concrete  blocks  or  similar 
supports,  the  materials  being  heaped  on 
the  flat  plates  from  which  it  is  easier 
to  remove  them. 

Steam  jets  are  occasionally  used  being 
long  perforated  pipes  which  are  thrust 
into  the  piles,  and  used  as  a  means  of 
exhausting  steam  into  the  materials.  This 
apparatus  is  not  used  as  frequently  as  for¬ 
merly,  experience  appearing  to  show  that 
where  steam  is  available  it  is  more  effi¬ 
cient  and  convenient  to  supply  the  heat 
through  a  grid  of  steam  pipes,  laid  upon 


the  floor  where  the  aggregates  are  piled. 
In  this  case  the  pipes  do  not  exhaust 
the  steam  into  the  pile*  but  simply  supply 
heat  in  the  same  manner  as  an  ordinary 
steam  coil.  Tarpaulins.  are  frequently 
used  to  cover  the  pile  and  retain  the  heat. 

Cement  forms  a  relatively  small  por¬ 
tion  of  the  bulk  of  a  concrete  mixture 
and,  therefore,  need  not  be  heated.  It 
should  be  stored  where  well  protected 
from  moisture  and  extreme  cold.  Never 
depend  upon  the  heat  generated  by  the 
action  between  cement  and  water.  It  is 
inconsiderable. 

Some  Other  Suggestions 

In  extremely  cold  weather  heat  is  fre¬ 
quently  supplied  at  the  mixer.  This  has 
been  done  by  exhausting  steam  in  the 
mixer  drum  and  providing  the  latter  with 
“flaps”  if  necessary  to  retain  the  heat. 
Recently  very  efficient  kerosene  torches 
have  been  introduced  for  the  same  pur¬ 
pose.  Location  of  the  mixer  and  other 
detils  should  be  arranged  so  that  con¬ 
crete  will  be  carried  in  the  quickest  pos¬ 
sible  time  to  the  forms,  and  with  the  least 
exposure. 

Immediately  before  filling  each  small 
portion  of  the  form,  the  ice  is  removed 
if  any  be  present.  A  steam  hose  is  a 
great  help  in  melting  ice  and  warming 
form  surfaces.  In  the  absence  of  steam 
an  ordinary  blow  torch  may  be  used  to 
heat  the  surface  of  steel  forms. 

Salamanders  (coke  stoves)  and  steam 
coils  are  the  more  commonly  used  pieces 
of  apparatus  for  heating  enclosures.  A 
recently  invented  salamander  having  a 
water  pan  to  provide  moisture  as  well  as 
heat  in  the  enclosure  is  considered  par¬ 
ticularly  efficient.  Oil  stoves  and  large 
lamps  are  quite  frequently  used  on  small¬ 
er  wTork  in  rural  districts  where  they  are 
more  easily  accessible. 


Just  remember  this:  Give  out  courtesy, 
kindness,  patience  and  good-will,  and  you’ll 
get  them  all  back  with  compound  interest. 
The  men  who  deserve  to  rank  in  Class  A 
do  not  chew  the  lint  and  fuss  about  the 
small  misfits  of  life.  To  take  what  comes 
and  forget  the  rest  is  wisdom.  Let  Braggo 
give  the  janitor  the  call,  and  the  Hall  Boys 
have  it  out  with  the  Ashbox  Inspector — 
you  can’t  afford  to  soil  your  soul  with 
small  scraps.  Fight  on  a  big  scale,  or  not 
at  all.  The  folks  who  have  trouble  with 
ushers  are  always  looking  for  trouble — and 
find  it.  Smile,  old  boy,  smile! 


Repitition  tends  to  create  habit,  the  more 
often  we  see,  do  or  hear  a  thing,  the  quicker 
we  are  likely  to  be  influenced  by  it.  The 
consecutive  appeal  of  a  number  of  adver¬ 
tisements!  will  develop  certain  memories  and 
associations  tending  to  overcome  the  natural 
habit  of  procrastination. — Making  advertising 
pay. 
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Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co.  . . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . . . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Pace,  Common.  Paving). 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

fair  lamb,  P.  H.  Co  . 115  S.  30th  St..  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Aye.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Falrlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila, 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 

Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co.  . . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 


HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phity. 

HEATING  BOILERS. 

Borden  Stove  Co . . . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattlson  Co . 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co.  . . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Irwin,  James  M.,  &  Co . ...976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . .1345  Arch  St...  Phila. 

Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  B..  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H^  Co., 

63rd  and  Woodland  Ave.,  Phila 

ftOOFING  SLATE. 

o . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 

SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila 

Fairlamb,  P.  H.  Co.  . . 115  S.  30tli  t>i„  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen.  Wm.  H . 27tli  and  Diamond  Sts.,  Phila 

Fitzgerald,  J.  J.,  &  Co.  .2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.,  Co . Otis  Bldg.,  Pblla. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO 

Daniel  C.  Sinclair . East  Lansdowne,  Pa 

TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Pblla. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . s.. ..1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phtla. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  ftbila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  8t.,  Phila. 

WATER  PAINT. 

W.  L.,  &  Son . Sharon  Hill,  Pa. 

them.  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce.  Phila. 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts..  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“ The  Oldest  American  Fire  and  Marine  Insurance  Company’ ’ 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 

Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  JRoofe 

and  Flagging 


M® 


Made  with  Heavy  %  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia  iu-$*i6th‘St. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 
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Entered  at  the  Philadelphia  Port  Office  as  Second-Class  Matter 

Issued  Weekly  in  the  Interests  or  Architects,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue.  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK’’ 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 

To  Insure  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingseming  Avenue 
Philadelphia 


KEYSTONE  VELLUM 


Made  only  by 


KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


Architects,  Builders,  Sub  contractors,  Building 

Material  and  Supply  Concerns!!! 

C,  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

c  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

CL  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 


Bell  ’Phone,  Spruce  1611 


Keystone  ’Phone,  Race  7109 


JL 


THE  BUILDERS’  GUIDE 


EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MFSH^ - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  'Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Maiket  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 


THE  BUILDERS’  GUIDE 


“PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


TZFcicBftos.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

N.  J  ,  Lansdowne,  Fa. 


MORENE  ART  CEMENT 

“The  wall  finish  beautiful ” 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  — including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  Race  0150 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  C  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


GOLD  MEDAL  GLENW00D  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PflILA.,  PA. 


IONA 

Exhaust 

demonstration 


The  only 
ventilator  that 
shows  you. 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room, 
Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F.WEBER  CO. 

1125  Chestnut  Street 
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As  The  Editor  Sees  It 


IN  last  week’s  issue  of  the  Guide  we 
commented  on  the  scarcity  of  both 
common,1  and  skilled  labor  in  the 
building  trades  and  some  of  the  means 
employed  to  overcome  the  difficulties  of 
the  situation.  We  have,  on  numerous 
former  occasions,  urged  the  removal  of 
the  seasonal  stigma  from  the  building  in¬ 
dustry.  Now  the  scarcity  of  skilled  la¬ 
bor  is,  no  doubt,,  to  a  certain  extent,  in¬ 
fluenced  by  the  seasonal  character  of  con¬ 
struction  and  means  should  be  sought  to 
remove  this  obstacle.  The  New  York 
Building  Congress,  which  has  carried  on 
various  investigations  pertinent  to  con¬ 
struction  and  the  allied  trades,  recom¬ 
mended  a  program  which  would  reduce 
the  cost  of  building  by  adding  more  sea¬ 
sons  to  the  industry.  At  the  same  time 
such  a  program  would  inevitably  draw 
many  men  into  the  industry  who  now  pre¬ 
fer  to  follow  other  trades' not  affected  by 
weather  conditions. 

The  New  York  Building  Congress 
Bulletin  states : 

“While  the  congress  feels  fully  aware 
of  the  fact  that  an  entire  cure  for  sea¬ 
sonal  employment  is  impossible  on  ac¬ 
count  of  weather  conditions,  opportunity 
for  investment,  emergency  and  the  will  of 
the  owner  and  speculator,  still  the  opin¬ 
ion  is  general  that  much  can  be  done  to 
adjust  elements  that  affect  peak  demands 
and  as  a  result  decrease  much  of  the  un¬ 
necessary  cost  and  loss  to  which  the 
building  industry  is  now1  subjected. 


“With  this  understanding  the  follow¬ 
ing  recommendations  are  made  in  hope 
that  they  will  be  suggestive  to  owners, 
investors,  real  estate  brokers,  architects, 
engineers,  material  manufacturers,  con¬ 
tractors,  labor  and  others  who  may  be 
interested  in  reducing  costs  and  eliminat¬ 
ing  unemployment  periods : 

“1.  Establish  a  wider  range  of  rental 
period  dates. 

“2.  Regulate  Government,  State,  city, 
religious  and  educational  building  con¬ 
struction  so  that  it  will  come  during  the 
low  period  of  employment  wherever  pos¬ 
sible. 

“3.  Regulate  the  construction  of  new 
buildings  and  additions  that  are  erected 
for  owners’  prearranged  occupancy  with¬ 
out  regard  for  investment  returns  so  that 
it  will  come  during  the  low  period  of 
employment. 

“4.  Encourage  beginning  work  on  new 
construction  March  1  instead  of  the  cus¬ 
tomary  date  of  May  1,  thereby  bringing 
its  labor  demand  two  months  ahead  of 
the  demand  peak,  with  a  greater  supply 
available. 

“5.  Plan  maintenance  and  repair  work 
so  that  it  will  come  during  the  season  for 
Which  there  is  a  low  demand'  for  the 
labor  involved,  subject  to  emergency 
conditions  that  must  be '  considered? 

“6.  Wherever  possible,  adapt  the  de¬ 
mand  for  ‘inside’  and  ‘outside’  work  to 
labor  available.” 


PLAN  TO  INSTRUCT  BOYS  IN 
PLASTERING 

Steps  were  taken  yesterday  by  the 
Philadelphia  Building  Congress,  at  its 
weekly  meeting,  toward  the  establishment 
of  a  training  system  for  young  men  in 
the  plastering  trade.  D.  Knickerbacker 
Boyd,  president  of  the  congress,  appoint¬ 
ed  a  committee  consisting  of  James  F. 
Pearce,  James  S.  Meade,  Harry  C.  Woods 
and  D.  K.  Boyd,  to  confer  with  the  Mas¬ 
ter  Plasterers’  Company  and  the  local 
plasterers’  union  to  arrange  for  a  meet¬ 
ing  with  the  Board  of  Education. 

Contractors,  union  labor  officials,  archi¬ 
tects,  engineers,  builders  and  material 
men  have  promised  to  push  the  plan  sug¬ 
gested,  which  it  is  believed  will  be  accept¬ 
able  to  the  Board  of  Education. 

Several  contractors  offered  their  serv¬ 
ices  as  instructors;  and  material  dealers 
have  offered  to  provide  free  materials. 
The  contractors  offered  practical  instruc¬ 
tion  by  sending  their  best  workmen  to 
teach  the  boys. 

The  Philadelphia  Building  Congress 
agreed  to  undertake  the  publishing  of 
such  instruction  literature  as  may  be  re¬ 
quired. 

September  slate  sales  keep  up  the  pace 
set  by  August, — running  over 
million,  and  are  2%  above  1920,  anu 
4%  above  1921, — according  to  61  produc¬ 
ing  companies  reporting  to  the  National 
Slate  Association.  30  of  the  concerns 
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■V  reporting  show  that  September  is  the  first 
month  when  the  cumulative  year’s  total 
of  shipments  in  1922  is  20'%  above  1921, 
and  10%  above  1920. 

Blackboard  slate  shipped  in  the  first 
nine  months  of  1922  is  only  10%  behind 
the  entire  year’s  total  of  1921,  the  largest 
blackboard  slate  year.  As  two  of  the 
largest  producing  blackboard  quarries  re¬ 
sumed  operations  in  October  after  a  5 
months’  strike,  there  is  no  question  but 
that  1922  will  exceed  1921  by  15  to  25%. 
The  increasing  use  of  blackboard  slate 
by  industrial  plants,  railroad  stations, 
newspaper  offices,  and  other  commercial 
places,  in  addition  to  the  enormous  edu¬ 
cational  building  program  now  under 
construction,  is  responsible  for  this  in¬ 
creased  demand. 

20%  more  roofing  slate  was  shipped 
during  September,  1922,  than  produced, 
but  the  stocks  on  hand  would  maintain 
that  rate  of  consumption  for  several 
months.  The  added  production  of  the 
two  large  quarries  previously  mentioned, 
will  soon  bring  production  up  to  the  de¬ 
mand  in  most  sizes,  grades  and  colors. 
The  demand  for  the  stable  blacks,  greys, 
and  weathering  or  sea  green  varieties  is 
unusually  good,  as  the  public  recognizes 
today  more  than  ever  the  durability,  im¬ 
portance  and  all-time  cost  of  a  roof  and 
acknowledges)  slate’s  supremacy  as  am 
economic  roofing  material. 

As  expected,  electrical  slate  September 
shipments  were  25%  higher  than  August, 
and  are  constantly  increasing.  Many  large 
projects  and  buildings  have  reached  the 
stage  where  electrical  switch  boards,  pan¬ 
el  boards,  switch  bases,  etc.,  must  be  sup¬ 
plied. 

Slate  prices  are  holding  firm.  While 
fuel  and  car  shortage  embargoes  materi¬ 
ally  delayed  shipments  during  September 
and  October,  the  acute  situation  is  now 
somewhat  relieved.  Although  consider¬ 
able  trouble  in  getting  cars  sufficient  for 
shipments  is  still  the  rule,  contractors  and 
other  slate  users,  appreciating  the  situa¬ 
tion,  are  anticipating  their  slate  needs  and 
allowing  more  time  between  placement 
i  of  their  order  and  the  time  slate  is  re¬ 
quired. 

Meeting  Boeing  Called  of  All  Branches 
of  the  Slate  Industry 

Manufacturers,  producers,  distributors, 
walers,  roofing  and  other  contractors  Ask¬ 
ing  slate  are  planning  to  gather  in  New1 
York  at  the  Commodore  Hotel,  January 
25th  and  26th,  for  the  slate  industry 
meetings  to  be  held  under  the  auspices 
of  the  National  Slate  Association.  Many 
of  the  leading  concerns  in  the  industry 
will  hold  their.  own_  sales  *meetings- with 
;their\ repjesqntatiyfis  !  immediately :  fief  ore 
:  or :  afte/  the  elaies*  bf  -tJre  :sessiwk  deVoted 
to  the  industry  problems.  Roofing  con¬ 
tractors  and  other  users  of  slate.  ^11  over 
the  country  have  responded -\yelf  to  the 


need  for  a  co-operative  promotion  of  the 
use  of  slate  and  the  betterment  of  the 
conditions  and  relations  within  the  indus¬ 
try,  which  Secretary  Hoover  urged  the 
progressive  concerns  of  the  Industry  to 
undertake  at  the  first  meetings  last  year. 
The  results  of  the  first  nine  months’  ef¬ 
fort  have  more  than  justified  the  Secre¬ 
tary’s  judgment. 


WEATHERPROOF  YOUR  HOUSE— 
PREVENT  UNNECESSARY  LOSS 
OF  HEAT— SAVE  COAL 
( From  the  Division  o  f '  Building  and 
Housing,  U.  S.  Department  of 
Commerce ) 

The  saving  of  fuel  is  not  seriously 
considered  in  the  building  of  most  houses. 
Many  are  shabbily  built,  and  permit  too 
much  cold  air  to  enter  the  house.  Only 
a  few  years  ago  fuel  was  cheap  and  few 
bothered  about  saving  it.  While  it-  is 
true  that  most  attention  should  be  given 
to  the  proper  building  of  new  houses, 
much  can  be  done  to  prevent  the  loss  of 
heat  in  poorly  built  and  run-down  houses. 
To  save  heat  now  not  only  helps  to  meet 
the  present  coal  shortage,  but  it  will  teach 
those  who  plan  to  build  new  houses  the 
value  of  weatherproofing  and  good  con¬ 
struction.  Our  own  comfort  and  that  of 
our  neighbors  demands  that  we  obtain  the 
most  heat  from  our  coal  without  waste 
and  that  we  try  to  reduce  our  require¬ 
ments  as  much  as  possible. 

All  houses  should  be  well  ventilated, 
but  this  does  not  mean  that  unregulated 
drafts  of  cold  air  should  sweep  through 
the  house  at  all  times.  It  should  also  be 
remembered  that  in  cold  weather  the 
warm  air  is  continually  escaping  and  as 
it  passes  through  holes  and  cracks  in  the 
walls  it  is  at  once  replaced  by  the  cold 
out-of-doors  air. 

Cracks  around  the  windows  and  doors, 
broken  window  panes,  and  unprotected 
heating  pipes  indicate  that  fuel  is  being 
wasted.  If  one  family  wastes  fuel  dur¬ 
ing  the  coal  shortage,  another  may  suffer 
for  there  is  not  enough  coal  to  supply  all 
with  their  usual  amounts  this  winter. 

The  first  duty  of  every  one  is  to  see 
what  savings  can  be  effected.  Many  sug¬ 
gestions  appear  from  time  to  time  as  to 
how  to  save  coal ;  some  are  excellent  and 
can  be  followed  easily  and  at  little  ex¬ 
pense  ;  while  others  may  involve  an  ex¬ 
penditure  which  cannot  be  met.  How¬ 
ever,  broken  window  panes  should  be 
replaced  and  the  worst  cracks  ■around 
windows  and  doors  closed  up  wherever 
possible,  for  this  cost  is  less  than  the  cost 
of  the  extra  coal  that  will  otherwise  be 
burned.  Inability  to  pay  for  expensive 
improvements  is  no  excuse  for  not  mak¬ 
ing  those  which  can  be  paid  for  out  of 
the  saving  of  fuel  within  the  next  year  or 
two, 

(Continued  on  page  754) 


REMEMBER!! 

TO  BUY 

SEMET-SOLVAY  COMPANY’S 

KONAX 

When  in  the  market  for 

Integral  Waterproofing 
Accelerating  and  Hardening 
Anti-Freeze  Compounds 

For  your  next  job  of  concrete  floors,  roads 
pavements,  foundation  masonry  and  cement 
Mortar  for  brick  or  stone  masonry 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Philadelphia  Warehouse  Stock 
Spruce  2297 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 

2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone,  Race  6062 


Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensinoton  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


Visit  Our 
Show  Rooms 

Fine  Ming  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves,  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 


Contemplated  Construction-,  Architects  and  Owners;  Cost  Limit-,  Last  Days  for  Filing  Bids-, 

Character  of  Material  and  Equipment  Required;  Advance  Information  in  Every  Phase  of  New  Construction 


Church,  Twenty-third  and  McKean  streets, 
Philadelphia,  $75,000.  Architect,  George  I. 
Lovatt,  416  Walnut  street,  Philadelphia.  Own¬ 
ers,  St.  Edmund’s  Roman  Catholic  Church, 
on  premises.  Stone,  slate  roof,  electric  light¬ 
ing.  Plans  completed.  Architect  will  take 
bids  in  one  week. 

Residence  and  Garage,  Sedgwick  street  and 
Lincoln  Drive.  Architects,  Druckenmiller  & 
Williams,  1537  Chestnut  street,  Philadelphia. 
Owner,  B.  H.  Bueksbaum,  723  Walnut  street, 
Philadelphia.  Stone1,  hollow  tile  and  -plaster, 
2 y2  stories,  2114x58  feet,  wing  32x20  feet, 
garage,  1  story,  20x22  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing.  Plans  in  progress.  Architects  will  take 
bids  in  ten  days. 

Garage,  Office  and  Store,  Eighteenth  and 
Jackson  streets,  Philadelphia.  Architect,  R. 
A.  Schuman,  202  West  State  street,  Trenton, 
N.  J.  Owner,  Frank  Nardy,  3840  Spring 
Garden  street,  Philadelphia.  Brick,  steel,  2 
stories  and  basement,  138x100  feet,  concrete 
roof,  fireproof  floors,  steam  heat,  electric 
light,  tile  work,  metal  lath,  freight  eleva¬ 
tors,  roof  ventilators,  rolled  steel  sash  and 
skylights,  fire  doors.  Plans  in  progress.  Own¬ 
er  will  build. 

Residence  (alts,  and  add.),  Boyer  and 
Haines  streets,  Philadelphia.  Architects, 
Heacock  &  Hokanson,  Bailey  Building,  Phila¬ 
delphia.  Owner,  S.  Emlen,  Jr.,  Haines  and 
Chew  streets,  Philadelphia.  Stone,  3  stories, 
general  alterations  and  additions.  Plans 
completed. 

Manufacturing  Building  and  Office  Build¬ 
ing,  Northwest  Corner  Fourth  and  Arch 
streets,  Philadelphia.  Architects,  The  Ball¬ 
inger  Co.,  Twelfth  and  Chestnut  streets*  Phil¬ 
adelphia.  Owners,  Ketterlinus  Lithographic 
Co.,  on  premises.  Brick,  steel,  terra  cotta, 
cut  stone  and  reinforced  concrete,  8  stories 
and  basement,  55%xl40  feet,  slag  roof,  ce¬ 
ment  and  maple  floors,  roof  ventilators,  damp¬ 
proofing,  iron  work,  iron  stairs,  floor  hard¬ 
ener,  bond,  fire  doors,  copper  skylights,  rolled 
steel  sash,  tile  and  marble  work,  demolition 
(heating,  electric  work,  sprinklers  and  ele¬ 
vators  reserved).  Architects  will  take  new 
bids  after  first  of  the  year. 

Disston  Recreation  Centre,  Longshore  and 
Dittman  streets,  Philadelphia.  Architect, 


John  P.  B.  -Hinkler,  1211  Chestnut  street,  Phil¬ 
adelphia.  Owners,  Board  of  Recreation,  Bu¬ 
reau  of  Public  Welfare,  595  City  Hall,  Phila¬ 
delphia.  Excavation,  surfacing,  painting, 
setting  of  wall,  concrete  platform.  Owners 
will  be  ready  for  .bids  in  a  few  days. 

Warehouse  and  Store  (add.),  Fifth  street 
below  South  Street,  and  506  South  street, 
Philadelphia.  Architect,  I.  W.  Levin,  Vic¬ 
tory  Building,  Philadelphia.  Owner,  P.  Miller, 
on  premises.  Brick,  3  stories,  18x45  feet 
(connecting  two  buildings),  slag  roof,  pine 
floors,  cement  work,  structural  steel,  metal 
ceilings,  plate  glass,  flush  bulks,  hot  water 
heating,  electric  lighting,  tile  and  marble 
work.  Owner  will  be  ready  for  general  bids 
in  one  week. 

Apartment  and  Store  Building  (alts,  and 
add.),  Northeast  Corner  Eleventh  and  Lehigh 
avenue,  Philadelphia.  Architect,  William  H. 
Wooters,  816  West  Alleghen  avenue,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick  and 
stone,  (5)  apartment,  3  stories,  65x160  feet, 
(4)  stores,  1  story,  16x50  feet,  slag  roof,  pine 
and  mineral  floors,  metal  lath,  mill  work, 
bond,  brick,  fire  tower,  tile  work,  electric 
lighting,  hot  water  heating,  excavation.  Ar¬ 
chitect  will  be  ready-  for  bids  in  a  few  days. 

Sales  and  Service  Building,  York  road  and 
City  Line,  Philadelphia.  Architect,  Charles 
W.  Gilmore,  Fuller  Building,  Philadelphia. 
Owners,  Margerum  Motor  Co.,  care  of  ar¬ 
chitect.  Reinforced  concrete  and  steel,  2  sto¬ 
ries,  155x60  feet,  slag  roof,  cement  floors,  elec¬ 
tric  lighting.  Architect  will  take  bids  in  a 
few  days. 

Store  Building  (alts.),  822-24  North  Broad 
street,  •  Philadelphia.  Architect,  J.  Frank 
Clark,  23  South  Sixteenth  street,  Philadel¬ 
phia.  Owner,  Mone  Isaacs,  The  Marlyn, 
Philadelphia.  New  bulks,  plate  glass,  carpen¬ 
try,  mill  work.  Architect  and  owner  are  tak¬ 
ing  sub-bids. 

Stores  and  Apartments,  Nineteenth  and 
Ludlow  streets,  Philadelphia.  Architect, 
Frank  E.  Hahn,  1112  Chestnut  street,  Phila¬ 
delphia.  Owner,  Albert  M.  Greenfield,  Fif¬ 
teenth  and  Chestnut  streets,  Philadelphia. 
Brick,  stone,  steel  and  concrete.  Architect 
will  be  ready  for  bids  in  a  few  days. 

Garage,  Twentieth  and  Brandywine  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 


ers,  Smith-Hardican  Co.*  1606  Cherry  street, 
Philadelphia.  Bfick  and  steel,  4  stories,  80x65 
feet,  slag  roof,  cement  and  pine  floors,  steam 
heat,  electric  lighting.  Owners  are  taking 
sub-bids. 

Professional  Offices  and  Apartments,  1813 
Spruce  street,  Philadelphia.  Architect,  Wil¬ 
liam  L.  Charr,  149  South  Fourth  street,  Phila¬ 
delphia.  Owner,  Dr.  Harry  Lowenburg,  2011 
Chestnut  street,  Philadelphia.  Brick,  18x104 
feet  ,slag  roof,  composition  and  hardwood 
floors,  metal  lath,  hot  water  heat,  electric 
light,  tile  and  marble  work,  hollow  metal  sash, 
fire  doors.  Owner  is  taking  bids. 

Factory  Building,  Thirty-second  and  Turner 
streets,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  1225  Sansom  street,  Philadelphia. 
Owner,  Charles  A.  Kahn,  Morris  Building, 
Philadelphia.  Reinforced  concrete,  brick  andy 
steel,  3  stories,  214x137  feet  x  165  feet  irregu¬ 
lar,  slag  roof,  cement  floors,  metal  lath,  damp¬ 
proofing,  terra  cotta,  iron  work,  tin-covered 
doors,  hollow  metal  sash  and  skylights,  demo¬ 
lition  (heating,  plumbing*  electric  work  and 
elevators  reserved)*.  Owners  are  taking  sub¬ 
bids  and  will  build. 

Lodge  and  Office  Building,  Southeast  Cor¬ 
ner  Nineteenth  and  Addison  streets,  Phila¬ 
delphia.  Architects,  Lachman  &  Murphy, 
Drexel  Building,  Philadelphia.  Owners, 
Knights  of  Pythias,  G.  B.  G.  Collier,  secretary 
of  Building  Committee,  415  South  Nineteenth 
street,  Philadelphia.  Brick  (concrete  and 
steel  or  terra  cotta  fireproofing),  4  'stories  and 
basement,  50x150  feet,  slag  roof,  concrete  or 
terra  cotta  floors,  pine  floors,  metal  lath,  wire 
lath,  slate  treads,  ornamental  iron  work,  tin- 
covered  doors,  vapor  heating,  electric  light¬ 
ing,  will  contain  banquet  room,  auditorium^ 
professional  offices,  lodge  rooms  (buff  rough 
texture  brick).  Architects  ready  for  bids. 

Laboratory,  Nineteenth  and  Cherry  streets, 
Philadelphia.  Architect,  John  T.  Windriui, 
Commonwealth  Building,  Philadelphia.  Own¬ 
ers,  Franklin  Institute,  15  'South  Seventh 
street,  Philadelphia.  Brick,  reinforced  con¬ 
crete  and  cut  stone,  4  stories,  loft  and  base¬ 
ment,  57x110  feet,  slag  roof,  cement  and  pine 
floors,  metal  lath,  elevators,  waterproofing, 
bond,  demolition,  steam  heating,  electric  light¬ 
ing,  tile  and  marble  work,  rolled  steel  sky¬ 
lights.  New  bids  will  be  taken  in  1923. 


Combined  Transit  and  Level,  $75 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-TO-DATE  LEVEL 
AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1304  Arch  Street  (Sth  Floor)  Philadelphia,  Pa. 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone- Walnut  4165  p|l|[  IRFI  PHIft 

Keystone  Phone-Race  3760  rillUtUUTIIIII 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kngler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lanidowne,  Pa. 


SAND 


WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3. 65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone,  White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


WeDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  PriceB 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phila.  Pa. 


ADELHELM  &  PHILLIPS 


STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


Store  Building,  231-33  North  Twelfth  street, 
Philadelphia.  Architect,  Carl  P.  Berger,  1512 
Walnut  street,  Philadelphia.  Owner,  Oscar  H. 
Guentheer,  121  South  Fifty-first  street,  Phila¬ 
delphia.  Brick,  cut  stone,  steel  and  concrete,' 
2  stories,  36x93  feet,  slag  roof,  hardwood  and 
pine  floors,  plate  glass,  iron  work,  metal  bulks, 
hot  water  heating,  electric  lighting,  tile  work. 
Owner  is  taking  sub-bids. 

School,  Sixty-eighth  and  Lansdowne  avenue, 
Philadelphia.  Architect,  Paul  Monaghan,  1208 
Chestnut  street,  Philadelphia.  Owners,  St. 
Oalli'sta’s  Roman  Catholic  Church,  Rev.  D.  S. 
Coonihan,  ^premises.  Reinforced  concrete, 
brick  and  steel,  3  stories,  144x62  feet,  slag 
roof,  maple  floors,  metal  lath  and  window 
guards,  iron  work,  bond,  electric  light.  Archi¬ 
tect  taking  bids  due  November  27th. 

Ice  Storage  Building,  Seventeenth  and 
Washington  avenue,  Philadelphia.  Architect, 
private  plans.  Owners,  American  Ice  Co., 
Sixth  and  Arch  streets,  Philadelphia.  Brick 
and  steel,  1  story,  125x150  feet,  slag  roof,  ce¬ 
ment  floors,  rolled  steel  sash.  Owners  taking 
bids  due  December  1st. 

Residence  and  Garage,  Forty-seventh  and 
Pine  streets,  Philadelphia.  Architect,  J.  L. 
Connaroe,  22  5South  Sydenham  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick  and 
, steel,  2^4  stories,  57x33  feet,  slate  roof,  com¬ 
position,  pine  and  oak  floors,  metal  lath,  sheet 
rock,  hot  water  heat,  electric  light,  tile  work. 
Architect  taking  bids  due  November  24th. 

Store  (alts.),  2606  Kensington  avenue,  Phil¬ 
adelphia.  Architect,  R.  R.  Neely,  2126  Pine 
street,  Philadelphia.  Owner,  Joseph  Dissik, 
2610  Kensington  avenue,  Philadelphia.  Brick, 
1  story,  12x16  feet,  slag  roof,  raising  floor. 
Owner  taking  bids. 

Disston  Playground,  Longshore  and  Ditt- 
man  streets,  Tacony.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Recreation,  595  City  Hall,  Philadel¬ 
phia.  Excavation,  grading,  surfacing  and 
pointing  wall.  Owners  taking  bids  due  No¬ 
vember  27th  at  noon. 

Building  for  Tubercular  Women,  Thirty- 
fourth  and  Pine  streets,  Philadelphia.  Archi¬ 
tect,  Philip  H.  Johnson,  1713  Sansom  street, 
Philadelphia.  Owners,  Department  of  Pub¬ 
lic  Health,  584  City  Hall,  Philadelphia.  Low¬ 
est  bidders:  John  B.  Kelly,  2313  Walnut 
street,  Philadelphia,  $246,987,  $25,  $3.50; 

Barnes  &  McLaughlin,  17  South  Seventeenth 
street,  $2449,000,  $22,  $2.00.  Electric  work, 
Electro  Const.  Co.,  Commercial  Trust  Build¬ 
ing,  $14,300.  Plumbing,  N.  Connolly  &  Co., 
1404  North  Eighteenth  street,  $13,900.  Heat¬ 
ing,  L.  J.  Somers  &  Son,  2436  Brown  street, 
Philadelphia,  $20,546. 

Recreation  Centre,  Twenty-seventh  and 
Clearfield  streets,  Philadelphia.  Architect, 


John  P.  B.  Sinkler,  1211  Chestnut  street, 
Philadelphia.  Owners,  Department  of  Public 
Welfare,  Bureau  of  Recreation,  City  Hall. 
Lowest  bidders:  Carter  Paving  Co.,  641  North 
Eighteenth  street,  $9,098,  alternate  $8,092; 
Elkins  Paving  Co.,  529  Morris  street,  Phila¬ 
delphia,  $9,116. 

Recreation  Centre,  Forty-seventh  and  Aspen 
streets,  Philadelphia.  Architect  ,John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Recreation,  City  Hall.  Lowest  bid¬ 
ders:  C.  A.  Conan  (A.  J.),  133  North  Vodges 
street,  $21,978,  $20,617;  Beam  Caven  Co.,  605 
Market  street,  $22,217,  $24,800.' 

Garage  and  Office,  Northeast  Corner  Mt. 
Airy  and  Spra,gue  streets,  $10,000.  Architect, 
private  plans.  Owner,  P.  T.  Gallagher,  on 
premises.  Brick,  1  story,  56x87  feet,  and  2 
stories,  14x28  feet,  slag  roof,  cement  and 
pine  floors,  electric  light.  Owner  will  build. 

Residences  (10),  East  side  Fifth  street, 
North  of  Wyoming,  $5,000  each.  Architect, 
private  plans.  Owner,  B.  Zorochoff,  3045 
Weikel  street,  Philadelphia.  Brick,  2  stories, 
20x65  feet  and  16x32  feet,  12x33  feet,  slag 
roof,  hot  water  heat,  electric  light,  oak  and 
pine  floors.  Owner  will  build. 

Garage,  812-24  East  Thompson  street,  Phil¬ 
adelphia,  $6,500-.  Architect,  private  plans. 
Owner,  M.  J.  O  'Connor,  2310  Cumberland 
street,  Philadelphia.  Brick,  1  story,  102x17 
feet,  slag  roof,  electric  light,  cement  floors. 
Owner  will  build. 

Residences  (11),  6109-29  West  Walker 

street,  Philadelphia,  $4,500  each.  Owner, 
William  Iv.  De  Victor,  Real  Estate  Trust 
Building,  Philadelphia.  Brick,  2  stories, 
15x45  feet,  (10)  15x32  feet,  12x13  feet,  slag 
roof,  hot  water  heat,  electric  light.  Owner 
will  build. 

Residences  (2),  West  side  Glenloek,  North 
of  Magee  street,  $4,000.  Architect,  private 
plans.  Owner,  H.  R.  Whittaker,  Torresdale 
avenue  and  Tulip  street.  Brick,  2  stories, 
16x39  feet,  slag  roof,  pine  floors,  electric 
work.  Owner  will  build. 

Residences  (alts.)  (4),  731-33-37-39  North 
Forty-second  street,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Alex.  P.  Lucker,  5136 
Parkside  avenue,  Philadelphia.  General  inte¬ 
rior  alterations.  Owner  will  build. 

Residences  (2),  Keystone  street,  North  of 
Comly  street,  $3,800.  Owner,  O.  H.  Thompson, 
6608  Marsden  street,  Philadelphia.  Brick,  2 
stories,  16x38  feet,  slag  roof,  pipeless  heater, 
electric  work.  Owner  will  build. 

Residences  (2),  3628  Gaull  street  and  3027 
Chatham  street,  $3,500'  each.  Architect,  pri¬ 
vate  plans.  Owner,  Frank  M.  Faulkner,  6709 
Frankford  avenue,  Philadelphia.  Brick,  2 
stories,  14x28  feet,  12x12  feet,  slag  roof,  pine 
floors.  Owner  will  build. 


BLUE  PRINTS 

WHILE  YOU  WAIT 
QUALITY  of  PRINTS  and  SERVICE 
“  Yourjsatisfaction  is  always  our  foremost  considei  ation” 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  1303  151 8  SANSOM  STREET  Race  6010 

PHILADELPHIA  A  PENNSYLVANIA 


* 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


Bell  Phone-Spruce  5293  15  20  Sanaom  Street,  Philadelphia  Keystone  Phone— Race  5555 


AMRk,  II  imiafii— Tril'nr 

THE  BUILDERS’  GUIDE 

747 

Shop,  2100-02  Cemetery  Lane,  Philadelphia, 
$2,000..  Architect,  private  plans.  Owner,  Jo¬ 
seph  J.  Brooks,  2104  Cemetery  Lane,  Phila¬ 
delphia.  Brick,  1  story,  20x45  feet,  slag 
roof,  pine  floors.  Owner  will  build. 

Branch  Sewers,  Philadelphia.  Owners,  De¬ 
partment  of  Public  Works,  City  Hall,  Phila¬ 
delphia.  Owners  taking  bids  due  November 
29th  at  noon.  Abbottsford  avenue,  Wissa- 
hickon  avenue  to  McKean  street;  American 
street,  Luzerne  street  to  Rising  Sun  avenue; 
At!  otic  street,  Kensington  avenue  to  K 
strUt;  Ellet  street,  McCallum  to  Greene 
street;  McCallum  street,  Hortter  to  Lincoln 
avenue;  Erie  avenue,  B  to  Front  street;  Fif¬ 
ty-fourth  street,  Lebanon  avenue  to  Berks 
street;  Fifty-fifth  street,  Warrington  avenue 
to  Springfield  avenue;  Jackson  street,  Knurr 
to  Longshore  street;  McKean  street,  Swanson 
to  Delaware  avenue;  Kingston  street,  F  to  G 
street;  Marshall  street,  Bristol  to  Cayuga 
street. 

Store  (alts,  and  add.),  267  South  Fifty-sec¬ 
ond  street,  Philadelphia.  Architect,  Solomon 
Kaplan,  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owner,  Albert  M.  Leskin,  on  premises. 
Brick  and  cut  stone,  2  stories,  16x16  feet, 
slag  roof,  pine  and  oak  floors,  demolition,  hot 
water  heating,  electric  lighting,  tile  and  mar¬ 
ble  work,  bond,  iron  work.  Architect  taking 
bids  due  November  25th. 


Residences  and  Garages  (17),  Florence  ave¬ 
nue,  Fifty-fourth  to  Fifty-fifth  streets.  Archi¬ 
tect,  John  E.  .Sindoni,  1905  .  South  Sixteenth 
street,  Philadelphia.  Owners,  Raider,  Weiner 
&  Pepper,  524  Fernon  street,  Philadelphia. 
Brick,  2  stories,  16x43  feet,  hot  water  heat¬ 
ing,  slag  roof,  hardwood  floors,  electric  light¬ 
ing.  Owners  taking  sub-bids. 

Factory  Building,  Thirty-second  and  Turner 
streets,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  215  South  Broad  street,  Philadel¬ 
phia.  Owner,  Charles  A.  Kahn,  Morris  Build¬ 
ing,  Philadelphia.  Reinforced  concrete,  brick 
ahd  steel,  3  stories,  214x137x165  feet,  slag 
roof,  cement  floors,  metal  lath,  dampproofing, 
terra  cotta,  iron  work,  tin  covered  doors,  hol¬ 
low  metal  sash  and  skylights,  demolition 
(heating,  plumbing,  electric  work  and  eleva¬ 
tors  reserved).  Wills  Bill  Co.,  1706^Sansom 
street,  taking  sub-bids. 

Storage  Building,  South  side  Huntingdon, 
East  of  Jasper,  $7,500.  Architect,  private 
plans.  Owners,  W.  H.  and  A.  E.  Margerison, 
on  premises.  Brick,  1  story,  49x77  feet,  slag 
roof,  cement  floors.  Owner  will  build. 

Garage,  Southwest  Corner  of  Elmwood 
apd  Edgewood  street,  $14,000.  Architect, 
private  plans.  Owner,  Frederick  Sbroglia, 
1816  South  Broad  street,  Philadelphia.  Brick, 
1  story  ,100x150  feet,  slag  roof,  cement  floors, 
electric  lighting.  Owner  will  build. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Banking  Room,  Germantown  and  Roberts 
avenues,  Philadelphia.  Architects,  Simons, 
Brittain  &  English,  336  Fourth  avenue,  New 
York  City,  and  929  Chestnut  street,  Philadel¬ 
phia.  Owners,  Wayne  Junction  Trust  Co.,  on 
premises.  Brick,  cut  stone  and  steel,  3  sto¬ 
ries,  110x40  feet,  composition  roof,  cement 
and  maple  floors,  hollow  tile,  metal  lath  and 
window  guards,  iron  work,  bond,  kalamein 
doors,  rolled  steel  sash,  tile  and  marble  work, 
steam  heat,  electric  light.  Contract  awarded 
to  Simons,  Brittain  &  English,  929  Chestnut 
street,  Philadelphia. 

Office  Building,  311-13  Walnut  street,  Phila¬ 
delphia.  Architect,  Geo.  I.  Lovatt,  416  Wal¬ 
nut  street,  Philadelphia.  Owners,  Employers 
Liability  Insurance  Corp.,  Ltd.,  London,  Eng. 
Reinforced  concrete,  brick,  cut  stone,  steel 
and  limestone,  5  stories,  46x119  feet,  slag  roof, 
cement  and  pine  floors,  metal  lath,  safety 
treads,  demolition,  tile,  marble  and  terrazzo 
work,  hollow  metal  doors,  iron  work.  Con¬ 
tract  awarded  to  Wark  Co.,  231  South  Broad 
street,  Philadelphia. 

trident 

"  WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


School,  Third  and  Duneannon  streets,  Phil¬ 
adelphia.  Architects,  Board  of-  Education, 
Nineteenth  above  Chestnut  streets.  Contract 
awarded  to  Cramp  &  Co.,  Denckla  Building, 
$428,562.  Electric,  Blumenthal  Kahn  Elect. 
Co.,  Baltimore,  Mi,  $16,838.  Heating, 
McClintock  Brothers,  5216  Webster  street, 
$45,300.  Plumbing,  Hertsch  Brothers,  Colum¬ 
bia  avenue,  $20,263.  Ventilating,  Howlett  & 
Co.,  Fourth  and  Columbia  avenue,  $1,409. 

School,  Ninth  and  Oregon  avenue,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street.  Contracts 
awarded  to  McCloskey  Co.,  1620  Thompson 
street,  $406,660.  Heating,  Thompson  Broth¬ 
ers,  520  Buttonwood  street,  $47,800.  Electric, 
Blumenthal  Kahn  Electric  Co.,  Baltimore, 
$9,190.  Plumbing,  Bulman  Brothers, .  Fifth 
and  Cumberland  streets,  $1,948.  Ventilating, 


Woo  do  leu  m 
Flooring 

You  are  safe  when  you  buy  a 
Woadoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


PAGE  WIRE 

FENCE 


?aARMCO 
INGOT  IRON 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Bell  Phone,  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


GUM  ASPHALTUM 

For  Insulation  and  Protection 
of  Woodwork. 


No.  304. 

PRODUCT. 

Quick  Drying— Particularly  Useful  for  Tanks  in  which  Acids,  Alkalies, 
Chemicals  and  Dyestuffs  are  Stored. 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 

Market  4525  PHILADELPHIA,  PA.  Park  3959 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 


Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


’ 

I 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 
1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


FI 
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T 
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are  T 
catalo 
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WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fencma  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building:,  Philadelphia 


Beil  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office :  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  462S  Spruce  8749 


(Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

^  BORDEN  STOVE  CO. 

|  1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY&  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


For  a  Beautiful,  C 
Home.  The  firrr 
recognized  Standard 
Services.  Avail  you 
Write  for  Literaturt 


ZE.  for  the  Home 

PHONE  SPRUCE  7S66 

T7*re  or  Iron,  Built  for  Any  Purpose 

ence  for  city  homes  and  industrial  community 
mg  satisfactory  service.  Other  Cyclone  Products 
->ourt  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Look  for  the  Red  Gag  MarX  of  Quatity 

VCLONE  FENCE  COMPANY 

308  Franklin  Trust  Building,  Philadelphia 


>rtable.  Convenient 

lere  represented  sell 
Specified  Materials  or 
of  their  co-operation. 


^therholt 
*  ^ti|ft)ntractor 

6  Hatnjsden  Ave.. 

Narberth  1254 

SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 

BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
ROOFING 
VENTILATION 

WALTER  H.TINNEY  m 

63rd  &  Woodland  Ave„  Philadelphia 

Frederick  Centrifugal  Pumps  for  Any  Servict 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Sprr 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Tower 

FREDERICK  IRON  AND  STEEL  CO. 

Catalog  on  reque.t  L.  L.  PRATT  T.  M.  PLATT 

,  PRALATT  EQUIPMENT  CO. 

Lombard  1565 _ 722  DREXEL  BUILDING  District  Manager 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 


GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS  Bell-Kensington  6497 

ALL  KINDS  OF  SPECIAL  MILL  WORK  Keystone-Park  1674 


Face  Brick: 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St,  Philadelphia,  Pa. 


DM  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME,  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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TRUSCCN  tfiS  STONE  TEX 


For  Dampproofing  ancf 
Decorating  Masonry  Waffs 


X  PM  4  !*-i l  ?: 


THE  TRUSCON  LABORATORIES  ~ 


For  Pres-ervfn  gr  ffrfc/e- 
Stone  -  Stucco  -  Concre  te 


Phila.  Office, 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Howlett  &  Co.,  Fourth  and  Columbia  avenue, 
$1,860. 

School,  Germantown  and  Southampton  ave¬ 
nues,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street. 
Contract  awarded  to  Cramp  &  Co.,  Denckla 
Building,  $444,297.  Heating,  McGlintock 
Brothers,  5216  Webster  street,  $45,000.  Elec¬ 
tric,  Blumenthal  Kahn  Elect.  Co.,  Baltimore, 
Md.,  $16,738.  Plumbing,  Thompson  Brothers, 
520  Buttonwood  street,  $26,100.  Ventilating, 
Howlett  Co.,  Fourth  and  Columbia  avenue, 
$1,409. 

Johnson  Residence  (alts.),  510  South  Broad 
street,  Philadelphia.  Architect,  John  P.  B. 
Hinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Works,  Bureau 
of  City  Property,  216  City  Hall,  Philadelphia. 
Brick  and  terra  cotta,  carpentry,  mill  work, 
composition  floor,  demolition,  hollow  metal 
sash  and  doors.  Contracts  awarded  to:  Gen¬ 
eral,  Gerge  Dobbin,  1020  South  Forty-seventh 
street;  heating,  J.  Bugger,  2124  East  Cum¬ 
berland  street,  Philadelphia;  plumbing,  J. 
Bugger,  2124  East  Cumberland  street,  Phila-/ 
delphia. 

Residences  (alts,  and  add.),  2125-27-29  Cy¬ 
press  street,  Philadelphia,  $18,000.  Architect, 
Spencer  Roberts,  10  South  Eighteenth  street, 
Philadelphia.  Owners,  (2125-27)  Mrs.  Frances 
Spencer,  (2129)  Mrs.  Florence  J.  Corbus,  care 
of  architect.  Stucco,  brick,  steel  and-  cut 
stone,  4  stories,  12x14  feet,  slag  roof,  oak 
and  pine  floors,  metal  lath,  plastering,  plumb¬ 
ing,  iron  work,  rolled  steel  skylights,  tile 


work  (heating,  lighting  and  finished  hard¬ 
ware  reserved).  Contract  awarded  to  J.  H. 
Hinkle,  Twenty-fifth  and  Delancey  streets, 
Philadelphia. 

Ice  Manufacturing  Building,  Duncannon 
and  Mascher  streets,  Philadelphia.  Architect, 
Leslie  Weir,  41  East  Forty-second  street,  New 
York  City)  Owners,  American  Ice  Co.,  Sixth 
and  Arch  streets,  Philadelphia.  Brick,  rein¬ 
forced  concrete  and  steel,  1  story,  82x100 
feet,  slag  roof,  cement  and  pine  floors,  hollow 
tile,  waterproofing  and  dampproofing,  iron 
work,  floor  hardener,  bond,  kalamein  doors, 
cork  insulation.  Contract  awarded  to  Lever¬ 
ing  &  Garrigues,  552  West  Twenty- third 
street,  New  York  City. 

Building,  North  side  of  Callowhill,  between 
Broad  and  Fifteenth  streets,  Philadelphia.  Ar¬ 
chitects,  Rankin,  Kellogg  &  Crane,  1012  Wal¬ 
nut  street,  Philadelphia.  Owners,  Philadel¬ 
phia  Inquirer,  1109  Market  street,  Philadel¬ 
phia.  Brick,  steel,  concrete  and  stone,  6  sto¬ 
ries,  166x396%  feet.  Contract  awarded  to 
Roydhouse-Arey  Co.,  112  North  Broad  street, 
Philadelphia. 

Laundry  Building,  Thirty-fourth  and  Spruce 
streets,  Philadelphia,  $20,000.  Architect,  Ar¬ 
thur  H.  Brockie,  254  South  Fifteenth  street, 
Philadelphia.  Owners,  University  of  Penn¬ 
sylvania  Hospital,  on  premises.  Brick,  con¬ 
crete  and  steel,  cut  stone  and  terra  cotta, 
2  stories  and  basement,  34x34  feet,  slag 
roof,  cement  floors,  waterproofing,  iron  work, 
plumbing  (heating  and  lighting  reserved). 


Phonal 


Italian 

Jllasaic  <£0. 

Manufacturer*  and  Dealer*  in 

Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse,  432  Manning  Street,  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  ail  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  ...  Park  4147-4148 


Contract  awarded  to  Ketcham  &  McQuade, 
1029  Brown  street,  Philadelphia. 

Boarding  Home  for  Working  Girls  (alts, 
and  add.),  Hancock  above  Diamond  street, 
Philadelphia.  Architect,  Peter  F.  Getz,  1634 
North  Sixth  street,  Philadelphia.  Owners,  St. 
Michael’s,  St.  Edward’s,  and  Church  of  the 
Visitation  Parishes,  care,  of  architect.  Gen¬ 
eral  alterations  and  additions.  Contract 
awarded  to  John  MeShain,  1610  North  street, 
Philadelphia. 

Store  (alts.),  2835-37  Germantown  avenue, 
$3,700.  Architect,  William  H.  Wooters,  816 
West  Allegheny  avenue,  Philadelphia.  Own¬ 
er,  George.  Eickenhofer,  on  premises.  Brick 
work,  maple  floors,  cement  work,  electric 
work,  marble  work,  plate  glass,  metal  cornice 
and  grilles,  flush  bulks  (plumbing  and  heat¬ 
ing  reserved).  Contract  awarded  to  Stewart 
Brothers,  2526  North  Orkney  street,  Philadel¬ 
phia. 

Bank  Building  (alts.),  Broad  and  Louden 
streets,  Philadelphia.  Architect,  Conrad  F. 
Neff,  Twelfth  and  Locust  streets,  Philadel¬ 
phia.  Owners,  Logan  Bank  &  Trust  Company, 
W.  Harry  Weller,  1338  Ruscomb  street,  Phila¬ 
delphia.  General  alterations,  changing  resi¬ 
dence  to  lyank  building.  Contract  awarded 
to  Ketcham  &  McQuade,  1029  Brown  street. 

Residence,  134  Rochelle  avenue,  Roxboro, 
Philadelphia:  Architect)'  Amos  W.  Barnes, 
22  ■  South  Seventeenth  street,  Philadelphia. 
Owner,  Dr.  C.  E.  Hibshman,  130  Rochelle  ave¬ 
nue,  Roxboro.  Brick,  3  stories,  3814x21  feet, 
slate  roof,  hardwood  floors,  steam  heating, 
electric  lighting,  tile  work.  Contract  awarded 


GENERAL  CHEMICAL  CO.’S 

HARD-N-TYTE 

Specification  Floors 

Dustproof,  Waterproof  and  Wearproof 

HARD-N-TYTE 

Specification  Waterproofing 
Old  and  New  Structures 

Building  Sub-Structures.  Tunnels,  Tanks,  Reser¬ 
voirs,  Swimming  Pools  and  Pits 
All  work  installed  under  contract  and  Bonded 
by  the  U.  S.  Fidelity  &  Guaranty  Co. 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Telephone,  Spruce  2297 
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ard  J.  Heinke,  Twelfth  and  Norris 
s,  Philadelphia. 

asidence,  7048  Germantown  avenue,  Phila- 
iphia.  Architect,  George  S.  Idell,  1705 
hestnut  street,  Philadelphia.  Owner,  Wal- 
er  H.  Jarden,  on  premises.  Brick  work,  car¬ 
pentry,  mill  work,  hardware,  painting,  demo¬ 
lition,  repairs  to  roof,  plastering,  tile  work, 
iron  work  (heating,  lighting  and  plumbing 
reserved).  Contract  awarded  to  Samuel 
Harting,  20  East  Johnson  street,  Philadel¬ 
phia. 

Building  (alts,  and  add.),  Allison  street  and 
Baltimore  avenue,  $25,000.  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Philadel¬ 
phia.  Owner,  Hannah  Levy,  care  of  archi¬ 
tect.  Brick,  cut  stone  and  steel,  1  story  and 
basement,  53x27  feet,  slag  roof,  pine  and  ce¬ 
ment  floors,  demolition,  steam  heating,  elec- . 
trie  lighting,  tile  work,  metal  lath,  bond,  ir  -< 
work.  Contract  awarded  to  C.  C.  Eddleman, 
1627  Sansom  street,  Philadelphia. 

Garage,  Park  avenue,  North  of  Ontario 
street,  Philadelphia,  $3,000.  Architect,  Amos 
W.  Barnes,  22  South  Seventeenth  street,  Phil¬ 
adelphia.  Owners,  Samaritan  Hospital,  Broad 
and  Ontario  streets,  Philadelphia.  Brick  and 
steel,  2  stories,  22x28  feet,  slate  roof,  cement 
„  nd  pine  floors,  steam  heating,  electric  light¬ 
ing.  Contract  awarded  to  J.  Y.  Loux,  Fif¬ 
teenth  and  Hunting  Park  avenue. 

Store  (alts.),  Lancaster  avenue,  Wallace 
and  Preston  streets,  Philadelphia,  $5,000.  Ar¬ 
chitects,  Neubauer  &  Supowitz,  929  Chestnut 
street.  Owners,  Benjamin  J.  Beerwald,  on 
premises.  New  bulks,  plate  glass,  general  in¬ 
terior  alterations.  Contract  awarded  to 
Nicholas  Nardi  Co*,  1726  Sansom  street. 

Sales  Building  (alts.),  Southeast  Corner 
Broad  and  Brown  streets,  $15,000.  Architect, 
private  plans.  Owner,  Frank  C.  Aberle, 
Northwest  Corner  A  and  Clearfield  streets. 
Carpentry,  mill  work,  plastering,  painting  and 
glazing,  plate  glass,  metal  lath,  steam  heat, 
electric  work.  Contract  awarded  to  Henry  P. 
Schneider,  3713  Old  York  Road. 

Residence,  West  side  Ridge  avenue,  South 
of  Spring  street,  $6,500.  Architect,  private 
plans.  Owner,  Thomas  Cutes,  .on  premises. 
Frame,  2  stories,  24x41  feet,  electric  light, 
pine  and  oak  floors.  1  Contract  awarded  to 
Brown  Const.  Co.,  105  Levering  street. 

Warehouse  (add.),  East  side  Stokley,  South 
of  Abbotsford.,  $25,000.  Architect,  private 
plans.  Owners,  'American  Insulation  Co.,  Rob¬ 
erts  and  Stokley  streets.  Brick,  3  stories, 
90x60  feet,  slag  roof,  steam  heat,  electric 
light,  cement  floors,  steel  sash.  Contract 
awarded  to  William  Steele  &  Sons  Co.,  1600 
Arch  street. 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore- American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Store  Room  (fire  repairs),  1014-16-18-20 

North  American  street,  $11,500.  Architect, 
private  plans.  Owner,  'George  Melloy,  1419 
Spring  Garden  street,  Philadelphia.  Slag 
roof,  pine  floors,  electric  work,  painting,  glaz¬ 
ing,  elevator.  Contract  awarded  to  "H.  H. 
Burrell,  206  South  Quince  street,  Philadel¬ 
phia. 

Warehouse  and  Garage,  East  side  Wildey 
street.  North  of  Montgomery,  $13,500.  Archi¬ 
tect,  private  plans.  Owner,  Charles  Crowley, 
67  Laurel  street,  Philadelphiaa.  Brick,  2  sto¬ 
ries,  61x22  feet,  garage,  1  story,  18x120  feet, 
slag  roof,  cement  floors,  electric  light,  steel 
sash.  Contract  awarded  to  A.  H.  Moorshead, 
67  Laurel  street,  Philadelphia. 

Residence,  334  Winona  street,  Philadelphia, 
$7,800.  Architect,  private  plans.  Owner, 
Henry  A.  Stiles,  328  Winona  street,  Phila¬ 
delphia.  Brick,  2  stories,  24x34  feet,  slag 
roof,  electric  lighting,  tile  work,  oak  and  pine 
floors,  hot  water  heating.  Contract  awarded 
to  Fred  C.  Hoehn,  3725  North  Fifth  street. 

Tenement  (alts.),  816  South  Forty-eighth 
street,  Philadelphia,  $7,500.  Architect,  pri¬ 
vate  plans.  Owners,  J.  B.  Roth  and  J.  Brown, 
on  premises.  Carpentry,  mill  work,  electric 
work,  .plastering,  painting,  glazing,  general 
alterations.  Contract  awarded  to  Warren  E. 
Biseoe,  3940  Ludlow  street. 

Tank  and  Tower,  Northwest  Corner  Tacony 
and  Fraley  streets,  $8,000.  Architect,  private 
plans.  Owners,  The  ►  Abrasive  Company,  Ta¬ 
cony  and  Fraley  streets,  Philadelphia.  Steel. 
Contract  awarded  to  Pittsburgh-Des  Moines 
Steel  Co.,  50  Church  street,  New  York. 

Residence  and  Store  (alts,  and  add.),  South¬ 
west  Corner  Union  and  Fairmount  avenues, 
Philadelphia,  $6,000.  Architect,  private  plans. 
Owner,  Joseph  Fernobio,  3953  Fairmount  ave¬ 
nue,  Philadelphia.  Brick,  second  story  add., 
19x20  feet,  general  alterations.  Contract 
awarded  to  H.  Brogan,  3822  Brown  street, 
Philadelphia.  ■ 

Church  (alts.),  Southeast  Corner  Thirteenth 
and  Ludlow  streets,  $3,000.  Architect,  pri¬ 
vate  plans.  Owners,  St.  John  Evangelist 
Church,  on  premises.  General  alterations. 
Contract  awarded  to  Doyle  &  Co.,  1517  San¬ 
som  street,  Philadelphia. 

Garage,  Southwest  Corner  Evergreen  and 
Prospect  streets,  $2,000.  Architect,  private 
plans.  Owner,  Mrs.  Henry  Pemberton,  South¬ 
west  Corner  Evergreen  and  Prospect  streets. 
Stone,  1  story,  23x25  feet,  slate  roof,  cement 
floors.  Contract  awarded  to  A.  T.  Smith,  704 
McCallum  street,  Philadelphia. 

Operation  of  Residences,  Louden  street, 


East  of  Marvine  street.  Owner,  Sadie  Lu- 
barsky,  Southeast  Corner  Second  and  Mc¬ 
Kean  streets,  Philadelphia.  Brick,  2  stories, 
15x35  feet,  12x23  feet,  and  15x56  feet,  slag 
roof,  pine  floors,  electric  light.  Contract 
awarded  to  Fox  Brothers,  4814  North  Broad 
street,  Philadelphia. 

Store  and  Apartment,  2819  West  Girard 
avenue,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Kemfer  P.  Muench,  Par¬ 
rish  and  Ringgold  streets,  Philadelphia.  Brick, 
1  story  add.,  12x8  feet,  general  alterations. 
Contract  awarded  to  Cleveland  Yerger,  1337 
Seventy-second  avenue. 

Building  (alts.),  1037  North  Penn  street, 
Philadelphia,  $5,000.  Architect,  priya+c  plans. 
Owners,  Penn  'Sugar  Co.,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  O’Meara 
Const.  Co.,  228  South  Warnock  street. 

Residence,  East  side  Rising  Sun  avenue, 
North  of  Geneva  street,  $8,000.  Architect, 
private  plans.  Owner,  Robert  Crawford,  3735 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  28x30  feet,  slag  roof,  electric  light¬ 
ing,  oak  and  pine  flobrs.  Contract  awarded 
to  U.  S.  Hunsberger,  145  North  Seventh 
street,  Philadelphia. 

Store  and  Storage  (add.),  2560  Kensington 
avenue,  $6,000.  Architect,  private  plans.  Own¬ 
er,  J.  Levitt,  1328  Chestnut  street,  Philadel¬ 
phia.  Brick,  1  story,  irregular  size,  slag  roof, 
electric  lighting.  Contract  awarded  to  Bader 
'Const.  Co.,  Colonial  Trust  Building. 

•  Residences  (3)  (alts.),  1601-03-05  West 
Passyunk  avenue,  $5,000.  Architect,  private 
plans.  Owner,  William  Barr,  1601  Passyunk 
avenue,  Philadelphia.  'General  alterations. 
Contract  awarded  to  William  Crecilius,  Jr., 
1723  Snyder  avenue. 

Garage,  South  side  Courtland,  East,  of  Fifth 
street,  $5,000.  Architect,  private  plans.  Own¬ 
ers,  Oscar  Nebel  Co.,  Fifth  and  Courtland 
streets,  Philadelphia.  Brick,  1  story,  30x42 
feet,  slag  roof,  cement  floors,  electric  work. 
Contract  awarded  to  Nicetown  Const.  C'o., 
Fifth  and  Fishers  avenue. 

Tenement  (alts.),  329  South  Fifth  street, 
Philadelphia,  $4,000.  Architect,  private,  plans. 
Owner,  J.  J.  Abramson,  1342  South  Seventh 
street,  Philadelphia.  General  alterations.  Con¬ 
tract  awarded  to  M.  Ge'rshen,  2408  North 
Myrtlewood  street. 

Building  (alts,  and  add.),  Northeast  Cor¬ 
ner  Chadwick  and  Oregon,  $4,000.  Architect, 
private  plans.  Owner,  Annie  V.  Martin,  2528 
South  Broad  street,  Philadelphia.  Brick,  2 
stories,  16x14  feet,  slag  roof,  pine  floors,  elec¬ 
tric  light.  Contract  awarded  to  Nick  Ricci, 


■On  the  Ground  When  Wanted ■ 


Make  CLAUSEN  your 

“Buy”  word  for  Terra  Cotta 


Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and — SERVICE 

William  H.  Clausen 

Ball— Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone—  Park  4981 


“Sterling”  Transits  and  Levels 

Made  in  PHILADELPHIA 

Used  by  Philadelphia’s  leading  Architects,  Building  Con¬ 
tractors  and  Engineers. 

Ask  the  man  who  owns  or  uses  one.  DIRECT  FROM  FACTORY 
TO  YOU  means  BETTER  SERVICE  and  VALUE  and  but  ONE 
PROFIT.  Illustrated  Pamphlet  G  sent  upon  request. 

Call,  w^rite,  phone  Locust  39-84  or  dial  Race  55-67  for  your  copy. 

We  Repair 
Transits 
Levels 

Tapes,  &c.  136  N,  12th  Street  PHILADELPHIA  or  Rent 


WARREN-KNIGHT  CO.  £££, „„„ 

FACTORY  AND  SALESROOM  por  gale 
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1824  South  Sixteenth  street,  Philadelphia. 

Store  and  Office,  311  South  Broad  street, 
$100,000.  Owner,  F.  W.  Allen,  225  South 
Broad  street,  Philadelphia.  Brick,  3  stories, 
43x150  feet,  slag  roof,  electric  -  light,  steam 
heat,  tile  work.  Contract  awarded  to  Sol 
Cohen,  1631  South  Fifth  street,  Philadelphia. 

Residence  (alts.)  and  Garage,  Southeast 
Corner  Twenty-second  and  Christian  streets, 
Philadelphia,  $4,950.  Architect,  private  plans. 
Owner,  B.  Landau,  Southwest  Corner  Six¬ 
teenth  and  Catharine  streets.  Brick,  1  story, 
8x16  feet,  slag  roof,  cement  floors,  general 
alterations  to  residence.  Contract  awarded 
to  G.  E.  Hawk,  1628  'North  Twelfth  street. 

Shop,  124  West  Fairmount  avenue,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  A.  Gabler,  Northwest  Corner  Beach 
and  Fairmount  avenue.  Brick,  1  story,  18x68 
feet,  18x32  feet,  slag  roof,  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  Walter 
Einwechter,  3T4  Richmond  street. 

Building  (alts,  and  add.),  506  South  street, 
Philadelphia,  $3,500.  Architect,  private 
plans.  Owners,  P.  Miller  Furniture,  Co.,  on 
premises.  Brick,  1  story,  6x16  feet,  3  sto¬ 
ries,  16x38  feet,  slag  roof,  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  Philip 
Spivak,  2636  South  Marshall  street. 

Shed,  Nixon  street,  North  of  Fountain 
street,  Philadelphia,  $3,500.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  Paper  Mfg. 
Co.,  on  premises.  Iron  and  frame,  1  story, 
25x113  feet.  Contract  awarded  to  J.  L.  Faw- 
ley,'  1615  'Spruce  street,  Philadelphia. 

Building  (alts,  and  add.),  1302  North  Third 
street,  $2,400.  Architect,  private  plans.  Own¬ 
er,  John  Reich,  on  premises.  Brick,  1  story, 
16x32  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  John  M.  Holpfl,  2016  North  Fifth 
street. 

Rooming  House  (add.),  400  South  Ninth 
street,  Philadelphia,  $3,200.  Architect,  pri¬ 
vate  plnas.  Owner,  Charles  Fleck,  Twelfth 
and  Bainbridge  streets,  Philadelphia.  Brick, 
second  story  add.,  16x20  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  A.  P.  Lucker, 
5136  Parkside  avenue,  Philadelphia. 

Residence  and  Store  (alts,  and  add.),  North¬ 
west  Corner  Thirty-second  and  Berks,  $9,000. 
Architect,  private  plans.  Owner,  Ben  Horo¬ 
witz,  714  Porter  street,  Philadelphia.  Brick, 
1  story,  7x50  feet,  24x3  feet,  slag  roof,  oak 
and  pine  floors.  Contract  awrarded  to  P.  Lit- 
man,  2548  South  Third  street,  Philadelphia. 

Residence  and  Garage,  Oak  road,  German¬ 
town,  Philadelphia.  Architect,  Albert  F. 
■Schenck,  Real  Estate  Trust  Building,  Phila¬ 
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delphia.  Owner,  George  O.  Stephenson,  3222 
West  Penn  street,  Germantown,  Philadelphia. 
-Stone,  2 *4  stories,  58x31  feet  and  22x20  feet, 
slate  roof,  oak,  pine  and  cement  floors,  hot 
water  heating,  electric  lighting,  tile  work, 
iron  work.  Contract  awarded  to  William  J. 
Gruhler  Co.,  219  High  street,  Philadelphia. 

Business  Building,  232-34  North  Second 
street,  Philadelphia,  $4,000.  Architect,  pri¬ 
vate  plans.  Owners,  D.  Seidel  Estate,  Third 
and  Green  streets,  Philadelphia,  General 
alterations.  Contract  awarded  to  Henry  C. 
Dahl,  231  South  Eighth  street,  Philadelphia. 

Tenement  (add.),  253  South  Ninth  street, 


Philadelphia,  $2,500.  Architect, 
plans.  Owner,  Joseph  Cohen,  717  v 
street,  Philadelphia.  Brick,  fourth  t 
add.,  8x10  feet,  slag  roof,  pine  floors.  C 
tract  awarded  to  N.  Rizensky,  520  Dickinsi 
street. 

Garages  (4)  and  Stores  (1),  Poplar  street 
and  Meeting  House  Lane,  $30,000.  Architect, 
private  plans.  Owner,  A.  Steinfeld,  139 
South  Fifteenth  street,  Philadelphia.  Brick 
1  story,  37x50  feet,  37x96  feet,  19x132  feet, 
76x250  feet,  store,  1  story,  19x18  feet,  slag 
roof,  pine,  and  cement  floors,  electric  light 
ing.  Contract  awarded  to  Louis  Swerdlofif, 
228  South  Fifty-ninth  street. 


Mews 


Residence  and  Garage,  Bryn  Mawr,  Pa., 
$15,000.  Architects,  Thomas,  Martin  &  Kirk¬ 
patrick,  Otis  Building,  Philadelphia.  Owner, 
Joseph  Carson,  1524  Chestnut  street,  Phila¬ 
delphia.  'Stone,  2 *4  stories,  slate  roof,  elec¬ 
tric  lighting.  Plans  in  progress. 

Residence  and  Garage,  Bryn  Mawr,  Pa., 
$15,000.  Architects,  Thomas,  Martin  &  Kirk¬ 
patrick,  Otis  Building,  Philadelphia.  Owner, 
Miss  Sarah  Whelan  Smith,  care  of  J.  Carson, 
1524  Chestnut  street.  Stone,  2 *4  stories. 
Plans  in  progress. 

Residences  (2),  Wallingsford,  Pa.  Archi¬ 
tect,  R.  Brognard  Okie,  Crozer  Building,  Phil¬ 
adelphia.  Owner,  name  withheld.  Brick,  2*4 
stories,  30x80  feet.  Preliminary  plans  in  pro¬ 
gress. 

Residence  (alts,  and  add.),  Bristol,  Pa.  Ar¬ 
chitects,  Heacock  &  Hokanson,  Bailey  Buildr 
ing,  Philadelphia.  Owner,  Lewis  C.  Spring, 
Bristol,  Pa.  Frame  and  stucco,  2*4  stories, 
general  renovation.  Owner  is  building. 

Church,  Telford,  Pa.  Architect,  Jerome  S. 
Landes,  Souderton,  Pa.  Owners,  Grace  Evan¬ 
gelical  Church,  Telford,  Pa.  Stone,  1  story, 
70x50  feet,  slate  roof,  pine  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Flans 
in  progress.  Architect  will  be  ready  for  bids 
in  three  -weeks. 

Residence,  Lansdale,  Pa.  Architect,  Jer¬ 
ome  S.  Landes,  'Souderton,  Pa.  Owner,  II.  H>. 
.Sell,  Lansdale,  Pa.  Brick,  2*4  stories,  30x32 
feet,  slate  roof,  pine  floors,  hot  water  heat¬ 
ing,  electric  lighting.  Plans  in  progress. 
Owner  will  take  bids. 

Bungalows  (2),  Columbia  avenue,  Lansdale, 
Pa.  Architect,  Jerome  S.  Landes,  Souderton, 
Pa.  Owner,  Professor  H.  J.  Loman,  5936  Car¬ 
penter  street,  Philadelphia.  Brick  and  stucco, 
1*4  stories,  52x52  feet,  asbestos  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  Plans  in  progress. 

Residences  (6),  Wynnefield,  Pa.  Archi¬ 
tects,  Neubauer  &  Supowitz,  929  Chestnut 
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street,  Philadelphia.  'Owner,  name  withheld. 
'Stone  and  stucco,  3  stories.  Preliminary  ~ 
plans  in  progress.  Too  early  for  details. 

Residence,  Drexel  Hill,  Pa.  Architect,  Rich¬ 
ard  R.  Neely,  2126  Pine  street,  Philadelphia. 
Owner,  D.  J.  Hickey,  Drexel  Hill,  Pa.  Framr 
and  stucco,  2  stories,  31x25  feet,  shingle  roof, 
hardwood-  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Owner  is  building. 

Residence,  Penn  Side,  Reading,  Pa.  Archi¬ 
tect,  Warren  D.  Heinly,  7  South  Fourth 
street,  Reading,  Pa.  Qwmer,  S.  Weiss,  Penn 
Side,  Reading,  Pa.  Stone,  2  stories,  28x40 
feet,  Spanish  tile  roof,  electric  light,  tile  ter¬ 
race.  Owner  will  build. 

Twin  Residence  and  Garage,  Pottsville,  Pa. 
Architects,  Ritcher  &  Eiler,  Sixth  and  Court 
streets.  Owners,  Lilienthal  &  Marks,  Potts¬ 
ville,  Pa.  Hollow  tile  and-  stucco,  2*4  sto¬ 
ries,  38x38  feet,  garage,  1  story,  21x19  feet, 
slate  roof,  hardwood  and  concrete  floors,  va¬ 
por  vacuum  heat,  electric  light,  tile  work. 
Owners  taking  bids  due  November  27th. 

Stores  (5)  and  Garage,  Third  and  Penn 
streets,  Reading,  Pa.  Architect,  Earl  Hick¬ 
man,  119  South  Fifth  street,  Reading,  Pa. 
Owmers,  Flicker  Brothers,  on  premises.  Brick, 

1  story,  90x90  feet,  composition  roof,  con¬ 
crete  floors,  vacuum  heat,  electric  light,  rolled 
steel  skylights,  roof  Ventilators,  metal  ceil¬ 
ings.  Owners  taking  bids  due  as  soon  as 
possible. 

Auto  Sales  Room  and  Apartment  (alts,  and 
add.),  117  S.  Fifth  st.,  Reading.  Architect, 
Earl  Hickman,  119  S.  Fifth  street,  Reading, 
Pa.  Owner,  A.  W.  Golden,  129  South  Fifth 
street,  Reading,  Pa.  Brick,  2^  stories,  30x70 
feet,  tin  roof,  hardwood  floors,  vapor  heat, 
electric  light.  Owner  ready  for  sub-bids. 

Garage,  Phoenixville,  Pa.  Architect,  J.  Vin¬ 
cent  Poley,  162  Second-  avenue,  Royersford, 
Pa.  Owner,  Calvin  A.  Unger,  Liberty  Garage, 
Phoenixville,  Pa.  Brick,  2  stories,  53x126 
feet,  stone  foundations,  slag  roof,  concrete 
and  tile  floors',  steam  heat,  electric  light,  (1) 
elevator,  metal  sash  and  skylights,  rolling 
steel  and  fire  doors,  metal  fixtures.  Plans  in 
progress. 

Church  (alts.),  Reading,  Pa.  Architect,  H. 
Maurer,  234  North  Fifth  street,  Reading,  Pa. 
Owner,  name  withheld.  General  interior  al¬ 
terations,  tile  work.  Sketches  in  progress. 

Club  House,  126-28  North  Penn  street,  Read¬ 
ing,  Pa.  Architect,  E.  Hickman,  119  South 
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Fifth  street,  Philadelphia.  Owners,  Catholic 
'Literary  and  Social  Union,  care  of  Mr.  Gant- 
ert,  on  premises.  Brick,  1  and  3  stories, 
40x115  feet,  composition  roof,  hardwood 
floors,  vapor  heat,  electric  light,  skylights, 
roof  ventilators,  waterproofing,,  dampproof¬ 
ing.  Plans  in  progress. 

High  School,  Annville,  Pa.  Architect,  E. 
Z.  ’Scholl,  136  Robeson  street,  Reading,  Pa. 
Owners,  Annville  School  Board,  Mr.  Wagner, 
secretary,  Annville.  Fireproof,  2  stories, 
160x95  feet,  hardwood  floors  (heating,  elec¬ 
tric  lighting  reserved),  rolled  steel  skylights, 
roof  ventilators.  Will  be  ready  for  bids  in 
two  weeks. 

Garage,  Haverford,,  Pa.  Architects,  Bailey 
&  Bassett,  4^1  Chestnut  street,  Philadelphia. 
Owners,  Merion  Cricket  Club,  Haverford,  Pa. 
Stone,  concrete  and  steel,  1  story,  60x125  feet, 
macite  roof,  cement  floors,  roof  ventilators, 
hot  water  heating,  electric  lighting,  rolled 
steel  sash  and  skylights,  fire  doors.  Archi¬ 
tects  will  be  ready'  for  bids  in  a  few  days. 

Residence,  Harrisburg,  Pa.  Architect,  F. 
G.  Fahnestock,  Patriot  Building,  Harrisburg, 
Pa.  Owner,  L.  1..  Rice,  care  of  architect. 
Brick,  2%  stories,  32x36  feet,  slate  roof,  pine 
floors,  electric  light,  tile  work.  Sketches  in 
progress. 

Church  and  Sunday  School  (add.),  New 

Cumberland,  Pa.  Architect,  F.  G.  Fahnestock, 
Patriot  Building,  Harrisburg,  Pa.  Owners, 
United  Brethren  Church,  of  New  Cumberland, 
care  of  architect.  Brick,  1  story  and  base¬ 
ment,  various  sizes,  slate  roof,  hardwood 
floors,  electric  lighting.  Sketches  in  progress. 

Residence,  North  Front  street,  Harrisburg, 
Pa.  Architect,  C.  J.  Lappley,  Cotterel-Ebner 
Building,  Harrisburg,  Pa.  Owner,  William 
Hicks,  1937  North  Third  street,  Harrisburg, 
Pa.  Sketches  in  progress. 

Residence,  North  Second  street,  Harrisburg, 
Pa.  Architect,  C.  J.  Lappley,  Cotterel-Ebner 
Building,  Harrisburg,  Pa.  Owner,  Mr.  Hill, 
Dauphin  Tire  Service  Co.,  211  North  Second 
street,  Harrisburg,  Pa.  Sketches  in  pro¬ 
gress. 

Bank  and  Office,  Red  Lion,  Pa.  Architect, 
J.  A.  Dempwolf,  Cassatt  Building,  York,  Pa. 
Owners,  First  National  Bank,  C.  S.  La  Motte, 
president,  York,  Pa.  Granite  and  brick,  1 
and  4  stories.  Sketches  in  progress. 

Residence,  Riverside,  Harrisburg,  Pa.,  $30,- 
000.  Architects,  Laurie-Green  &  Co.,  Com¬ 
monwealth  Building,  Harrisburg.  Owner,  Pat¬ 
rick  Russ,  Front  and  Reel  streets,  Harrisburg, 
Pa.  Brick,  2 y2  stories.  Preliminary  plans  in 
progress. 

Residence  and  Garage,  Indian  Springs,  Pa. 
Architect,  H.  E.  Yessler,  Rupp  Building,  York, 
Pa.  Owner,  C.  0.  Janies,  Hagerstown,  Md. 


Brick,  2  stories,  35x26  feet,,  hardwood  floors, 
electric  light.  Plans  in  progress. 

Apartments  (6),  Third  above  North  street, 
Harrisburg,  Pa.  Architect,  C.  J.  Lappley, 
Cotterel-Ebner  Building,  Harrisburg,  Pa.  Own¬ 
er,  Albert  Simms,  Harrisburg,  Pa.  Brick,  3 
stories,  35x60  feet,  composition  roof,  hard¬ 
wood  floors,  tile  work,  electric  light.  Plans 
in  progress. 

Warehouse,  Mason  and  Beaver  streets, 
York,  Pa.  Architect,  J.  A.  Dempwolf,  Cas¬ 
satt  Building,  York,  Pa.  Owners,  Bon  Ton 
Department  Store,  S.  Grumbacher  &  Son, 
York,  Pa.  Brick,  reinforced  concrete,  2  sto- 
ries^,32x80  feet,  slag  roof,  wood  and  concrete 
floors,  electric  light,  waterproofing  and  damp¬ 
proofing.  Architect  will  be  ready  for  bids  in 
a  few  days. 

Bank  and  Apartment  (alts.),  Gallitzin,  Pa. 
Architects,  Johnson  &  Starr,  Spooner  Build¬ 
ing,  Harrisburg,  Pa.  Owners,  Citizens’  De¬ 
posit  Bank,  Gallitsin,  Pa.  General  interior 
alterations,  partitions,  tile  and  pine  floors, 
electric  light,  tile  and  marble  work,  metal 
window  guards,  bank  fixtures,  vault,  orna¬ 
mental  ii  on  work.  Architects  taking  bids. 

Apartments  (15),  14-16-18  North  Sixth 
street,  Harrisburg,  Pa.  Architect,  R.  R. 
Markley,  9  North  Market  Square,  Harrisburg, 
Pa.  Owner,  A.  Marcus,  1211  North  Sixth 
street,  Harrisburg,  Pa.  Brick,  3  stories, 
42x155  feet,  composition  roof,  hardwood 
floors,  steam  heat,  electric  light,  tile  work, 
metal  lath.  Owner  will  build. 

Residence,  College  Park,  Frederick,  Md., 
$15,000.  Architect,  Edward  Leber,  Hay  Build¬ 
ing,  York,  Pa.  Owner,  E.  M.  McCordell, 
Frederick,  Md.  Hollow  tile  and  stuccd,  2  sto¬ 
ries,  35x25  feet,  21x10  feet,  shingle  roof,  hard¬ 
wood  floors,  hot  air  heat,  electric  light,  tile 
work.  Owner  will  build. 


Pennsylvania 
Contracts  Awarded 

Building  No.  6  (add.),  Bridgeport,  Pa.  Ar¬ 
chitects,  The  Ballinger  Co.,  Twelfth  and 
Chestnut  streets,  Philadelphia.  Owners,  James 
Lees  &  Sons,  Bridgeport,  Pa.  Reinforced  con¬ 
crete,  brick,  steel  and  cut  stone,  5  stories, 
64x43  feet,  slag  roof,  composition  and  cement 
floors,  safety  treads,  roof  ventilators,  floor 
hardener,  fire  and  kalamein  doors,  rolled  steel 
sash  and  skylights,  demolition  (heating,  light¬ 
ing,  plumbing  and  ventilating  reserved).  Con¬ 
tract  awmrded  to  Bowden  Const.  Co.,  1935 
Chestnut  street,  Philadelphia. 

Residence,  East  Lansdowne,  Pa.  Architect, 


Richard  R.  Neely,  2126  Pine  street,  Philadel¬ 
phia.  Owner,  Mrs.  H.  Johnson,  care  of  ar¬ 
chitect.  Frame  and  stucco,  2 y2  stories,  31x25 
feet,  shingle  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting.  Contract  awarded 
to  D.  J.  Hickey,  Drexel  Hill,  Pa. 

Squash  Court,  Haverford,  Pa.  Architects, 
Furness,  Evans  Go.,  315  South  Fifteenth 
street,  Philadelphia.  Owners,  Merion  Cricket 
Club,  Haverford,  Pa.  Frame,  1  story,  25x45 
feet,  slag  roof,  electric  lighting.  Contract 
awarded  to  H.  P.  Wolfe  &  Co.,  Bryn  Mawr, 
Pa. 

Bridge  (reconstruction),  Lemoyne,  Pa.  Ar¬ 
chitect,  private  plans.  Owners,  Philadelphia 
&  Reading  R,  R.  Co.,  Twelfth  and  Market 
streets,  Philadelphia.  Steel  and  concrete,  40 
feet  wide,  16  foot  sidewalk,  over  4  tracks. 
Contract  awarded  to  T.  A.  Flink,  Lemoyne, 
Pa. 

Rectory,  York,  Pa.  Architects,  E.  Leber 
and  J.  H.  Hatton,  associate,  Hay  Building, 
York,  Pa.  Owners,  St.  Patrick’s  Roman 
Catholic  Church,  care  of  Rev.  James  McGrath, 
York,  Pa.  Brick,  3  stories,  33x60  feet,  cop¬ 
per  tile  roof,  hardwood  floors,  vapor  heat, 
electric  light,  tile  and  marble  work.  Contract 
awarded  to  George  Gilbert,  York,  Pa. 

Garage,  Reading,  Pa.  Architect,  Warren 
D.  Heinly,  7  South  Fourth  street,  Reading, 
Pa.  Owner,  John  Rolinsky,  Laurel  and  Pearl 
streets,  Reading,  Pa.  Brick,  1  story,  18x42 
feet,  concrete  foundation,  asbestos  shingle 
roof,  cement  floors,  electric  light,  Armoboard 
panels.  Contract  awarded  to  W.  Franklin 
Yohn,  423  South  Fifth  street,  Reading. 


New  Jersey 
Construction  News 

Bank  Building,  Woodstown,  N.  J.  Archi¬ 
tect,  David  B.  Bassett,  1520  Locust  street, 
Philadelphia.  Owners,  Woodstown  National 
Bank,  William  Richman,  president,  West  ave¬ 
nue,  Woodstown,  N.  J.  Brick,  1  and  2  sto¬ 
ries.  Preliminary  plans  in  progress.  Too 
early  for  details. 

Animal  Husbandry  Building,  New  Bruns¬ 
wick,  N.  J.,  $150,000.  Architects,  Depart¬ 
ment  of  Institutions  and  Agencies,  Division 
of  Architecture  and  Construction,  Trenton, 
N.  J.  Owners,  State  of  New  Jersey,  Dr.  Lip- 
man,  Agricultural  College,  New  Brunswick, 
N.  J.  Fireproof,  2%  stories,  83%xl05  feet, 
slate  roof,  hardwood  and  concrete  floors, 
steam  heat,  electric  light,  hollow  tile,  metal 
lath,  ~(2)  elevators,  rolled  steel  sash  and  sky¬ 
lights,  fire  doors,  roof  ventilators,  waterproof- 
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ing  and  -  dampproofing,  floor  hardener,,  orna¬ 
mental  iron  work.  Plans  in  progress.  Ready 
for  bids  in  three  weeks. 

Masonic  Temple,  Hartford  and  Ventnor 
avenues,  Atlantic  City.  Architect,  Charles 
H.  Adams,  'Guarantee  Trust  Building,  Atlan¬ 
tic  City.  Owners,  Masonic  Temple  Associa¬ 
tion,  William  Fort,  chairman  Building  Com¬ 
mittee,  42  South  Pennsylvania  avenue,  Atlan¬ 
tic  City,  N.  J.  Limestone,,  4  stories.  Archi¬ 
tect  selected. 

Residences  (3  two-family),  Atlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  Yar- 
mov  &  Shenkman,  Atlantic  City,  N.  J.  Brick, 
2  stories,  36x48  feet,  slag  roof,  hardwood 
floors,  hot*  water  heat,  electric  light,  tile  work. 
Sketches  in  progress. 

Apartment  (alts,  and  add.),  New  York  ave¬ 
nue,  near  Beach.  Architect,  W.  S.  Hewitt, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  care  of  architect.  Brick,  tile,  2-story 
add.,  24x50  feet,  slag  roof,  pine  floors,  electric 
lighting.  Plans  in  progress. 

Garage,  Atlantic  City,  N.  J.  Architect,  Os¬ 
car  Schmidt,  Guarantee  Trust  Building,  At¬ 
lantic  City.  .  Owner,  name  withheld.  Brick, 
concrete  block  on  wood  piling,  50x100  feet, 
slag  and  steel  tressed  roof,  concrete  floors, 
electric  light,  rolled  steel  sash,  floor  hard¬ 
ener.  Plans  in  progress. 

Cottage,  Ventnor,  N.  J.  Architect,  J.  V. 
Mathis,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  name  withheld.  Frame,  2  sto¬ 
ries,  6x39  feet,  slate  roof,  pine  floors,  hot 
water  heat,  electric  light,  tile  work.  Plans  in 
progress. 

Store  and  Apartment,  Atlantic  City,  N.  J. 
Architect,  J.  R.  Ogden,  143  South  South  Caro¬ 
lina  avenue,  Atlantic  City.  Owner,  Nathan 
Levin,  care  of  architect.  Brick,  4  stories, 
67x79  feet,  slag  roof,  hardwood  floors,  steam 
heat,  electric  light,  tile  and  marble  work, 
rolled  steel  sash,  waterproofing.  Revised  plans 
in  progress. 

Residence,  Ventnor,  N.  J.  Architect,  H.  A. 
Stout,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  Hon.  Walter  E.  Edge,  170 
South  Pennsylvania  avenue,  Atlantic  City, 
Brick,  frame,  2  y2  stories  and  basement, 
43x102  feet,  slate  roof,  hardwood  floors,  va¬ 
por  vacuum  heat,  electric  light,  tile  and  mar¬ 
ble  work,  elevators.  Architect  will  take  bids 
in  one  week. 

Two-Family  Residences  (6),  Vermont  and 
Drexel  avenues,  Atlantic  City,  N.  J.  Archi¬ 
tect,  J.  R.  Ogden,  143  South  South  Carolina 
avenue,  Atlantic  City.  Owner,  J.  L.  Shapiro, 
Rhode  Island  and  Atlantic  avenues.  Brick,  2 
stories,  100x57  feet,  slag  roof,  hardwood  and 
pine  floors,  hot  water  heat,  electric  light,  tile 
work.  Owner  is  ready  for  bids. 

Church,  Ventnor  avenue,  Ventnor,  N.  J.  Ar¬ 
chitect,  J.  H.  Vaughn,  Guarantee  Trust  •Build¬ 
ing,  Atlantic  City.  Owners,  Methodist  Epis¬ 
copal  Church,  Dr.  Martin,  North  Trenton  ave¬ 
nue,  Ventnor,  N.  J.  Hollow  tile  and  brick, 
1  story  and  basement,  75x90  feet,  tile  roof, 
hardwood  floors,  steam  heat,  electric  light,  tile 
work.  Architect  will"  take  bids  in  two  weeks. 

Residence,  Princeton,  N.  J.,  $20,000.  Archi¬ 
tects,  Dreher,  Churchman  &Paul,  Otis  Build¬ 
ing,  Philadelphia.  Owner,  W.  Meredith  Dix¬ 
on,  care  of  architect.  Frame,  2  stories,  40x85 
feet,  shingle  roof,  hardwood  and  pine  floors, 
hot  water  heating,  electric  lighting,  tile  work. 
Owner  will  take  bids. 

Junior  High  School,  Camden,  N.  J.  Archi¬ 
tect,  Clyde  S.  Adams,  2038  Spruce  street, 
Philadelphia.  Owners,  Board  of  Education, 
Camden,  N.  J.  Brick,  stone,  concrete  and 
steel.  Plans  about  completed.  Will  be  ready 
for  bids  in  two  weeks. 

Residence,  Riverton,  N.  J.  Architect,  J. 
Fletcher  ‘Street,  129  South  Fifth  street,  Phila¬ 
delphia.  Owner,  M.  Lawton  Steedle,  Riverton, 
N.  J.  Hollow  tile  and  plaster,  2 y2  stories, 
25x50  feet,  slate  roof,  hardwood  floors,  hot 


water  heating,  electric  lighting,  tile  work. 
Owners  will  take  bids  at  once. 

Residence,  51  Spring  street,  Trenton,  N.  J., 
$7,500.  Architect,  private  plans  Owner, 
'Nathan  Milgaten,  550  South  Warren  street, 
Trenton,  N.  J.  Brick,  2 y2  stories,  22x74  feet, 
slate  roof,  hardwood  floors,  electric  lighting. 
Owner  will  build. 

Hotel,  Ocean  City,  N.  J.  Architect,  Vivian 
B.  Smith,  Guarantee  Trust  Building,  Atlantic 
City,,  N.  J.  Owners,  Ocean  Front  Hotel  Corp., 
Eleventh  and  Boardwalk,  Ocean  City,  N.  J. 
Limestone,  granite,  brick,  cut  stone,  rein¬ 
forced  concrete  and  steel,  8  atories,  175x140 
feet,  and  2*  stories,  160x100  feet,  tile  and 
slag  roof,  concrete  and  oak  floors,  hollow  tile, 
metal  lath,  waterproofing,  terra  cotta,  iron 
work,  bond,,  hollow  metal  doors  ,tiie-,  marble 
and  terrazzo  work  (heating,  electric  work, 
plumbing,  foundations  and.  elevators  re¬ 
served).  Architect  taking  bids  due  Novem¬ 
ber  27th. 

Bridge,  Cape  May  County,  N.  J.  Engineer, 
R.  Fendall  Smith,  County  Engineer,  Marmora, 
N.  J.  Owners,  State  Highway  Commission, 
Trenton,  N,  J.  Bridge  across  Grassy  Sound 
Channel,  including  Strauss  Bascule  Draw 
Span,  Cresoted  Timber  Trestle  and  Abut¬ 
ments,  with  Graveled  Approaches  on  Sand 
Fill.  Board  of  Chosen  Freeholders  of  County 
of  Cape  May,  N.  J.,  taking  bids  due  Decem¬ 
ber  5th.  Certified  check  for  10  per  cent,  of 
amount  required. 

Bridge  over  Sunset  Lake,  Freehold,  N.  J. 
Engineer,  George  K.  Allen,  Jr.,  60  Broad 
street,  Red,  Bank,  N.  J.  Owners,  Board  of 
Chosen  Freeholders,  County  of  Monmouth, 
Freehold,  N.  -J.  Reconstruction  of  bridge,'  3 
forty-foot  spans  and  30-foot  roadway.  Own¬ 
ers  taking  bids,  due  December  6th  at  11  A.  M. 
Certified  check  for  10  per  cent,  of  amount 
bid  required. 


New  Jersey 
Contracts  Awarded 

School,  Trenton,  N.  J.,  $448,000.  Architects, 
associate,  William  Slack  &  Son,  St.  Regis 
Theatre  Building,  Trenton,  N.  J.,  and  Ernest 
Sibley,  Palisade,  N.  J.  Owners,  Board  of 
Education,  County  of  Mercer,  Trenton,  N.  J. 
Brick  and  steel,  2  stories  and  basement, 
130x24  feet  and,  156x55  feet,  124x50  feet  and 
53x99  feet,  slag  roof,  cement  and  maple  floors, 
metal  lath,  dumb  waiter,  roof  ventilators, 
dampproofing,  iron  work  and  stairs,  floor 
hardener,  bond,  hollow  metal  doors,  rolled 
steel  skylights,  tile,  marble  and  terrazzo  work 
(heating,  etc.,  separate  bids).  .Contract 
awarded  to  Karno-Smith  Co.,  Broad  Street 
Bank  Building,  Trenton,  N.  J. 

Iroquois  Hotel  (add.),  South  Carolina  ave¬ 
nue,  Atlantic  City.  Architect,  V.  B.  Smith, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  R.  L.  Ludy,  on  premises.  Frame,  5 
story  add.,  slag  roof,  pine  floors,  electric-light. 
Contract  awarded  to  Charles  Thompson,  Pleas- 
antville,  N.  J. 

Residence,  Merchantville,  N.  -J.  Architect, 
Arnold  Moses;  Temple  Building,  Camden, 
N.  J.  Owner,  Mrs.  M.  C.  Bottomley,  care  of 
architect.  Brick,-  2  stories,  38x26  feet,  20x20 
feet,  slate  roof,  hardwood  floors,  hot  water 
heat,  electric  light,  tile  work.  Contract 
awarded  to  Fred  Lange,  Audubon,  N.  J. 

Club,  Trenton,  N.  J.  Architect,  R.  A.  Schu- 
man,  202  West  State  street,  Trenton,  N.  J. 
Owners,  Tenitville  Athletic  Club,  care  of  J. 
Fisher,  president,  Trenton,  N.  J.  Brick,  3 
stories,  25x100  feet,  slag  roof,  hardwood 
floors,  steam  heating,  electric  lighting,  tile 
and  marble  work.  Contract  awarded  to  John 
Schaeffer,  Trenton,  N.  J. 

Store  and  Apartment  (alts,  and  add.),  332 
Broad  street,  Trenton.  Architect,  R.  A.  Schu- 


man,  202  West  State  street,  Trenton,  N.  J. 
Owner,  H.  Silverstein,  332  'South  Broad  street, 
Trenton,  N.  J.  Brick,  2  stories  and  base¬ 
ment,  20x86  feet,  slag  roof,  hardwood  and 
concrete  floors,  electric  lighting,  metal  ceil¬ 
ings.  Contract  awarded  to  Putcher  &  Garr, 
Trenton,  N.  J.  . 

Residence  (alts,  and  add.),  Somers  Point, 
N.  J.  Architect,  H.  A.  Stout,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Mrs. 
R.  Craighead,  Craig  Hall,  Atlantic  City,  N.  J. 
Frame,  2%  stories,  40x160  feet,  asbestos 
shingle  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  and  marble  work.  Con¬ 
tract  awarded  to  Charles  Corson,  Linwood, 
N.  J. 

Store  and  Residences  (3),  Paul  avenue, 
Trenton,  N.  J.,  $12,000.  Architect,  private 
plans.  Owner,  Joseph  Lupo,  Trenton,  N.  J. 
Brick,  2  stories,  28x41  feet,  slag  roof,  pine 
floors,  electric  work.  Contract  awarded  to 
Stephen  &  Dilkney,  Trenton,  N.  J. 


Miscellaneous 
Construction  News 

Residence,  Washington,  D.  C.  Architects, 
Seeburger  &  Rabenold,  1524  Chestnut  street, 
Philadelphia.  Owner,  Henry  W.  Ruoff,  care 
of  architect.  Stone,  2  stories,  34x61  feet. 
Preliminary  plans  in  progress. 


(Continued  from  page  744) 

How  much  coal  can  be  saved?  If.  every 
family  would  save  one  ton  of  coal  it 
would  mean  a  saving  of  millions  of  dol¬ 
lars.  During  the  present  coal  shortage 
the  coal  thus  saved  might  be  distributed 
among  those  who-  otherwise  would  be 
unable  to  obtain  sufficient  fuel,  and  per¬ 
haps  keep  many  from  suffering. 

Millions  of  tons  of  coal  can  be  saved 
this  winter  by  the  making  of  slight  re¬ 
pairs  on  houses  and  the  exercising  of  a 
little  more  care  in  burning  coal. 

■Inspect  your  house.  Some  home  own¬ 
ers  have  a  reliable  repair  man  look  over 
their  houses  in  the  same  way  that  they 
have  the  dentist  look  over  their  teeth.  The 
owner  can  then  decide  what  repairs  can 
be  undertaken.  Much  of  the  work  he 
can  do  himself.  The  work  he  is  able  to 
pay  for  now  can  be  done  immediately. 

Where  and  what  to  loo\k  for.  In  mak¬ 
ing  an  inspection  the  owner  should  exam¬ 
ine  the  windows,  doors,  transoms  and 
floors.  He  should  also  inspect  the  attic 
and  the  basement,  examine  the  damper 
in  the  fireplace,  and  cracks  under  the 
baseboards.  It  might  be  well  for  him 
to  start  with  the  windows : 

Windows.  Much  cold  air  comes  in 
around  the  windows  or  through  them. 
Windows  are  often  poorly  fitted  into  the 
openings.  Occasionally  it  is  possible  to 
see  between  the  brick  wall  and  the  win¬ 
dow1  casing.  Window  ,sash  are  rarely 
fitted  snugly,  and  cold  air  enters  freely 
around  the  sash.  It  is  not  uncommon 
to  find  a  wide  crack  between  the  upper 
and  lower  sash.  Such  cracks  can  some¬ 
times  be  closed  by  means  of  the  sash  lock. 
The  use  of  weatherstripping  will  take 
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care  of  most  of  the  cracks  around  a  win¬ 
dow,  and  the  saving  of  coal  will  be  well 
worth  while  in  a  large  number  of  houses. 

It  is  well  to  go  over  all  windows  to 
see  that  putty  is  in  place  around  the 
panes.  A  poor  quality  of  putty  is  used 
in  some  of  our  houses  and  where  it  has 
fallen  off  air  enters  around  the  glass. 

That  broken  window  pane  in  the  base¬ 
ment  should  be  replaced  as  promptly  as 
if  it  were  in  the  living  room.  Broken 
window  panes  in  a  basement  where  heat¬ 
ing  and  plumbing  pipes  are  exposed  waste 
fuel.  The  attic  windows  should  also  be 
examined. 

In  ’ cold  climates  double  or  storm  doors 
are  very  good  to  keep  the  house  from 
getting  cold.  The  air  space  between  the 
two  windows  prevents  the  rapid  passing 
of  heat  to  the  outside.  Storm  windows 
might  be  put  over  the  windows  on  the 
side  of  the  house  facing  the  prevailing 
wind,  even  though  they  could  not  be  af¬ 
forded  for  all  windows. 

Doors.  Doors  are  often  poorly  fitted 
and  air  passes  freely  both  above  and  be¬ 
low  them.  The  crack  below  the  door  is 
often  so  large  that  .cold  air  sweeps  across 
the  floor,  keeping  the  room  cold.  A  strip 
of  cloth  or  felt  nailed  to  the  floor  or  to 
the  door  will  keep  out  much  of  the  cold. 
Hinges  are  not  always  well  fitted  into  the 
door  and  frame,  allowing  much  cold  air 
to  enter  the  house.  This  can  be  remedied 
by  resetting  the  hinges.  Transoms  over 
doors  should  be  examined,  for  they  are 
not  always  snug  fitting. 

Storm  doors  involve  some  expense,  but 
in  many  cases  it  is  profitable  to  install 
one  on  the  windward  side  of  the  house. 
It  will  prevent  the  inrush  of  cold  air.  The 
storm  door  as  well  as  the  storm  window 
is  used  chiefly  in  the  colder  climate. 

Floors  and  baseboards.  While  double 
floors  are  becoming  more  common  there 
are  many  houses  in  which  a  single  floor 
is  nailed  direct  to  the  joists.  If  tongue 
and  groove  flooring  is  used  there  is  no 
draft,  but  there  are  floors  with  cracks 
between  the  boards.  If  there  is  no  base¬ 
ment  under  this  part  of  the  house  cold 
air  will  enter.  Even  though  the  floor  be 
good,  it  does  not  give  as  much  protection 
as  a  double  floor. 

In  houses  where  there  is  no  firestopping 
between  the  studs  of  the  wall,  cold  air 
can  pass  freely  from  the  attic  to  the  base¬ 
ment.  In  such  houses,  if  the  plaster 
goes  down  only  a  little  below  the  top  of 
the  baseboard,  much  air  enters  the  rooms 
under  the  baseboards  if  they  do  not  fit 
closely.  Such  cracks  should  be  closed. 

Basements.  In  some  houses,  the  (warm 
air  can  pass  from  the  basement  upward 
betwen  the  studs.  If  such  is  the  case 
it  is  advisable  to  close  up  the  openings 
between  the  joists  with  old  brick,  or  some 
other  material.  Basement  doors  and  win¬ 
dows  should  be  examined  and  made  as 
tight  as  those  in  the  rest  of  the  house. 


Cold  air  entering  the  basement  cools  the 
heating  pipes  and  furnace  and  the  floor 
above. 

The  covering  of  the  furnace  and  of 
steam  •  and  hot  water  heating  pipes,  es¬ 
pecially  in  the  basement,  is  advisable.  Al¬ 
though  insulation  may  be  expensive,  it 
is  well  to  consider  the  cost  of  fuel  and 
saving  that  can  be  effected. 

Attics.  Attics;  are  usually  cold  and 
give  plenty  of  chance  for  cold  air  to  enter 
the  house  and  for  warm  air  to  escape. 
Sometimes  shingles  are  nailed  direct  to 
cleats  and  the  out-door  air  enters  between 
the  cleats  at  the  ends.  Again  free  pass¬ 
age-ways  for  air  in  the  walls,  between 
the  attic  and  the  basement,  keep  this  cold 
air  in  circulation.  If  the  openings  be¬ 
tween  the  cleat  ends  are  closed  cold  air 
may  be  kept  out.  The  windows  in  the  at¬ 
tic  should  receive  as  much  attention  as 
those  in  other  parts  of  the  house.  Dead 
air  in  an  attic  keeps  the  lower  stories 
warmer,  while  the  direct  opposite  is  the 
case  with  currents  of  air.  The  currents 
must  be  avoided  and  this  is  accomplished 
if  the  house  is  properly  firestopped. 

Personal  attention.  There  are  things 
that  can  be  done  to  keep  the  house  com¬ 
fortable  that  do  not  cost  money,  but  re¬ 
quire  some  time  and  attention. 

The  locking  of  windows  when  closed, 
the  drawing  down  of  shades,,  the  turning 
off  of  heat  in  an  unused  room  or  at  night 
when  windows  are  open,  periodical  care 
of  heating  equipment,  all  require  a  little 
time  and  thought,  but  will  save  heat.  This 
means  the  saving  of  fuel  for  the  nation, 
and  lessened  household  expense.  Special 
attention  should  be  given  to  ventilation. 

Thermometers  are  better  gauges  of  heat 
than  are  the  various  members  of  a  family, 
each  with  his  own  idea  of  warmth.  Sixty- 
eight  to  seventy  degrees  is  the  normal 
healthful  temperature  for/rooms  in  which 
people  live. 

Opening  windows  at  night.  To  throw 
bed  foom  windows  wide  open  on  cold 
nights  and  leave  the  heat  turned  on  re¬ 
sults  in  much  waste  of  coal.  It  is  often 
best  to  turn  off  the  heat.  Good  ventila¬ 
tion  is  possible  without  large  openings. 
In  the  rest  of  the  house  it  often  is  ad¬ 
visable  not  only  to  close  windows,  but 
also  blinds  and  shades.  Merely  pulling 
doiwn  shades  makes  a  material  difference 
in  the  temperature  of  a  room. 

Chiymeys,  stove  pipes,  fireplaces.  Chim¬ 
neys  and  stove  pipes  should  be  examined 
and  cleaned  out  whenever  necessary. 
Chimneys  and  stove  pipes  are  intended 
to  serve  as  flues  and  the  clogging  of  them 
affects  the  proper  burning  of  the  fuel. 
When  fireplaces  and  stoves  are  not  in 
us  s  the  dampers  should  be  closed. 

Care  of  furnace  or  stoves.  The  same 
care  should  be  given  to  the  heating  plant 
as  to  one’s  automobile.  If  the  furnace  or 
-stove  is  out  of  order  fuel  will  be  wasted 
just  as  gasoline  is  wasted  when  the  auto¬ 


mobile  is  out  of  repair.  If  cracks  are. 
found  in  the  furnace  it  needs  prompt  at¬ 
tention.  A  cracked  or  broken  grate  should 
be  repaired  or  replaced. 

Advice  as  to  the  most  efficient  and  econ¬ 
omical  use  of  fuel  in  various  types  of 
heating,  plants  can  be  obtained  in  many- 
cases  from  the  makers  of  the  plants. 

There  are  few  householders  so  situ¬ 
ated  that  they  can  not  save  money  by  at¬ 
tention  to  weatherproofing  and  stopping 
heat  losses.  At  the  same  time,  they  will 
be  doing  a  good  turn  for  their  neighbors 
by  saving  fuel. 


WILL  CONTRACTORS  BECOME 
OBSOLETE? 

Hoiw  will  the  directory  of  1950  define 
the  word  Contractor? 

Will  the  definition  likely  be: 

CONTRACTOR:  1.  One  who  enters  in¬ 
to  a  contract  with  another  person  or  cor¬ 
poration. 

2.  (OBSOLETE)  One  who  agreed  to 
do  a  certain  piece  of  work,  usually  manual 
labor,  for  a  sum  agreed  upon  at  the  time 
of  entering  into  the  agreement.  Some¬ 
times  this  sum  was  a  fixed  amount,  but 
more  usually  it  was  based  upon  a  specified 
rate  per  unit  of  measurement.  During 
the  first  •  quarter  of  the  twentieth  cen¬ 
tury,  such  contractors  (were  found  in 
every  section  of  the  United  States.  Short¬ 
ly  after  the  World  War,  this  method  of 
doing  business  was  superseded  by  a  sys¬ 
tem  known  as  “Force  Account,”  and  the 
contractor  is  now  an  extinct  species. 
(Universal  Dictionary,  edition  of  1950.) 

If  the  contractors  of  the  United  States 
do  not  wake  up  and  start  some  sort  of 
a  publicity  campaign,  their  grandchil¬ 
dren  will  read  some.,  such  definition  as 
this  in  the  dictionaries  of  their  genera¬ 
tion.  In  fact,  if  something  isn’t  done 
soon,  we  may  all  read  it  in  the  next  is¬ 
sue  of  Webster.  .  The  extent  to  which 
public  officials  are  entering  the  construc¬ 
tion  field  is  causing  the  contractor  a 
maximum  of  worry  iwith  a  minimum  of 
work,  and  private  enterprise  reveals 
signs  of  following  the  lead  of  our  pub¬ 
lic  servants. 

In  the  good  old  days,  the  kind  we  love 
to  talk  about,  though  we  would  dislike 
having  to  live  in  them,  there  were  no 
contractors,  in  fact,  no  specialists  of 
any  kind.  The  barber  attended  to  healing 
the  sick  as  a  side  line — that  was  how 
he  acquired  his  striped  pole,  and  his 
penchant  for  combining  blood  letting 
with  your  morning  shave.  The  pastor  of 
the  village  church  taught  school  in  his 
spare  time.  The  attorney  practiced  law 
when  it  did  not  interfere  with  trade  at 
his  general  store.  And  everyone 
“pitched  in”  when  there  was  a  road  to 
be  built,  or  a  new  building  to  be  erected. 
Old  barn  raisings  were  events. 
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Today  we  tell  the  barber  to  stick  to 
his  shop.  Specially  trained  physicians 
minister  to  us  when  we  are  ill.  The 
pastor  devotes  all  his  time  to  his  spir¬ 
itual  work,  and  the  storekeeper  remains 
in  his  store,  while  licensed  attorneys 
dispute  the  fine  points  of  the  law  as  long 
as  their  clients  remain  solvent.  Barn 
raising  has  in  large  measure  gone  the 
way  of  the  apple  jack  and  the  peach 
brandy  which  were  so  prominent  a  part 
of  the  festivities  in  grandfather’s  time. 
The  neighbors  leave  building  construction 
to  men  who  have  specialized  in  that 
field. 

But  the  contractor,  having  reached  a 
point  where  he  was  regarded  as  indis¬ 
pensable,  is  now  being  eliminated.  Not 
the  big  fellows,  of  course.  But  the  big 
business  man  of  today  was  the  little 
chap  of  a  few  years  ago,  and  where  do 
you  find  the  small  contractor  in  these 
times  ? 

Young  Men  Deprived  of  Opportunities 

What  chance  have  our  ambitious  young 
men,  fresh  from  schools,  universities  >r 
practical  training — -boys  just  as  energetic 
and  virile  as  their  fathers  a  generation 
ago — what  chance  have  they  to  carve 
their  way  to  success  in  the  contracting 
field  ? 

There  is  work  to  be  done  in  their 
cities,  in  their  counties,  their  states. 
But  do  they  have  an  opportunity  to  bid 
on  some  portion  of  it,  to  establish  them¬ 
selves  in  business  in  a  small  way,  and  to 
take  pride  in  having  done  their  bit  to 
improve  their  community?  They  do  not. 

Some  states  provide  that  all  public 
work  shall  be  let  by  contract  to  the 
“lowest  responsible  bidder.”  It  is  prac¬ 
tically  impossible  to  persuade  the  aver¬ 
age  taxpayer  that  the  man  who  submits 
the  lowest  figure  is  not  just  as  respon¬ 
sible  as  the  one  whose  bid  is  a  little 
higher,  but  even  that  is  not  the  worst 
feature  of  the  matter.  Before  the  war, 
few  state  and  county  officials  tried  to 
evade  the  plain  provisions  of  the  act.  To¬ 
day,  it  is  getting  -quite  common  to  call 
for  bids,  reject  them  all,  and  then  do  the 
work  by  “Force  Account.” 

One  state  has  a  law  providing  that  all 
counties  having  a  population  in  excess  of 
50,000  shall  call  for  bids  on  all  public 
works.  As  there  is  only  one  county  in 
this  state  which  comes  under  the  pro¬ 
visions  of  the  act,  all  other  sections  of 
the  commonwealth  may  do  as  they 
please.  And  they  do. 

In  either  case,  what  chance  does  the 
boy  have  to  establish  himself  in  busi¬ 
ness?  In  one  instance,  after  he  has 
spent  time  and  money  in  preparing  a 
reasonable  bid,  he  sees  his  proposal 
filed  away  in  a  pigeon  hole.  In  the  other, 
he  does  not  even  get  a  chance  to  bid. 
Some  city,  state  or  county  official,  totally 
ignorant  of  the  difficulties,  of  contracting, 
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but  supremely  confident  of  his  ability  to 
do  the  work  more  cheaply  than  can  any 
one  else  on  earth,  decides  to  do  it  by 
“Force  Account.”  The  boy  gets  the 
choice  of  handling  a  pick  and  shovel,  or 
of  going  without  work  altogether. 

A  large  educational  institution  in  a 
Western  State  recently  enlarged  by  con¬ 
structing  a  big  building.  Graduates  of 
the  college,  ambitious  to  start  their  bus¬ 
iness  careers  on  the  campus  of  their 
alma  mater,  would  have  liked  to  submit 
bids  on  portions  of  the  work.  Were 
they  allowed  to  do  so?  Not  a  bit  of  it. 
All  work  was  handled  by  day  labor,  an 
employe  of  the  college  acting  as  super¬ 
intendent  of  construction.  He  did  a 
good  job,  but  the  boys  got  their  business 
education  at  the  end  of  a  long-handled 
shovel. 

Every  county  in  the  United  States  has 
many  small  jobs  which  should  be  let  by 
contract.  They  are  too  small  to  interest 
the  big  fellow,  but  the  little  chap  needs 
them  and  needs  them  badly. 

Big  Contractors  Not  Exempt. 

Even  big  contractors  are  being  hit  by 
the  menace.  Observe  the  municipal  pav¬ 
ing  plants  that  are  springing  up  all  over 
the  country,  representing  another  en¬ 
croachment  by  public  officials  upon 
what  should  be  wholly  a  matter  of  pri¬ 
vate  enterprise;  Grant  that  these  offi¬ 
cials  can  do  the  iwork  as  cheaply  and  as 
efficiently  as  experienced  contractors. 
They  can’t — but  grant  it  for  the  sake  of 
argument.  What  then?  Will  they  build 
up  efficient  organizations  and  maintain 
them  permanently?  Or  will  Bill  Jones  be 
retained  as  foreman  only  as  long  as  the 
Republicans  remain  in  power,  to  be  re¬ 
placed  by  the  inexperienced  Mike  Col¬ 
lins  when  the  Democrats  win  an  elec¬ 
tion?  And  will  either  Bill  or  Mike  spend 
much  of  his  time  studying  the  science  of 
paving,  when  he  knows  that  the  next 
election  may  throw  him  out  of  a  job? 
Naturally  he  will  devote  most  of  his  time 
to  electioneering.  The  plant  can  go 
hang ! 

This  condition  is  partly  the  fault  of 
the  contractor  himself.  He  greeted  the 
“cost  plus”  type  of  contract  as  an  ideal 
system,  one  that  would  eliminate  his 
worries  while  giving  him  a  fair  profit. 
He  failed  to  see  that  it  was  necessary  to 
educate  the  public  to  the  fact  that  con¬ 
tracting  is  a  highly  specialized  profes¬ 
sion,  and  that  the  “plus”  covered  such 
intangible,  but  valuable,  items  as  or¬ 
ganizing  ability,  overhead,  and  a  multi¬ 
tude  of  similar  expenses.  The  public  did 
not  understand.  It  saw  that  it  was  pay¬ 
ing  the  full  cost  of  the  work  with  an 
added  profit  to  the  contractor.  It 
thought,  not  unnaturally,  that  it  could  do 
the  work  itself  at  cost,  and  save  the 
“plus.” 

But  can  it?  It  has  not  the  training 


to  organize  properly,  to  buy  in  the  cheap¬ 
est  markets,  to  carry  on  the  work  in 
such  a  manner  that  there  shall  be  no  de¬ 
lay,  nor  to  handle  the  labor  proble'm 
without  friction.  All  the  public  sees  is 
the  cost  of  the  work,  not  realizing  that 
the  cost  of  work  under  public  direction 
is  greater  than  the  bid  a  contractor  would 
have  made,  or  greater  than  the  “cost 
plus”  price  of  an  experienced  builder. 
Much  publicity — call  it  propaganda  if  you 
will — will  be  required  to  teach  the  pub¬ 
lic  that  it  takes  trained  men  to  build  a 
highway,  install  a  sewage  system,  or 
erect  a  building.  We  have  such  trained 
men  today.  Will  we  have  them  in  the 
next  generation? 

Must  Correct  False  Nption 

We  all  know,  of  course,  why  some  pub¬ 
lic  officials  are  refusing  to  give  work  to 
contractors.  Contractors  are  such  a 
bunch  of  bad  eggs.  Think  of  their  rec¬ 
ord  during  the  War !  They  actually  took 
contracts  for  building  the  cantonments 
on  an  iniquitous  “Cost  plus”  basis,  and 
think  of  the  cost  of  those  army  camps  ! 
That  labor  and  materials  soared  in  price 
from  day  to  day  during  the  entire  period 
of  construction  has  nothing  to  do  with 
the  case.  Had  the  contractors  been  hon¬ 
est,  patriotic  citizens,  they  would  have 
built  the  barracks  at  the  same  cost  as 
was  in  force  in  1916.  To  be  sure,  no 
contractor  has  been  convicted,  or  even 
indicted  for  graft  or  for  profiteering  in 
this  connection,  but  that  is  all  due  to  the 
failure  of  the  attorneys  to  prosecute,  or 
of  the  courts  to  take  drastic  action. 

Rot?  Certainly,  but  does  the  public 
know  that?  Or  know  that  the  charge  is 
just  a  smoke  screen  thrown  up  to  give 
a  lot  of  deserving  political  'retainers  a 
chance  to  get  on  the  payroll?  No,  Ire- 
cause  the  public  has  no  chance  to  know 
it.  Its  reading  conveys  the  other  idea, 
from  the  little  weekly  published  in  the 
county  seat  and  kept  alive  by  printing 
the  legal  notices  passed  out  by  the  pow¬ 
ers  that  be  to  the  Congressional  Record 
with  its  latest  attack  on  the  profiteers. 
Is  it  any  wonder  the  public  believes  as 
it  does  when  it  has  no  opportunity  to 
learn  the  other  side  of  the  question? 

It  is  time  the  contractor  presented  that 
other  side  of  the  case,  instead  of  sitting 
back,  secure  in  the  Conviction  that 
“Truth  crushed  to  earth  will  rise  again.” 
Undoubtedly  it  will;  but  it  won’t  hurt  to 
give  it  a  helping  hand.  It  may  otherwise 
not  rise  until  too  late  to  do  our  boys  any 
good. — American  Contractor. 


You  know  what  propaganda  is,  don't  youf 
You  know,  too,  how  effective  a  weapon  it  is, 
if  used  properly,  don’t  you?  Well,  advertis¬ 
ing — honest,  fair  advertisings — is  the  best 
propaganda  we  know  of.  Join  the  propagand¬ 
ists  now!  Advertise  in  the  “Builders’ 
Guide.” 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  A  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phtla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Fit*  ort  St.,  Phila. 

Robbins,  Cbas.  H . 1209  Arch  St.,  Phila. 

Warren-  Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . .910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila. 


BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . ....2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlainb,  P.  H.  Co  . 115  S.  30th  St..  Phila, 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 


CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Falrlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drezel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  PhUa. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co.  . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  A  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drezel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co  . 316  N.  3rd  St.,  Phila. 

W  ayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Monroe  Fireproof  Co . 1345  Areh  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Plausen.  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  A  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drezel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drezel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phi4. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  . .  .949  N.  9th  St..  Phila. 

Richardson  A  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 
LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  A  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Irwin,  James  M„  A  Co . 976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  A  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  A  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co...... Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  A  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  A  Boynton  Co . 1332  Areh  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otia  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  A  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . .115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . . . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  A  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen.  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  A  Co.. 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila.. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 

Ridpath  A  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 

McFarland -Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngaeaaing  Ave. 
STONE. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  A  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonda  Sts..  Phila. 

Fitzgerald,  J.  J.,  A  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERIIAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  A  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  A  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  A  Co . 1304  Arch  8t„  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drezel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonda  Sts..  Phila. 

Fitzgerald,  J.  J.,  A  Co.. 2nd  and  Butler  Sts.,  Phila. 

WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  A  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  A  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROO  FING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  . 829  N.  3rd  St..  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bay  less,  W.  L.,  A  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phtla. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trnat  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


232  Walnut  Street 


HOME  OFFICE 


Phone,  Lombard  4330 


"The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


KENSINGTON  2711  ESTABLISHED  1822  EAST  7749 


EDWIN  A.  SMITH  &  SON 


Building  Materials 


1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastica  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 

Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 


ALAN  WOOD  IRON  AND  STEEL  CO. 


SAN  FRANCISCO 
FT.  WORTH 
LOS  ANGELES 


Philadelphia,  Pa. 


NEW  YORK 
BOSTON 


Diamond  and  Ribbed  Pattern 

Rolled  Steel  Floor  Plates 


Olde  jStonesfield  JRoofe 

and  Flagging 


Made  with  Heavy  &  to  Vt  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia  ii2-s*)6th4t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 
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and  the  Material  and  Equipment  Trades 


Less  than  One  Y ear 
15  Cents  per  Copy 


COMPO 


BOA-PD, 


COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCKS 


Excuses  Don’t  Go  TV  hen 
Customers  TV  ant — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 


They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 


To  Inture  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


It 
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Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingseseing  Avenue 
Philadelphia 


KEYSTONE  VELLUM 


Made  only  by 

KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 


SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


Architects,  Builders,  Sub  contractors,  Building 
Material  and  Supply  Concerns!!! 

«L  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

<L  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

c  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 

Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  7109 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repeating  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCK 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 


The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  1194  Bel1  Phone>  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 


Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PflllA.,  PA. 


U 


PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


TjUECfC  LJFtOS.  Co. 

Plumbing  &  Heating 
Supplies 

SO  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden.  N.  J.,  Laiudowne,  Fa. 


MORENE  ART  CEMENT 

4 4 The  wall  finish  beautiful9 y 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  — including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  0150 


IRON 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  CTOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de- 
scriptiv*  Catalog. 


F.WEBER  CO. 

1125  Chestnut  Street 


IONA 

Exhaust 

demonstration 

The  only 
ventilator  that 
shows  you. 


IONA  VENTILATOR  CO.,  Inc.  “’VKuSStE*  s' 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Bditor  Sees 


It 


SJPPLY  and  demand  still  regulate 
prices  of  everything  from  food  to 
labor,  hence  the  large  wages  being 
paid  plasterers  at  the  present  time.  The 
ideal  state,  of  course,  is  an  honest  day’s 
pay  for  an  honest  day’s  work,  but  we 
have  not  yet  reached  this  state  of  ideal¬ 
ism.  However,  there  is  a  constant  ef¬ 
fort  toward  fair  dealing  on  the  part  both 
of  employers  and  employes,  which  should 
eventually  bring  about  much  more  peace¬ 
ful  and  equitable  conditions  in  the  field 
of  industry.  Strikes,  heretofore  the  only 
weapon  which  labor  has  considered  ef¬ 
fective  to  wield  against  employers,  will 
certainly  be  lessened,  and  perhaps,  done 
away  with,  in  the  striving  for  co-opera¬ 
tion  and  understanding  between  employer 
and  employee. 

The  most  notable  example  along  these 
lines  which  has  come  to  our  attention  re¬ 
cently  is  the  establishing  of  a  National 
Council  on  Industrial  Relations  for  the 
Electrical  Construction  Industry.  The 
Committee  consists  of  five  members  ap¬ 
pointed  by  the  National  Association  of 
Electrical  Contractors  and  Dealers  and 
five  members  appointed  by  the  Interna¬ 
tional  Brotherhood  of  Electrical  Workers. 

The  principles  laid  down  by  the  com¬ 
mittee  are : 

“Facilities  of  the  electrical  industry 
for  servicq  to  the  public  will  be  developed 
and  enhanced  by  recognition  that  the 
overlapping  of  the  functions  of  the  vari¬ 


ous  groups  in  the  industry  is  wasteful 
and  should  be  eliminated. 

“Close  contact  and  mutually  sympa¬ 
thetic  interest  between  employe  and 
employer  will  develop  a  better  working 
system,  /which  will  tend  constantly  to 
stimulate  production  while  improving 
the  relationship  between  employe  em¬ 
ployer  and  the  community. 

“Strikes  and  lookouts  are  detrimental 
to  the  interests,  alike  of  employe,  em¬ 
ployer  and  the  public,  and  should  be 
avoided. 

“Agreements  or  understandings  which 
are  designed  to  obstruct  directly  or  in¬ 
directly  the  free  development  of  trade, 
or  to  secure  to  special  groups  special 
privileges  and  advantages,  ane  isubvter- 
sive  of  the  public  interest  and  cancel  the 
doctrine  of  equality  of  rights  and  oppor¬ 
tunity,,  and  should  be  condemned. 

“The  public  interest  is  conserved, 
hazard  to  life  and  property  is  reduced, 
and  standards  of  work  are  improved  by 
fixing  an  adequate  minimum  of  qualifica¬ 
tions  in  knowledge  and  experience  as  a 
requirement  precedent  to  the  right  of  an 
individual  to  engage  in  the  electrical 
construction  industry,  and  by  the  rigid 
inspection  of  electrical  work,  old  and 
new. 

“Public  welfare,  as  well  as  the  inter¬ 
ests  of  the  trade,  demands  that  electrical 
work  be  done  by  the  electrical  industry. 

“Co-operation  between  employee  and 
employer  acquires  constructive  power,  as 


both  employes  and  employers  become 
more  completely  organized. 

“The  right  of  employes  and  employers 
in  local  groups  to  establish  local  wage 
scales  and  local  working  rules  is  recog¬ 
nized,  and  nothing  herein  is  to  be  con¬ 
strued  as  infringing  that  right.” 

So  far  the  council’s  efforts  have  met 
with  unqualified  success  and  many  strikes, 
or  rather,  threatened  strikes,  have  been 
settled  or  called  off.  When  such  a  plan 
is  put  to  work  in  other  industries,  the 
losses  imposed  upon  employer,  employe 
and  the  public  by  strikes  will  be  elimin¬ 
ated. 

Mr.  G.  D.  Bury,  secretary  of  the  Elec¬ 
trical  Contractors’  Association  of  Cleve¬ 
land,  has  declared: 

“The  Council  on  Industrial  Relations 
in  the  Electrical  Construction  Industry 
has  been  of  the  greatest  benefit  to  all  con¬ 
cerned.  It  handled  a  dispute  over 
wages  here  in  Cleveland  that  might 
have  tied  up  the  industry  at  a  time  when 
we  could  ill  afford  any.  losses.  That  we 
have  worked  under  the  decision  which 
they  handed  down  and  have  had  no 
stoppage  of  work  because  of  any  of  the 
factors  /which  they  dealt  with  is  good 
enough  evidence  that  the  principle  of 
the  council  is  sound.  Personally,  I  be¬ 
lieve  that  this  method  of  settlement  is 
the  most  logical  one  fhat  can  be  found. 

“To  call  an  arbitration  board  com¬ 
posed  of  three  groups,  the  public,  the 
employers  in  the  dispute  and  the  work- 
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ers  is  nearly  always  deemed  unfair  by 
labor.  They  claim  that  the  representa¬ 
tives  of  the  public  on  any  such  boa  ‘d  are 
always  selected  from  those  people  who 
are  themselves  employers1  of  labor  in 
other  lines  or  are  interested  in  such  em¬ 
ployment.  Follow  the  history  of  deci¬ 
sions  handed  down  by  such  groups  and 
you  will  find  that  there  has  been  more 
trouble  in  enforcing  the  decision  than 
there  would  have  been  if  the  employers 
and  the  employes  had  gone  to  bat  in  the 
first  place.” 


Joseph  G.  Shryock,  C.  E.,  M.  C.  E., 
Associate  Mjember  A.  S.  C.  E.,  has  just 
been  appointed  Chief  Engineer  of  the 
Belmont  Iron  Works,  Designers,  Manu¬ 
facturers  and  Exporters  of  structural 
steel  with  Plants  at  Philadelphia  and  Ed- 
dystone,  Penna. 

After  graduating  in  Civil  Engineering 
at  the  Pennsylvania  Military  College  in 
1900,  he  became  associated  with  the 
Bridge  and  Construction  Department  of 
the  Pencoyd  plant  of  the  American 
Bridge  Co. 

In  1903  he  accepted  a  position  in  the 
Engineering  Department  of  the  Virginia 
Bridge  and  Iron  Works  at  Roanoke,  Va., 
remaining  there  until  1904  when  he  re¬ 
turned  to  Philadelphia  to  accept  a  posi¬ 
tion  with  the  Belmont  Iron  Works.  In 
1906  lie  was  appointed  Designing  Engin¬ 
eer,  which  position  he  held  until  his 
present  appointment. 

He  joined  the  American  Society  of 
Civil  Engineers  in  1901,  and  in  1921  was 
awarded  the  honorary  degree  of  Master 
of  Civil  Engineering  by  the  Pennsylvania 
Military  College  for  his  professional  work 
in  connection  with  large  industrial  plants 
built  by  the  Belmont  Iron  Works  during 
the  great  war. 


THE  HOME  BUYER  AND  HIS 
PROBLEMS 

By  john  m.  cries.  Chief,  Division  of 
Building  and  Housing 

( Address  before  New  York  State  Asso¬ 
ciation  of  Real  Estate  Boards,  Albany, 
N.  Y.,  October  20,  1922.) 

Surveying  the  country  from  coast  to 
coast  and  from  the  Lakes  to  the  Gulf, 
we  find  housing  conditions  spotted.  Here 
and  there  are  dying  villages  and  static 
cities  in  which  there  are  many  more 
houses  than  jobs.  The  leaders  in  the  up¬ 
building  of  these  towns  or  cities  failed 
to  forecast  clearly  their  future.  On  the 
other  hand  we  find  cities  in  which  the 
planning  was  inadequate,  the  forecast  was 
faulty,  and  the  builders  were  unable  to 
meet  the  demand  for  new  houses. 

As  long  as  two  or  more  families  must 
live  in  one  small  apartment,  as  long  as 
people  must  live  in  unsanitary  houses, 
there  is  a  housing  shortage  which  should 


be  remedied.  Some  one  may  say  that 
there  is  no  housing  shortage  in  his  city. 
This  may  be  true.  It  may  also  be  true 
that  the  man  who  says  this  is  the  agent 
for  several  10,  12,  and  14-room  houses. 
He  may  say  “just  look  at  the  number  of 
houses  that  are  vacant.”  There  may  be 
a  surplus  of  large  houses,  but  how'  about 
the  five  and  six-room  houses?  If  the 
demand  for  these  houses  cannot  be  sup¬ 
plied,  there  is  a  housing  shortage  not¬ 
withstanding  the  fact  that  any  number  of 
large  houses  may  be  vacant.  If  the 
people  in  need  of  houses  cannot  pay  the 
rent  asked  for  the  large  houses,  they  are 
of  little  use.  Whether  or  . not  you  believe 
there  is  a  housing  shortage  depends  some¬ 
what  upon  the  point  of  view.  Suppose 
you  visited  nearly  all  of  your  local  stores, 
being  badly  in  need  of  a  new  hat.  Sup¬ 
pose  you  were  told  by  each  and  every 
dealer,  “We  haven’t  your  size,  but  we 
have  several  hundred  brown  derbies,  size 
7  7/8.”  Now  the  dealers  might  not  admit 
a  hat  shortage,  but  most  of  us  would  be 
convinced  that  there  was  a  shortage. 

In  some  cities  it  is  next  to  impossible 
to  overcome  the  shortage  at  present.  The 
cost  of  building  is  so  high  and  the  income 
of  those  who  should  be  in  the  market  for 
houses  so  reduced,  that  little  is  being 
done.  If  there  are  too  many  houses  they 
will  not  rent  for  enough  to  make  owner¬ 
ship  a  paying  investment.  If  there  are 
not  enough  houses,  rents  will  be  high  and 
the  people  dissatisfied.  The  housing  short¬ 
age  will  not  be  relieved  unless  the  money 
invested  will  afford  a  satisfactory  return. 
Occasionally  when  conditions  are  abnor¬ 
mal  or  unsatisfactory  some  kind  of  a 
simulus  is  provided,  or  restrictive  mea¬ 
sures  enacted.  While  some  measures 
prove  helpful,  artificial  restrictions  very 
frequently  prevent  the  fulfillment  of  the 
very  things  which  legislation  is  intended 
to  provide. 

The  Department  of  Commerce,  under 
Mr.  Hoover’s  leadership,  is  actively  in- 
interested  in  housing  in  the  broad  sense  ; 
interested  in  providing  better  homes  un¬ 
der  private  initiative  and  management, 
and  is  co-operating  with  all  groups  in 
bringing  about  improvements.  The  De¬ 
partment  appreciates  the  co-operation  and 
assistance  received  during  the  past  year 
from  the  various  real  estate  boards,  and 
is  ready  to  work  with  you  in  your  efforts 
to  improve  housing  conditions. 

The  real  estate  dealer  fits  families  into 
homes.  You  have  much  to  do  with  the 
happiness  and  contentment  of  families. 
There  is  no  greater  work  than'  to  aid  in 
making  better  homes.  This  is  your  work 
and  as  a  result  of  your  work  you  must 
earn  enough  money  to  make  a  living.  The 
good  you  are  able  to  do  is  so  great  that 
there  ought  to  be  a  real  joy  besides  that 
of  money-making. 

The  typical-manufacturer  is  pleased 
(Continued-  on  page  770) 


REMEMBER!! 

TO  BUY 

SEMLT  SOLVAY  COMPANY'S 

KONAX 

When  in  the  market  for 

Integral  Waterproofing 
Accelerating  and  Hardening 
Anti-Freeze  Compounds 

For  your  next  job  of  concrete  floor*,  road* 
pavements,  foundation  masonry  and  cement 
Mortar  for  brick  or  stone  masonry 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Philadelphia  Warehouse  Stock 
Spruce  2297 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  OS  12  Keystone,  Race  6062 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 


Fine  Plumbing  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnace* 
Water  Supply  System* 

Pipe,  Valves,  Fittings,  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 
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Apartment  House,  Northeast  Corner  Fif¬ 
teenth  and  Allegheny  avenue,  Philadelphia. 
Architect,  A.  Levy,  1208  Real  Estate  Trust 
Building,  Philadelphia.  Owner,  B.  Miller,  604 
South  Second  street,  Philadelphia.  Brick, 
terra  cotta,  limestone  and  granite,  4  stories 
and  basement,  92x137  feet,  slag  roof,  hard¬ 
wood  floors,  electric  passenger  elevators,  dumb 
waiters,  ornamental  iron  work,  fire  doors, 
mill  work,  vapor  vacuum  heating,  electric 
lighting,  tile  and  marble  work.  Plans  in 
progress.  Architect  will  take  sub-bids  in 
three  weeks. 

Garage,  223-25-27  Lombard  street,  Philadel¬ 
phia.  Architect,  Walter  Smedley,  Stephen 
Girard  Building,  Philadelphia.  Owners,  Ab¬ 
bott’s  Alderney  Dairies,  Inc.,  E.  R.  Linhach, 
Thirty-first  and  Chestnut  streets,  Philadel¬ 
phia.  Brick,  steel  and  concrete,  3  stories, 
104x200  feet.  Plans  completed.  Architect 
will  take  bids  in  a  few  days. 

Residence,  Overbrook,  Philadelphia.  Archi¬ 
tect,  Charles  Barton  Keen,  Bailey  Building, 
Philadelphia.  Owner,  Joseph  M.  Pugh,  Mor- 
'  ris  Building,  Philadelphia.  Stone  and  stucco, 
2y2  stories.  Plans  in  progress. 

Stores  (2)  and  Apartment  Building,  North¬ 
east  Corner  Baynton  and  Rittenhouse  streets, 
Philadelphia.  Architect,  Jacob  Naschold,  5224 
North  Second  street,  Philadelphia.  Owner, 
S.  Bovio,  on  premises.  Brick,  steel  and  cut 
stone,  2  and  3  stories,  81x40  feet,  slag  roof, 
pine  and  mineral  floors,  hot  water  heating, 
electric  lighting.  Plans  in  progress.  Will 
be  ready  for  bids  in  one  week. 

Stores  (2)  and  Apartments  (4),  Broad 
street  and  Sixty-fifth  avenue,  Philadelphia. 
Architect,  Robert  C.  Winter,  11  South  Six¬ 
teenth  street,  Philadelphia.  Owner,  name 
withheld.  Brick,  .3  stories,  22x75  feet,  slag 
roof,  hot  water  heating,  electric  lighting,  tile 
and  marble  work,  hardwood  floors.  Plans  in 
progress.  Architect  will  take  sub-bids. 

Residences  (alts,  and  add.)  to  Apartments, 
119  Woodstock  street,  Philadelphia.  Archi¬ 
tect,  Salvator  J.  -Gritti,  817  North  Sixteenth 
street,  .Philadelphia.  Owner,  Mrs.  S.  L. 
Bauerle,  care  of  architect.  Brick,  1  and  2 
story  add.,  irregular,  slag  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting. 
Plans  in  progress. 

Residences  (2),  Stanton  street  and  Wash¬ 


ington  avenue,  Philadelphia.  Architect,  Ja¬ 
cob  Naschold,  5224  North  Second  street,  Phil¬ 
adelphia.  Owner,  name  withheld.  Stone,  2 y2 
stories,  32x48  feet.  Plans  in  progress.  Will 
take  bids  in  one  month. 

School,  Sixth  and  Mountain  streets,  Phila¬ 
delphia.  Architect,  E.  L.  Rothschild,  1420 
Chestnut  street,  Philadelphia.  Owners,  Asso¬ 
ciation  Talmud  of  Torahs,  on  premises.  Brick, 
cut  stone,  reinforced  concrete  and  steel,  3 
stories,  45x68  feet,  slag  rpof,  pine  and  maple 
floors,  metal  lath,  demolition,  steam  heating, 
electric  lighting,  tile  and  marble  work,  hol¬ 
low  metal  sash  and  doors,-  bond,  terra  cotta, 
Revised  plans  in  progress. 

Apartents,  Store  and  Garage  (alts,  and 
add.),  Thirty-second  and  Baring  streets.  Ar¬ 
chitect,  William  L.  C'harr,  149  South  Fourth 
street,  Philadelphia.  Owner,  name  withheld. 
General  alterations  and  additions.  Plans  in 
progress. 

Kitchen  Wing,  House  of  Correction,  Holmes- 
burg,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Charities  and  Correction,  City  Hall, 
Philadelphia.  Brick,  concrete  and  steel,  1 
story,  75x115  feet,  Barrett  roof,  concrete  and 
pine  floors,  metal  lath,  roof  ventilators,  iron 
work,  floor  hardener,  rolled  steel  skylights, 
demolition.  Owners  will  take  bids  in  one 
week. 

Building  (alts,  and  add.),  419  South  Fifth 
street,  Philadelphia.  Architect,  Arnold  H. 
Mueller,  901  Walnut  street,  Philadelphia 
Owner,  H.  Solomon,  care  of  architect.  Plas 
tering,  painting,  brick  work,  slag  roof,  hard 
wood  and  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  and  marble  work,  plumbing, 
carpentry,  mill  work,  metal  ceilings,  plate 
glass,  copper  bars.  Architect  will  be  ready 
for  bids  in  a  few  days. 

Residences  (52),  Stafford  street,  German¬ 
town,  Philadelphia.  Architect,  private  plans. 
Owner,  James  N.  Mitchell,  4  South  Farragut 
Terrace1,  Philadelphia.  Stone,  2  y2  stories, 
24x33  feet,  slate  and  slag  roof,  hot  water 
heating,  electric  lighting,  hardwood  floors,  tile 
work.  Plans  in  progress.  Owner  will  take 
sub-bids. 

Church  Building,  Chestnut  Hill,  Philadel¬ 
phia.  Architects,  Zantzinger,  Borie  &  Me- 


Combined  Transit  and  Level,  $75 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-TO-DATE  LEVEL 
AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1304  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


dary,  Otis  Building,  Philadelphia.  Owners, 
St.  Paul’s  Protestant  Episcopal  Church,  Rev. 
J.  H.  Chapman,  Chestnut  Hill,  Philadelphia. 
-Stone,  1  story,  slate  roof,  hardwood  floors. 
Plans  in  progress. 

Stores  and  Apartments  (2),  230-232  South 
Tenth  street,  Philadelphia.  Architect,  Arnold 
H.  Mueller,  901  Walnut  street,  Philadelphia. 
Owner,  H.  Seidmah,  5009  B  street,  Philadel¬ 
phia.  Brick,  3  stories,  1714x64  feet  each,  slag 
roof,  hardwood  and  pine  floors,  metal  ceilings, 
hot  water  heating,  electric  lighting,  tile  work. 
Owner  will  be  ready  for  sub-bids  in  a  few 
days. 

Residences  (2),  4808-10  North  -Second  street, 
Philadelphia.  Architects,  Durham  Brothers, 
1609  Sansom  street,  Philadelphia.  Owner, 
William  Finkelstein,  412  North  Second  street, 
Philadelphia.  Brick,  2  stories,  17x76  feet, 
slag  roof,  hardwood  floors,  hot  water  heating, 
electric  lighting,  tile  work.  Owner  is  taking 
sub-bids.. 

Garage,  Southeast  Corner  Twenty-sixth  and 
Wharton  streets,  Philadelphia.  Architects, 
Stuckert  Co.,  Crozer  Building,  Philadelphia. 
Owners,  S.  B.  &  B.  W.  Fleisher,  Inc.,  Twenty- 
fifth  and  Reed  streets,  Philadelphia.  Brick, 
concrete  and  steel,  1  story,  60x160  feet,  slag 
roof,  cement  floors,,  hot  water  heating,  elec¬ 
tric  lighting,  rolled  steel  sash,  fuel  oil-burn¬ 
ing  equipment.  Architects  will  build  and  are 
taking  sub-bids. 

Store  (add.),  420-  East  Rittenhouse  street, 
Philadelphia.  Architect,  Jacob  Naschold,  5224 
North  Second  street,  Philadelphia.  Owner, 
Joseph  Oaruzzeri,  on  premises.  Brick,  1  story, 
15x19  feet,  tin  roof,  mineral  floors,  hot  water 
heating,  electric  lighting,  plate  glass,  mill 
work.  Architect  taking  -bids  due  as  soon  as 
possible. 

Apartment  House  (alts,  and  add.),  North¬ 
east  Corner  Eleventh  and  Lehigh  avenue.  Ar¬ 
chitect,  William  H.  Wooters,  816  West  Alle¬ 
gheny  avenue,  Philadelphia.  Owners,  Don¬ 
nelly  '&  -Suess,  1015  West  Lehigh  avenue, 
Philadelphia.  Brick,  reinforced  concrete  and 
steel,  slag  roof,  metal  lath,  iron  work,  hot 
water  heating,  electric  lighting,  tile  and  mar¬ 
ble  work.  Architect  and  owner  taking  bids 
due  December  7th. 

Store  (alts,  and  add.),  036  South  street, 
Philadelphia.  Architect,  William  L.  Charr, 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 

S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone— Walnut  4165  DHII  JtDFI  DHIA 

Keystone  Phone-Race  3760  NllLAULLrlllA 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE : 

Market  2575 


Geo.  W.  Kugier  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful— Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lanidowne,  Pa. 


SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1/100"  to  1/4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  Facing  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502-J  Phone. 


WeDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  PriceB 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 
Phils.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details  Fabrication  Erection 


149  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Ideal  Furniture  Co.,  on  premises.  Brick, 
3  stories,  18x58  feet,  slag  roof,  wood  floors, 
metal  lath,  elevator,  metal  ceilings,  metal 
bulks,  bond,  fire  doors,  rolled  steel  sash  and 
skylights,  marble  work,  electric  light,  hot  wa¬ 
ter  heating.  Architect  taking  bids  due  De¬ 
cember  15th. 

Store,  541  East  High  street,  Germantown, 
Philadelphia.  Architect,  Jacob  Nasehold,  5224 
North-,  Second  street,  Philadelphia.  Owner, 
Vincent  Geoffre,  on  premises.  Stone  front,  1 
story,  25x18  feet,  slag  roof,  mineral  floors, 
hot  water  heating,  electric  .lighting.  Bids 
due  as  soon  as  possible. 

Junior  High  School,  East  Washington  Lane 
and  Musgrave  streets,  Philadelphia.  Archi¬ 
tect,  private  plans.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street, 
Philadelphia.  Owners  taking  bids  due  Decem- 
bre  7th  at  noon. 

Schools  (3),  (repairs),  Philadelphia.  Ar¬ 
chitect  , private  plans.  Owners,  Board  of  Edu¬ 
cation,  Nineteenth  above  Chestnut  street, 
Philadelphia.  Campbell  School,  new  house 
tank,  Kelly  School,  new  stacks,  West  Phila¬ 
delphia  High  School,  oil  guards.  Owners  tak¬ 
ing  bids  due  December  7th  at  noon. 

Stores  and  Offices  (alts,  and  add.),  219 
South  Seventeenth  street,  Philadelphia.  Ar¬ 
chitect,  William  E.  B.  Koelle,  Otis  Building, 
Philadelphia.  Owner,  Charles  C.  Orangers, 
116  S.  11th  street,  Philadelphia.  General 
renovation.  Architect  taking  bids  due  De¬ 
cember  4th. 

Garage,  Southwest  Corner  Columbia  and 
Glenwood  avenues,  $100,000.  Architect,  pri¬ 
vate  plans.  Owners,  Philadelphia  Eealty  Co., 
Ill  West  Mt.  Airy  avenue,  Philadelphia. 
Brick,  2  stories,  irregular  size,  slag  roof,  ce¬ 
ment  floors,  electric  lighting.  Owner  will 
build. 

Residences  and  Stores  (2)  and  Residences 
(82),  Fifty-sixth  and  Diamond  streets,  Phila¬ 
delphia,  $182,400.  Owners,  Frank  Williams  & 
Son,  701  South  Fifty-eighth  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x40  feet  and  16x31 
feet,  12x9  feet,  slag  roof,  oak  and  pine  floors, 
electric  light.  Owners  will  build. 

Residences  (4),  Sixty-fifth  and  Lansdowne 
avenue,  Philadelphia,  $43,000.  Architect,  pri¬ 
vate  plans.  Owner,  James  J.  Moore,  4039 
Lancaster  avenue,  Philadelphia.  Brick,  2  sto¬ 
ries,  (1)  21x39  feet,  18x8  feet,  (3)  20x37  feet, 
slag  roof,  oak  and  pine  floors,  hot  water  heat¬ 
ing,  electric  lighting,  tile  work.  Owner  will 
build. 

Residences  (10),  North  side  Wellesly,  West 
of  Lincoln  Drive,  $9,000  each.  Architect,  pri¬ 
vate  plans.  Owner,  John  H.  McClatchey,  Land 
Title  Building,  Philadelphia.  Brick,  3  stories, 
16x36  feet,  slag  roof,  oak  and  pine  floors,  hot 


water  heat,  electric  light,  tile  work.  Owner 
will  build. 

Residences  (2),  East  side  York  Road,  North 
of  Sixty-eighth  avenue,  $8,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Theodore  K. 
Boesch,  6801  York  Road,  Philadelphia.  Brick, 
2  stories,  18x24  feet,  15x36  feet,  slag  roof, 
oak  and  pine  floors,  hot  water  heat,  electric 
light.  Owner  will  build. 

Residences  (5),  East  side  Seventy-ninth 
street,  South  of  Avenue  E,  $18,000.  Owner, 
Paul  Brosz,  2511  West  Huntingdon  street, 
Philadelphia.  Brick,  2  stories,  16x28  feet, 
12x7  feet  and  18x35  feet,  slag  roof,  hot  water 
heat,  electric  light.  Owner  will  build. 

Shop,  North  side  Forty-seventh  street,  South 
of  Woodland  avenue,  $8,000.  Owner,  I.  W. 
Massey,  on  premises.  Brick,  1  story,  irregu¬ 
lar  size,  slag  roof,  cement  floors,  electric  light¬ 
ing.  Owner  will  build. 

Garage,  South  side  Pratt  street,  West  of 
Hawthorne  street,  $5,000.  Owner,  Adam  Fore- 
paugh,  Northeast  Boulevard  and  Bustleton 
avenue,  Philadelphia.  Brick,  1  story,  15x142 
feet,  slag  roof,  cement  floors,  electric  light¬ 
ing.  Owner  will  build. 

Residence,  5158  Ridge  avenue,  Philadel¬ 
phia,  $6,000.  Architect,  private  plans.  Own¬ 
er,  W.  F.  Rayner,  4128  Pechin  street,  Phila¬ 
delphia.  Brick,  2  stories,  16x50  feet,  slag 
roof,  oak  and  pine  floors,  hot  water  heat, 
electric  light.  Owner  will  build. 

Residence,  East  side  Jackson  street,  'South 
of  Hartel  street,  $5,300.  Architect,  private 
plans.  Owner,  Anthony  Maymore,  Holmes- 
burg,  Philadelphia.  Brick,  2  stories,  16x42 
feet,  slag  roof,  hot  water  heat,  electric  light. 
Owner  will  build. 

Residence,  North  side  of  Greenway  ave¬ 
nue,  East  of  Sixty-eighth  street,  $4,500.  Ar¬ 
chitect,  private  plans.  Owner,  Peter  Mooney, 
8135  Dicks  avenue,  Philadelphia.  Brick,  2 
stories,  16x52  feet,  slag  roof,  electric  light¬ 
ing.  Owner  will  build. 

Residence,  North  side  Cottman  street,  East 
of  Montour,  $4,300.  Architect,  private  plans. 
Owner,  Harry  Glaser,  1214  North  Leithgow 
street,  Philadelphia.  Frame,  2  storiese,  22x32 
feet,  hot  water  heating,  electric  lighting.  Own¬ 
er  will  build. 

Residences  (2),  South  side  Fillmore  street, 
West  of  Mulberry,  $3,000  each.  Architect, 
private  plans.  Owner,  Charles  H.  Gaskill, 
1740  Fillmore  street,  Philadelphia.  Brick,  2 
stories,  16x20  feet  and  20x14  feet,  slag  roof, 
hot  water  heating,  electric  lighting.  Owner 
will  build. 

Garage,  1908-10-12  Butler  street,  Philadel¬ 
phia,  $2,300.  Architect,  private  plans.  Own¬ 
er,  W.  F.  Chapman,  1805  West  Venango  street, 
Philadelphia.  Brick,  1  story,  18x92  feet,  slag 
roof,  cement  floors.  Owner  will  build. 


TRANSITS 

USEFUL  and  CONVENIENT 

LEVELS 

$40.00 

Architects  and  Builders  must  see  these 

$25.00 

complete 

Instruments  to.  appreciate  them. 

complete 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  l 303 

15 is  SANSOM  STREET 
PHILADELPHIA  A  PENNSYLVANIA 

Race  6010 

Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

II  Phone -Spruce  5293  1520  Sansom  Street,  Philadelphia  Keystone  Phone-Race  5SSS^ 


* 
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Shop,  2510-12  Harold  street,  Philadelphia, 
$3,000.  Owner,  Paul  Brosz,  2511  West  Hunt¬ 
ingdon  street,  Philadelphia.  Brick,  2  stories, 
36x60  feet,  slag  roof.  Owner  will  build. 

Garage,  4810  Parrish  street,  -  Philadelphia, 
$2,500.  Owner,  Eugene  F.  Ward,  4812  Par¬ 
rish  street,  Philadelphia.  Brick,  1  story, 
29x90  feet,  slag  roof,  electric  work,  cement 
floors.  Owner  will  build. 

Apartment  (alts.),  1616  Diamond  street, 
Philadelphia,  $2,900.  Architect,  private  plans. 
Owner,  H.  Ellenberg,  1412  Diamond  street, 
Philadelphia.  General  alterations.  Owner 
will  build. 

Residence,  East- side  Ashton  Road,  South  of 
Grant  avenue,  $3,000.  Architect,  private 
plans.  Owner,  Thomas  W.  Durken,  1510  Pal¬ 
mer  street,  Philadelphia.  Frame,  2  stories, 
40x30  feet,  shingle  roof,  hot  air  heating,  elec¬ 
tric  lighting,  pine  floors.  Owner  will  build. 

Garage,  27  East  Garfield  street,  Philadel¬ 
phia,  $2,000.  Architect,  private  plans.  Owner, 
Frank  C.  Gruler,  22  East  Wister  street,  Phila¬ 
delphia.  Brick,  2  stories,  52x56  feet,  slag 
roof,  cement  floors,  eleetric  lighting.  Owner 
will  build. 

Grading  and  Paving,  Philadelphia.  Owners, 
Bureau  of  Highways,  F.  C.  Dunlap,  City  Hall, 
Philadelphia.  Owners  taking  bids  due  De¬ 
cember  lst^at  noon  at  216  City  Hall. 

Grading — Annsbury  street,  Palethorpe  to 
Rising  Sun  avenue;  Bridge  street,  Roosevelt 
Boulevard  to  Summerdale  avenue;  Church- 
view  street,  Tower  street  to  Terrace  street; 
Hope  street,  Louden  street  to  Rockland 
street;  Luray  street,  D  to  Whitaker  street; 
Pine  street.  Forty-eighth  to  Forty-ninth 
street;  Sansom  street,  Forty-ninth  to  Fiftieth 
street;  Smedley  street,  Sixty-seventh  to  Six¬ 
ty-eighth  avenues;  Stockley  street,  West¬ 
moreland  street  to  Hunting  Park  avenue. 

Grading  and  Paving — Lansdowne  avenue, 
Sixty-sixth  street  to  Haverford  avenue. 


Garage  and  Office,  Southwest  Corner  Fifty- 
ninth  and  Florence  avenue,  $36,000.  Archi¬ 
tect,  private  plans.  Owners,  Philadelphia 
Realty  Co.,  Ill  West  Mt.  Airy  avenue,  Phila¬ 
delphia.  Briek,  1  story,  irregular  size,  slag 
roof,  steam  heating,  electric  lighting,  cement 
.  floors.  Owner  will  build. 

Residence,  South  side  Crothers  avenue,  West 
of  Ninetieth  street,  $3,000.  Architect,  private 
plans.  Owner,  Hipotit  Maciegewski,  on  prem¬ 
ises.  Brick,  2  stories,  16x36  feet,  slag  roof, 
hot  air  heating.  Owner  will  build. 

Apartments  (alts,  and  add.),  5219  Wayne 
avenue,  Philadelphia.  Architect,  Karl  F. 
Otto,  3  North  Nineteenth  street,  Philadel¬ 
phia.  Owner,  J.  Walters,  care  of  architect. 
General  alterations,  rear  brick  add.,  2  sto¬ 
ries,  16x16  feet,  slag  roof,  electric  work. 
Plans  in  progress.  Architect  will  take  bids 
in  one  week. 

Residence,  Cresheim  road,  Chestnut  Hill. 
Architects,  Wallace  &  Warner,  1012  Walnut 
street,  Philadelphia.  Owner,  Harold  Nason, 
1714  Chestnut  street,  Philadelphia.  Archi¬ 
tects  taking  bids. 

Residences,  East  side  Academy  road,  West 
of  Grant  avenue,  $4,500.  Architect,  private 
plans.  Owner,  John  Gimpel,  1703  North 
Howard  street,  Philadelphia.  Frame,  2  sto¬ 
ries,  21x33  feet,  electric  lighting.  Owner 
will  build. 

Garage,  Lombard  street,  between  Second 
and  Third  streets,  Philadelphia.  Architect, 
Walter  D.  Smedley,  Stephen  Girard  Building, 
Philadelphia.  Owners,  Abbott's  Alderney 
Dairies,  Thirty-first  and  Chestnut  streets.  Re¬ 
inforced  concrete,  brick,  cut  stone  and  steel, 
3  stories,  104x120  feet,  Barrett  roof,  concrete 
floors,  safety  treads,  iron  work,  bond,  hol¬ 
low  metal  sash  and  skylights,  demolition, 
steam  heating.  Architect  taking  bids  due 
December  4th. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Hospital  Annex,  Sansom  and  Tenth  streets, 
Philadelphia,  $1,400,000.  Architect,  John  T. 
Windrim,  Commonwealth  Building,  Philadel¬ 
phia.  Engineers,  Stone  &  Webster,  132  South 
Clifton  street,  Philadelphia.  Owners,  Jeffer¬ 
son  Hospital,  Tenth  and  Sansom  streets,  Phil¬ 
adelphia.  Brick,  stone,  steel  and  concrete, 
fireproof,  14  stories,  90x115  feet,  steam  heat¬ 
ing,  electric  lighting,  tile  and  marble  work, 
hollow  metal  doors,  elevators.  Contract  award¬ 
ed  to  Wark  Co.,  231  South  Broad  street, 
Philadelphia. 

Building,  1213  Walnut  street,  Philadelphia, 
$50,000.  Architect,  Leroy  B.  Rothschild,  215 


South  BroacJ  street,  Philadelphia.  Owners, 
Walnut  Street  Realty  Co.,  on  premises.  Brick, 
cut  stone  and  granite,  2  stories,  229x26  feet, 
slag  roof,  pine  and  oak  floors,  metal  lath,  de¬ 
molition,  electric  lighting,  steam  heating,  tile 
work,  hollow  metal  sash,  iron  work.  Contract 
awarded  to  John  Schnabel,  Inc.,  Denckla 
Building. 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 
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FENCE 

2LARMCO 
INGOT  IRON 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


A.  S.  BAIRD 

Otis  Building  Philadelphia 

ATLANTIC  TERRA  COTTA 
Face  Brick ,  Hollow  Tile , 
Roofing  Tile ,  Fox  Croft  Stone 


COLD  WEATHER  WILL  NOT  STOP  WORK 

With  Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

“CONWATCO  MIX” 

Prevents  Freezing  above  12®  Increases  Tensil  Strength  Waterproofs  and  Hardens 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 
PHILADELPHIA.  PA. 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 


Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  PHila.. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Section  of  Interior  Partition 


Wire  Partitioi 

WIRE  W 

PLlo 

Partitions,  constructed  of  diarr 
sections  4  ft.  wide  by  8  ft.  hi 
Window  and  Skylight  Guard 
frames,  using  fabi 
Let  us  know  youir 

CYCLON1 

30S  1 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fence*  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  8749 


For  a  Beautiful,  Cc 
Home.  The  firm; 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 
If  it’s  made  of  Asbestos  we’ve  got  it 


and  Window  Guards 

*K  OF  ALL  KINDS 

>  Spruce  7566 

mesh  fabric,  built  in  standard  size 
Ready  to  set  up — interchangeable. 

•uilt  with  channel — or  round — iron 
n  size  of  wire  and  mesh  desired. 

.firemen  ts. 

7ENCE  COMPANY 

kiln  Trust  Building,  Philadelphia  Window  Guards 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 
R  O  O  F  I  »r  o 
VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Binks’  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

SINKS’  SPRAY  EQUIPMENT  CO. 

Lombard  1565  722  Drexel  Building 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Bell  Telephone 
Merlon  643 


Grading 
Building  Stone 


ND  SEWER  CONSTRUCTION 


Face  Brick 
Paving  Brick 

Ornamental  Terra  Cotta 
Hollow  Tile 

Roofing  Tile 

O.  W.  KETCHAM 

Manufacturer 

121425  N.  18th  St.,  Philadelphia,  Pa. 

Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS.  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 

1026  Arch  St.  [2nd  floor]  Philadelphia 

|  766 
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For  Dampproofing  ancC 
Decorating  Masomy  Waffs 


,  NhfflflfHI 


STONE  TEX 


For  Preserving  Diicfc- 
Stone  -  Stucco  -  Con  ere  te 


THE  TRUSCON  LABORATORIES  — 


Phila.  Office, 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


1432  South  Penn  Sq. 


'Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Club  House  (alts,  and  add.),  1511  Locust 

street,  Philadelphia.  Architect,  William  F. 

B.  Koelle,  Otis  Building,  Philadelphia.  Own¬ 
ers,  Republican  Women's  Club  of  Pennsylva¬ 
nia,  219  South  Seventeenth  street.  Brick  and 
cut  stone,  steel  and  iron  work,  carpentry,  mill 
work,  plastering,  hardware,  painting,  electric 
work,  plumbing,  bond.  Contract  awarded  to 

C.  C.  Eddleman,  1627  Sansom  street,  Phila¬ 
delphia. 

Packing  House  (alts,  and  add.),  American 
and  Callowhill  streets.  Architect,  Fred  N. 
Greisler,  1035  Walnut  street,  Philadelphia. 
Owners,  L.  Pincus  Co.,  on  premises.  Brick, 
concrete  and  steel,  3  stories,  32x38%  feet, 
slag  roof,  cement  and  composition  floors,  wa¬ 
terproofing,  hollow  metal  skylights,  electric 
lighting,  insulation.  Contract  awarded  to  B. 
Bernstein,  1318  Belfield  avenue,  Philadelphia. 

Stores  (2),  5821-23  Germantown  avenue, 
Philadelphia.  Architect,  William  L.  Charr, 
149  South  Fourth  street,  Philadelphia.  Owner, 
Charles  Marion,  on  premises.  Brick,  3  sto¬ 
ries,  28x72  feet,  slag  roof,  composition  and 
pine  floors,  demolition,  marble  work,  metal 
lath,  rolled  steel  sash  and  skylights,  bond, 
metal  bulks,  iron  stairs  (electric  work,  glaz¬ 
ing,  plumbing  and  painting  reserved).  Con¬ 
tract  awarded  to  Dickinson  Const.  Co.,  1128 
Dickinson  street,  Philadelphia. 

Building  (alts.),  134  Chestnut  street,  Phila¬ 
delphia,  $7,000.  Architect,  Walter  A.  Smed- 
ley,  Stephen  Girard  Building,  Philadelphia. 
Owner,  Percy  A.  Legge,  on  premises.  Brick, 
cut  stone  work,  painting,  glazing,  carpentry, 


hot  water  heating,  electric  lighting,  plumbing, 
tile  work,  hollow  metal  skylights,  iron  work. 
Contract  awarded  to  F.  E.  Wallace,  1220 
Chancellor  street,  Philadelphia. 

Foundations,  Chestnut  Hill,  Philadelphia. 
Architects,  Zantzinger,  Borie  &  Medary,  Otis 
Building,  Philadelphia.  Owners,  St.  Paul's 
Protestant  Episcopal  Church,  Rev.  J.  H.  Chap¬ 
man,  Chestnut  Hill,  Pa.  Excavation,  grading 
and  stone  foundations.  Contract  awarded  to 
J.  S.  Cornell  &  Son,  Morris  Building. 

Residences  (2),  1914-16  Panama  street,  Phil¬ 
adelphia.  Architect,  William  F.  B.  Koelle, 
Otis  Building,  Philadelphia.  Owner,  Mrs. 
James  A.  Mitchell,  care  of  architect.  Brick 
and  steel,  carpentry,  mill  work,  slag  roof 
(heating  reserved),  plumbing,  painting,  bond, 
iron  work.  Contract  awarded  to  F.  A.  Hav¬ 
ens  Co.,  845  North  Nineteenth  street,  Phila¬ 
delphia. 

Residence,  Midvale  avenue,  Queen  Lane 
Manor,  $13,000.  Architect,  Andrew  C.  Borz- 
ner,  717  Walnut  street,  Philadelphia.  Owner, 
Harry  M.  Hughes,  Delmar  Morris,  German¬ 
town,  Philadelphia.  Hollow  tile,  stucco  and 
cut  stone,  2  stories,  60x30  feet,  shingle  roof, 
oak  and  pine  floors,  hot  water  heating,  elec¬ 
tric  lighting,  bond.  Contract  awarded  to 
Lockhart  &  Simon,  1524  Chestnut  street. 

Residence  (alts.),  1949  North  Gratz  street, 
Philadelphia.  Architect,  private  plans.  Own¬ 
er,  E.  F.  Crean,  on  premises.  Carpentry,  mill 
work,  demolition,  plastering,  electric  lighting, 
painting.  Contract  awarded  to  A.  S.  Shafer, 
2122  South  Nineteenth  street,  Philadelphia. 


iJlarMe  ittosaic  Co. 


Manufacturers  and  Daalars  in 


Both  Phones 


Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 


433  SPRUCE  STREET 
Warehouse.  432  Manning  Street.  Philadelphia 


Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders*  Iron,  s>tairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds— Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  ...  Park  4147-4148 


German  Seamen’s  Home,  1402  East  Pass- 
yunk  avenue,  Philadelphia.  Architect,  Carl 
P.  Berger,  1512  Walnut  street,  Philadelphia. 
Owners,  German  Seamen’s  Home,  on  prem¬ 
ises.  Brick,  3  stories,  56x24  feet,  slag  roof, 
oak  and  pine  floors,  metal  lath,  steam  heating, 
electric  lighting,  iron  work.  Contract  awarded 
to  George  J.  Reich,  5126  North  Tenth  street, 
Philadelphia. 

Store  and  Dwelling,  437  North  Sixty-third 
street,  Philadelphia,  $10,000.  Architect,  Sol 
Kaplan,  10  South  Eighteenth  street,  Philadel¬ 
phia.  Owner,  Charles  Cutler,  care  of  archi¬ 
tect.  Brick,  3  stories,  17x60  feet,  slag  roof, 
pine  and  oak  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  work.  Contract  awarded 
to  S.  Lazarus,  4914  Parkside  avenue. 

Bakery,  6007-09  Osage  avenue,  Philadelphia, 
$6,800.  Architect,  Fred  N.  Griesler,  1035 
Walnut  street,  Philadelphia.  Owner,  Joseph 
Winer,  care  of  architect.  Brick,  1  story, 
34x30  feet,  slag  roof,  cement  floors,  iron 
work,  bond,  electric  lighting,  demolition.  Con¬ 
tract  awarded  to  B.  Bornstein,  1318  Belfield 
avenue. 

Factory,  Northeast  Corner  Camac  and 
Cherry  streets,  Philadelphia,  $27,000.  Archi¬ 
tect,  private  plans.  Owners,  Rodgers  Engrav¬ 
ing  Co.,  1318  Arch  street,  Philadelphia.  Brick, 
2  stories,  31x72  feet,'-  slag  roof,  pine  floors, 
steam  heat.  Contract  awarded  to  Frank  I. 
Wintz,  1618  North,  Twenty-seventh  street, 
Philadelphia. 

Store  and  Storage  Building,  235  South 
Twelfth  street,  $10,000.  Architect,  private 
plans.  Owner,  Dr.  Henry  W.  Lobb,  1209 


GENERAL  CHEMICAL  CO.’S 

HARD-N-TYTE 

Specification  Waterproofing 

Old  and  New  Structures 

Building  Sub-Structures,  Tunnels,  Tanks,  Reser¬ 
voirs,  Swimming  Pools  and  Pits 

All  work  installed  under  contract  and  Bonded 
by  the  U.  S.  Fidelity  &  Guaranty  Co. 

For  an  Estimate  on  Your  Work 
Write  or  Call 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Telephone,  Spruce  2297 
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Race  street,  Philadelphia.  Brick,  2  stories, 
18x90  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  Frank  Lucci,  1603  Ellsworth 
street,  Philadelphia. 

Residence,  West  side  Ridge  avenue,  North 
of  Wigard  street,  $15,000.  Owner,  Patrick 
Powers,  4002  Cresson  street,  Philadelphia. 
Stone,  2*4  stories,  35x27  feet,  slate  roof,  elec-  • 
trie  lighting,  hot  water  heating,  hardwood 
floors,  tile  work.  Contract  awarded  to  Elmer 
L.  Cuthbertson,  334  Roxborough  avenue. 

Garage,  3416  North  Nineteenth  street,  Phil¬ 
adelphia,  $14,000.  Architect,  private  plans. 
Owner,  Mrs.  Margaret  MeKever,  on  premises. 
Brick,  1  story,  81x75  feet,  slag  roof,  cement 
floors,  electric  light.  Contract  awarded  to 
Thomas  M.  Kelly,  4411  Germantown  avenue. 

Warehouse,  Southeast  Corner  Jasper  and 
Ontario  streets,  $50,000.  Architect,  private 
plans.  Owners,  Bush  &  Diamond,  on  prem¬ 
ises.  Brick,  3  stories,  34x146  feet,  slag  roof, 
steam  heat,  elecjtric  lighting,  plank  floors, 
steel  sash.  Contract  awarded  to  Austin  Co., 
1026  Bulletin  Building. 

Warehouse  (alts.),  Northeast  Corner  Front 
and  Bainbridge  streets,  $20,000.  Architect, 
private  plans.  Owners,  Merchants’  Ware¬ 
house  Co.,  Tenth  and  Chestnut  streets..  Con¬ 
crete  work,  brick  work,  Peele  doors,  painting, 
glazing,  slag  roof,  steel  and  iron  work.  Con¬ 
tract  awarded  to  George  Kessler  Const.  Co., 
1733  North  Marvine  street. 

Residence  and  Garage,  Southwest  Corner 
Park  avenue  and  Nedro  street,  $6,500.  Archi¬ 
tect,  private  plans.  Owner,  Albert  Woehr, 
5918  North  Ninth  street,  Philadelphia.  Brick, 
2  stories,  16x40  feet,  16x10  feet,  garage,  1 
story,  9x16  feet,  slag  roof  ,oak,  pine  and  ce¬ 
ment  floors,  electric  lighting.  Contract  award¬ 
ed  to  A.  E.  Voigt,  6108  North  Tenth  street, 
Philadelphia. 

Garage  and  Office  (alts,  and  add.),  Mascher 
and  Wyoming  avenue,  $8,500.  Owners,  Olney 
Bank  &  Trust  Co.,  Fifth  and  Tabor  road. 
Brick,  1  story,  19x18  feet,  slag  roof,  cement 
floors,  electric  work.  Contract  awarded  to 
Northern  Const.  Co.,  515  Fisher  avenue. 

Store  (alts.),  112  South  Eighth  street,  Phila¬ 
delphia,  $3,000.  Owner,  F.  Seger,  on  premises. 
General  alterations.  Contract  awarded  to 
Henry  C.  Dahl,  231  South  Eighth  street,  Phil¬ 
adelphia. 

Factory  (add.),  1224  South  Twelfth  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owners,  E.  Clinton  &  Co.,  2119-23  Arch  street, 
Philadelphia.  Brick,  2  stories,  32x70  feet, 
slag  roof,  electric  work.  Contract  awarded 
to  L.  M.  Triant,  137  North  Twenty-seven;th 
street,  Camden,  N.  J. 

Residence  and  Store  (add.  and  alts.),  1925 
South  Sixth  street,  $3,840.  Architect,  pri¬ 
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vate  plans.  Owner,  Jacob  Asher,  on  premises. 
Brick,  2  stories,  16x13  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  M.  Glasshoffer, 
529  Morris  street. 

Residence  and  Store  (add.  and  alts.),  182 

Olney  avenue,  $3,500.  Architect,  private 
plans.  Owners,  J.  W.  Biddle  &  Co.,  4651  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
15x7  feet,  slag  roof,  electric  work,  pine  floors. 
Contract  awarded  to  L.  Gorenstein,  514  West 
Moyamensing  avenue. 

Residence,  North  side  Craig  avenue,  West 
of  Frankford  avenue,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Amanda  T.  Witard,  Frank¬ 
ford  avenue,  Holm*sburg.  Brick,  2  stories, 
20x28  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  R.  W.  J.  Williams,  3011  Lin¬ 
den  avenue,  Philadelphia. 

Residences,  East  side  Ditman,  North  of 
Wakeling  street,  $4,500  each.  Owners,  J. 
Elert  and  F.  Bingmeister,  Ditman,  North  of 
Wakeling.  Brick,  2  stories,  16x38  feet,-  slag 
roof,  electric  lighting.  Contract  awarded  to 
Herman  Gleim,  1937  Briggs  streets,  Philadel¬ 
phia. 

:  Garage,  1108-10-12  South  Thirty-first  street, 
$3,000.  Architect,  private  plans.  Owner,  Mrs. 
Annie  Riddle,  1110  South  Thirty-first  street, 
Philadelphia.  Brick,  1  story,  48x30  feet,  slag 
roof,  cement  floors,  electric  work.  Contract 
awarded  to  A.  J.  Logan  &  Co.,  5431  Wyalus- 
ing  avenue. 

Factory  (add.),  Southeast  Corner  Bridge 
and  Mulberry  streets,  $2,500.  Architect,  pri¬ 
vate  plans.  Owners,  Wolstenholme  Felt  Mfg. 


Co.,  on  premises.  Brick,  1  story,  34x52  feet, 
slag  roof,  pine  floors.  Contract  awarded  to 
D.  W.  O  ’Dea,  5227  North  Fifth  street,  Phila¬ 
delphia. 

Store  (alts.),  916  North  Sixth  street,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owner,  Bessie  Green,  914  North  Sixth  street, 
Philadelphia.  General  alterations.  Contract 
awarded  to  S.  L.  Green,  ‘  914  North  Sixth 
street,  Philadelphia. 

Building  (alts.),  Southeast  Corner  Twenty- 
second  and  Spring  Garden  streets,  $2,200.  Ar¬ 
chitect,  private  plans.  Owners,  Pequard  Mills, 
on  premises.  General  alterations.  Contract 
awarded  to  Rush  J.  Whiteside  &  'Son,  2115 
Wallace  street. 

Residence,  East  side  Bingham  street,  South 
of  St.  Vincent  street,  $7,650.  Architect,  pri¬ 
vate  plans.  Owner,  John  C.  Arterbay,  Wil¬ 
low  Grove,  Pa.  Frame,  2  stories,  32x26  feet, 
oak  and  pine  floors,  electric  light.  Contract 
awarded  to  Harry  Murphy,  Willow  Grove, 
Pa. 

Factory,  Northeast  Corner  Tacony  and  Van 
Kirk  streets,  Philadelphia,  $4,000.  Architect, 
private  plans.  Owners,  Continental  Leather 
Co.,  on  premises.  Iron,  1  story,  32x120  feet. 
Contract  awarded  to  Truscon  Steel  Co.,  1432 
South  Penn  Square. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Beaver 
County,  Route  77,  Homewood  Borough,  leegth 
2,427  feet.  One  course  reinforced  concrete 
and  hillside  vitrified  brick.  $56,183.60.  Con¬ 
tract  awarded  to  Albert  Dahl,  Ellwood  City, 
Pa. 


Theatre  and  (4)  Stores,  suburb  of  Phila¬ 
delphia.  Architect,  John  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  C.  F.  Kline,  110  North 
Sixtieth  street,  Philadelphia.  Concrete,  steel 
and  limestone,  2  stories,  85x200  feet,  Johns 
Manville  roof,  cement  and  composition  floors, 
maeite  partitions,  roof  ventilators,  iron  work, 
kalamein  doors,  hollow  metal  skylights,  rolled 
steel  sash,  marble  and  terrazzo  work,  metal 
lath,  steam  heating,  electric  lighting.  Plans 
in  progress.  Architect  will  be  ready  for  gen¬ 
eral  bids  in  three  weeks. 

Church,  Llanerc'h,  Pa.,  $125,000.  Architect, 
W.  Lesher  Blithe,  608  Chestnut  street,  Phila¬ 
delphia.  Owners,  St.  Andrew’s  Methodist 
Episcopal  Church,  Rev.  O.  S.  Duffield,  Llan- 
drillo  Road,  Llanerch,  Pa.  Stone,  1  story  and 
basement,  100x125  feet,  slate  roof,  hardwood 
floors,  steam  heating,  electric  lighting,  tile 
work.  Plans  in  progress. 


Residence,  Garage  and  Lodge  Building, 

Penllyn,  Pa.  Architect,  John  Meigs,  1211 
Walnut  street,  Philadelphia.  Owner,  Hutch¬ 
inson  Scott,  care  of  architect.  Brick,  s.teel, 
hollow  tile,  stucco  and  reinforced  concrete, 
2 y2  stories,  60x56  6feet  and  46x24  feet,  Span¬ 
ish  tile  roof,  oak,  pine  and  cement  floors,  hol¬ 
low  tile,  metal  lath,  iron  work,  bond,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  and  marble 
work.  Revised  plans  in  progress. 

Parish  House,  Lansdowne,  Pa.  Architect, 
Clarence  W.  Brazer,  Crozer  Building,  Chester, 
Pq.  Owners,  St.  John’s  Episcopal  Church, 
care  of  architect.  Stone,  2  stories,  45x100 
feet,  slate  roof,  hardwood  floors,  steam  heat, 
electric  lighting,  tile  work-  Plans  in  pro¬ 
gress. 

Memorial  Bridge,  near  Media,  Delaware 
County,  Pa.  Architect,  Clarence  W.  Brazer, 
Crozer  Building,  Chester,  Pa.  Engineer,  R. 
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J.  Aydlotte,  Court  House,  Media,  Pa.  Own¬ 
ers,  Delaware  County  Commissioners,  Media, 
Pa.  Reinforced  concrete,  330x42  feet,  tri¬ 
umphal  arch,  concrete,  20x60  feet,  architee- 
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For  New  and  Old  Properties 


tural  terra  cotta.  Plans  in  progress.  Engineer 
will  take  bids  December  15th. 

Ice  Cream  Factory  and  Apartments,  Clear- 
held,  Pa.  Architects,  Durham  Brothers,  1609 
Sansom  street,  Philadelphia.  Owners,  Key¬ 
stone  Ice  Cream  Co.  (Wood  Brothers),  Clear- 
held,  Pa.  Hollow  tile  and  brick,  2  stories, 
56x74  feet  (3  apartments),  slag  roof,  cement 
and  hardwood  floors,  steam  heat,  electric 
lighting.  Plans  in  progress. 

Residence,  Garage  and  Green  Houses,  Wyn- 
cotej^Pa.  Architects,'  Dreher,  Churchman  and 
Paul,  Otis  Building,  Philadelphia.  Owner,  J. 
L.  Bush,  Jasper  and  Thayer  streets,  Phila¬ 
delphia.  Stone,  2 y2  anf  iy2  stories.  Plans 
in  progress.  Architects  will  take  bids  in 
three  weeks. 

School,  Palmerton,  Pa.,  $150,000.  Archi¬ 
tect,  not  yet  selected.  Owners,  School  Board, 
Palmerton,  Pa.  Work  contemplated. 

Residence,  Penn  street,  Bethlehem,  Pa.  Ar¬ 
chitect,  E.  R.  Bitting,  Odd  Fellows’  Building, 
Bethlehem,  Pa.  Owner,  W.  A.  Smoyer,  702 
Penn- street,  Bethlehem,  Pa.  Brick  and  stucco, 
2y2  stories,  42x26  feet,  slate  roof,  hardwood 
floors,  steam  heat,  electric  light.  Plans  in 
progress. 

Warehouse,  South  Cameron  street,  Harris¬ 
burg,  Pa.  Architect,  F.  G.  Hahnestoek,  Har¬ 
risburg,  Pa.  Owners,  Advance  Rumely 
Thresher  Co.,  Inc.,  Harrisburg,  Pa.  Rein¬ 
forced  concrete,  steel,  brick  and  cut  stone,  1 
story,  100x180  feet,  slag  roof,  concrete  floors, 
70 of  ventilators,  waterproofing,  iron  work, 
floor  hardener,  bond,  hollow  metal  skylights, 
rolled  steel  sash,  metal  lath,  electric  lighting, 
vapor  vacuum  heating.  Architect  taking  bids. 

School  Building,  Second  street,  Morton  ave-  ■ 
nue  and  Melrose  street,  Chester,  Pa.  Archi¬ 
tects,  'Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  care  of  George  Benjamin,  Chester,  Pa. 
Brick.  Plans  in  progress.  Too  early  for 
details. 

Junior  and  Senior  High  School  (colored), 

Chester,  Pa.  Architects,  Sanders  &  Young, 
39  South  Seventeenth  street,  Philadelphia. 
Owners,  Board  of  Education,  care  of  George 
Benjamin,  Chester,  Pa.  Brick,  steel,  stone 
and  concrete.  Plans  in  progress.  Too  early 
for  details. 

Junior  High  School,  Eighteenth  and  Upland 
streets,  Chester,  Pa.  Architects,  Sanders  & 
Young,  39  South  Seventeenth  street,  Phila¬ 
delphia.  Owners,  City  of  Chester,  Board  of 
Education,  Chester,  Pa.  Brick,  steel  and  con¬ 
crete.  Plans  in  progress. 

Industrial  Building,  Eighth  and  Fulton 
streets,  Chester,  Pa.  Architects,  Sanders  & 
Young,  39  South  Seventeenth  street,  Philadel¬ 
phia.  Owners,  City  of  Chester,  City  Hall, 
Chester,  Pa.  Preliminary  plans  in  progress. 
Too  early  for  details. 

Building  (add.)  (Clayton),  Sixth  and  Thru- 
low  streets,  Chester,  Pa.  Architects,  Sanders 
&  Young,  39  South  Seventeenth  street,  Phila¬ 
delphia.  Owners,  City  of  Chester,  City  Hall, 
Chester,  Pa.  Preliminary  plans  in  progress. 
Too  early  for  details. 

Residence,  Moylan,  Pa.,  $12,000.  Architect, 
William  McKee  Walton,  119  South  Fourth 
street,  Philadelphia.  Owner,  Miss  J.  F.  Avery, 
Moylan,  Pa.  Hollow  tile  and  stucco,  2 y2  sto¬ 
ries,  20x40  feet,  shingle  roof,  pine  floors,  hot 
water  heating,  electric  lighting.  Architect 
will  take  bids  in  spring  of  1923. 

Stores  and  Apartments  (2),  County  Line 


Road,  Ardmore,  Pa.  Architect,  John  Charles 
Norton,  Ardmore,  Pa.  Owner,  Bert  W.  Hill, 
Chestnut  street,  Ardmore,  Pa.  Brick,  2  sto¬ 
ries,  36x78  feet,-  Johns  Manville  roof,  maple 
floors,  metal  ceilings,  plate  glass,  metal  bulks, 
hot  water  heating,  electric  lighting.  Owner 
is  taking  sub-bids. 

Residences  (2),  Haverford,  Pa.  Architect, 
John  Charles  Norton,  Ardmore,  Pa.  Owners, 
Doyle  Brothers,  Bryn  Mawr,  Pa.  Frame  and 
stucco,  2 y2  stories,  22x40  feet,  shingle  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Owners  will  take  sub-bids 
in  two  weeks. 

Storage  House,  Ardmore,  Pa.  Architect, 
John  Charles  Norton,  Ardmore,  Pa.  Owner, 
Bert  W.  Hill,  Chestnut  street,  Ardmore,  Pa. 
Concrete  and  steel,  1  story,  50x54  feet,  Cer- 
tainteed  roof,  cement  floors,  kalamein  doors, 
steel  trusses,  electric  lighting.  Owner  is  tak¬ 
ing  sub-bids. 

Garage  (5  individual),  West  Reading,  Pa. 
Architect,  Warre'n  D.  Heinly,  7  South  Fourth 
street,  Reading,  Pa.  Owner,  John  U.  Seibert, 
541  Penn  avenue,  West  Reading,  Pa.  Brick, 
1  story,  54x33  feet,  composition  roof,  hot  wa¬ 
ter  heat,  electric  light,  cement  floors.  Owner 
will  sub-let. 

Twin  Residences  (32),  Allentown,  Pa.  Ar¬ 
chitect,  H.  J.  Wiegner,  Bethlehem  Trust  Build- 
jug,  Bethlehem,  Pa.  Owner,  Aaron  Potruch, 
New  and  Market  streets,  Bethlehem,  Pa.  Brick 
and  stucco,  2 y2  stories,  32x64  feet,  slate  roof, 
hardwood  and  pine  floors,  hot  water  heat, 
electric  light,  tile  work,  metal  lath,  leaded 
glass,  fireplaces.  Owner  will  sub-let. 

Factory  Building  and  Power  Plant,  West 
Berlin,  Pa.  Architect,  private  plans.  Own¬ 
ers,-  Baceellieri  Brothers,  924  South  Eleventh 
street,  Philadelphia.  Brick,  concrete  and 
steel,  1  story,  50x150  feet,  slag  roof,  cement 
floors.  Owners  are  ready  for  sub-bids. 

Residence  (alts,  and  add.),  Broad  street, 
Bethlehem,  Pa.  Architect,  H.  J.  Weigner, 
Bethlehem  Trust  Building,  Bethlehem.  Owner, 
Mrs.  E.  H.  Gallagher,  W,est  Broad  street, 
Bethlehem,  Pa.  Frame,  2  stories,  12x15  feet, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  general  interior  alterations.  Owner 
ready  for  bids. 

Church  (alts,  and  add.),  Bethlehem,  Pa.  Ar¬ 
chitect,  H.  J.  Weigner,  Bethlehem  Trust 
Building,  Bethlehem.  Owners,  West  Side 
Church,  Moravian  Congregation,  Board  of 
Trustees,  G.  F.  Krause,  Bethlehem,  Pa.  Steel, 
stone,  concrete,  1  -story,  31x48  feet,  asphalt 
roof,  maple  floors,  steam  heat,  electric  light, 
metal  lath.  Owner  will  be  ready  for  bids  next 
week. 

Factory  (alts,  and  add.),  Allentown,  Pa. 
Architect,  E.  R.  Bitting,  Odd  Fellows’  Build¬ 
ing,  Bethlehem,  Pa.  Owner,  J.  Liebert,  Al¬ 
lentown,  Pa.  Brick  and  concrete,  2  stories, 
irregular  size,  tin  roof,  concrete  floors,  eleva¬ 
tors,  skylights.  Owner  and  architect  ready 
for  bids. 

Residence,  Swarthmore,  Pa.  Architects, 
Stuckert  Co.,  Orozer  Building,  Philadelphia. 
Owner,  W.  A.  Clarke,  Swarthmore,  Pa.  'Stone, 

2 y2  stories,  30x50  feet,  slate  roof,  hardwood 
floors,  hot  air  heating,  electric  lighting,  tile 
and  marble  work.  Architects  taking  sub-bids 
due  December  1st. 

Operation  of  Residences,  Glenolden,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  Milton  Staley, 
Collingdale,  Pa.  Brick  and  stucco,  2 y2  sto¬ 
ries,  16x37  feet,  composition  shingle  roof, 
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hardwood  floors,  hot  water  heating,  electric 
lighting.  Owner  is  building  (14)  and  will 
probably  build  (60). 

Garage,  Narberth,  Pa.  Architects,  Wallace 
&  Warner,  1012  Walnut  street,  Philadelphia. 
Owner,  Henry  W.  Shelton,  Wynnewood,  Pa. 
Stone,  1%  stories,  slate  roof.  Architects 
taking  bids  due  December  2nd.  . 

Residence  (alts.)  and  Garage,  300  Midland 
avenue,  St.  David’s,  Pa.  Architect,  William 
Woodburn  Potter,  Real  Estate  Trust  Build¬ 
ing,  Philadelphia..  Owner,  James  D.  Win- 
chell,  care  of  architect.  Brick,  hollow  tile 
and  stucco,  2  stories,  24x18  feet,  single  and 
slate  roof,  ement  floors,  electric  lighting, 
metal  lath,  tile  work  (heating  reserved).  Ar¬ 
chitect  taking  bids  due  December  4th. 


Pennsylvania 
Contracts  Awarded 


Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa. 

Lawrence  County,  Route  77,  North  Beaver 
Township,  New  Castle  City,  2,893  feet.  One 
course  reinforoced  concrete,  '$26,256.  Contract 
awarded  to  Jamieson  &  Narlee,  Predonia,  Pa. 

Crawf  orod  County,  Route  200,  Sparta  Town¬ 
ship,  7,612  feet.  One  course  reinforced  con¬ 
crete,  $63,536.41.  Contract  awarded  to  J.  C. 
Devine,  Alliance,  Ohio. 

Venango  County,  Route  207,  Sugar  Creek 
Township,  reinforced  concrete  bridge,  $20,- 
188.39._  Contract  awarded  to  Trimpey  >& 
Whipkey,  Casselman,  Pa. 

Lackawanna  County,  A-1975,  Old  Forge 
Borough,  5,812  feet.  Either  bituminous  sur¬ 
face  course  on  concrete  foundation  or  one 
course  reinforced  concrete.  Contract  awarded 
to  Michael  Rosato  &  Sons,  Scranton,  Pa., 
$40,224.20. 


New  Jersey 
Construction  News 


New  Jersey 
Contracts  Awarded 

School,  Egg  Harbor  ,N.  J.  Architect,  Frank 
F.  Sanders,  39  South  Seventeenth  street,  Phil¬ 
adelphia.  Owners,  Board  of  Education,  Egg 
Harbor,  N.  J.  Contract  awarded  to  Jacob  Al¬ 
bert  &  Carl  Weiler,  Egg  Harbor,  N.  J. 

Residences  (2),  Liberty  street,  Trenton, 
N.  J.,  $6,000.  Architect,  private  plans.  Own¬ 
er,  Michael  Kelly,  care  of  builder.  Brick,  2 y2 
stories,  14x46  feet,  slate  roof,  pine  floors.  Con¬ 
tract  awarded  to  Louis  Mangold,  330  Bert 
avenue,  Trenton. 

Store  and  Residence,  Brunswick  avenue, 
Trenton,  N.  J.,  $7,000.  Architect,  private 
plans.  Owners,  Trenton  Trust  Co.,  State  and 
Chancery  streets,  Trenton.  Brick,  2%  stories, 
36x63  feet,  slate  roof,  hardwood  floors,  steam 
heating,  electric  lighting.  Contract  awarded 
to  General  Cont.  &  Const.  Co.,  117  Emory 
street,  Trenton,  N.  J. 


Work  Shop,  Allentown,  Pa.  Architect,  Rob¬ 
ert  Ochs,  764  Hawthorne  road,  Bethlehem,  Pa. 
Owners,  Allentown  Poster  Advertising  Co., 
109  North  Hall  street,  Allentown,  Pa.  Brick, 
1  story,  60x125  feet,  slag  roof,  pine  and  con¬ 
crete  floors,  vapor  vacuum  heating,  electric 
lighting,  rolled  steel  sash,  fire  doors,  sky¬ 
lights,  roof  ventilators,  waterproofing,  damp¬ 
proofing,  iron  work.  Contract  awarded  to 
George  H.  Hardner,  Lentz  Building,  Allen¬ 
town,  Pa. 

Residence,  Lansdowne,  Pa.  Architects,  Mor¬ 
ris  &  Erskine,  1716  Cherry  street,  Philadel¬ 
phia.  Owner,  Samuel  Pennoek,  Lansdowne,  Pa. 
Hollow  tile  and  stucco,  2 y2  storoies,  32x82 
feet,  shingle  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Contract 
awarded  to  Joseph  Pennoek,  Lansdowne,  Pa. 

Factory,  Lancaster,  Pa.  Architect,  E.  C. 
Urban,  Woolworth  Building,  Lancaster,  Pa. 
Owners,  Hubley  Mfg.  Co.,  Lancaster,  Pa.  Mill 
construction,  4  stories,  60x185  feet,  slag  roof, 
maple  floors,  heating  extension,  electric  light¬ 
ing,  fire  doors,  waterproofing,  dampproofing. 
Contract  awarded  to  J.  H.  Wickersham, 
Breneman  Building,  Lancaster,  Pa. 

Residence  (alts,  and  add.),  Lancaster,  Pa. 
Architect,  H.  Y.  Shaub,  Imperial  Building, 
Lancaster,  Pa.  Owner,  Dr.  Miller,  217  East 
King  street,  Lancaster,  Pa.  Brick,  1  story, 
15x20  feet,  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  partitions.  Con¬ 
tract  awarded  to  D.  S.  Warfel,  39  East  Grant 
street,  Lancaster. 


School,  Bordentown,  N.  J.  Architects,  Fowl¬ 
er  &  Seaman,  Broad  Street  Bank  Building, 
Trenton,  N.  J.  Owners,  Bordentown  School 
Board,  Edward  Bechtel,  secretary,  Borden¬ 
town,  N.  J.  Brick,  2  stories  and  basement, 
128x110  feet,  slag  roof,  hardwood  floors,  hol¬ 
low  tile,  tile  work,  rolled  steel  sash,  fire 
doors  (heating,  plumbing  and  electric  work 
reserved),  safety  treads,  roof  ventilators  wa¬ 
terproofing,  terra  cotta.  Owners  taking  bids 
due  December  11th. 

Bungalow,  Ventnor,  N.  J.  Architect,  A. 
Levy,  1208  Real  Estate  Trust  Building,  Phila¬ 
delphia.  Owner,  name  withheld.  Frame,  2 
stories,  22x48  feet,  shingle  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting. 
Plans  in  progress. 

Ice  and  Cold  Storage  Plant,  Hammonton, 
N.  J.  Architects,  William  F.  Koelle  Co., 
Twenty-sixth  and  Oxford  streets,  Philadel¬ 
phia.  Owners,  Littlefield  Ice  &  Coal  Co., 
Hammonton,  N.  J.  Brick  and  steel,  1  and  2 
stories,  65x105  feet,  slag  roof,  cement  floors, 
rolled  steel  sash,  refrigeration,  insulation, 
pumps,  machinery,  equipment.  Architects  will 
build. 

Bungalow,  Trenton,  N.  J.  Architect,  Wil¬ 
liam  Klemann,  First  National  Bank  Building, 
Trenton.  Owner,  H.  A.  Stutts,  Plainsboro, 
N.  J.  Hollow  tile  and  stucco,  1%  stories, 
30x60  feet,  slate  roof,  hardwood  floors,  hot 
water  heat,  electric  light.  Owner  will  take 
bids. 


Miscellaneous 

Construction  News 

Store,  Van  Dever  and  Pine  streets,  Wil¬ 
mington,  Del.  Architect,  John  A.  McKibbin, 
Industrial  Trust  Buuilding,  Wilmington,  Del. 
Owner,  Daniel  Levine,  529  Van  Dever  street, 
Wilmington.  Brick,  1  story,  30x48  feet,  rub- 
beroid  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  plate  glass,  metal  ceilings,  orna¬ 
mental  iron  work.  Owner  ready  for  general 
and  sub-bids. 


It  is  surely  an  injustice  to  your  work¬ 
men  as  well  as  a  source  of  loss  to  yourself 
to  supply  poor  tools  in  your  shop  equip¬ 
ment.  No  man  can  do  anything  approaching 
good  work  with  tools  that  take  the  edge 
off  enthusiasm.  In  shop  management,  as  in 
most  things,  details  are  the  whole  cloth. 
Tools  are  like  men.  They  do  good  work  or 
they  do  not,  according  to  the  character 
which  they  possess.  Character  in  tools  is  a 
matter  of  good  materials,  expert  making 
and  correct  design. 


Many  a  man  would  do  a  better  job  if  he 
<lidn’t  know  about  putty. — Ex. 


"£R_  PAINTING- 

Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
ed  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.”' 


WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  1  2  th  and  Spruce  St*. 
PHILADELPHIA 

Both  Phones 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Call 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building,  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY,  Phila.  Mgr. 


Conkling- Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost,  , 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 
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(Continued  from  page  760) 
with  repeat  orders.  The  average  retail 
dealers’  success  depends  upon  repeated 
returns  of  his  customers.  Only  stores  with 
a  transient  trade  dare  skin  their  custo¬ 
mers  alive.  A  business  dependent  upon 
repeated  sales  to  the  same  customer  is 
forced  to  maintain  a  high  ethical  stand¬ 
ard.  However,  many  of  your  customers 
buy  homes  or  property  but  once  or  twice. 
As  a  rule  they  are  neither  good  Judges  of 
location,  nor  of  construction  or  values. 
They  do  not.  know  what  to  look  for. 
Many  are  ignorant  of  the  most  common 
trade  practices,  ethics  and  law.  The  fly- 
by-night  real  estate  man  sells  largely  to 
the  ignorant  and  unsuspecting,  and  his 
action  can  implant  in  the  public  mind  a 
distrust  of  all  real  estate  men. 

We  are  your  customers.  What  do 
we  want?  What  have  you  to  offer?  We 
become  skilled  in  doing  the  things  we  do 
often;  we  may  become  skilled  buyers  if 
we  buy  often ;  but  first  performances  as 
a  rule  are  crude.  Most  people  buy  but 
one  or  two  houses  in  the  course  of  a 
lifetime.  Because  of  your  experience 
you  are  in  a  strategic  position  to  be  of 
real  service.  What  service  do  you  render 
to  the  home  buyers?  If  the  customer  is 
stung,  he  blames  you,  but  if  you  aid  him 
to  acquire  a  bargain  he  credits  it  to  his 
own  business  sagacity. 

Is  salesmanship  highly  developed  in 
the  real  estate  field?  Does  it  tend  to 
educate  the  customer?  The  milliners  have 
the  real'  estate  men  badly  beaten.  They 
never  try  to  put  two  women’s  heads  into 
one  hat  the  way  you  put  two  families 
into  one  apartment.  On  the  contrary  they 
succeed  in  putting  one  woman’s  head  into 
seven  hats  and  you  put  seven  women’s 
heads  into  one  flat,  and  your  action  may 
in  part  be  due  to  the  fact  that  the  milliner 
sells  the  seven  hats. 

Some  retail  stores  will  not  sell  over 
their  counters  merchandise  below  a  cer¬ 
tain  standard  of  quality.  Is  it  the  real 
estate  dealer’s  function  to  sell  anything 
offered  for  sale?  Or  is  he  at  liberty  to 
refuse  to  negotiate  the  sale  of  a  Jerry 
built  house?  As  long  as  the  real  estate 
dealer  will  sell  anything  for  a  commission, 
is  it  not  impossible  for  him  to  take  much 
interest  in  educating  the  public  along  the 
lines  of  the  quality  of  the  house?  Will 
he  not  follow  the  doctrine — let  the  buyer 
beware  ? 

We  hear  a  great  deal  nowadays  about 
vocational  education.  Universities  and 
schools  of  various  kinds  are  offering 
courses  of  special  training  to  educate  men 
and  women  in  practically  any  trade  or 
profession  they  may  choose  to  follow.. 
And  if  we  examine  the  advertising  pages 
of  the  daily  papers  and  the  magazines, 
we  find  some  conspicuous  examples  of 
another  phase  of  modern  education — that 
of  manufacturers  educating  their  custo¬ 
mers.  The  automobile  manufacturers 


have  done  a  great  deal  to  make  us  think 
we  need  an  automobile,  and  to  inform  us 
all  about  such  matters  as  tires  and  gas¬ 
oline  and  oils.  In  the  clothing  field  there 
is  no  lack  of  education  in  the  season’s 
best  styles.  The  food  value  of  manufac¬ 
tured  foodstuffs  is  told  us  repeatedly,  and 
the  advocates  of  an  article  of  food  fre¬ 
quently  give  sound  information  on  the 
essentials  of  a  balanced  diet  and  kindred 
subjects.  And  just  think  of  the  educa¬ 
tional,  work  being  done  by  those  who  pro¬ 
duce  labor-saving  equipment  for  the 
home.  They  tell  us  how;  to  get  the  article, 
where  to  get  it,  how  to  use  it,  and  how 
to  . take  care  of  it. 

At  such  a  period,  what  do  we  find  in 
the  way  of  education  for  those  who  wish 
to  buy  a  home  ?  To  be  sure,  a  few  special 
periodicals  devoted  to  the  subject  of  hous¬ 
ing  are  doing  good  work  in  a  limited 
way,  but  they  are  concerned  largely  with 
the  artistic  side  of  a  home.  Nowhere  do 
we  find  a  conscious  effort  made  to  pro¬ 
vide  the  balanced  information  people  need 
in  the  selection  of  a  home. 

But,  you  may  say,  education  is  a  matter 
of  months  or  years  of  constant  learning, 
and  is  applied  to  some  work  or  habit  you 
expect  to  use  all  the  rest  of  your  life. 
How  then  can  you  expect  us  to  educate 
a  man  in  something  he  does  only  once  or 
twice  in  his  life — like  the  buying  of  a 
home? 

Now  buying  a  home  is  something  like 
taking  a  trip  abroad.  Many  of  those  who 
take  it  do  it  only  once  or  twice  in  their 
lives.  But  if  there  is  any  point  on  which 
the  tourist  is  uninformed  when  he  starts, 
it  is  because  it  slipped  the  ticket  agent’s 
mind.  He  is  told  which  boat  is  best  to 
take,  which  hotels  will  give  the  most  com¬ 
fortable  accommodations,  what  points  of 
interest  to  look  for  and  how  to  reach 
them. 

Do  you  real  estate  men  do  as  much  for 
your  customers  ?  Do  you  leave  pamphlets 
in  hotel  lobbies,  or  send  copies  to  pros¬ 
pective  home-buyers,  educating  them 
along  the  lines  they  are  going  to  need? 
Do  you  tell  them  how  to  recognize  a  sec¬ 
tion  where  values  are  bound  to  remain 
good  for  years  to  come?  How  to  tell 
a  well  constructed  house  when  they  see 
it?  Do  you  teach  them  what  they  have 
a  right  to  expect  in  the  way  of  protected 
property  rights? 

Teach  people  what  to  demand  in  the 
home  they  buy.  Teach  them  what  are 
the  essentials  of  comfort,  convenience 
and  beauty,  and  what  are  the  unessentials 
which  can  be  added  later,  as  the  debt  on 
the  house  diminishes.  Architects  and 
builders  have  done  a  good  work  in  edu¬ 
cating  the  public  away  from  the  ornate 
trim  which  decorated  the  gable  and  corn¬ 
ice  and  porch  of  the  last  generation.  Now 
teach  them  to  know  a  house  that  is  a 
worth-while  investment. 

You  know  and  I  know  that  real  estate 


dealers  render  exceptional  service  to  those 
who  buy  homes.  They  prevent  many 
mistakes.  They  do  not  take  all  the  traf¬ 
fic  will  bear.  The  very  fact  that  the 
strong  man  has  come  forward,  standing 
for  public  service,  is  the  thing  that  is 
bring  about  public  confidence  in  you.  If 
you  retain  that  confidence  you  must  elim¬ 
inate,  insofar  as  possible,  those  who  do 
not  follow  the  highest  standards. 

You  do>  more  than  fit  families  into 
homes.  You  have  much  to  do  with  the 
kind  of  cities  we  live  in.  You  take  in¬ 
terest  in  the  protection  of  the  homes 
through  zoning  ordinances  and  wise  plan¬ 
ning  of  cities  to  prevent  waste.  In  fact 
the  leaders  are  active  in  all  that  relates 
to  better  housing. 

The  prospective  buyer  of  the  home  as 
a  rule  has  few  dependable  standards  by 
which  he  can  judge  the  value  of  a  piece 
of  property.  He  frequently  knows  little 
about  sound  methods  of  financing  his  pur¬ 
chase.  Some  feel  that  they  need  im¬ 
partial  sound  advice  on  such  matters  as : 

1.  Value  of  the  House.  State  of  re¬ 
pair,  quality  of  construction,  foundations, 
roof,  heating  and  plumbing  equipment. 

2.  Value  of  the  Lot.  Location,  im¬ 
provements,  streets,  paving,  water  mains, 
gas  and  electric  facilities. 

3.  Financing — Trustworthy  Lenders. 
Advisability  of  amortizing  loans  and 
avoidance  of  high  financial  charges. 

4.  Expenses  of  Home  Ownership.  Ac¬ 
cessories,  improvements,  repairs,  [main¬ 
tenance,  depreciation  and  obsolescence. 

Few  laymen  appreciate  the  value  of  the 
location,  quality  of  materials  and  work¬ 
manship;  convenient  arrangement  of  the 
kitchen ;  the  worth  of  a  dry  cellar  and 
the  significance  of  a  diagonal  crack  in  the 
plaster.  If  it  is  your  job  you  have  much 
work  ahead  of  you,  and  it  will  do  much 
towards  obtaining  better  housing  condi¬ 
tions.  Should  the  prospective  purchaser 
be  enlightened  and,  if  so,  by  whom?  Or 
should  they  be  sold  anything  whatsoever 
on  the  theory  “let  the  buyer  beware  ?” 

For  years  we  have  been  saying  save, 
save,  save.  Such  admonition  has  little 
effect  unless  back  of  it  there  is  a  clearly 
defined  purpose.  We  do  our  best  only 
when  we  are  saving  for  something  de¬ 
finite.  The  object  must  be  something 
worth  while ;  it  must  have  a  strong  ap¬ 
peal  and  it  must  be  something  possible  of 
attainment. 

A  home  of  your  own  is  worth  while, 
it  has  an  exceptionally  strong  appeal,  but 
to  many  under  certain  conditions  it  seems 
impossible. 

It  is  the  duty  of  all  interested  in  better 
housing  to  see  that  owning  a  good  home 
and  living  in  better  houses  is  made  pos¬ 
sible.  To  encourage  home  ownership  is 
laudable  but  to  deliberately  sell  a  man  a 
house  which  you  know  he  cannot  pay 
for  is  criminal.  Your  work  is  to  help 
make  home  ownership  possible,  and  to 
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render  the  service  that  a  good  broker 
should  render  to  his  client. 

Your  aid  is  needed  along  many  lines. 
You  can  help  in  securing  better  building 
codes,  plumbing  codes,  housing  laws  and 
proper  zoning  ordinances.  You  can  aid 
in  creating  an  American  architecture  for 
small  houses — help  to  change  the  design 
of  our  small  houses  from  that  of  a  cross 
between  a  dog  kennel  and  a  barn  to  some¬ 
thing  more  attractive. 

Judging  from  the  annual  reports  of 
many  local  boards  covering  “What  Has 
Your  Board  Done  For  Its  City  and  Com¬ 
munity  That  Merits  Consideration?”  the 
record  is  a  creditable  one.  Many  mem¬ 
bers  have  given  aid  to  the  establishment 
and  development  of  building  and  loan  as¬ 
sociations  which  loan  money  on  real 
estate  at  reasonable  rates.  Some  boards 
have  investigated  charges  of  fraud  made 
against  those  who'  sold  real  estate,  and 
made  it  more  difficult  for  the  crook  to 
operate.  They  have  also  enlightened 
some  buyers  who  thought  they  had  griev¬ 
ances  ;  they  have  met  the  newcomers  into 
the  city  and  aided  them  in  obtaining  suit¬ 
able  locations.  Your  appraisal  committees 
have  done  very  good  work.  You  have 
interested  yourselves  in  better  homes,  in 
demonstrations  to  show  what  a  home 
should  be,  and  in  many  efforts  tending  to 
educate  the  public  towards  higher  hous¬ 
ing  standards. 

The  leaders  in  the  real  estate  field  are 
moving  in  the  direction  of  higher  ethical 
standards  and  there  is  a  distinct  trend 
toward  rendering  greater  public  service. 
Within  the  next  few  years  let  us  hope 
that  the  standards  of  the  laggards  will  be 
raised.  Then  more  men  will  be  proud 
to  say  “I  am  a  real  estate  man.” 


RESTORE  CONFIDENCE  OF  THE 
EMPLOYEE 

Efficiency  Only  Through  Loyalty  and 
Pride  of  Organization 
By  Chas.  H.  McAllister,  General  Man¬ 
ager,  The  Lake  Erie  Construction 
Co.,  Cleveland 

In  presenting  the  aims  of  the  Asso¬ 
ciated  General  Contractors  to  the  general 
public,  our  organization  has  made  grati¬ 
fying  progress,  particularly  with  engin¬ 
eers  and  architects,  and  we  in  the  Cleve¬ 
land  District  are  encouraged  by  the  co¬ 
operation  we  are  receiving  from  them  in 
our  efforts  to  arrive  at  a  better  under¬ 
standing  of  our  mutual  problems. 

Before  us  and]  demanding  immediate 
attention,  however,  is  a  weighty  problem 
which  must  be  met  and  solved  before  we 
can  carry  out  that  program  which  we 
have  set  for  ourselves,  which  challenges 
our  ability  to  fulfill  the  -  claims  of  skill 
and  integrity  which  we  are  making. 

This  problem  is  to  sell  our  organiza¬ 
tion  and  all  it  stands  for  to  our  workers. 
For  nearly  eight  years  the  conditions 


existing  have  caused  an  instability  in  the 
construction  industry,  which  has  resulted 
in  a  change  in  the  relationship  between 
employer  and  employee  and  has  produced 
an  apparent  loss  of  confidence,  which 
formerly  prevailed  and  which  must  be 
restored  before  the  construction  industry 
can  be  again  placed  where  it  should  be. 

Efficiency  Through  Freedom 

Unhampered,  the  American  workman 
produces  efficiently,  and  should  receive 
remuneration  which  permits  of  his  right 
living,  maintenance  of  self  respect  and 
freedom  of  thought  and  action.  It  would 
be  folly  on  the  part  of  the  employer  to 
contemplate  any  action  tending  to  re¬ 
strain  the  worker’s  right  to  affiliate  him¬ 
self  with  responsible  trade  organizations 
which  have  for  their  aims  the  betterment 
of  working  conditions.  It  is  right,  how¬ 
ever,  that  the  Associated  General  Con¬ 
tractors  of  America  should  present  to 
the  worker  in  the  construction  industry, 
frankly  and  clearly,  its  aims  as  an  organ¬ 
ization,  particularly  its  ambition  to  place 
the  industry  on  a  high  plane,  and  leave 
to  his  f airmindedness  the  question  of  how 
far  he  will  co-operate  in  establishing  the 
industry  on  that  plane. 

Our  American  institutions  have  fos¬ 
tered  the  spirit  of  accomplishment  in  our 
people.  In  times  past  and  through  the 
individual  expression  of  ambition,  we 
have  prospered.  Hampering  this  spirit 
through  control  of  production  will  surely 
suppress  individualism,  and  will  further 
tend  to  utterly  destroy  the  relationship 
between  employer  and  employee  which 
has  existed  to  the  great  advantage  of 
both. 

What  Has  Happened 

In  attempting  to  carry  out  our  pres¬ 
ent  construction  program,  we  daily  come 
into  contact  With  the  same  condition  in 
industries  linked  with  ours,  and  also  in 
those  transporting  our  supplies  and  ma¬ 
terial.  A  former  railroad  official  (now 
in  construction  industry)  called  the' 
writer’s  attention  to  the  spirit  of  apathy 
existing  in  the  railroad  ranks,  in  marked 
contrast  to  the  loyalty  and  pride  of  or¬ 
ganizations  of  ten  or  fifteen  years  ago. 

There  ran  be  no  prosperity  without 
production.  The  worfcer  must  know  that 
low  production  with  large  profits  does  not 
make  for  the  prosperity  of  either  capital 
or  labor.  In  our  American  industry  the 
successful  method  is  rapid  and  economi¬ 
cal  production  (with  a  small  margin  of 
profit.  With  the  worker  there  must  be 
less  idleness  and  more  production. 

Public  works  and  railroad  contractors 
have  been  able  in  times  past  to  maintain 
a  regular  organization,  and  could  do  this 
becuse  of  the'  loyalty  and  co-operation  of 
their  employees.  In  selling  their  services 
to  their  clients  the  knowledge  of  this 
loyalty  and  co-operation  enabled  the  con¬ 


tractor  to  enter  into  an  agreepient  which 
he  knew  he  could  carry  out  satisfactorily. 

Overspecialisation  a  Detriment 
Overspecialization  of  workers  has 
lately  hampered  the  efforts  of  these  con¬ 
tractors  ;  in  consequence  there  has  been 
no  benefit  to  the  employer  or  to  the  em¬ 
ployee.  A  rapid  turnover  of  labor  be¬ 
cause  of  restlessness  of  employees  has 
added  a  very  heavy  expense  to  construc¬ 
tion,  on  account  of  the  necessity  for  a 
constant  reorganization  of  forces  due  to 
this  unsteadiness  on  the  part  of  the 
worker.  It  would,  be  well  for  our  mem¬ 
bers  to  give  more  of  their  attention  to 
this  evil,  and  through  co-operation  with 
the  Association  to  seek  the  elimination  of 
this  trouble.  The  worker  must  also  real¬ 
ize  that  any  effort  of  the  employer  to 
stimulate  business  through  economical 
production  is  largely  to  his  advantage,  in 
that  it  will  lessen  the  amount  of  idleness 
which  we  now  have  in  the  building  in¬ 
dustry. — The  Constructor. 


THE  TROUBLESOME  PROBLEM 
OF  EXTRA  WORK— HOW  CON¬ 
DUCTED  AND  HOW  PAID 
FOR 

By  the  Standardisation  Committee,  k.  h. 
pratt.  Chairman,  General  Contractors’ 
Association  of  Cleveland 

It  has  been  common  experience  that 
the  matter  of  charges  and  credits  for 
additions  to  or  omissions  from  plans 
and  specifications  for  a  building  project 
are  apt  to  be  a  source  of  controversy  be¬ 
tween  the  contractor  and  owner.  Un¬ 
fortunately,  it  is  very  seldom  the  case  that 
a  building  is  put  up  without  some  altera¬ 
tions  or  modification  of  the  plans,  which 
involve  a  change  in  the  contract  price 
or  the  work,  and  there  has  been  no  stan¬ 
dard  practice  in  adjusting  these  differ¬ 
ences,  so  far  as  we  can  determine.  There¬ 
fore,  your  Committee  has  gone  into  the 
problem  of  trying  to  determine  fair  and 
equitable  relations  between  contractor  and 
owner  where  such  changes  are  involved, 
and  has  formulated  certain  very  definite 
recommendations. 

Alterations  or  deviations  from  the  ori¬ 
ginal  plans  and  spectications,  are  a  source 
of  expense  to  the  contractor,  whether  the 
change  be  in  the  nature  of  an  omission 
or  in  the  nature  of  an  addition.  All  such 
changes  are  apt  to  interfere  with  the  pro¬ 
gress  of  the  work,  delay  the  completion 
of  the  work  as  a  whole,  cause  the  con¬ 
tractor  additional  expense  on  other  work 
in  progress  on  the  job  which  is  affected 
by  the  changes,  and  make  demands  not 
only  on  the  contractor’s  field  organiza¬ 
tion  but  upon  his  main  office  organization 
out  of  proportion  to  the  amount  of  work 
involved.  It  is  evident  that  there  should 
be  a  charge  to  the  owner  for  the  services 
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so  rendered,  regardless  of  whether  the 
work  is  an  addition  or  omission. 

Recommendations 

This  leads  to  our  first  set  of  recom¬ 
mendations  : 

a.  That  all  charges  for  additional  work 
take  into  account  the  contractor’s  over¬ 
head  in  addition  to  the  actual  cost  of  the 
work  and  the  contractor’s  profit. 

b.  That  all  omissions  take  the  same 
items  into  acount,  and,  to  accompish  this 
end,  we  recommend  that  allowances  for 
omissions  be  based  upon  the  actual  estim¬ 
ated  cost  of  the  work  without  any  al¬ 
lowances  for  the  contractor’s,  estimated 
profit  on  the  operation  involved — it  being 
our  thought  that  such  estimated  profit 
should  be  retained  by  the  contractor  to 
compensate  him  for  the  additional  ex¬ 
pense  involved  in  deviating  from  the  ori¬ 
ginal  plans. 

c.  Accurate  written  records  should  be 
kept  and  all  transactions  relative  to 
changes  should  be  confirmed  in  writing 
between  the  contractor  and  owner. 

Interpreting  Plans  and j  Specifications 

Where  work  is  considered  by  the  con¬ 
tractor  as  additional  to  his  contract  price, 
such  additional  work  may  arise  from  a 
disagreement  as  to  the  interpretation  of 
the  plans  and  specifications,  or  it  may  be 
an  addition  to  the  plans  acknowledged  by 
the  owner. 

Where  work  is  considered  by  the  con¬ 
tractor  as  additional  to  his  contract  price, 
such  additional  work  may  arise  from  a 
disagreement  as  to  the  interpretation  of 
the  plans  and  specifications,  or  it  may  be 
an  addition  to  the  plans  acknowledged 
by  the  owner. 

We  recommend : 

1.  That  all  contractors  prohibit  their 
field  organization  from  proceeding  with 
any  additional  work  to  the  contract, 
whether  acknowledged  or  not  by  the  own¬ 
er,  without  specific  instructions  from  the 
contractor’s  main  office  or  his  authorized 
representative. 

2.  Where  the  contractor  proceeds  with, 
work  in  dispute  as  to  whether  or  not  it 
is  extra,  it  should  be  a  matter  of  writ¬ 
ten  record  from  the  contractor  to  the 
owner  as  to  the  contentions  involved  and 
as  to  the  basis  on  which  the  work  is  be¬ 
ing  done. 

3.  Where  there  is  no  dispute  involved, 
the  work  should  only  be  done  on  the  writ¬ 
ten  authorization  of  the  owner  or  his 
agent. 

4.  An  accurate  record  of  all  labor  and 
material  used  in  connection  with  extra 
work  should  be  kept  on  a  separate  extra 
work  report  sheet,  with  prpvisions  made 
thereon  for  the  signature  of  the  duty 
authorized  agent  of  the  owner  directing 
the  work  to  be  done,  and  charged  to  the 
owner. 

Lump  Sum  of  Time  and  Material 
Where  work  is '  performed  additional 


THE  BULLDEKS’  GUIDE 


to  the  contract,  it  may  be  handled  in  two 
ways.  Either  on  a  basis  of  an  agreed 
lump  sum  charge  or  on  a  basis  of  time 
and  material  plus  a  percentage  for  con¬ 
tractor’s  profit. 

We  highly  recommend  that  all  work 
which  can  be  intelligently  priced  and 
handled  on  a  lump  sum  basis  be  so  hand¬ 
led,  and  that  the  lump  sum  be  agreed  up¬ 
on  prior  to  the  execution  of  the  work, 
with  proper  acknowledgement  of  the 
work  and  amount  involved.. 

Where  it  is  impossible ,  either  through 
the  nature  of  the  work  on  the  time  ele¬ 
ment  to  definitely  arrive  at  a  lump  sum 
price,  we  recommend  that  the  work  be 
performed  on  a  time  and  material  basis 
plus  percentage  for  contractor’s  profit. 

Charges  for  Extra  Work 

In  the  absence  of  any  denite  agreement 
in  the  contract,  we  recommend  that 
charges  for  extra  work  performed  on  a 
time  and  material  basis  be  billed  to  the 
owner  in  accordance  with  the  following: 

General  Items  of  Cost 

The  general  contractor  shall  be  reim¬ 
bursed  in  the  manner  hereinafter  describ¬ 
ed  f  or  such  of  the  actual  expenditures  in 
the  performance  of  the  work  as  are  in¬ 
cluded  in  the  following  items: 

a.  Wages  of  workmen,  material  sup¬ 
plies,  tools  and  appliances  (as  distinguish¬ 
ed  from  machinery  and  equipment  listed 
hereinafter) ,  and  cartage  and  freight  re¬ 
quire  for  the  completion  of  the  work  in 
question,  either  as  shown  by  the  revised 
plans  and  specifications,  or  by  written  in¬ 
struction,  and  for  the  installing  equip¬ 
ping,  operating  and  dismantling  of  tem¬ 
porary  works,  plant,  machinery  and  equip¬ 
ment,  sheds,  offices,  commissary  and  hos¬ 
pital. 

b.  Sub-contractors  placed  by  owner  or 
general  contractor  for  material  or  labor 
or  both. 

c.  Rental,  or  its  equivalent,  beginning 
with  shipment  and  concluding  with  ar¬ 
rival  at  return  shipping  point,  at  the  rates 
set  forth  in  attached  schedule,  for  the 
general  contractor’s  machinery  and  equip¬ 
ment,  and  rental  actually  paid  bv  the  con¬ 
tractor  for  other  machinery  and  equip¬ 
ment,  or  parts  thereof,  as  used  in  the  pro¬ 
secution  of  the  work,  cost*  of  loading, 
unloading,  shipping  charges  to  and  from 
the  job,  and  ordinary  repairs  and  replace¬ 
ments  during  use  and  shipment  for  all 
machinery  and  equipment.  Rental  n 
machinery  and  equipment  in  place  at 
average  rental  and  maintenance  charge 
per  schedule  assigned  by  Associated  Gen¬ 
eral  Contractors  or  general  or  main  con¬ 
tract. 

d.  Premiums  for  bonds  and  fire  insur¬ 
ance,  fee  of  Building  Trades  Employers’ 
Association,  expenditures  for  telegraph 
and  telephone  service,  expressage,  post¬ 
age,  field  office  supplies,  permits,  deposits, 
royalties,  and,  other  similar  items  inciden¬ 


tal  to  the  execution  of  the  contract. 

e.  Salaries  of  superintendents,  foremen, 
engineers,  timekeepers,  clerks,  expeditors, 
watchmen,  waterboys,  and  all  other  em¬ 
ployees  in  the  field  office  of  the  general 
contractor  to  be  pro-rated  over  the  total 
number  of  workmen’s  hours  daily  and  the 
proper  proportion  of  the  superintendent’s, 
timekeeper’s,  watchmen’s,  waterboy’s, 
etc.,  time  charged  to  each  item  of  extra 
work.  If  any  of  these  men  are  giving  an 
overdue  amount  of  their  time  to  any  or 
all  items  of  extra  work  then  their  exact 
time  given  to  the  extra  work  is  to  be 
charged. 

f.  Salary  allowances  proportionate  with 
time  actually  applied  to  this  work  for  em¬ 
ployees  dividing  their  time  between  this 
and  other  work,  transportation  and  in¬ 
cidental  traveling  charges  to  and:  from  the 
work  for  the  necessary  field  forces  re¬ 
quired  in  the  economical  and  successful 
prosecution  of  the  work  in  the  procuring 
of  labor,  and  in  expediting  production 
and  transportation  of  materials  and  equip¬ 
ment,  and  for  other  employees  or  officials 
of  the  general  contractor  actually  incurred 
in  connection  with  this  work. 

g.  Compensation,  public  liability  and 
contingent  insurance  on  all  wages  and  sal¬ 
aries.  We  recommend  a  charge  of  seven 
per  cent,  of  the  pay-roll  to  cover  these 
items,  together  with  the  uncovered  risk. 

h.  An  allowance  to  compensate  the  con¬ 
tractor  for  his,  overhead  expense.  We 
recommend  a  charge  of  10  per  cent,  on 
the  total  cost  of  work  to  the  contractor 
to  cover  this  item. 

Credits  to  Owner 

The  owner  shall  receive  from  the  gen¬ 
eral  contractor  the  f  ollowing  credits  : 

1.  Rebates  to  the  amount  of  50  per 
cent,  of  the  original  billed  price  for  all 
lumber  and  material  used  in  this  work 
and  delivered  in  good  and  serviceable 
condition  to  and  accepted  by  the  general 
contractor. 

2.  Rebates  to  the  amount  of  50  per 
cent,  of  the  original  billed  price  for  all 
perishable  tools  and  appliances  used  in 
the  work  and  upon  completion  of  the 
contract  returned  in  good  and  serviceable 
condition  to  and  accepted  by  the  general 
contractor. 

3.  The  full  returned  amount  of  any 
refundable  deposit  made  and  charged 
against  this  work. 

To  the  sum  of  the  items  enumerated 
above,  after  proper  credits  have  been 
given,  a  percentage  is  to  be  added  for 
contractor’s  fee.  We  recommend  a  charge 
of  10  per  cent,  to  cover  this  item. 

Payments  for  extra  work  should  be 
made  monthly  on  or  before  the  tenth  of 
the  month  following  the  month  in  which 
the  extra  work  is  performed.  Extra  work 
invoices  should  be  paid  in  full,  no  per¬ 
centage  on  same  being  retained  by  owner. 

— Building  Age. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Are.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . ....1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F..  Co . . . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common.  Paving). 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

C03IP0SITI0N  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St,,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank,  Ornamental  Iren  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.  . .  .2nd  and  Butler  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phil^. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1804  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  A  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEIVER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETItOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.t  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phila. 
Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Fima. 

Warren-Knight  Co . . . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  Ht..  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bayless,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts..  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


115  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesfield  JRoofe 

and  Flagging 


Made  with  Heavy  ^  to  V2  Bui  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia  iu-s*i6ih-5t. 


Roofing  Slate.  Garden  Flagging  and 
ail  Slate  Products 
Black,  Green,  Variegated 


Made  only  by 

KEYSTONE 
BLUE  PAPER  CO. 

910-12  Filbert  Street 
Philadelphia,  Pa. 

SEND  FOR  SAMPLE  OF  THIS  WONDERFUL  TRACING  PAPER 


KEYSTONE  VELLUM 
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Issued  Weekly  in  the  Interests  or  Architect*,  Structural  Engineers,  Contractors 
and  the  Material  and  Equipment  Trades 


Less  than  One  Year 
15  Cents  per  Copy 


Richardson  &  Boynton  Co 

1332  Arch  Street 

Philadelphia,  Pa. 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 

To  Innure  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 

Test  on 

Joint 

Before 

Indication 

ofYielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingseaning  Avenue 
Philadelphia 


COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCH  AM,  Sole  Agent 

Third  and  Girard  Avenue.  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK*' 


Architects,  Builders,  Sub  contractors,  Building 

Material  and  Supply  Concerns!!! 

C.  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

c  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

c  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 

Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  7109 
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EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 

JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  1194  Bell  Phone,  Diamond  5030 

N.  E.  Cor,  10th  &  Columbia  Ave.  N.  W«  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46-48-50  N.  SECOND  STREET,  PH1LA.,  PA. 


“PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


TEjec/cMros.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N  J  .  Lansdowne,  1  a. 


MORENE  ART  CEMENT 

“The  wall  finish  beautiful” 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  — including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  Race  6150 


IRON] 

WIRE 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FA  CTORY 

Randolph  and  Wood  Streets,  Philadelphia 


‘SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triargles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 

Be  sure  the  “Sphinx”  is  on  them. 


Send  for  our  de¬ 
scriptive  Catalog. 


F.WEBER  CO. 

1125  Chestnut  Street 


IONA 

Exhaust 

demonstration. 

The  only 
ventilator  that 
shows  you. 


IONA  VENTILATOR  CO.,  Inc.  “VEuSSfiu  St 


1 

HEATING 

BOWERS  BROS.  &  CO. 

j  1629  Ludlow  Street 

Philadelphia.,  Pa. 
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As  The  Editor  Sees  It 


SUCCESSFUL  CONTRACTING— 
WHAT  IT  IS 

A  Discussion  of  the  Many  Factors  That 

Often  Mean  the  Difference  Between 
Profits  and  Failure 

BY  L.  ENGELMAN 
Engineer  and  Estimator 

In  making  a  survey  of  the  last  twenty- 
five  years  the  writer  has  often  asked  him¬ 
self  the  question :  What  are  the  reasons 
why  so  many  contractors  fail  in  business 
between  the  ages  of  45  and  55?  Some 
drop  out  of  sight  entirely,  some  die  in 
the  poorhouse,  and  some  are  thrown  on 
the  mercy  of  their  children  or  near  rela¬ 
tives. 

It  seems  strange  indeed  to  learn  of  a 
man  who  started  probably  as  a  carpen¬ 
ter  contractor  or  brick  contractor,  and 
made  a  success  of  his  line  of  business, 
that  he  has  wound  up  as  a  failure  after 
seeming  initial  success  upon  launching 
out  into  general  contracting. 

The  main  causes  of  failure  may  be 
summed  up  as:  1.  Bad  management.  2. 
Lack  of  education,  technical  as  well  as 
general.  3.  Lack  of  working  capital.  Be¬ 
fore  analyzing  the  various  phases  of 
these  causes,  let  us  first  draw  a  general 
perspective  picture  of  the  contracting 
business. 

In  order  to  do  this  in  as  simple  a  way 
as  possible,  let  us  compare  contracting 
with  other  lines  of  business,  which  will 
make  the  matter  plain,  inasmuch  as  the 


human  brain  is,  accustomed,  in  arriving 
at  a  conclusion,  to  start  fi^st  of  all  by 
comparing. 

The  manufacturer  is  in  a  position  to 
estimate  the  cost  of  his  products  to  the 
hundredth  part  of  a  cent.  There  are  very 
few  uncertainties  entering  his  calcula¬ 
tions.  Given  a  rod  of  certain  lenth  and 
diameter  at  a  fixed  cost,  he  can  estimate 
tp  a  nicety  the  number  of  bolts  to  be 
manufactured  from  this  rod ;  neither 
rain,  nor  snow,  nor  unnecessary  waste 
of  time  need  enter  into  his  calculations. 
Up-to-date  machineries  in  his  shop  les¬ 
sen  his  trouble,  and  his  check  on  a  man’s 
daily  work  is  complete. 

Contractor's  Difficulties  in  Cost 
Estimating 

Compare  with  this  your  checking  up 
on  the  day’s  work  of  twenty  bricklayers. 
You  cannot  tell  at  the  close  of  a  day 
haw'  many  bricks  each  man  laid ;  and 
furthermore,  even  under  like  conditions 
the  day’s  work  of  the  bricklayer  will 
greatly  vary. 

The  contractor  must  reckon  with  an 
endless  chain  of  uncertainties,  and  un¬ 
less  he  is  a  clear  and  quick  thinker  the 
chances  are  that  he  may  meet  disaster. 
Remember  -that  your  mistakes  in  a 
building  cost  you  money  and  cause  you 
trouble.  You  are  not  as  fortunately  sit¬ 
uated  as  a  physician  who,  by  a  death  cer¬ 
tificate,  may  cover  up  his  mistakes. 

There  are  usually  two  classes  of  men. 


One  we  may  call  the  ‘'thinking  class’’ 
with  an  analytical  mind,  the  other  the 
“acting  class,”  the  one  that  either  exe¬ 
cutes  the  orders  of  the  thinker  or  acts 
in  a  spontaneous  manner.  Very  few 
men,  comparatively  speaking,  belong  to 
both  classes.  We  of  course  cannot  con¬ 
sider  here  a  certain  mass  of  persons  who 
simply  live  and  hardly  have  minds  of  their 
own. 

The  contractor  managing  a  business 
of  say  several  hundred  thousand  dollars 
must  be  his  own  commanding  general 
and  his  own  general  staff,  to  use,  in  our 
case,  a  military  term ;  and  there  we  find 
the  main  stumbling  block  for  so  many 
contractors  who  were  very  successful  in 
conducting  a  small  business  requiring 
little  work  for  the  general  staff,  but  who, 
on  entering  the  area  of  a  bigger  field 
met  their  Waterloo.  In  some  cases  it  is 
their  own  narrow-mindedness  and  self- 
deceit  which  did  not  allow  them  to  en¬ 
gage  the  assistance  and  help  of  men 
trained  in  their  respective  fields.  It  is 
needless  to  say  here  that  large  offices 
have  well  trained  men  at  the  head  of 
each  department. 

What  Makes  a  Good  Contractor 

What  are  the  essential  requirements 
of  a  successful  contractor?  He  must: 

1.  Be  a  master  of  retails  without  los¬ 
ing  himself  in  details. 

2.  Know  how  to  select  the  right  kind 


DRAWING 

Charles  H.  Robbihs,  Jr. 

BLUE 

MATERIALS 

1  209  Arch  Street,  Philadelphia 

bell  phone,  Spruce  1256  keystone  phone,  Race  3513 

PRINTS 

776 


of  help  and  train  the  same  for  his  par¬ 
ticular  needs. 

3.  Have  the  caution  never  to  over¬ 
reach  himself  in  money  matters,  and 
be  sure  that  credit  will  be  extended  to 
him. 

4.  Be  a  good  business  manager  and 
financier. 

5.  Know  enough  to  control  field  man¬ 
agement. 

6.  Have  tact,  and  education,  and  be 
sometimes  a  well  groomed  diplomat. 

7.  Educate  himself  to  be  an  analyzer  of 
all  facts  and>human  nature. 

In  the  aforesaid  the  contractor’s  life 
was  considered  in  a  general  way  only; 
let  us  now  view  it  at  a  closer  range  and 
we  will  have  the  following  classifications 
as  pertaining  to  his  business:  1.  Office 
management.  2.  Field  management.  3. 
Ethical  side. 

Subdivisions  of  His  Work 

1.  OFFICE  MANAGEMENT :  This 
may  be  subdivided  into  (1)  estimating, 
(2)  purchasing,  i(3)  cost  keeping,  (4) 
bookkeeping,  (5)  financing  and  (6)  deal¬ 
ing  with  sub-contractors,  architects  and 
owners. 

Estimating. — The  salient  points  of  cor¬ 
rect  estimating  are 1 )  exact  quantity 
survey;  (2)  sound  judgment  in  assign¬ 
ing  labor  cost  on  work,  taking  into  con¬ 
sideration  cost  data  on  hand;  (3)  local 
labor  and  market  conditions ;  (4)  trans¬ 
portation;  (5)  season  of  the  year;  (6) 
equipment,  tools,  machinery  and  lumber 
on  hand;  (7)  amount  of  percentage  re¬ 
tained;  (8)  amount  of  working  capital 
required ;  (9)  responsibility  of  sub-bid¬ 
ders;  (10)  construction  of  building;  (11) 
amount  of  space  available  for  storage  of 
material;  (12)  general  market  condition; 
(13)  general  labor  condition;  (14)  clear¬ 
ness  or  doubtfulness  of  plans  and  speci¬ 
fications ;  (15)  overhead  and  traveling 
expenses;  (16)  time  limit;  (17)  liability 
insurance;  (18)  site  expenses;  and  (19) 
reputation  gained. 

In  a  short  article  we  cannot  go  into 
details  and  consider  fully  each  point. 
Only  the  following,  therefore,  will  be 
mentioned.  If  one  person  only  compiles 
the  quantity  survey  it  will  be  well  for 
him  to  list  his  estimate  in  such  a  way 
that  he  can  readily  detect  any  mistakes 
or  omission.  Take,  for  instance,  a  brick 
building  300  feet  by  100  feet  facing  east. 
Figure  the  quantities  of  face  brick  re¬ 
quired  or  each  elevation  separately  and 
compare  east  with  west  elevation,  and 
north  with  south  elevation. 

As  a  rule  there  should  not  be  much 
difference,  between  the-  .  -net  .*  areas*  •  of : 
either  ;east  ^ad  west  cir  north  .and:  soueh: 
elevations'/  provided  ’the"  building  has  a 
symmetrical  design.  Follow  the  same 
principle  for  concrete,  and,  cut.  .  .stpnq 
work,  and  figure  each  Hdaf  -.sepafatply: 
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The  number  of  square  feet  of  partition 
for  the  third,  fourth  or  fifth  floor  usually 
will  not  vary  greatly  from  the  number  of 
square  feet  required  for  any  other  of 
these  floors. 

Compare,  furthermore,  the  total  cubic 
yardage  required  for  beams  with  that  of 
the  2-inch  or  2^2-inch  topping  for  each 
floor.  Whenever  you  have  trained  your 
mind  in  this  way  it  is  remarkable  how 
quickly  you  can  discover  your  mistakes, 
especially  when  you  use  a  slide  rule  in 
your  calculations  and  chance  to  have 
made  a  mistake  in  pointing  off  decimals. 
Follow  a  certain  system  in  your  esti¬ 
mating  practice  and  you  will  not  only 
lessen  the  cost  of  estimating,  but  you 
will  also  make  fewer  mistakes. 

Correct  Estimating  of  Concrete  Work 

It  is  absurd  and  a  fallacy  to  estimate 
concrete  work  at  one  unit  price.  Esti¬ 
mate  the  total  cubic  yardage  required 
for  say  a  1-3-5  mixture ;  figure  the  cost 
of  cement,  sand  and  stone  or  gravel  for 
this  particular  mix,  and  then  add  the 
cost  of  mixing  and  pouring.  This  cost 
may  be  90  cents  for  a  certain  portion,  or 
$1.25  for  another  portion. 

It  is  equally  absurd  to  use  only  one 
unit  price  per  thousand  for  brick,  re¬ 
gardless  of  whether  you  have  an  8-inch 
or  a  16-inch  wall.  Estimating  labor  cost 
requires  first  of  all  a  thorough  knowl¬ 
edge  of  practical  construction. 

The  required  time  to  complete  a  build¬ 
ing  is  determined  to  a  certain  extent  by 
whether  the  structure  is  to  be  a  wall 
bearing  type  or  one  of  skeleton  construc¬ 
tion.  The  time  is  also  dependent  on 
the  available  supply  of  mechanics,  labor¬ 
ers,  material  and  transporation  facili¬ 
ties. 

The  fallacy  of  estimating  the  labor  ior 
millwork  by  the  loose  method  of  figur¬ 
ing  it  as  30,  40,  or  50  per  cent,  of  the 
amount  of  the  sub-bid  on  millwork  is 
plainly  shown  in  the  following  example ; 

Contractor  A  has  a  sub-bid  for  mill- 
work  for  $50,000  and  estimates  the  cost 
of  erecting  the  same  by  the  correct 
method.  His  account  stands  as  follows : 
$50,000  plus  $15,000  for  labor  equals 
$65,000,  total.  Contractor  B  has  a  sub¬ 
bid  for  millwork  for  $47,000,  and  he  esti¬ 
mates  the  labor  ,  cost  at  40  per  cent.  His 
account  stands  as  follows:  $47,000  plus 
$18,800  equals  $65,800,  total. 

A  good  estimator  will  consider  not 
only  labor  and  material  costs  but  also 
present  and  future  economic  conditions. 

Mere  Bookkeeping  Is  Insufficient 
..  Purchasing. — Purchasing  requires  a 
•keen  judgment.  A  good  buyer  mav  turn 
*a  “losing”  job  into  a  “winning”  one. 
Financial  management  and  purchasing 
gye  very  closely  interwoven,  and  as  the 

(Continued  on  page  785) 


REMEMBER!! 

TO  BUY 

SEMtT  SOLVAY  COMPANY’S 

KONAX 

When  in  the  market  for 

Integral  Waterproofing 
Accelerating  and  Hardening 
Anti-Freeze  Compounds 

For  your  next  job  of  concrete  floors,  roads 
pavements,  foundation  masonry  and  cement 
Mortar  for  brick  or  stone  masonry 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Philadelphia  Warehouse  Stock 
Spruce  2297 


MITCHELL  BROS. 

Carpenters,  Builders  and  Contractors 

2123  Race  St.,  Phila. 


Bell,  Locust  0812  Keystone,  Race  6062 


fine  Ming  Goods 
and  Heating  Materials 

Mueller  Pipeless  Furnaces 
Water  Supply  Systems 
Pipe,  Valves.  Fittings.  Etc. 

Keystone  Supply  &  Mfg.Co. 

903  to  949  North  9th  Street 
Philadelphia 
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Advamc® 

ComstiracMom  M®w§ 

Contemplated  Construction;  Architects  and  Owners;  Cost  Limit;  Last  Days  for  Filing  Bids; 

Character  of  Material  and  Equipment  Required:  Advance  Information  in  Every  Phase  of  New  Construction 


Residence  and  Garage,  Sedgwick  street  and 
Lincoln  Drive,  Philadelphia.  Architects, 
Druckenmiller  &  Williams,  1537  Chestnut 
street,  Philadelphia.  Owner,  B.  H.  Busks- 
baum,  723  Walnut  street,  Philadelphia.  Stone, 
hollow  tile  and  plaster,  2*4  stories,  21*4x58 
feet,  wing  32x20  feet,  garage,  1  story,  20x22 
feet,  slate  roof,  hardwood  floors,  hot  water 
heating,  electric  light,  cement  work.  Archi¬ 
tect  taking  bids  due  December  11th. 

Moving  Picture  Theatre,  Twenty- eighth  and 
Reed  streets,.  Philadelphia.  Architect,  private 
plans.  Owner,  Burton  C.  Simon,  Twentieth 
and  Passyunk  avenue,  Philadelphia.  Brick, 
castone  and  steel,  1  story,  60x146  feet,  slag 
roof,  cement  floors,  steam  heat,  electric  light, 
tile  work.  Owners  taking  sub-bids. 

Church  and  Sunday  School  (ext.),  Limekiln 
Pike,  Chestnut  Hill.  Architect,  Conrad  F. 
Neff,  Twelfth  and  Locust  streets,  Philadel¬ 
phia.  Owners,  Covenant  Presbyterian  Church, 
on  premises.  Stone,  40x30  feet,  slate  roof, 
pine  floors  (heating  and  lighting  extensions). 
Architect  will  be  ready  for  bids  in  ten  days. 

Apartment,  1403-05  North  Fifteenth  street, 
Philadelphia,  $35,000.  Architect,  Herman  H. 
Kline,  717  Bulletin  Building,  Philadelphia. 
Owner,  H.  Beokerman,  715  Passyunk  avenue, 
Philadelphia.  Brick,  3  stories,  40x35  feet, 
16x36  feet,  13x66  feet,  slag  roof,  hot  water 
heat,  electric  light,  hardwood  and  pine  floors, 
tile  work,  metal  lath.  Owner  will  build. 

Church  and  Parsonage,  Twenty-second 
street,  between  Nassau  and  Bolton  streets. 
Architect,  Richard  R.  Neely,  2126  Pine  street, 
Philadelphia.  Owners,  Miller  Memorial  Bap¬ 
tist  Church,  care  of  Rev.  Wilkens  E.  Jones, 
2107  Master  street,  Philadelphia.  Stone,  1 
and  2  stories,  size  of  lot  80x95  feet.  Prelim¬ 
inary  plans  in  progress.  Details  undecided. 

Residences  (45)  and  Stores,  Woodlawn  ave¬ 
nue,  Ardleigh,  Matthews  and  Blackemore 
streets,  Germantown,  Philadelphia.  Architect, 
J.  S.  Fuller,  1615  Spruce  street,  Philadelphia. 
Owner,  Simon  Kaplan,  243  South  Sixty-second 
street,  Philadelphia.  Brick,  2  stories,  16*4x36 
feet,  slag  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work,  hollow 
metal  skylights,  cement  work,  metal  ceilings, 
plate  glass,  gas  heaters,  steel  work.  Plans  in 
progress. 


Playground,  Ann  and  Cambria  streets,  Phil¬ 
adelphia.  Architect,  Horace  Wells  Sellers,  Ste¬ 
phen  Girard  Building,  Philadelphia.  Owners, 
Department  of  Public  Welfare,  Bureau  of 
Recreation,  595  City  Hall,  Philadelphia.  Pre¬ 
liminary  plans  started.  Too  early  for  details. 

Playground,  Frankford  avenue  and  Berks 
street,  Philadelphia.  Architects,  Thomas, 
Martin  &  Kirkpatrick,  Otis  Building,  Phila¬ 
delphia.  Owners,  Department  of  Public  Wel¬ 
fare,  Bureau  of  Recreation,  595  City. Hall, 
Philadelphia.  Preliminary  plans  started.  Too 
early  for  details. 

Playground,  Tenth  and  Lombard  streets, 
Philadelphia.  Architects,  Karcher  &  Smith, 
34  South  Seventeenth  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Recreation,  595  City  Hall,  Philadel¬ 
phia.  Preliminary,  plans  started.  Too  early 
for  details. 

Store,  Apartments  and  Garage  (alts,  and 
add.),  Thirty-second  and  Baring  streets.  Ar¬ 
chitect,  William  L.  Charr,  149  South  Fourth 
street,  Philadelphia.  Owner,  P.  Silverman, 
1517  North  Twelfth  street,  Philadelphia.  Gen¬ 
eral  alterations  and  additions.  Plans  com¬ 
plete.  Owner  is  taking  sub-bids. 

Stores  (4)  and  Rooming  House,  Southwest 
Corner  Thirty-seventh  and  Irving  streets.  Ar¬ 
chitect,  Arnold  H.  Mueller,  901  Walnut  street, 
Philadelphia.  Owner,  Jacob  Greenspan,  142 
South  Eleventh  street.  Brick,  3  stories  and 
basement,  17x67  feet,  alterations  to  old  build¬ 
ing,  entire  building  stuccoed,  slag  roof,  pine 
floors,  hot  water  heat,  electric  light,  tile  and 
marble,  metal  ceilings,  plastering,  plate  glass, 
metal  bars.  Owner  is  taking  sub-bids. 

Residences  (27),  Eastburn  and  Lowber 
streets,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  Walter  Y.  Ashby,  2640  North  Twenty- 
ninth  street,  Philadelphia.  Brick,  2  stories, 
16x36  feet,  slag  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting.  Owner  is 
taking  sub-bids. 

Lodge  and  Office  Building,  Southeast  Cor¬ 
ner  Nineteenth  and  Addison  streets,  Phila¬ 
delphia.  Architects,  Laehman  &  Murphy, 
Drexel  Building,  Philadelphia.  Owners, 
Knights  of  Pythias,  B.  G.  Collier,  secretary 
of  Building  Committee,  415  South  Nineteenth 


street,  Philadelphia.  Brick  (concrete  and 
steel  or  terra  cotta,  fireproofing),  4  stories  and 
basement,  50x150  feet,  slag  roof,  concrete  or 
terra  cotta  floors,  pine  floors,  metal  lath,  wire 
lath,  slate  treads,  ornamental  iron  work,  tin 
covered  doors,  vapor  heating,  electric  light¬ 
ing.  Architects  taking  bids  due  December 
8th. 

Museum  (add.),  Thirty-fourth  and  Spruce 
streets,  Philadelphia.  Architects,  Stewardson 
&  Page,  Otis  Building;  Wilson  Eyre  &  Mcll- 
vaine,  1003  Spruce  street,  and  Day  &  Klauder, 
Franklin  Bank  Building,  Philadelphia.  Own¬ 
ers,  Trustees  of  University  of  Pennsylvania, 
on  premises.  Brick,  cut  stone,  steel  and  con¬ 
crete,  ground  floor,  main  floor  and  basement, 
118x75  feet,  tile  roof,  pine  and  cement  floors, 
waterproofing,  iron  stairs,  bond,  drawn  steel 
doors,  rolled  steel  skylights,  marble  and  ter- 
razzo  work,  waterproofing.  Stewardson  '& 
Page,  Otis  Building,  taking  bids  due  Decem¬ 
ber  14th,  at  3  P.  M. 

Oregon  Central  Office  Building  (alts.),  1705 
and  1707-09  South  Broad  street,  Philadelphia. 
Architect,  John  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  Seventeenth  and  Arch  streets,  Phil¬ 
adelphia.  Brick  work,  cement  work,  paint¬ 
ing,  glazing,  carpentry,  granite  work,  slag 
roof,  metal  lath,  plastering,  tile  and  marble 
work.  Architect  taking  bids  due  December 
11th. 

Post  Office  Building  (alts.),  Ninth  and  Mar¬ 
ket  streets,  Philadelphia.  Architect,  James 
A.  Wetmore,  Treasury  Department,  Washing¬ 
ton,  D.  C.  Owners,  United  States  Govern¬ 
ment,  Treasury  Department,  Washington, 
D.  C.  Alterations  to  first  and  second  floors 
and  lookout  gallery.  Owners  taking  bids  due 
December  28th  at  3  P.  M.  Plans  and  speci¬ 
fications  may  be  secured  from  Custodian  of 
Site.  x 

Garage,  907-09-11  North  Watts  street,  Phil¬ 
adelphia.  Architect,  H.  B.  Weldon,  1627  San- 
som  street,  Philadelphia.  Owner,  Louis  J. 
Kolb,  Tenth  and  Reed  streets,  Philadelphia. 
Brick  and  steel,  1  story,  80x56  feet,  slag 
roof,  cement  floors,  hollow  metal  skylights, 
rolled  steel  sash,  electric  lighting,  steam  heat¬ 
ing,  demolition.  Architect  taking  bids  due 
December  8th. 


Combined  Transit  and  Level,  $7 5 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-TO-DATE  LEVEL 
AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1 304  Arch  Street  (Sth  Floor)  Philadelphia.  Pa. 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 

FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone— Walnut  4165 
Keystone  Phone— Race  3760 


PHILADELPHIA 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 


ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  —  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 
East  Lansdowne,  Pa. 


SAND 

WHITE  SILICA  SAND 

ELECTRICALLY  REFINED. 

Sizes.  Price. 

1/20"  to  1/100"... $3.65  1/6"  . $3.50 

1/14"  .  3.65  1/4"  .  4.50 

1/10"  .  3.50  1/2"  .  4.75 

No.  1—1  /100"  to  1  /4"  R.  M . 2.25 

All  per  ton.  In  bags  at  $1.00  per  bag. 
(ANALYSIS  98.22) 

For  FaciDg  Concrete  Blocks,  Ornamental  Con¬ 
crete  Stone, White  Plaster.  Exterior  Plastering, 
Roofing,  with  Atlas  White,  Portland  Cement  for 
Stucco. 

Book,  Freight  Rates  and  Samples 
on  Application. 

MINERS  and  SHIPPERS 

THE  MAGNA  SAND  CO.,  LTD. 

Main  Office:  Flanders  Building 
Spruce  3964  Philadelphia,  Pa. 

Works:  Hickessin,  Del.  57  Phone. 

Swarthmore,  Pa.  502- 3  Phone. 


WeDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Us  Submit  Prices 

Ridpath  &  Potter  Co. 

22nd  4  Cambria  Sts. 

Phila.  Pa. 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design -Shop  Details-Fabricat  ion-  Erection 


Garage,  4527  Pine  street,  Philadelphia.  Ar¬ 
chitect,  private  plans.  Owner,  Henry  D.  Da- 
git,  34  South  Seventeenth  street,  Philadelphia. 
Stone,  1  story,  16x25  feet,  slag  roof,  cement 
floor,  electric  light.  Architect  taking  bids 
and  sub-bids  due  December  9th. 

Building  (alts,  and  add.),  419  South  Fifth 
street.  Architect,  A.  H.  Mueller,  901  Walnut 
street,  Philadelphia.  Owner,  M.  Solomon, 
care  of  architect.  Plastering,  painting,  brick 
work,  slag  roof,  hardwood  and  pine  floors,  hot 
water  heating,  electric  lighting,  tile  work, 
marble  work,  plumbing,  carpentry,  mill  work, 
metal  ceilings,  plate  glass,  copper  bars.  Ar¬ 
chitect  taking  bids  due  as  soon  as  possible. 

Junior  High  School,  East  Washington  lane 
and  Musgrave  street.  Architect,  private  .plans. 
Owners,  Board  of  Education,  Nineteenth 
above  Chestnut  street,  Philadelphia.  Brick, 
reinforced  concrete,  granite,  cut  stone  and 
steel,  3  stories  and  basement,  183x290  feet, 
composition  and  asbestos  shingle  roof,"  mastic 
asphalt  floors,  metal  lath,  metal  ceilings,  wa¬ 
terproofing,  iron  work,  bond,  hollow  metal 
doors,  rolled  steel  sash,  tile,  marble  and  ter- 
razzo  work  (heating,  ventilating,  plumbing 
and  electric  work  separate  bids).  Owners 
taking  bids  due  December  7th. 

Building  (alts.),  155  North  Fifteenth  street, 
Philadelphia.  Architect,  Norman  Hulme,  1524 
Chestnut  street,  Philadelphia.  Owner,  Eugene 
Townsend,  Morris  Building,  Philadelphia. 
New  bulks,  brick  work,  plate  glass,  painting, 
marble  work.  Architect  taking  bids  due  as 
soon  as  possible. 

Apartments  (6),  Stores  (2),  and  Garage 
(alts,  and  add.),  Thirty-second  and  Baring 
streets,  Philadelphia.  Architect,  William  L. 
Charr,  149  South  Fourth  street,  Philadelphia. 
Owner,  P.  Silverman,  1517  North  Twelfth 
street,  Philadelphia.  Brick  and  stone,  3  sto¬ 
ries,  17x24  feet  and  19x24  feet,  cement  work, 
slag  and  tin  roof,  pine  and  concrete  floors, 
mineral  stucco,  metal  ceilings,  iron  work,  car¬ 
pentry,  mill  work,  hollow  metal  .skylights,  de¬ 
molition  (heating,  plumbing,  electric  work, 
plastering  and  painting  reserved).  Owner 
taking  bids  due  as  soon  as  possible. 

Residences  (4),  East  side  Cottage  street, 
North  of  Granite,  $18,300.  Architect,  pri¬ 
vate  plans.  Owners,  George  R.  Osborne  & 
Son,  5014  Saul  street,  Philadelphia.  Brick,  2 
stories,  15x30  feet,  12x9  feet  and  16x39  feet, 
slag  roof,  oak  and  pine  floors,  electric  light. 
Owner  will  build. 

Residence  (alts.),  6029  York  road,  Phila¬ 
delphia,  $7,000.  Architect,  private  plans. 
Owner,  John  Janke,  6295  North  Broad  street, 
Philadelphia.  Carpentry,  mill  work,  painting, 
glazing,  plastering,  hardware,  tile  work,  elec¬ 
tric  work.  Owner  will  build. 

Shelter  over  Coal  Pocket,  West  side  Ninth 
street,  North  of  Berks  street,  Philadelphia, 


$12,000.  Architect,  private  plans.  Owners, 
Philadelphia  &  Reading  R.  R.  Co.,  Twelfth 
and  Market  streets.  Concrete  work,  carpen¬ 
try,  mill  work.  .Owner  will  build. 

Store,  Residence  and  Garage,  Northwest 
Corner  Fifty-fourth  and  Upland  Way,  $7,000. 
Residences  and  Garages  (23),  Fifty-fourth 
and  Upland  Way,  $141,000.  Owner,  J.  Kor- 
man,  5020  Rosehill  street,  Philadelphia.  Brick, 

2  stories,  various  dimensions,  slag  roof,  oak, 
pine  and  cement  floors,  hot  water  heat,  elec¬ 
tric  light.  Owner  will  build. 

Residences  and  Garages  (5),  Montgomery 
avenue,  Fifty-fourth  street  and  Upland  Way, 
$37,000.  Architect,  private  plans.  Owners, 
Meyer  &  Gussman,  6107  Pine  street,  Philadel¬ 
phia.  Brick,  2  stories,  various  sizes,  hot  wa¬ 
ter  heat,  electric  light,  oak,  pine  and  cement 
floors.  Owners  will  build. 

Stores  and  Residences  (13),  Sixity-second  & 
Market  streets,  Philadelphia,  $94,000.  Archi¬ 
tect,  private  plans.  Owner,  Sol  Hopkins,  Six¬ 
tieth  and  Pine  streets,  Philadelphia.  Brick, 

3  stories,  various  dimensions,  slag  roof,  oak 
and  pine  floors,  electric  lighting.  Owner  will 
build. 

Residences  (17),  Duncannon,  Marvine,  Elev¬ 
enth  and  Twelfth  streets,  $133,000.  Archi¬ 
tect,  private  plans.  Owner,  Nicholas  Beisugel, 
Tenth  street  below  Nedro.  Brick,  2  stories, 
various  dimensions,  slag  roof,  oak  and  pine 
floors,  hot  water  heating,  electric  lighting. 
Owner  will  build. 

Garage,  1824-26-28  Germantown  avenue, 
Philadelphia,  $30,000.  Architect,  private 
plans.  Owner,  Victor  Schwartz,  820  South 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
44x151  feet,  slag  roof,  hot  water  heating,  elec¬ 
tric  lighting,  cement  floors.  Owner  will  build. 

Warehouse,  South  side  Sedgley  avenue, 
West  of  Third  street,  $7,500.  Architect,  pri¬ 
vate  plans.  Owners,  Pecora  Printing  Co., 
Fourth  and  Sedgley  avenue,  Philadelphia. 
Brick,  1  story,  32x100  feet,  slag  roof,  electric 
lighting.  Owners  will  build. 

Dyeing  Shed,  Northeast  Corner  Devereaux 
and  Langdon  streets,  $8,000.  Architect,  pri¬ 
vate  plan's.  Owners,  H.  M.  &  E.  B.  Siner, 
Church  and  Tacony  streets.  Frame,  1  story, 
71x138  feet,  electric  lighting.  Owner  will 
build. 

Residence,  South  side  Summer  avenue,  East 
of  Ridge  avenue,  $4X200.  Architect,  private 
plans.  Owner,  George  M.  Robinson,  632  Sum- 
mitt  avenue,  Philadelphia.  Frame,  2  stories, 
22x30  feet,  shingle  roof,  electric  lighting. 
Owner  will  build. 

Garage,  East  side  Sherman  street,  South  of 
Sedgwick  street,  $2,500.  Architect,  private 
plans.  Owner,  Robert  Killough,  Wayne  ave¬ 
nue  and  Duval  street,  Philadelphia.  Stone, 
1  story,  21x89  feet,  slate  roof,  cement  floors, 
electric  lighting.  Owner  will  build. 


TRANSITS 

USEFUL  and  CONVENIENT 

LEVELS 

$40.00 

Architects  and  Builders  must  see  these 

$25.00 

complete 

Instruments  to-  appreciate  them. 

complete 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  1303 

151 8  SANSOM  STREET 
PHILADELPHIA  A  PENNSYLVANIA 

Race  6010 

Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

Bell  Phone  -  Spruce  5293  1520  SanSOffi  Street,  Philadelphia  Keystone  Phone-Race  5555 


* 
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Disston  Recreation  Centre,  Longshore  and 
Dittman  streets.  Architect,  John  P.  B.  Sink- 
ler,  1211  Chestnut  street.  Owners,  Board  of 
Recreation,  Bureau  of  Public  Welfare,  595 
City  Hall,  Philadelphia.  Excavation,  surfac¬ 
ing,  painting,  setting  of  wall,  concrete  plat¬ 
form.  Lowest  bidders:  Curtis  Brothers,  Ta- 
cony,  Philadelphia,  $5,800;  Elkins  Paving  Co., 
529  Morris  street,  Philadelphia,  $9,908. 


Sewers,  Philadelphia.  Owners,  City  of  Phil¬ 
adelphia,  Department  of  Public  Works,  City 
Hall,  Philadelphia.  The  following  were  low 
bidders  on  sewers  opened  November  29th: 
Schedule  B,  intercepting  sewer:  A.  Joffola, 
1203  Tree  street,  Philadelphia,  $43,586.09. 
Schedule  C,  water  piping  Northeast  Sewerage 
Plant:  Roberts  Filter  Co.,  Rhawn  and  Taca- 
wanda  streets,  $101,900.  Schedule  D,  metal 
railings  and  stairs  at  sewerage  plant:  George 
B.  Clopp,  3717  Filbert  street,  $33,104.28. 
Schedule  E,  extensions  to  retaining  walls:  J. 
J.  McHugh,  1716  Race  street,  Philadelphia, 
$1,014.75.  Branch  sewers:  Abbottsford  ave¬ 
nue,  Wissahickon  avenue  to  McKean  street, 
$14,657.50;  Louden  street,  “A”  street  to  Ella 
street,  $1,529.78;  E.  Pascuzzi,  Lincoln  Build¬ 
ing,  Philadelphia.  American  street,  Luzerne 
street  to  Rising  Sun  avenue,  $14,759.65;  At¬ 
lantic  street,  Kensington  avenue  to  K  street, 
$2,801.70;  Kingston .  street,  F  to  G  streets, 
$2,554.25;  Sixty-fifth  avenue,  Limekiln  pike 
and  Ogontz  avenue,  $7,756.85;  Venango  street, 
F  to  G  street,  $2,759.;  Ogontz  avenue,  Haines 
street  to  Pittville  street,  $3,400;  E.  Leva,  3851 
North  Tenth  street,  Philadelphia.  Arnold 
street,  Midvale  avenue  to  end,  $3,690;  Jos. 
Moss,  1052  Wakeling  street,  Philadelphia.  El- 
let  street,  Mc'Callum  street  to  Greene  street, 
$6,547.80;  Ogontz  avenue,  Sixty-seventh  ave¬ 
nue  to  Haines  street,  $4,765.60;  Washington 
lane,  Morton  to  Ross  street,  $22,050.40;  E.  T. 
Bennis,  641  East  Chelten  avenue,  Philadel¬ 
phia.  Erie  avenue,  B  to  Front  street, 
$7,033.95  Farson  street,  Viola  street  to  Leidy 
street,  $1,363.20;  Fifty-fourth  street,  Lebanon 
avenue  to  Berks  street,  $2,555.28;  Fifty-fifth 
street,  Warrington  avenue  to  Springfield  ave¬ 
nue,  $16,274.97;  McKean  street,  Swanson 
street  to  Delaware  avenue,  $8,293.40;  Oxford 
avenue,  Pratt  street  to  Sanger  street, 
$8  065.30;  Sansom  street,  Forty-ninth  street 
to ’Fiftieth  street,  $2,476;  William  H.  Garson, 
5033  Brown  street,  Philadelphia.  Haines 
street,  Ogontz  avenue  to  Limekiln  pike, 
$1  020;  Haines  street,  Chew  to  Ardleigh 
street,  $13,558.35;  Howard  street,  Mt.  Airy 
street  to  end,  $4,431.99;  McCallum  street, 
Hortter  street  to  Lincoln  Drive,  $12,015;  J. 
Joseph  McHugh,  1716  Race  street,  Philadel¬ 
phia  Haines  street,  Anderson  street  to  Ard¬ 
leigh  street,  $1,408.90;  Jackson  street,  Knorr 
street  to  Longshore  street,  $3,267.33;  Jeff ola 
&  Zenneri,  1203  Tree  street,  Philadelphia.  Sal¬ 
mon  street,  Venango  street  to  end,  $4,062; 
Stockley  street,  Westmoreland  street  to  Ris¬ 
ing  Sun  avenue,  $5,898 ;  Sity-seventh  avenue, 
Broad  street  to  Fifteenth  street,  $6,485.15; 


For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


Torresdale  avenue,  Worrell  street  to  Salem 
street,  $1,150.80;  Walkr  street,  Benner  street 
to  Devereaux  street,  $4,598.10;  Watts  street, 
Mifflin  street  to  end,  $2,227.98;  Joseph  Lom¬ 
bardi,  Lincoln  Building,  Philadelphia.  York 
road,  Stenton  avenue  to  Godfrey  street,  $28,- 
402.25;  Robert  Lombardi,  Lincoln  Building, 
Philadelphia. 

Miscellaneous  Work,  City  of  Philadelphia. 
Architect,  private  plans.  Owners,  City  of 
Philadelphia,  Frank  H.  Caven,  Director,  216 
City  Hall.  Fire  house  (alts.),  826  New  Mar¬ 
ket  street,  Philadelphia  (No.  21).  Fire  house 
No.  6,  1118  East  Montgomery  avenue,  Phila¬ 
delphia.  Improving  plot  bounded  by  curb- 
lines  of  Glenwood  avenue,  Huntingdon, 
Margie  and  Nineteenth  streets  (Twenty-fifth 
Ward,  removing  asphalt  and  granite  block 
paving  and  blue  stone  curb,  resurfacing 
asphalt  where  required,  adjusting  and  paving 
with  granite  block  and  construction  of  new- 
armored  concrete  street  curb,  grading, '  soil 
treatment,  seeding,  sodding  and  planting 
trees.  Room  719,  City  Hall,  (1)  new  win¬ 
dow.  Installation  of  electrical  work  in  con¬ 
nection  to  alterations  to  metal  book  cases  in 
Law  Library,  Room  600,  City  Hall.  Owners 
taking  bids  due  December  13th  at  noon.  Plans 
may  be  secured  from  Room  117,  City  Hall. 
Deposit  of  $5.00  with  each  set. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect's  Office,  Washington,  D.  C.,  Novem¬ 
ber  28,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  December  28,  1922, 
for  remodeling  on  first  and  second  floors,  look¬ 
out  gallery,  etc.,  in  the  United  States  Post 
Office  and  Court  House  at  Philadelphia,  Pa. 
Drawing  and  specifications  may  be  obtained 
from  the  Custodian  at  Philadelphia,  Pa.,  or 
at  this  office,  in  the  discretion  of  the  Super¬ 
vising  Architect.  Jas.  A.  Wetmore,  Acting 
Supervising  Architect. 


TREASURY  DEPARTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
November  29,  1922.  Sealed  Proposals  will  be 
opened  in  this  office  at  3  P.  M.,  December  27, 
1922,  for  the  construction,  including  mechani¬ 
cal  equipment,  of  the  United  States  Post  Of¬ 
fice,  at  Leesburg,  Va.  Drawings  and  speci¬ 
fications  may  be  obtained  from  the  Custodian 
of  the  site  at  Leesburg,  Va.,  or  at  this  office 
in  the  discretion  of  the  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
4n  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


PAGE  WIRE 

FENCE 


OF  ARMCO 
INGOT  IRON  V 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  18  IS 

316  North  3rd  Street 
Philadelphia,  Pa. 


Bell  Phone,  Sharon  HiH'859  W  Established  19Q1 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL,  PA. 


COLD  WEATHER  WILL  NOT  STOP  WORK 

With  Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

“CONWATCO  MIX” 

Prevents  Freezing  above  12°  Increases  Tensil  Strength  Waterproofs  and  Hardens 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 
PHILADELPHIA.  PA. 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1 1 0  So.  3 1  st  Street,  Philadelphia 

Oregon  0913  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1020  Arch  Street  12nd  floor]  Phila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


Ornamental 

PHONE  SPRUCE  7566 

Cyclone  Ornamental  Fence  and  Gates  combine  artistic 
design  with  Quality  and  Strength.  Cyclone  Fence  Fabrics 
are  furnished  in  rolls  for  front  yard,  back  yard,  or  division 
fence ;  easily  erected  by  anyone  on  ordinary  wood  posts 
and  top  rail.  Built  in  a  variety  of  styles.  Ask  for  catalog 
C  37. 

Look  for  the  Red  Tag  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 


308  Franklin  Trust  Building 

Philadelphia 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


BANK  SAND  FOR  ALL  USES 


Bell  Phone,  Chestnut  Hill  0227 

ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  8749 


For  a  Beautiful,  Cc 
Home.  The  firm: 
recognized  Standard  £ 
Services.  Avail  your 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 
Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R.  O  O  F  I  N  O 

VENTILATION 

WALTER  H.TINNEY  co. 

63rd  &  Woodland  Ave.,  Philadelphia 


fortable.  Convenient 

here  represented  sell 
1  Specified  Materials  or 
It  of  their  co-operation. 


Call  Lomtoard  1S63 

GRATES 

NEEMES  BROTHERS,  Inc. 

Shear  Cut  Clinker-Cutting  and  Shaking  and  Dumping  Grates 
L.  L.  PRATT  T.  M.  PLATT 

Catalog  on  request  PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Managers 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  S145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory: 432  Wallace  St. 
PHILADELPHIA,  PENNA. 


BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 


GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS  Bell— Kensington  6497 

ALL  KINDS  OF  SPECIAL  MILL  WORK  Keystone— Park  1674 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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Por  JDctmpproo/ing  ancf  :  Pox- Pi 

Decoi'atingr  Masonzy  Walls  BOOKLETO~  request  .  Stout 

THE  TRUSCON  LABORATORIES 


Poz~  Pi-eservixzqr  JBzic/c- 
Stouo-  Stucco  -Co'ncjre  to 


Cracking,  spalling  and  general  disintegration  of  concrete  and  stucco  are 
caused  by  absorption  of  water.  Masonry  can  be  effectively  protected  by 
dampproofing  the  surface. 

STONETEX  is  the  masonry  coating.  Not  only  does  it  prevent  moisture 
from  being  absorbed  into  concrete,  stucco  or  brick,  but  it  also  covers  the 
surface  with  a  beautiful  finish  which  lasts  for  years.  Stonetex  dries  flat.  It 
does  not  produce  the  “shiny”  appearance  of  paint.  Stonetex  looks  like 
masonry. 


Phila.  Office, 
1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Garage,  Southwest  Corner  Twenty-third 
and  Ionic  streets,  Philadelphia,  $14,000.  Ar¬ 
chitects,  Durham  Brothers,  1609  Sansom 
street,  Philadelphia.  Owners,  Estate  of  F.  A. 
Poth,  Thirty-first  and  Jefferson  streets.  Brick, 
steel  and  concrete,  1  story,  68x70  feet,  slag 
roof,  cement  floors,  roof  ventilators,  hollow 
metal  skylights,  steam  heat,  electric  lighting, 
mill  work.  Contract  awarded  to  E.  H.  Keefer 
&  Son,  1321  Rodman  street. 

Store  and  Residence  (alts.),  Fifty-fifth  and 
Spruce  streets,  $7,000.  Architect,  Durham 
Brothers,  1609  Sansom  street,  Philadelphia. 
Owner,  Mrs.  Bessie  Wolfe,  on  premises.  Brick, 
2  stories,  19x51  feet,  slag  roof,  pine  floors, 
metal  lath,  plate  glass,  metal  bulks,  blue 
stone,  tile  work,  electric  lighting,  hot  water 
heating.  Contract  awarded  to  W.  O.  Springer, 
2004  Naudain  street,  Philadelphia. 

Residence,  2520-22  North  Broad  street,  Phil¬ 
adelphia,  $24,000.  Architect,  private  plans. 
Owner,  Samuel  Flaum,  on  premises.  Brick, 
2  stories,  52x46  feet,  slag  roof,  hot  water 
heat,  electric  light,  oak  and  pine  floors,  tile 
work.  Contract  awarded  to  D.  J.  McNamee, 
1621  North  Fifteenth  street,  Philadelphia. 


Store  and  Office,  Southwest  Corner  Poplar 
and  Edwin  streets,  $9,000.  Architect,  private 
plans.  Owner,  John  L.  Gehly,  1718  Poplar 
street,  Philadelphia.  Brick,  2  stories,  51x56 
feet,  slag  roof,  electric  work.  Contract 
awarded  to  A.  R.  Raff  Cont.  Co.,  1635  Thomp¬ 
son  street. 

Building  (add.  and  alts.),  1721  Diamond 
street,  $8,000.  Architect,  private  plans.  Own¬ 
er,  E.  Thornton,  1331  Master  street,  Philadel¬ 
phia.  Brick,  3  stories,  9x10  feet,  slag  roof, 
electric  light.  Contract  awarded  to  A.  Barsky, 
1813  South  Second  street,  Philadelphia. 

Store  (alts.),  237  Market  street,  Philadel¬ 
phia,  $15,000.  Architect,  private  plans.  Own¬ 
er,  N.  Block,  on  premises.  Lowering  floors, 
plastering,  steam  heating,  plumbing,  metal 
lath,  electric  work,  tile  work.  Contract 
awarded  to  M.  Benjamin,  241  Market  street, 
Philadelphia. 

Factory  (alts.),  North  side  Moore  street, 
West  of  Sixth  street,  $8,000.  Architect,  pri¬ 
vate  plans.  Owners,  Cutter  Electrical  &  Mfg. 
Co.,  Nineteenth  and  Hamilton  streets.  Car¬ 
pentry,  mill  work,  painting,  glazing,  plaster¬ 
ing,  alterations.  Contract  awarded  to  John 


if, 

Jltaltan 

>/ 

|  I  iHarkle  Mamie  (£0. 

— 

t  .‘i  Manufacturers  and  Dealers  in 

/iGrS  j 

>  Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 

Both  Phones 

Warehouse.  432  Manning  Street.  Philadelphia 

Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 


Columbia  1065 


Park  4147-4148 


N.  Gill  Const.  Co.,  112  South  Sixteenth  street. 

Building  (alts,  and  add.),  247  South  Thir¬ 
teenth  street,  Philadelphia,  $8,000.  Archi¬ 
tect,  private  plans.  Owner,  Robert  J.  Ward, 
208  South  Thirteenth  street,  Philadelphia. 
Brick,  2  stories,  14x38  feet,  .slag  roof,  steam 
heat,  electric  light.  Contract  awarded  to 
Hugh  J.  Fulton,  5026  Locust  .street,  Philadel¬ 
phia. 

Apartment  and  Store  (alts.),  624  North 
Siteenth  street,  $6,600.  Architect,  private 
plans.  Owner,  S.  Gobes,  1531  Vine  street, 
Philadelphia.  Carpentry,  mill  work,  painting, 
glazing,  plastering.  Contract  awarded  to 
Saidel  Const.  Co.,  5749  Walnut  street. 

Residence  and  Store  (add.  and  alts.),  7288 
Woodland  avenue,  $6,000.  Architect,  private 
plans.  Owner,  ‘Charles  Soechner,  7284  Wood¬ 
land  avenue,  Philadelphia.  Carpentry,  mill 
work,  painting,  glazing,  plastering.  Contract 
awarded  to  Herman  Geithner,  1322  North 
Twenty-eighth  street. 

Residence,  543  Carpenter  street,  Philadel¬ 
phia,  $5,800.  Architect,  private  plans.  Own¬ 
er,  J.  Hale,  care  of  builder.  Brick,  2  sto¬ 
ries,  16x47  feet,  slag  roof,  electric  lighting. 
Contract  awarded  to  John  Roman,  414  East 
Bringhurst  street,  Philadelphia. 

Store  and  Residence,  3405  Walnut  street, 
Philadelphia,  $3,500.  Architect,  private  plans. 
Owner,  J.  M.  Powell,  823  South  street,  Phila¬ 
delphia.  Brick,  1  story,  20x7  feet,  tin  roof, 
pine  floors.  Contract  awarded  to  H.  M. 
Shandies,  1211  Chestnut  street. 

Residence,  4458  Almond  street,  Philadel- 


GENERAL  CHEMICAL  CO.’S 

HARD-N-TYTE 

Specification  Waterproofing 
Old  and  New  Structures 

Building  Sub-Structures,  Tunnels,  Tanks,  Reser¬ 
voirs,  Swimming  Pools  and  Pits 

All  work  installed  under  contract  and  Bonded 
by  the  U.  S  Fidelity  &  Guaranty  Co. 

For  an  Estimate  on  Your  Work 
Write  or  Call 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Telephone,  Spruce  2297 
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phi  a,  $4,250.  Architect,  private  plans.  Own¬ 
er,  W.  Kowalewski,  4450  Almond  street,  Phila¬ 
delphia.  Brick,  2  stories,  16x43  feet,  slag 
roof,  hot  air  heating,  electric  lighting.  Con¬ 
tract  awarded  to  Charles  Doerr,  5350  Tacony 
street,  Philadelphia. 

Building  (alts,  and  add.),  713  South  Fifty- 
second  street,  Philadelphia,  $3,000.  Archi¬ 
tect,  private  plans.  Owner,  Charles  C.  En- 
berg,  311  South  Fifty-first  street,  Philadel¬ 
phia.  ;  General  alterations  and  additions.  Con¬ 
tract  awarded  to  T.  D.  Steinmetz,  Yeadon, 
Pa. 

Building  (alts.),  1402  West  Erie  avenue, 
Philadelphia,  $3,500.  Architect,  private  plans. 
Owners,  Waverly  A.  E.  Co.,  on  premises.  Gen¬ 
eral  alterations.  Contract  awarded  to  H.  E. 
Baton,  1713  Sansom  street,  Philadelphia. 

Shop  (add.),  859  Church  street,  German¬ 
town,  Philadelphia,  $2,000.  Architect,  private 
plans.  Owner,  Albert  Wackerman,  on  prem¬ 
ises.  Brick,  2  stories,  20x50  feet,  slag  roof, 
pine  floors,  electric  light.  Contract  awarded 
to  L.  D.  Stites,  126  Herman  street,  Philadel¬ 
phia. 

Garage,  1208-10  Shackamaxon  street,  Phila¬ 
delphia,  $2,870.  Architect,  private  plans.  Own¬ 
er,  Mrs.  Rose  Hartman,  1209  Frankford  ave¬ 
nue,  Philadelphia.  Brick,  1  story,  22x46  feet, 
slag  roof,  cement  floors,  electric  work.  Con¬ 
tract  awarded  to  James  T.  Murphy,  1813 
North  Second  street. 

Garage,  4841  North  Sixth  street,  Philadel¬ 
phia,  $2,250.  Architect,  private  plans.  Own¬ 
er,  Sarah  Slifer,  4835  North  Sixth  street, 
Philadelphia.  Brick,  1  story,  16x58  feet,  slag 
roof,  cement  floors.  Contract  awarded  to 
Paul  Postell,  'Quakertown,  Pa. 

Store,  North  side  Auburn  street,  West  of 
Belgrade,  $2,100.  Architect,  private  plans. 
Owners,  Belgrade  Wagon  Works,  Belgrade  and 
Cambria  streets.  Brick,  1  story.  20x40  feet, 
slag  roof,  pine  floors.  Contract  awarded  to 
A.  Earl  Barnes,  2044  East  Clementine  street. 

Shop,  North  side  Eastwick  avenue,  West 
of  Eighty-second  street,  $2,000..  Architect, 
private  plans.  Owner,  I.  Kaplan, .  Eighty- 
fourth  and  Lyons  avenue,  Philadelphia.  Brick, 
1  story,  28x60  feet,  slag  roof,  pine  floors.  Con¬ 
tract  awarded  to  Fred  Paulson,  Island  road 
and  Dicks  avenue. 

Residence  (alts.),  4126  Chester  avenue,  Phil¬ 
adelphia,  $2,000.  Architect,  private  plans. 
Owner,  Margaret  Doyle,  912  Christian  street, 
Philadelphia.  General  alterations.  Contract 
awarded  to  N.  Rozenski,  520  Dickinson  street, 
Philadelphia. 

Steel  Towers,  Delaware  River  Bridge,  $1,- 
387,757.  Architect,  private  plans.  Owners', 
Delaware  River  Bridge  Joint  Commission, 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
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Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 

Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


Widener  Building,  Philadelphia.-  Contract 
awarded  to  Bethlehem-  Steel  Co.,  Morris  Build¬ 
ing,  Philadelphia. 

Bank  Building  (alts.),  Broad  and  Louden 
streets,  Philadelphia.  Architect,  Conrad  F. 
Neff,  Twelfth  and  Locust  streets,  Philadel¬ 
phia.  Owners,  Logan  Bank  &  Trust  Co.,  W. 
G.  Weller,  1338  Ruscomb  street.  Brick  and 
cut  stone,  1  story,  18x30-  feet,  slag  roof,  pine 
and  cement  floors,  metal  lath,  demolition,  tile 
and  marble  work,  bond,  iron  work  (heating, 
lighting  and  plumbing  reserved).  Contract 
awarded  to  Harry  Brocklehurst,  512  West 
Norris  street,  Philadelphia. 

Manufacturing  Building  (add.),  1536-40 
North  Fifth  street,  $25,000.  Architect,  pri¬ 
vate  plans.  Owners,  James  H.  Billington  & 
Co.,  1539  North  Randolph  street.  Brick,  third 
story  add.,  48x94  feet,  slag  roof,  steel  sash. 
Contract  awarded  to  F.  L.  Hoover  &  Son, 
1023  Cherry  street,  Philadelphia. 

Tunnel  (alts.),  North  side  Allegheny  ave¬ 
nue,  East  of  Fox,  $8,000.  Architect,  private 
plans.  Owners,  Alfred  Woistenholme  &  Son, 
Twenty-fourth  and  Allegheny  avenue.  Rein¬ 


forced  concrete,  1  story,  7%x27  feet.  Con¬ 
tract  awarded  to  Turner  Const.  Co.,  17.13  San¬ 
som  street. 

Residence,  Northeast  Corner  Shelmire  and 
Alma  streets,  Philadelphia,  $4,100.  Architect, 
private  plans.  Owner,  Harry  Smith,  4714  Sal¬ 
mon  street,  Philadelphia.  Frame,  2  stories, 
22x22  feet,  hot  air  heat,  electric  light.  Con¬ 
tract  awarded  to  William  Garrison,  1338 
North  Tenth  street,  Philadelphia. 

Building  (add.),  919  Winter  street,  Phila¬ 
delphia,  $2,500.  Architect,  private  plans. 
Owner,  Edith  I.  Evans,  1609  Harrison  street, 
Philadelphia.  Brick,  2  stories,  26x38  feet, 
slag  roof,  pine  floors.  Contract  awarded  to 
George  H.  Evans,  105  North  Thirteenth  street, 
Philadelphia. 

Residences  (3),  Wissahickon  avenue  and 
Park  Lane,  $32,000.  Architect,  private  plans. 
Owner,  Agnes  Cousins,  4935  Pulaski  avenue, 
Philadelphia.  Brick,  3  stories,  25x44  feet, 
slag  roof,  hot  water  heating,  electric  lighting, 
oak  and  pine  floors,  tile  work.  Louis  A.  Blaul, 
5613  Germantown  avenue,  Philadelphia,  will 
build. 


Residence,  Cynwyd,  Pa.  Architect,  Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  name  with¬ 
held.  Stone  and  stucco,  2%  -stories,  37x25 
feet,  shingle  roof,  hardwood  and  pine  floors, 
hot  water  heating,  electric  lighting,  tile  and 
marble  work.  Plans  in  progress. 

Residence,  Bryn  Mawr  avenue  near  Lever¬ 
ing-  Miill  Road,  Cynwyd,  Pa.  Architect, 
Charles  M.  Wells,  Rutledge,  Pa.  Owner,  Ed¬ 
ward  B.  Cregier,  Cynwyd,  Pa.  Frame  and 
stucco,  2 y2  stories,  22x32  feet,  -shingle  roof, 
pine  floors,  pipeless  heater,  electric  lighting. 
Architect  taking  bids  due  December  9th. 

Residence  (alts,  and  add.)  to  Stores  and 
Apartments,  Darby,  Pa.  Architect,  Charles 
M.  Wells,  Rutledge,  Pa.  Owner,  name  with¬ 
held.  Brick,  2  stories,  20x32  feet,  slag  and 
canvas  roof  (heating,  plumbing  and  lighting 
reserved).  Plans  in  progress.  Will  be  ready 
for  bids  in  one  week. 

Bank  Building,  Bethlehem,  Pa.,  $200,000. 
Architects,  Ritter  -&  Shay,  North  American 
Building,  Philadelphia.  Owners,  Lehigh  Val¬ 
ley  National  Bank,  W.  E.  D-oster,  president, 


Bethlehem,  Pa.  Brick,  stone  and  concrete, 
60x100  feet.  Plans  in  progress. 

Residence,  Narberth,  Pa.  Architect,  Byron 
H.  Edwards,  34  South  Seventeenth  street, 
Philadelphia.  Owner,  Carl  E.  Dodds,  care  of 
architect.  Stone  and  frame,  2 y2  stories,  24x35 
feet.  Plans  in  progress.  Too  early  for  de¬ 
tails. 

Fire  House,  Berwyn,  Pa.  Architect,  R. 
Brognard  Okie,  Crozer  Building,  Philadelphia. 
Owners,  Berwyn  Fire  Co.,  Henry  Fielden, 
chairman  Building  Committee,  Berwyn  Thea¬ 
tre  Building,  Berwyn,  Pa.  Concrete  block  or 
hollow  tile,  2  stories,  20x80  feet.  Plans  in 
progress.  Too  early  for  details. 

Heating  Plant  and  Laundry,  Abington,  Pa. 
Architects,  Tilden  &  Register,  1525  Locust 
street,  Philadelphia.  Owners,  Abington  Me¬ 
morial  Hospital,  care  -of  J.  B.  Winder,  on 
premises.  Brick,  2  stories,  29x66  feet,  com¬ 
position  roof,  concrete,  floors,  high  pressure 
steam  heating,  electric  -lighting.  Architects 
will  take  bids  in  -One  week. 

Office  Building,  Third  and  Cranberry  streets, 


■On  the  Ground  When  W anted* 


Wall  Coping,  Flue  Lining,  Sewer  Pipe 

Satisfactory  Prices  and — SERVICE 

William  H.  Clausen 

Bell— Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone-Park  49*1 


“Sterling”  Transits  and  Levels 

Made  in  PHILADELPHIA 

Used  by  Philadelphia’s  leading  Architects,  Building  Con¬ 
tractors  and  Engineers. 

Ask  the  man  who  owns  or  uses  one.  DIRECT  FROM  FACTORY 
TO  YOU  means  BETTER  SERVICE  and  VALUE  and  but  ONE 
PROFIT.  Illustrated  Pamphlet  G  sent  upon  request. 

Call,  write,  phone  Locust  39-84  or  dial  Race  55-67  for  your  copy. 

Sn?S“r  WARREN-KNIGHT  CO. 

Levels  factory  and  salesroom  For  gele 

Tapes,  &c.  136  N.  1 2th  Street  PHILADELPHIA  or  Rent 
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Harrisburg.  Architects,  Laurie-Green  &  Co., 
.222  '  Market  street,  Harrisburg.  Owners, 
Pennsylvania  State  Chamber  of  Commerce,  G. 
F.  Foss,  secretary,  Telegraph  Building,  Har¬ 
risburg,  Pa.  Stone,  6  stories,  29x95  feet. 
Sketches  in  progress. 

School  (high)  (add.),  Mahanoy  City,  Pa. 
Architect,  Clyde  S.  Adams,  2038  Spruce  street, 
Philadelphia.  Owners,  Mahanoy  Township 
School  District,  Frank  B.  Patterson,  St.- 
Nicholas,  Pa.  Frame,  2  stories,  40x60  feet. 
Plans  completed  in  1920.  Will  be  ready  for 
bids  in  about  six  weeks. 

Residences  (6),  Tamaqua,  Pa.  Architect, 
Benjamin  R.  Stevens,  1737  Filbert  street, 
Philadelphia.  Owner,  Samuel  Losos,  Tamaqua, 
Pa.  Hollow  tile '  and  stucco,  2  stories,  15x42 
feet.  Preliminary  plans  in  progress.  Bids 
will  be  taken  in  1923. 

Residence,  Rydal,  Pa.  Architect,  William 
Woodburn  Potter,  Real  Estate  Trust  Building, 
Philadelphia.  Owner,  C.  M.  Cadwalader,  care 
of  architect.  Stone,  2 y2  stories,  slate  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  work.  Plans  in  progress.  Archi¬ 
tect  will  take  bids  in  ten  days. 

Residences  (18),  Collingdale,  Pa.  Archi¬ 
tect,  Fred  N.  Greisler,  1035  Walnut  street, 
Philadelphia.  Owner,  David  S.  Fuhrinan,  Al¬ 
dan,  Pa.  Stone,  brick  and  stucco,  2 y2  sto¬ 
ries,  19x29  feet,  asbestos  shingle  roof,  pine 
floors,  hot  water  heating,  electric  lighting,  lik- 
tile.  Plans  drawn.  Will  take  bids  in  1923. 

Residence,  Brookline,  Pa.,  $9,000.  Archi¬ 
tects,  Lachman  &  Murphy,  Drexel  Building, 
Philadelphia.  Owner,  R.  E.  Seyler,  Drexel 
Building,  Philadelphia.  Frame  and  stucco, 
2 y2  stories,  24x30  feet,  roofing  undecided,  pine 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Owner  is  taking  sub-bids. 

Church,  Columbia,  Pa.  Architect,  Paul  A. 
Monaghan,  1218  Chestnut  street,  Philadelphia. 
Owners,  Holy  Trinity  Roman  Catholic  Church, 
Rev.  P.  H.  Brueggeman,  Columbia,  Pa.  Stone, 
1  story.  Sketches  drawn. 

Garage,  rear  of  532  Spruce  -street,  Reading, 
Pa.  Architect,  Warren  D.  Heinly,  7  South 
Fourth  street,  Reading,  Pa.  Owner,  William 
M.  Fryermutli,  306  Bingamen  -street,  Reading, 
Pa.  Brick,  1  story,  43x34  feet,  concrete  foun¬ 
dations,  electric  work,  asbestos  shingle  -and 
composition  roof,  structural  steel.  Owner  will 
build. 

Residence,  Arvon  road,  Merion,  Pa.  Archi¬ 
tects,  Tunis  &  Genther,  1423  Locu-st  street, 
Philadelphia.  Owner,  Louis  J.  Tunis,  1423 
Locust  street,  Philadelphia.  Stone,  timber 


A.  S.  BAIRD 

Otis  Building  Philadelphia 

ATLANTIC  TERRA  COTTA 
Face  Brick,  Hollow  Tile, 
Roofing  Tile,  Fox  Croft  Stone 


and  stucco,  2 y2  -stories,  24x53  feet,  -slate  roof, 
hardwood  floors,  hot  water  heating,  electric 
lighting,  tile  and  marble  work.  Owner  is 
taking  -sub-bids  -due  as  soon  as  possible. 

Stores  and  Apartments  (2),  Burmont  road 
and  Berry  avenue,  Drexel  Hill,  Pa.  Archi¬ 
tect,  private  plans.  Owner,  name  withheld. 
Brick,  2  stories,  20x50  feet,  slag  roof,  pine 
floors,  hot  water  heating,  electric  lighting, 
tile  work.  Bowden  Const.  Co.,  1935  Chestnut 
street,  Philadelphia,  are  taking  -sub-bids  due 
as  soon  as-  possible. 

Residences  (4),  Cynwyd,  Pa.  Architect, 
private  plans.  Owners,  name  withheld.  Hol¬ 
low  tile^  frame  and  stucco,  2%  stories,  19x32 
feet,  shingle  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Henry 
D.  Dagit  >&  Son,  34  South  Seventeenth  street, 
will  build  and  will  take  sub-bids  in  one  week. 

Armory,  Wilkes-Barre,  Pa.  Architect, 
Thomas  Atherton,  Coal  Exchange  Building, 
Wilkes-Barre.  Owners,  State  of  Pennsylva¬ 
nia,  B.  W.  Demming,  secretary,  Capitol  Build¬ 
ing,  Harrisburg,  Pa.  Concrete,  brick  and 
steel,  2  stories,  350x500  feet,  concrete  foun¬ 
dations,  electric  light,  tile,  marble  and  ter- 
razzo  work,  roof  ventilators,  skylights.  Own¬ 
ers  taking  bids  due  December  16, tn. 

Residence,  Wallingford,  Pa.  Architect,  R. 
Brognard  Okie,  Crozer  Building,  Philadelphia. 
Owner,  Mrs.  A.  T.  Wirz,  Wallingford,  Pa. 
Brick,  frame  and  cut  stone,  2 y2  stories,  25x53 
feet  and  44x29  feet,  shingle  roof,  oak  and 
pine  floors,  metal  l-ath,  iron  work,  bond,  tile 
work  (hot  air  heating  and  electric  light  re¬ 
served).  Architect  taking  bids  due  December 
11th. 

Residence,  Wallingford,  Pa.  Architect,  R. 
Brognard  Okie,  Crozer  Building,  Philadelphia. 
Owner,  A.  H.  Wirz,  Chester,  Pa.  Stone  and 
frame,  2%  stories,  104x30  feet,  shingle  roof, 
hardwood  floors,  hot  air  heating,  electric  light¬ 
ing,  tile  work.  Architect  taking  -bids  due 
December  11th. 

Spring  Water  Bottling  Plant,  Shawmont, 
Pa.  Architect,  Henry  L.  Reinh-old,  Jr.,  1513 
Walnut  street,  Philadelphia.  Owners,  Keewi-s 
Fealty  Co.,  115  Broadway,  New  York  City. 
Brick,  slow  burning,  2  stories,  85x35  feet, 
composition  roof,  cement  and  plank  floors, 
vapor  heating,  electric  lighting.  Architects 
taking  bids  due  December  11th. 

Apartment  House,  Ardmore,  Pa.  Archi¬ 
tects,  John  Harbeson  -and  Paul  P.  Cret,  Oti-s 
Building,  Philadelphia.  Owner,  name  with¬ 
held.  Brick,  reinforced  concrete,  stone  and 
cut  stone  (terra  cotta),  3  stories,  101x101 
feet,  Barrett  roof,  oak  and  pine  floors,  iron 
work,  bond,  tin  clad  and  kalamein  doors,  tile 
and  marble  work,  electric  lighting  (heating 
and  plumbing  -separate  bids).  Architects  tak¬ 
ing  bids  due  December  11th  at  noon. 

Residence  and  Garage,  Winston-Salem.,  N.  C. 
Architect,  Charles  Barton  Keen,  Bailey  Build¬ 
ing,  Philadelphia.  Owner,  C.  A.  Kent,  Win¬ 
ston-Salem,  N.  C.  Brick  and  hollow  tile,  2% 
stories.  Architect  taking  bids  due  December 
27th. 


Pennsylvania 
Contracts  Awarded 

Warehouse,  Johnstown,  Pa.,  $675,000.  En¬ 
gineers,  William  Steele  &  Sons  Co.,  1600  Arch 
street,  Philadelphia.  Owners,  Johnstown  Ter¬ 
minal  Co.,  Johnstown,  Pa.  Reinforced  con¬ 
crete,  brick  and  steel,  6  stories  and  basement, 
120x250  feet,  slag  roof,  concrete  floors,  ele¬ 
vators,  iron  work,  waterproofing,  cork  insu¬ 
lation,  rolled  steel  sash  and  skylights,  steam 
heating,  electric  lighting.  Contract  awarded 
to  Turner  Const.  Co.,  1713  Sansom  street,  Phil¬ 
adelphia. 

Rectory,  Collingdale,  Pa.  Architect,  Paul 
A.  Monaghan,  1218  Che-stnut  street,  Philadel¬ 
phia.  Owners,  St.  Joseph’s  Roman  Catholic 
Church,  Rev.  Otto  G.  Gromall,  rector,  Colling¬ 
dale,  Pa.  Stone,  cut  stone  and  brick,  3  sto¬ 
ries,  38x55  feet,  Phoenix  roof  (slate  alter¬ 
nate),  oak  and  pine  floors,  metal  lath,  iron 
work,  bond,  tile  and  marble  work,  vapor  heat¬ 
ing,  electric  lighting.  Contract  awarded  to 
McLaughlin  &  McNally,  Eighty-first  and  Suf¬ 
folk  avenue. 

Central  Office  Building,  Hazleton,  Pa.  Ar¬ 
chitect,  John  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  Seventeenth  and  Arch  streets, 
Philadelphia.  Brick,  cut  stone  and  steel,  2 
stories  and  basement,  31x25  feet,  slag  roof, 
composition  and  cement  floors,  metal  lath,  de¬ 
molition,  steam  heat,  electric  light,  marble 
work,  bond,  iron  work.  Contract  awarded  to 
Franklin  M.  Harris  '&  Co.,  1520  Parrish  street, 
Philadelphia. 

Residence  and  Garage,  No.  46,  Wynne  wood, 
Pa.  Architect,  Frank  R.  Seeburger,  1524 
Chestnut  street,  Philadelphia.  Owner,  name 
withheld.  Stone,  2%  and  l1/^  stories,  45x27 
feet  and  35x24  feet,  shingle  roof,  oak,  pine 
and  cement  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  John  E.  Kear¬ 
ney,  34  South  Seventeenth  street,  Philadel¬ 
phia. 

Bank  and  Apartment  (alts.),  Galitzen,  Pa. 
Architects,  Johnson  &  Starr,  Spooner  Build¬ 
ing,  Harrisburg,  Pa.  Owners,  Citizen’s  De¬ 
posit  Bank,  Galitzen,  Pa.  General  interior 
alterations,  partitions,  tile  and  pine  floors, 
electric  light,  tile  and  marble  work,  general 
alterations,  window  guards.  Contract  award¬ 
ed  to  F.  J.  Couples,  Cresson,  Pa. 


New  Jersey 
Construction  News 

Auto  Show  Room  and  Office,  Atlantic  City, 
N.  J.  Architect,  Byron  H.  Edwards,  34  South 
Seventeenth  street,  Philadelphia.  Owner, 
Mrs.  Margaret  G.  Smith,  3426  Atlantic  ave¬ 
nue,  Atlantic  City,  N.  J.  Brick  and  lime¬ 
stone,  2  stories,  26x100  feet,  slag  roof,  tile 
and  cement  floors,  hot  water  heating,  electric 
lighting,  tile  work,  cement  work,  copper  and 
galvanized  iron  work,  plate  glass,  art  cement, 
oil  burning  equipment.  Plans  completed.  Ar¬ 
chitect  will  take  bids  in  a  few  days. 

Colony  for  Feeble  Minded  (add.),  Wood¬ 
bine,  N.  J.,  $20,000.  Architects,  Department 
of  Institutions  and  Agencies,  Division  of  Ar¬ 
chitecture  and  Construction,  Trenton,  N.  J. 
Owners,  State  Home  for  Feeble  Minded,  care 
of  mV.  Thorn,  Vineland,  N.  J.  Brick,  1  story, 
irregular  size,  slag  roof,  Imrdwoodl  floorsi, 
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heating  extension,  electric  lighting.  Plans 
in  progress. 

Residence,  West  State  street,  Trenton,  N.  J. 
Architects,  William  Slack  &  Son,  St.  Regis 
Theatre  Building,  Trenton.  Owners,  Norman 
Keeler,  West  State  street,  Trenton,  N.  J. 
Brick,  stucco,  2 y2  stories,  20x45  feet,  slate 
roof,  hardwood  floors,  steam  heat,  electric 
light,  tile  work.  Plans  in  progress. 

Stores  and  Apartment  (alts,  and  add.), 
Georgia  and  Atlantic  avenues,  Atlantic  City, 
N.  J.  Architects,  Barber  &  Conover,  Atlantic 
City,  N.  J.  Owner,  Mondel  Krechner,  223  At¬ 
lantic  avenue,  Atlantic  City.  Brick,  3  stories, 
40x50  feet,  hardwood  floors,  electric  light, 
general  alterations.  Plans  in  progress. 

Apartment,  Atlantic  City,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  H.  Huberman,  Oriental 
avenue,  Atlantic  City,  N.  J.  Brick,  3  sto¬ 
ries,  35x65  feet,  slag  roof,  hardwood  floors, 
hot  water  heat,  electric  light,  tile  work.  Plans 
in  progress. 

Apartment,  1902  Pacific  avenue,  Atlantic 
City,  N.  J.  Architect,  Bertram  Ireland, 
Guarantee  Trust  Building,  Atlantic  City. 
Owner,  Dr.  Barbash,  on  premises.  Brick,  3 
stories,  30x133  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  work. 
Plans  in  progress.  Architect  will  take  bids 
in  two  weeks. 

Residence,  Ventnor,  N.  J.  Architect,  H.  A. 
Stout,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  Hon.  Walter  E.  Edge,  170  South 
Pennsylvania  avenue,  Atlantic  City.  Brick 
and  frame,  2 y2  stories,  43x103  feet,  slate  roof, 
hardwood  floors,  vapor  vacuum  heat,  electrie 
light,  tile  and  marble  work,  elevators.  Ar¬ 
chitect  will  be  ready  for  bids  December  1st. 

Garage,  Atlantic  City,  N.  J.  Architect, 
Oscar  Schmidt,  Atlantic  City,  N.  J.  Owner, 
name  withheld.  Brick,  concrete  block,  wood 
piling,  1  story,  50x100  feet,  slag,  steel  tress 
roof,  concrete  floors,  electric  light,  rolled  steel 
sash,  floor  hardener.  Architect  will  be  ready 
for  bids  December  1st. 

School,  Blue  Anchor,  N.  J.  Architect,  Arn¬ 
old  Moses,  Temple  Building,  Camden,  N.  J. 
Owners,  Winslow  Township  School  Board, 
Horace  Angelow,  secretary  of  Board,  Blue 
Anchor,  Camden  County,  N.  J.  Brick,  1  story, 
51x82  feet,  asphalt  shingle  roof,  hardwood 
floors,  electric  light,  skylights,  cast  stone,  wa¬ 
terproofing,  dampproofing.  Architect  ready 
for  bids  due  December  15th. 

School  (add.),  Winslow,  N.  J.  Architect, 
Arnold  Moses,  Temple  Building,  Camden,  N.  J. 
Owners,  Winslow  Township  School  Board, 
Horace  Angelow,  secretary  of  Board,  Blue 
Anchor,  Camden  County,  N.  J.  Frame,  1 
story,  39x64  feet,  shingle  roof,  electric  light¬ 
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ing,  skylights.  Architect  taking  bids  due 
December  15th. 

Apartment,  Maryland  avenue,  Atlantic  City, 
N.  J.  Architect,  Bertram  Ireland,  Guarantee 
Trust  Building,  Atlantic  City.  Owners,  Yar- 
mov  &  Shenkman,  Atlantic  City,  N.  J.  Brick, 
3.  stories,  43x71  feet,  slag  roof,  hardwood 
floors,  metal  lath,  hot  water  heat,  electric 
light,  tile  work.  Owner  will  build. 

Residence  and  Office,  Atlantic  and  Virginia 
avenues,  Atlantic  City.  Architect,  H.  A. 
Stout,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  Dr.  T.  G.  Dunlap,  Virginia  and 
Pacific  avenues,  Atlantic  City.  Brick,  stone, 
3  stories,  30x75  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  light,  tile  and 
marble  work.  Architect  taking  bids  due  De¬ 
cember  8th. 

Milk  Station,  Pennsylvania  and  Mediterra¬ 
nean  avenues,  Atlantic  City.  Architect,  Wil¬ 
liam  H.  Timm,  Perry  Building,  Philadelphia. 
Owners,  Peter  Hernig’s  Sons,  Inc.,  Atlantic 
City,  N.  J.  Brick  and  steel,  1  story,  100x93 
feet,  slag  roof,  cement  and  pine  floors,  metal 
lath,  iron  work,  bond,  copper  skylights,  elec¬ 
tric  light,  steam  heating.  Architect  taking 
bids  due  December  7th. 


New  Jersey 
Contracts  Awarded 


2  stories*  30x26  feet,  shingle  roof,  hardwood 
floors,  tile  work,  electric  lighting.  Contract 
awarded  to  Louis  King  & .  Son,  219  Union 
street,  Moorestbwn,  N.  J. 

Hall  (fire  repairs),  Merehantville,  N.  J.  Ar¬ 
chitect,  Arnold  Moses,  Temple  Building,  Cam¬ 
den,  N.  J.  Owners,  Merehantville  Water  Co., 
Merehantville,  N.  J.  General  interior  and  ex¬ 
terior  alterations,  tin  roof,  pine  floors.  Con¬ 
tract  awarded  to  George  Sheppard,  Merchant- 
ville,  N.  J. 

Residences  (2),  705  Spruce  street,  Tren¬ 
ton,  N.  J.,  $9,000.  Architect,  private  plans. 
Owner,  Mary  Wholey,  care  of  builder.  Brick, 
2 1/2  stories,  22x44  feet,  slate  roof,  pine  floors, 
electric  light.  Contract  awarded  to  John 
Dzialo,  856  Pennsylvania  avenue,  Trenton. 


Miscellaneous 
Construction  News 

Highway  Work,  Dover,  Delaware.  Own¬ 
ers,  State  Highway  Department,  Dover,  Dela¬ 
ware.  Contract  RW-1,  wall  on  Philadelphia 
Pike,  750  cubic  yards  excavation,  700  cubic 
yards  recent  rubble  masonry.  Owners  taking 
bids  due  December  13th.  Plans  and  speci¬ 
fications  may  be  obtained  on  payment  of 
$10.00.  Certified  check  for  10  per  cent,  of 
bid  must  accompany  each  proposal. 


Store  and  Office  (add.),  Atlantic  avenue, 
Atlantic  City.  Architect,  V.  B.  Smith,  Guar¬ 
antee  Trust  Building,  Atlantic  City.  Owner, 
William  I.  Segal,  Segal  Building,  Atlantic 
City,  N.  J.  Brick,  stone,  1  story,  55x140  feet, 
slag  roof,  wood  floors,  hollow  tile,  electric 
light,  tile  and  marble  work.  Contract  awarded 
to  Philip  G.  Hannum,  Atlantic  City,  N.  J. 

Apartment,  Atlantic  City,  N.  J.  Architect, 
V.  B.  Smith,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  Ernest  Beyer,  Jefferson 
Apartments,  Atlantic  City.  Brick,  steel,  4 
stories,  40x100  feet,  slag  roof,  hardwood 
floors,  vapor  heat,  electric  light,  metal  lath, 
tile  and  marble  work,  architectural  terra 
cotta.  Contract  awarded  to  F.  Molinara,  At¬ 
lantic  City,  N.  J. 

Cottage,  Margate,  N.  J.  Architect,  J.  Hud¬ 
son  Vaughn,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  J.  N.  Ireland,  on  prem¬ 
ises.  Brick,  frame,  2 y2  stories,  57x26  feet, 
slate  roof,  hardwood  floors,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  Smith  &  Rider,  Abseoon,  N.  J. 

Residence,  Moorestown,  N.  J.  Architect, 
Arnold  Moses,  Temple  Building,  Camden,  N.  J. 
Owner,  Mrs.  M.  L.  Coles,  on  premises.  Frame, 


(Continued  from  page  776) 
vital  points  of  good  practice  will  be  con- 
s.dered  under  financing,  there  is  no  need 
to  go  into  details  here.  Keep  in  mind, 
however,  that  a  “good  buy”  may  never¬ 
theless  mean  a  very  poor  financial  trans¬ 
action. 

Cost  Keeping. — It  is  well  known  that 
there  is  a  vast  difference  between  cost 
keeping  and  bookkeeping,  and  it  is  a 
regrettable  fact  that  comparatively  few 
builders  realize  the  importance  of  a 
sound  and  accurate  cost  keeping  system. 
This  will  demonstrate  the  value  of  cost 
keeping : 

Let  us  assume  that  1,000  cubic  yar_ds 
of  concrete  are  required  for  the  base¬ 
ment  walls  of  a  certain  building.  In 
order  to  demonstrate  great  efficiency,  the 
superintendent’s  report  for  one  quar¬ 
ter  of  the  work  completed  shows  the 
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following:  Ninety  cents  labor  cost  pour¬ 
ing  concrete;  total  cubic  yardage,  250 
cubic  yards,  which  would  be  the  sum 
of  his  daily  reports;  324.8  total  of  bar¬ 
rels  of  cement  used.  The  contractor, 
who  has  estimated  95  cents  for  labor, 
cost,  is  fully  satisfied  with  this  report 
of  the  superintendent,  but  the  up-to-date 
contractor  will  demand  a  carefully  pre¬ 
pared  analysis. 

Let  us  see  what  a  good  system  of  cost 
keeping  would  demonstrate. 

One  quarter  work  completed  calls  for 
an  expenditure  of  290  barrels  of  cement, 
as  we  have  only  250  cubic  yards.  The 
total  labor  was  $252  according  to  the 
time  sheet,  and  therefore  the  unit  price 
per  cubic  yard  of  concrete  was  $1.01  in¬ 
stead  of  90  cents  as  reported  by  the 
superintendent.  This  check  also  devel¬ 
ops  the  fact  that  324.8  barrels  of  cement 
have  been  used,  while  only  290  should 
have  been  used. 

Just  watch  your  laborers  loading  sand 
or  gravel  in  barrows  or  carts  for  con¬ 
crete  on  hot  days,  and  you  will  perhaps 
notice  that  when  your  men  become  tired 
they  will  not  load  the  barrow  or  carts 
to  the  required  measure — instead  of  hav¬ 
ing  a  1-3-5  mix  you  will  pour  a  1-2-4 
mix.  You  may  say  this  should  not  occur 
under  efficient  field  management.  Well, 
a  good  many  things  should  not  happen 
in  this  world,  but  they  “happen”  any¬ 
how — even  a  preacher  becomes  intoxi¬ 
cated.  At  any  rate,  cost  keeping  will 
tell  you  the  efficiency  of  all  your  men 
and,  at  a  glance,  how  many  frames  your 
carpenters  set  in  a  day,  besides  the  ex¬ 
act  cost  of  all  your  millwork  labor;  and, 
if  given  some  thought,  it  can  be  arranged 
in  a  very  simple  manner. 

Other  Factors  in  Office  Management 

Bookkeeping. — Bookkeeping  should  not 
be  merely  an  operation  of  posting  debits 
and  credits ;  it  must  work  in  co-opera¬ 
tion  with  the  cost  keeping.  Bookkeep¬ 
ing  cost  keeping  must  be  the  two  watch¬ 
dogs  for  the  builders.  It  is,  however,  a 
common  state  of  affairs  to  have  book 
keeping  show  only  the  amount  of  bills 
payable.  Correct  bookkeeping  should  be 
a  check  on  the  estimated  quantities  and 
a  check  on  preventable  loss,  such  as 
loss  on  cement  or  plaster  sacks,  and  on 
material  left  over  from  jobs. 

Bookkeeping  should  tell  the  contractor 
the  amount  paid  out  for  small  tools,  re¬ 
pairs  on  equipment  and  at  the  job,  office 
expenses,  etc.,  and  other  items  usually 
not  separated  but  booked  under  one  gen¬ 
eral  heading. 

Financing. — The  financial  affairs  have 
caused  mental  agony  to  many  contrac¬ 
tors  and  undermined  their  health.  These 
troubles  take  clear  vision  away  from  you 
and  cause  a  steady  drain  on  your  nerve 
power.  They  are  responsible  for  your 
losing  sight  of  important  items. 


There  is  only  one  way  of  getting  out 
of  this  Scylla  and  Charybdis.  First  of 
all,  you  have  certain  important  duties 
toward  your  family;  you  must  protect  it 
in  case  of  your  death.  Therefore,  put 
your  life  and  accident  insurance  in  order. 
If  your  business  requires  a  larger  amount 
of  working  capital  than  you  possess,  and 
your  banker  refuses  to  furnish  you  the 
same,  then  you  must  raise  the  required 
amount  either  from  your  friends  or  by 
taking  into  your  business  a  silent  or 
an  active  partner.  Remember  that  your 
stepping  stone  may  be  finally  your  stumb¬ 
ling  block. 

It  is  poor  financial  management  to 
borrow  capital  at  7  or  8  per  cent,  interest 
in  order  to  discount  bills.  It  is  poor 
financial  management  to  buy  material 
on  capital  borrowed  at  a  high  rate  of 
interest  if  the  material  won’t  be  paid 
for  by  the  owner  until  after  six  or  seven 
months  ;  to  have  a  burdensome  overhead 
expense ;  to  buy  equipment  that  is  either 
too  small  or  too  big;  to  purchase  goods 
too  soon  when  the  market  has  a  Bear 
tendency,  or  to  postpone  purchasing 
when  the  market  has  a  Bull  tendency. 

Your  financial  affairs  must  be  diag¬ 
nosed  in  the  same  way  as  the  bacteriol¬ 
ogist  isolates  disease  germs.  Use  your 
mental  microscope,  make  a  “culture”  of 
the  germs  and  find  the  respective  anti¬ 
dote.  All  financial  trouble  is  caused 
either  by  lack  of  working  capital  or  bad 
management. 

Dealing  with  the  Subcontractors,  Ar¬ 
chitects  and  Owners. — The  greatness  or 
deficiency  of  your  character  and  of  your 
technical  education  will  either  help  or 
hinder  you  in  dealings  with  architects, 
owners  and  subcontractors.  At  any  rate, 
firmness,  diplomacy  and  a  thorough 
knowledge  of  human  nature  will  be  re¬ 
quired  in  almost  all  cases;  manv  law¬ 
suits  could  have  been  avoided  if  the 
builder  had  used  good  judgment.  Re¬ 
member  the  rule  of  the  Chinese  philos- 
oper,  Confucius,  “A  man  that  cannot 
govern  himself  cannot  govern  others.” 

Your  future  business  will  greatly  de¬ 
pend  on  what  reputation  you  enjoy 
among  business  and  professional  men. 

Activities  on  the  Job 
2.  FIELD  MANAGEMENT:  Field 
management  involves  consideration  of 
(1)  equipment;  (2)  storage  of  material; 

(3)  placing  of  machines,  derricks,  etc.; 

(4)  laying  out  a  definite  work  plan; 

(5)  organization  and  system. 

In  buying  the  required  equipment  you 
should  consider  the  past,  the  present  and 
the  future.  By  the  “past”  is  meant  what 
has  been  your  experience,  or  those  of 
others,  with  a  certain  type  of  machinery? 
By  the  “present,”  Will  the  machinery 
you  intend  to  buy  be  suitable  for  your 
purpose  ?  And  by  the  “future,”  Can  you 
use  it  in  the  line  of  work  you  intend  to 


follow,  and  is  the  machinery  well  con¬ 
structed  ? 

Points  2,  3,  4  and  5  must  be  consid¬ 
ered  in  relation  to  local  conditions,  types 
of  structure,  market  conditions  and  the 
season  of  the  year  at  which  the  new 
building  is  to  be  started.  Suppose  you 
had  a  contract  for  a  group  of  buildings  of 
which  two  or  more  were  of  smaller  size 
than  the  balance,  and  building  opera¬ 
tions  were  to  start  in  July.  Maybe  in  this 
case  it  would  be  best  to  lay  out  a  plan 
with  the  intention  of  getting  the  roofs 
on  the  smaller  buildings  by  fall,  thus 
enabling  you  to  work  all  through  the 
winter. 

Unfair  Practices 

3.  ETHICAL  SIDE:  Some  look  upon 
the  contractor  as  a  “roughneck,”  a 
“cheater,”  or  the  personification  of  dis¬ 
honesty.”  It  is  true  that  some  deserve 
this  description ;  however,  it  must  not 
be  overlooked  that  in  many  instances 
the  contractor  is  driven  to  dishonesty. 
Suppose  the  contractor  receives  the  con¬ 
tract  for  a  certain  building,  and  the  ar¬ 
chitect,  who  is  usually  the  sole  interpre¬ 
ter  of  the  plans  and  specifications,  rules 
that  a  certain  item  should  be  furnished 
in  a  more  expensive  material  than  that 
shown  on  the  plans,  or  it  may  be  he  has 
overlooked  certain  items  and  compels 
the  contractor  to  furnish  them,  referring 
him  to  the  specifications,  of  which  one 
paragraph  reads,  “The  intent  of  these 
specifications  is  to  furnish  all  material 
complete  for  the  structure,  and  any  omis¬ 
sions  from  the  drawings  or  specifications 
shall  be  furnished  by  this  contractor 
whether  called  for  or  not.” 

Perhaps  some  readers  think  that  this 
reference  is  made  to  second  or  third 
class  architects.  ;*  Sorry  to  state,  the 
quotation  was  taken  from  a  set  of  speci-  ■ 
fications  prepared  by  a  “licensed”  archi¬ 
tect,  and  the  unlucky  builder  must  con¬ 
sole  himself  with  the  reflection  that  the 
last  treatment  he  will  receive  in  this 
world  will  be  from  a  “licensed”  em- 
balmer. 

That  the  builder  is  in  the  business  to 
make  money  is  something  fully  justifi¬ 
able — even  the  professional  man  is  quite 
often  nothing  but  a  slave  of  god  Mam¬ 
mon,  and  one  cannot  expect  charity  in 
money  matters  even  from  a  hosiptal. 
But  money  alone  must  not  be  the  build¬ 
er’s  whole  aim  in  life.  He  must  work 
for  a  reputation,  not  only  for  himself 
but  also  for  his  family  and  for  his  call¬ 
ing.  Suppose  you  had  built  a  public 
building  in  your  home  town  in  a  very 
flimsy  way,  and  that  after  you  were  dead 
and  gone  your  children  had  to  feel 
ashamed  of  your  acts. 

It  must  be  admitted  that  the  master 
builders  of  the  ancient  and  middje  ages 
were  working  for  a  reputation  and  were 
inspired  by  lofty  ideas.  Follow  the  his- 
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tory  of  the  Egyptians,  Persians,  Greeks, 
Romans,  Moors,  and  the  builders  of  the 
Gothic  cathedrals,  and  you  must  admit 
that  they  have  build  monuments  which 
we  still  admire. 

The  pride  of  the  old  Moorish  builders 
is  forcibly  expressed  in  their  saying: 
“Quden  no  ha  visto  Granada,  no  ha  visto 
nada.”  (He  who  has  not  seen  Granada 
has  seen  nothing.) 

Putting  Ideals  Into  the  Work 

The  days  of  Michael  Angelo  are 
passed,  and  architecture  and  building 
are  now  two  distinct  occupations ;  but 
nevertheless  the  builder  of  our  present 
day  has  entered  a  new  field  in  which  he 
plays  an  important  role,  and  that  is  our 
economic  life. 

There  is  no  wish  here  to  preach  Ideal¬ 
ism,  since  contracting  is  Realism  per¬ 
sonified  ;  but  unless  we  combine  the 
teaching  of  Aristotle  with  that  of  Plato 
and  live  accordingly,  our  lives  will  be 
aimless,  and  this  leads*  us  to  another 
cause  of  business  failures  in  the  con¬ 
tracting  field;  namely,  mental  dullness 
instead  of  new  inspirations. 

The  purchase  of  either  too  small  or 
unsuitable  machines  for  a  certain  job,  or 
wrong  placing  of  the  machines,  may 
mean  considerable  loss  of  money  and 
time.  While  usually  a  central  plant  is  the 
most  economical  one,  it  may  sometimes 
be  more  economical  to  use  one  or  more 
smaller  ones  in  remote  sections.  A  prac¬ 
tical  example  will  illustrate  this  asser¬ 
tion  very  plainly. 

A  contractor  finished  a  big  concrete 
job  with  the  exception  of  a  small  build¬ 
ing  containing  195  cubic  yards  of  con¬ 
crete  and  situated  several  hundred  feet 
from  the  main  part.  He  decided  to  move 
his  big  plant  over  to  the  place  where  the 
small  building  was  to  be  erected,  and 
it  took  two  days  to  move  and  set  up  the 
machinery.  This  was  in  December. 

On  the  third  day  it  turned  very  cold 
and  snowed  for  one  week.  In  this  case 
it  would  have  been  cheaper  to  use  a 
small  mixer  and  wheel  all  concrete,  since 
plenty  of  common  laborers  could:-  be 
hired  for  25  cents  an  hour,  while  the 
cost  of  setting  up  the  big  plant  was  $175  ; 
and  since,  above  all,  the  contractor  could 
have  finished  his  job  in  two  days.  Field 
management  requires  deep  thinking. 
Don’t  jump  at  conclusions  or  act  hastily. 

Shifting  your  gang  from  one  place  to 
another  more  remote — leaving  small  de¬ 
tails  unfinished — is  a  wasteful  act.  Just 
leave,  say,  a  few  unfinished  concrete 
window  sills  in  an  otherwise  completed 
portion  of  a  building,  and  you  will  find 
that  these  few  sills  cost  you  a  lot  of 
money. 

Some  Things  to  Remember 

Always  keep  in  mind :  1 .  That  the 

more  quickly  your  building  is  completed, 
the  more  money  you  will  make.  2.  To 
prepare  in  spring  for  the  winter  months. 


3.  That  unnecessary  shifting  of  scaffold¬ 
ing  and  labor  gangs  cost  money.  4.  That 
a  gravity  system  is  cheaper  than  man¬ 
ual  labor.  5.  That  any  machinery  that 
is  not  in  use  is  losing  you  money.  6. 
To  practice  construction  economy  in  all 
your  acts.  7.  To  get  the  roof  on  your 
building  as  quickly  as  possible  and  start 
your  plastering,  marble  and  terrazzo 
work,  and  the  placing  of  hardware  and 
millwork,  whenever  one  part  of  your 
building  is  ready  for  this  work. 

Field  management  is  the  determining 
factor  as  to  whether  the  contractor  will 
make  money  on  his  job  or.  not.  Organi¬ 
zation  in  the  fullest  and  truest  meaning 
must  reign  everywhere,  and  unless  the 
superintendent  is  an  organizer,  loss  or 
failure  will  be  the  result.  The  elimina¬ 
tion  of  waste  alone  will  not  be  sufficient. 

On  a  big  concrete  job  the  contractor 
may  lose  several  thousand  dollars  on 
form  work  alone.  It  is  a  general  occur¬ 
rence  for  carpenters,  when  they  want  a 
short  piece  of  lumber,  to  cut  it  from  a 
long  board.  Form  work  must  be  de¬ 
signed  by  an  engineer  fully  experienced 
in  this  class  of  work,  and  a  completely 
equipped  power  saw  and  planer  will  pay 
for  itself  in  a  short  time.  Who  has  not 
noticed  the  waste  of  time  and  money 
in  transporting  lumber;  and  instead  of 
having  some  salvage  of  the  form  lum¬ 
ber,  nothing  but  kindling  wood  is  left 
over  from  the  job. 

Every  man  should  have  an  avocation 
besides  his  regular  vocation,  and  should 
take  care,  above  all,  of  his  Ijealth.  Many 
a  builder  works  from  twelve  to  fourteen 
hours  a  day  and  keeps  this  up  for  years, 
and  suddenly  he  begins  to  disintegrate, 
geologically  speaking.  As  history  re¬ 
peats  itself,  so  do  the  events  of  the  hu¬ 
man  life — the  disintegrated  Roman  Em¬ 
pire  finally  became!  decomposed,  and 
whenever  any  man  finds  himself  on  the 
road  ot  disintegration,  mentally  or  phys¬ 
ically,  he  should  stop  at  once  and  turn 
back  to  the  road  to  recuperation. 

To  raise  the  standard  of  the  builders 
to  a  higher  level  these  suggestions  are 
made : 

1.  Discontinuing  of  the  issuing  of 
bonds  to  irresponsible  builders  by  the 
bonding  companies. 

2.  Practising  of  fairness'  in  dealings 
between  architect,  owner  and  contractor. 

3.  Developing  of  educational  efforts 
and  instruction  by  builders’  associations. 

4.  Obtaining  of  better  technical  and 
reneral  education  on  the  part  of  the 
contractor. 

5.  Cultivating  of  ethical  pride  by  the 
contractor. 

Unless  our  aim  is  for  betterment  and 
higher  ideals  we  soon  disintegrate.  We 
will  lose  our  place  in  historv  if  we  stop 
improving  or  neglect  to  put  “value  in 
our  work.”  The  cardinal  points  which 
should  govern  all  our  actions  are  liberty, 


loftiness,  purity,  honesty,  truthfulness, 
thoroughness  and  tolerance. 

—The  American  Contractor. 


NECESSITY  OF  PROTECTING 
CONCRETE  AND  MASONRY 
Applying  the  “Save  the  Surface”  principle 
to  Concrete  and  general  Masonry  as 
well  as  to  wood,  iron  and  steel. 

It  seems  rather  inconsistent  with  the 
general  spirit  of  Efficiency  and  Conserva¬ 
tion  so  intimately  associated  with  Ameri¬ 
can  business  life  that  so  little  is  done  to 
obtain  longer  life  and  better  service  out 
of  exposed  masonry  construction — especi¬ 
ally  concrete  and  stucco. 

Every  well  managed  manufacturing 
plant  is  an  example  of  well  preserved 
wood  and  steel  surfaces ;  sheds  and  fences 
are  coated  with  lead,  zinc  and  oil  paint, 
while  steel  sash,  tanks,  stacks  and  struc¬ 
tural  metal  work  have  their  protective  cov¬ 
ering  of  rust-inhibitive  paint. 

Wood  and  Steel  Receive  Weather 
Protection 

But  in  the  same  group  of  buildings,  in 
the  midst  of  all  this  weather-protected 
wood  and  steel,  one  will  find  thousands  of 
square  feet  of.  bare  concrete,  brick  or 
stucco,  without  any  protective  coating 
whatever — left  entirely  exposed  to  the 
weather. 

In  some  cases,  this  lack  of  protection 
seems  to  do  no  apparent  harm,  at  least 
not  for  a  while,  just,  as  an  unpainted 
wood  structure  might  occasionally  resist 
rot  and  decay  to  an  unusual  degree  for  a 
short  time. 

Why  Neglect  Masonry? 

But  to  offset  these  exceptions,  one  will 
also  find  concrete  surfaces  disintegrating 
so  badly  as  actually  to  expose  large  sec¬ 
tions  of  reinforcing"  steel — cement  plas¬ 
tered  walls  checked  so  thoroughly  as  to 
indicate  the  immediate  necessity  of  re¬ 
surfacing;  stucco  surfaces  rendered  un¬ 
sightly  by  reason  of  weather  streaks  and 
scaling.  It  is  not  enough  to  say  that  such 
evidence  of  disintegration  are  unsightly — 
that  they  indicate  property  depreciation, 
loss  of  prestige  and  value ;  they  are  also 
dangerous  and  costly. 

Neglect  Difficult  to  Explain 
It  is  difficult  to  explain  this  neglect  of 
weather-protection  that  should  be  ac¬ 
corded  Portland  cement  construction  ex¬ 
cept  that  we  might  ascribe  it  to  the  na¬ 
tural  inclination  to  associate  concrete,  be¬ 
cause  of  its  solid,  substantial  nature, 
with  imperishable  materials  requiring  no 
weather  protection.  Such  an  attitude,  of 
course,  is  wrong,  because  at  the  last  ana¬ 
lysis,  no  building  material — not  even  pol¬ 
ished  granite,  is  imperishable  or  unaffected 
by  change  when  continuously  exposed  to 
the  weather. 

Yet  neglect  it  certainly  is,  and  neglect 
of  the  grossest  kind,  as  a  little  reflection 
will'  k^ery  soon  indicate  that  concrete, 
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stucco,  brick  and  stone  are  just  as  ur¬ 
gently  in  need  of  weather-protective  and 
preservative  measures  as  their  apparently 
more  perishable  brothers,  wood  and  steel. 
Water  the  Active  Element  of  Destruction 

Take,  for  example,  the  action  of  water 
oh  concrete  or  stucco.  Water  is  very 
easily  absorbed  into  a  concrete  or  stucco 
surface,  and  if  we  remember  that  water, 
on  freezing,  expands  10  per  cent,  of  its 
volume,  we  can  appreciate  what  an  enor¬ 
mously  disruptive  force  a  little  absorption 
of  water  into  a  concrete  surface  can 
create. 

Frost 

The  disconcerting  feature  of  this  is 
that  each .  successive  absorption  of  water, 
freezing  and  thawing,  has  a  tendency  to 
make  it  easirer  for  future  absorption. 
Water,  we  might  say,  opens  pathways 
for  itself  in  the  concrete  so  that  moisture 
can  penetrate  deeper  with  each  absorp¬ 
tion.  Eventually,  it  attacks  the  reinforc¬ 
ing  steel,  causing  rusting. 

The  rusting  of  the  reinforcing  of  struc¬ 
tural  steel  is  again  accompanied  by  an 
increase  in  volume  of  the  steel,  because 
rust  occupies  two  and  two-tenths  (2.2) 
times  the  space  of  the  original  metal.  Con¬ 
sequently,  the  rusting  of  the  reinforcing 
steel  is  dangerous  not  only  on  account  of 
the  weakening  of  the  reinforcing,  but 
more  especially  on  account  of  the  power¬ 
fully  disruptive  force  which  this  corro¬ 
sion  exerts  on  the  surrounding  concrete, 
long  before  the  weakening  of  the  steel 
becomes  a  factor  of  danger. 

However,  while  frost  is  a  very  danger¬ 
ous  element  in  the  disintegration  of  con¬ 
crete,  it  is  not  by  any  means  the  only 
element. 

Probably  a  far  more  consistent  and  in¬ 
sidious  source  of  trouble,  is  experienced 
through  the  changes  in  volume  in  Port¬ 
land  cement  construction  by  reason  of 
alternate  wetting  and  drying.  The  ex¬ 
pansion  and  contraction  of  metal  as  a 
result  of  heating  and  cooling  is  very  gen¬ 
erally  known,  but  that  there  also  takes 
place  an  expansion  and  contraction  in  a 
bar  of  concrete  as  the  result  of  wetting 
the  bar  and  drying  is  not  so  generally 
known. 

Experiments  by  Prof.  Alfred  H.  White, 
of  the  Department  of  Chemical  Engin¬ 
eering  of  the  University  of  Michigan,  as 
well  as  the  work  of  various  other  scien¬ 
tists  along  these  lines  and  covering  a 
long  period  of  years,  have  been  watched 
with  considerable  interest. 

Such  expansion  and  contraction  induces 
internal  strains  in  the  concrete,  likely  to 
cause  dangerous  cracks,  exposing  the  steel 
to  direct  contact  with  the  elements,  caus¬ 
ing  rusting  of  the  reinforcing  and  dis¬ 
integration  of  the  concrete  members. 

For  further  evidence  of  the  necessity 
of  protecting  concrete  and  stucco,  as  al¬ 
ready  explained,  one  need  only  observe 
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the  frequent  examples  of  scaling  con¬ 
crete,  or  cracked  and  scaling  stucco.  It 
is  true  that  the  same  disadvantages  a~' 
to  brick  and  stone,  although  brick  and 
stone  construction  is  of  somewhat  dif¬ 
ferent  character,  and  hence  the  damage 
done  to  the  surface  is  not  always  so  pro¬ 
ductive  of  apparently  harmful  results  as 
in  the  case  of  concrete.  Nevertheless, 
moisture  does  penetrate  brick  and  stone 
walls,  causing  disintegration  at  the  mor¬ 
tar  joints,  loosening  the  brick  or  stone, 
and  imparting  decided  evidences  of  damp¬ 
ness  on  the  interior. 

The  point  that  should  never  be  lost 
of  is  that  water  is  the  great  des¬ 
troyer.  Experiments  have  proved  that 
moisture  is  the  one  element  absolutely 
essential  to  the  rusting  of  steel.  In  a 
similar  manner,  it  is  equally  essential  to 
the  rotting  of  wood,  to  the  crumbling  of 
concrete,  the  cracking  of  stucco,  or  the 
general  disintegration  of  any  building  ma¬ 
terial.  Without  moisture,  disintegration 
rarely  occurs.  The  pyramids  of  Egypt 
stand  today  after  five  thousand  years,  be¬ 
cause  they  are  located  in  a  comparatively 
dry  region.  Transferred  to  the  United 
States,  or  to  any  other  country  subjected 
to  climatic  changes  such  as  our  own,  the 
same  structures  would  not  last  fifty  years. 

This  point  was  very  forcibly  brought 
to  our  attention  when  the  Khedive  of 
Egypt  presented  us  with  the  celebrated 
obelisk  known  as  Cleopatra’s  Needle.  This 
obelisk  had  withstood  fairly  well  the 
ravages  of  time  for  at  least  three  thou¬ 
sand  years.  At  the  end  of  two  years  af¬ 
ter  having  been  set  up  in  Central  Park, 
New  York  City,  very  decided  evidences 
of  erosion  began  to  appear.  The  surface 
of  the  stone  began  to  scale  badly  and 
numerous  pieces  of  rock  began  to  fall. 
Moisture  and  frost  were  the  cause  of  the 
trouble,  and  steps  had  to  be  taken  to 
preserve  this  valuable  memorial  of  the 
Pharoahs  by  protecting  the  surface 
against  water. 

Let  it  be  stated  definitely  that  any  ma¬ 
sonry  surface  which  is  exposed  to  the 
process  of  weathering,  involving  extremes 
of  climatic  conditions,  wetting,  drying, 
etc.,  should  be  adequately  protected.  This 
applies  with  equal  force  to  natural  stone, 
artificial  stone,  unfaced  brick,  stucco, 
concrete  or  plaster. 


LET  US  THINK  THAT  WE  BUILD 
FOREVER.  OR  THE  PRESENT 
MAGNITUDE  OF  THE  BUILD¬ 
ING  INDUSTRY 

BY  H.  A.  BRICE 

Few  are  aware  of  the  magnitude  of  the 
great  construction  industry  and  what  it 
represents.  Reliable  data  recently  com¬ 
piled  show  it  to  be  second  onlv  to  that 
greatest  of  all  industries,  agriculture. 

It  has  been  called  the  key  industry  in 


that  it  unlocks  practically  all  of  our  activ¬ 
ities  and  resources.  It  reaches  into  the 
mines  and  forests  and  into  a  multitude 
of  factories,  and  diraws  from  them  the 
raw  material  and  finished  products  which 
are  wrought  into  buildings  and  other  con¬ 
struction  enterprises. 

Approximately  90  per  cent,  of  all  iron 
ore,  copper,  zinc  ore  and  95  per  cent, 
of  lead  production  are  consumed  by  con¬ 
struction.  About  eleven  million  persons, 
either  as  workers  or  as  members  of  work¬ 
ers  families,  derive  their  living  from  con¬ 
struction.  The  support  given  to  agricul¬ 
ture  and  trade  by  the  annual  expenditure 
of  this  great  number  of  persons  is  too  ap¬ 
parent  to  require  discussion. 

The  value  of  new  capital  issues  during 
1920,  so  far  as  data  have  been  reported, 
reaches  the  high  figure  of  four  and  one- 
half  billion  dollars,  consisting  of  State, 
municipal,  railroad  and  industrial  securi¬ 
ties  ;  and  of  this  total  approximately  60 
per  cent  were  issued  for  construction  in 
some  form  or  another. 

While  it  is  true  that  the  builders  who 
handle  the  final  assembling  of  materials 
represent  only  a  limited  part  of  this  in¬ 
dustry,  they  may  be  likened  to  the  key¬ 
stone  of  the  arch.  On  them  depends  the 
great  responsibility  for  safeguarding  the 
industry  and  the  nation. 

Looking  into  the  future  of  construc¬ 
tion  we  seem  to  be  faoed  with  a  situation 
unparalleled  in  its  history.  Aside  from 
the  development  we  might  expect  from 
the  normal  growth  of  this  country  and  the 
great  highway  building  program  now  un¬ 
der  way  throughout  the  country,  we  have 
an  accumulated  shortage  .resulting  from 
that  period  of  restricted  building  during 
the  war  when  the  industry  was  practically 
at  a  standstill.  It  has  been  conservatively 
estimated  that  it  would  require  approx¬ 
imately  ten  years  to  catch  up  this  short¬ 
age. 

For  the  period  including  from  about 
the  first  of  the  year  1915  until  the  begin¬ 
ning  of  the  present  year,  if  one  iwere  to 
plot  a  curve  representing  the  average 
change  in  construction  costs,  he  would 
find  that  the  line  would  rise  gradually 
though  with  periods  of  fluctuation,  until 
about  the  middle  of  1920,  when  it  would 
reach  a  peak  of  approximately  250  per 
cent,  above  the  level  at  which  it  began. 
From  that  date  a  more  rapid  descent  takes 
place  until  the  fall  of  1921,  when  general 
business  conditions  began  to  improve. 
From  that  time  up  until  the  present,  the 
line  maintains  practically  a  level. 

In  the  face  of  the  fact  that  at  the 
present  time  many  of  the  larger  cities 
are  announcing  building  programs  for 
the  coming  months  that  are  staggering  to 
contemplate,  it  would  seem  hardlv  pos¬ 
sible  for  one  to  expect  further  decline  in 
construction  costs  within  the  near  future. 

—Building  Age, 
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ARTE8IAN  WELLS. 

Artesian  Well  Drilling  Co.. 

Aramlngo  and  Girard  Are.,  Phil*. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 


FURNACES  AND  RANGES. 


Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Fleck  Bros . 44  N.  5th  St.,  Phlla. 

Miller,  Henry  M . 46  N.  :mu  st..  Puna. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 


ROOFING  TIDE. 

Ketcham,  O.  W . 121  N.  18th  St..  Phlla. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phlla. 
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Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Well,  J.  H„  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 
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Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 


BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 


BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . .....115  S.  30th  St..  Phiia. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 
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DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phlla. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren- Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iren  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Areb  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen.  Wm.  H.  ....27th  and  Diamonds  Sts.,  Phila. 
Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sts.,  Phila. 


GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardgon  &  Boynton  Co . 1332  Aren  St.,  Phlla. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . ...1629  Ludlow  St.,  Phi4. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co.  . . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co - Widener  Bldg..  Phila, 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . . . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Irwin,  James  M.,  &  Co . 976  N.  8th  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.. Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . .1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

REFRIGERATORS. 

Borden  Stove  Co . 1C2C  Arch  St.,  Phlla. 

Miller.  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phlla. 


Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phiia. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 

Magna  Sand  Co . 139  S.  3rd  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen.  Wm.  H . 27tli  and  Diamond  Sts..  Phlla. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHE ET HOCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phlla. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 
Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Girard  Ave.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
STAIRS  (Sheet  Steel). 
McFarland-Meade  Co,, 

70th  and  Kingsessing  Ave.,  Phlla. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Kingsessing  Ave. 
STONE. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila. 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . . . East  Lansdowne,  Pa 

TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldg.,  Phlla. 

Ketcham,  O.  W.  . 121  N.  18th  St.,  Phlla. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phlla. 

Jannetti  &  Carroll . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Cbas.  H . 1209  Arch  st„  Puna. 

Warren-Knight  Co . . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . . .  .1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St..  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamond*  Sts..  Phlla. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
WATER  49EATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Khlla. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phlla. 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.  .82®  N.  3rd  St..  Phil* 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phlla. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

W  HITE  WASHING. 

Bayless,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sta.,  Phlla. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WTRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 


Buildings  in  Course  of 

Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


KENSINGTON  271 1  ESTABLISHED  1822  EAST  7749 

EDWIN  A.  SMITH  &  SON 

Building  Materials 

1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastica  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 


232  Walnut  Street 


HOME  OFFICE 

Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 


ALAN  WOOD  IRON  AND  STEEL  CO. 


SAN  FRANCISCO 
FT.  WORTH 
LOS  ANGELES 


Philadelphia,  Pa. 


NEW  YORK 
BOSTON 


Diamond  and  Ribbed  Pattern 

Rolled  Steel  Floor  Plates 


Olde  jStonesfield  J^oofe 

and  Flagging 


Made  with  Heavy  ^  to  Vi  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red.  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACK.C0. 

Philadelphia  H2S-l6;h-5t. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 
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COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCH  AM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK*' 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 


To  Inture  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 


Locked 

Joints. 

Flush 

Surface. 

Water  and 

Weather 

Proof. 


McFarland- meade  co. 

Manufacturers 

70th  Street  and  King  seating  Avenue 
Philadelphia 


IT  WILL  BE  TO  YOUR  ADVANTAGE  TO  BUY  YOUR  TRACING  CLOTH  FROM  ONE  OF  THE  LARGEST 

IMPORTERS  IN  THE  COUNTRY 

KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia,  Pa. 

“THE  TRACING  CLOTH  HOUSE” 


Architects,  Briers,  Sub  contractors,  Building 

Material  and  Supply  Concerns!!! 

c  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

C.  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

c.  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 

Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  7109 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 


UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 

WALL  BOARD 

Office:  134S  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  1194  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PBILA.,  PA. 


U 


PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


FlecicBfios.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J.,  Lansdowne,  Pa. 


MORENE  ART  CEMENT 

“The  wall  finish  beautiful9  ’ 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  —  including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  Race  0150 


Fences,  Railings, 
Grilles,  Cellar  Doors, 
Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


IRON] 

WIRE{ 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FACTORY 

Randolph  and  Wood  Streets,  Philadelphia 


Send  for  our  de¬ 
scriptive  Catalog. 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 

F.  WEBER  CoT 

112  S  Chestnut  Street 


IONA 

Exhaust 

demonstration 

The  only 
ventilator  that 
shows  you. 


IONA  VENTILATOR  CO.,  Inc.  “VS-SS* s* 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


DOES  AN  ARCHITECT  MAKE  A 
GOOD  CONTRACTOR? 

ROM  the  subject  which  has  been 
given  me,  it  would  appear  that 
you,  gentlemen,  as  architects, 
have  awakened  to  the  fact  that  there  is 
a  growing  tendency  to  depart  from  what 
has  heretofore  been  generally  recognized 
as  the  proper  procedure  in  construction — 
that  of  an  owner  commissioning  an  ar¬ 
chitect  or  an  engineer,  and  he,  in  turn, 
letting  a  general  contract  by  the  com¬ 
petitive  bid  method. 

This  procedure  is  well  established  and 
sound  and,  if  the  principles  involved 
therein  are  adhered  to,  there  is  no  occa¬ 
sion  for  nor  will  there  be  any  departure 
therefrom. 

There  is  no  denying  the  fact,  however, 
that  owners,  architects,  and  contractors 
are  departing  from  this  procedure!  and 
it  necessarily  follows  that  their  departure 
is  the  result  of  a  belief  that  by  so  doing 
they  can  better  accomplish  their  purpose. 

It  is  to  be  expected  that  my  viewpoint 
of  the  situation  is  from  the  standpoint 
of  a  contractor,  or  perhaps  I  should  say 
from  a  group  of  contractors  as  I  am 
speaking  for  the  Southern  California 
Chapter  of  the  Associated  General  Con¬ 
tractors,  and  I  desire  to  say  here  that 
our  Association  deems  it  a  privilege  and 


*Address  before  the  Southern  Calif¬ 
ornia  Chapter,  American  Institute  of  Ar¬ 
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an  honor  to  be  given  the  opportunity  of 
addressing  you  on  this  subject. 

Why  do  some  owners,  architects,  and 
contractors  feel  that  their  purposes  can 
better  be  served  by  a  departure  from  the 
regular  procedure  ? 

In  so  far  as  the  owner  is  concerned 
there  is  only  one  reason,  he  is  made  to 
believe  that  by  so  doing  he  is  increasing 
the  purchasing  power  of  his  dollar. 

Lump  Sum  Contract  Most  Economical 

Generally  speaking  this  is  not  true. 
Whether  the  departure  !be  along  the  path¬ 
way  of  day- labor  methods,  percentage 
contracts,  fixed-fee  contracts,  segregated 
contracts  or  whatnot,  the  owner’s  inter¬ 
est  will  not,  in  the  long  run,  be  as  well 
served  by  any  of  them  as  by  a  lump-sum 
form  of  contract  in  which  the  contract 
price  has  been  determined  by  the  taking 
of  competitive  bids. 

Do-  you  gentlemen  suppose  for  one 
minute  that  the  citizens  of  Los  Angeles 
would  have  voted  to  spend  seventeen  mil¬ 
lion  dollars  for  the  contraction  of  new 
school  buildings  or  twelve  million  for  a 
new  outfall  sewer,  had  they  thought  this 
money  would  be  expended  in  any  man¬ 
ner  than  by  contracts  based  on  competi¬ 
tive  bids  from  general  contractors? 

I  can  only  assume  as  to  why  the  archi¬ 
tect  ventures  a  departure.  It  may  be 
due  to  the  influence  of  the  owner.  It  is 
probably  very  often  due  to  the  additional 
fee  he  receives,  and  just  as  often  because 
he  feels  that  by  so  doing  he  will  obtain 


a  more  satisfactory  execution  of  his  plans 
and  spectifications. 

A  contractor’s  reasons  are  many,  some 
of  them  fancied  and  some  of  them  real. 
A  goodly  number  have  no  foundation 
whatever,  and  these  are  generally  the  re¬ 
sult  of  his  lack  of  appreciation  of  the 
obligation  he  assumes  by  the  signing  of 
a  contract. 

I  intend  to  be  very  frank  and  name  a 
few  of  the  real  reasons  why  contractors, 
who  feel  themselves  capable,  encroach  on 
the  architect’s  field. 

The  'Construction  industry,  of  which  we 
are  both  such  a  vital  part,  is  now  con¬ 
ceded  to  be  the  second  largest  industry 
in  the  country,  second  only  to  agriculture. 
There  has  been  a  decided  change  in  the 
personnel  of  the  general  contractors  in 
that  industry  during  the  past  20  years  01- 
even  during  the  past  10  years.  Improved 
methods  are  definitely  eliminating  the 
rule-of-thumb  contractor,  and  the  con¬ 
tractor  of  today  feels  that,  he  is  entitled 
to  and  should  receive  the  same  recogni¬ 
tion  as  the  architect  or  engineer. 

Your  profession  has  permitted  com¬ 
mercialism  to  gain  such  a  foothold  that,  in 
many  cases,  completeness  of  -  plans  and 
specifications  is  sacrificed  in  order .  that 
more  of  the  fee  may  be  retained  as  a  net 
profit.  Where  this  is  done  controversies 
arise,  extras  are  claimed,  and  both  owner 
and  contractor  are  dissatisfied. 

Government  Red  Tape  Offset 

The  thing  that  makes  Government  red 
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tape  on  construction  work  bearable  is  the 
wonderul  completeness  of  the  plans  and 
specifications  and  the  exactitude  with 
which  one  can  determine  the  volume  and 
kind  of  work  to  be  done. 

The  custom  of  calling  for  such  a  mul¬ 
titude  of  alternate  bids  is  not  looked,  on 
with  favor  by  the  contractor.  He  feels 
that  it  is  part  of  your  service  to  the  owner 
to  pre-determine  the  volume  of  work  to 
be  done  and  the  kind  of  materials  to  be 
used. 

Contractors  feel  that  in  many  cases 
bids  are  requested  and  their  time  con¬ 
sumed  in  preparing  estimates  on  work, 
when  the  architect  knows  there  is  not 
even  a  remote  possibility  of  the  work 
going  ahead ;  and  it  is  a  very  common 
occurrence'  for  a  contractor  to  submit  a 
proposal  to  an  architect  and  for  that  pro¬ 
posal  to  be  held  for  a  month  or  more 
without  being  accepted  or  rejected,  the 
contractor  being  unable  to  obtain  any  in¬ 
formation  regarding  same.  This  is  obvi¬ 
ously  unjust  and  should  not  be  continued 
if  it  is  your  intention  to  recognize  the 
service  rendered  to  the  industry  by  the 
contractor. 

Draw  your  contracts  so  as  to  show 
fairness  to  both  parties  concerned,  the 
owner  and  the  contractor.  Insert  an  ar¬ 
bitration  clause  in  them  so  that  honest 
differences  may  be  settled  out  of  court. 
This  may  be  working  a  hardship  on  our 
friends,  the  attorneys,  but  nevertheless  it 
is  a  most  satisfactory  'way  of  adjusting 
disputes. 

In  your  contracts  and  specifications 
avoid  the  shifting  of  responsibility.  I 
have  seen  contracts  based  on  specifica¬ 
tions  which  provided  that  the  contractor 
was  to  assume  all  responsibility  for  plans 
and  specifications  complying  with  city 
ordinances. 

Tit  f  or  Tat 

Conditions  such  as  I  have  mentioned 
have  a  tendency  to  create  a  desire  in  the 
contractor  to  undertake  himself  the  archi¬ 
tectural  service  necessary  to  a  construc¬ 
tion  project,  and  it  is  with  increasing  fre¬ 
quency  that  you  hear  of  it  from  the  larger 
contracting  firms. 

Please  do  not  think  for  one  moment 
that  I  fail  to  appreciate  the  fact  that  in 
many  instances  contractors  have,  by  their 
unsatisfactory  methods,  driven  the  archi¬ 
tects  to  seek  a  method  whereby  they 
might  be  eliminated. 

It  is  necessary,  however,  that  we  tell 
you  our  troubles  and  you  tell  us  yours  if 
anything  is  to  be  done  ‘to  check  this  tend¬ 
ency  to  encroach  on  one  another’s  field. 

There  never  was  a  truer  saying  than 
this :  “A  man  who  is  his  own  attorney  has 
a  fool .  for  ,r;  ydignt”  The  principle  is 
appfi cabl& *t  d*  £ qhsStru ctj gh .  We  each  have 
a  distinctive  service... tq  perform  and  I 
doubt  very  much  thef  ability  q£- -either  of 


us  to  sucessfully  assume  the  other’s  po¬ 
sition. 

Our  Association  will  heartily  endorse 
any  effort  on  your  part  to  eliminate  the 
undesirable  man  in  the  business,  because 
by  so  doing  we  both  will  be  rendering  a 
really  honest  service  to  the  public.  Un¬ 
less  such  a  service  is  rendered  there  is 
no  justification  for  the  existence  of 
yours,  ours,  or  any  similar  organization. 


FRED  F.  MORAN,  of  the  New 
York  State  Department  of  Edu¬ 
cation  and  Supervisor  of  the  De¬ 
velopment  for  the  Apprenticeship  Com¬ 
mission  of  the  New  York  Building  Con¬ 
gress,  in  discussing  apprenticeship  -at  the 
meeting  of  the  Philadelphia  Building- 
Congress  last  week  said,  the  New  York 
Building  Congress  has  over  500  members 
and  at  their  bi-weekly  luncheons  they 
have  an  attendance  of  about  325  members. 
To  date  they  have  had  among  their  many 
contributors  the  Union  Carpenters,  who 
have  contributed  $1,000  and  the  Painters 
and  Decorators,  who  have  contributed 
$1,250  to  the  apprenticeship  work  to  their 
Congress  and  pointed  to  this  asi  showing 
how!  the  workers  feel  toward  training  of 
apprentices  in  the  building  trades. 

The  Standard  Oil  Company  in  New 
York  commenced  their  new  building  in 
the  off  season  to  demonstrate  the  feasi¬ 
bility  of  correcting  seasonal  unemploy¬ 
ment. 

The  painters  and  decorators  have 
worked  out  an  ideal  system,  brought  on 
by  the  knowledge  that  75  per  cent,  of 
boys  leaving  school  from  14  to  15  years 
old  start  out  for  any  kind  of  work  and 
get  nowhere.  They  flounder  around  until 
they  are  20  years  old,  and  then  they  have 
forgotten  all  they  learned  in  school.  A 
very  few  enter  the  trades. 

There  are  four  or  five  vocational 
schools  in  which  boys  are  supposed  to 
stay  four  years,  but  in  which  they  rarely 
stay  more  than  two  years.  A  great  many 
only  remain  a  few  months,  and  there  is 
no  direct  "contact  between  these  schools 
and  industry.  Therefore,  the  effort  of 
these  schools  is  wasted,  and  there  are  no 
value  whatever  to  industry. 

The  unions  realize  that  a  real  union 
must  have  skilled  mechanics  and  labor  is 
at  the  present  time  behind  the  movement 
to  have  laws  regulating  apprenticeship. 
Under'  the  Building  Congress  program 
for  apprenticeship,  the  employers  have  a 
guaranty  to  take  boys  at  the  end  of  two 
years,  pay  them  $4.00  per  day  as  second 
year  apprentices.  Under  this  plan,  they 
are  compelled  to  attend  night  school  two 
nights  per  week  and  two  hours  each  night. 
The  painters  and  decorators  held  an  ex¬ 
amination  for  instructors  among  the  lo¬ 
cals  and  from  a  large  list  they  selected 
twelve  men  which  they  recommended  to 
(Continued  on  page  803) 
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Stores  and  Apartments  (3),  North-west  Cor¬ 
ner  Forty-first  and  Walnut  streets,  Philadel¬ 
phia.  Architect  and  engineer,  M.  H.  Boonin, 
1506  North  Alden  street,  Philadelphia.  Own¬ 
er,  Samuel  Rosin,  care  of  architect.  Brick, 
stone  and  steel,  3  stories  and  basement,  24x80 
feet,  pine  and  composition  floors,  marble  work, 
flush  bulks,  cornice  work.  Architect  is  tak¬ 
ing  bids. 

Synagogue,  Hutchinson  and  Warnock 
streets,  Philadelphia.  Architect,  Herman  H. 
Kline,  Bulletin  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Rubble  and  cut  stone  and 
brick,  3  stories,  30x95  feet,  slag  roof,  hard¬ 
wood  floors,  electric  lighting,  hot  water  heat¬ 
ing,  marble  work.  Architect  will  take  bids 
in  two  weeks. 

Labe  Store  and  Office  Building,  Southeast 
Corner  Broad  and  Rockland  streets,  Philadel¬ 
phia.  Architect,  Leroy  B.  Rothschild,  215 
South  Broad  street,  Philadelphia.  Owners, 
Rockland  Realty  Co.,  care  of  Mastbaum  Broth¬ 
ers  &  Fleisher,  1424  South  Penn  Square,  Phila¬ 
delphia.  Briek,  steel,  concrete,  limestone  and 
terra  cotta,  2  stories.  Plans  in  progress.  Will 
be  ready  for  bids  in  six  weeks. 

Hotel,  Central  Philadelphia.  Architect, 
Ralph  E.  White,  Pennsylvania  Building,  Phila¬ 
delphia.  Owner,  name  withheld.  Brick,  con¬ 
crete,  steel,  stone  and  terra  cotta.  Will  con¬ 
tain  600  rooms.  Plans  in  progress.  Too  early 
for  details. 

Apartment  House,  Southwest  Corner  Forty- 
egihth  and  Walnut  streets,  Philadelphia.  Ar¬ 
chitects  and  engineers,  Jesse  L.  'Stetler  and 
Harvey  M.  Deysher,  1484  North  Fifty-second 
street,  Philadelphia.  Owner,  name  withheld. 
Brick  and  steel,  3  stories  and  basement, 
92x117  feet,  will  contain  34  apartments,  slag 
roof,  hardwood  floors,  vapor  heating,  elee- 
trie  lighting,  tile  and  marble  work.  Plans  in 
progress. 

Convent,  location  withheld,  Philadelphia. 
Architect,  Charles  J.  Mitchell,  15  South  Twen¬ 
ty-first  street,  Philadelphia.  Owner,  name 
withheld.  Brick,  stone  and  steel,  3  stories, 
60x40  feet,  slag  roof,  hardwood  and  pine 
floors,  hot  water  heating,  electric  lighting, 
tile  work.  Plans  in  progress.  Architect  will 
be  ready  for  bids  in  one  month. 

Sales  and  Service  Building,  3020-32  Market 
street,  Philadelphia.  Architect,  Philip  S.  Tyre, 


1509  Arch  street,  Philadelphia.  Owner,  Reyn¬ 
old  5.  Greenberg,  Morris  Building,  Philadel-. 
phia.  Briek,  concrete  and  steel,  4  stories. 
Plans  in  progress. 

Stores  and  Apartments  (2),  Southwest  Cor¬ 
ner  Boudinot  and  Kensington  avenue.  Archi¬ 
tect,  private  plans.  Owner,  Alan  Lare,  234 
South  Fifty-first  street,  Philadelphia.  Brick, 

1 2  stories,  garage  (15-ear  capacity),  brick,  1 
story,  slag  roof,  composition,  pine  and  ce¬ 
ment  floors,  metal  ceilings,  metal  bulks,  plate 
glass,  painting,  glazing;,  hot  water  heating, 
demolition,  electric  lighting.  Plans  in  pro¬ 
gress.  Will  be  ready  for  bids  in  one  week. 

Stores  (2),  Apartments  (3),  Somerset  and 
Kensington  avenue,  Philadelphia.  Architect, 
private  plans.  Owner,  Alan  Lare,  234  South 
Fifty-first  street,  Philadelphia.  Brick,  3  sto¬ 
ries,  irregular  size,  slag  roof,  composition  and 
pine  floors,  metal  bulks  and  ceilings,  plate 
glass,  painting,  electric  lighting,  hot  water 
heating,  demolition.  Plans  in  progress.  Own¬ 
ers  will  be  ready  for  bids  in  ten  days. 

Stores  and  Apartments  (4),  Philadelphia. 
Architect,  J.  Ethan  Fieldstein,  Otis  Building, 
Philadelphia.  Owner,  name  withheld.  Brick 
and  steel,  3  stories,  21x90  feet,  slag  roof,  oak 
and  pine  floors,  metal  lath,  hot  water  heat, 
electric  light,  tile  work.  Plans  in  progress. 
Will  be  ready  for  bids  in  one  week. 

Residence,  Oak  Lane,  Philadelphia.  Archi¬ 
tect,  Eugene  A.  Stopper,  1507  Arch  street, 
Philadelphia.  Owner,  George  W.  Keller,  305 
East  Upsal  street,  Philadelphia.  Stone  and 
steel,  2 y2  stories,  28x40  feet,  slate  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  lighting, 
tile  work.  Plans  in  progress.  Architect  will 
be  ready  for  bids  December  28th. 

Twin  Residences  (2  pairs),  South  side  of 
Pine,  between  Fiftieth  and  Fifty-first  streets. 
Architect,  E.  Allen  Wilson,  1208  Chestnut 
street,  Philadelphia.  Owner,  name  withheld. 
Brick,  3  stories,  16x68  feet;  slag  and  slate 
roofj  hardwood  floors,  metal  lath,  cement 
work,  hot  water  heating,  electric  light,  tile 
and  marble  work,  garages  in  rear.  Plans  in 
progress. 

Residence,  South  side  of  Pine,  between  Fif¬ 
tieth  and  Fifty-first  streets.  Architect,  E. 
Allen  Wilson,  1208  Chestnut  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Brick  and 
stone,  3  stories,  20x62  feet,  slag  and  slate 


roof,  hot  water  heating,  electric  lighting,  tile 
and  marble  work,  hardwood  floors.  Plans  in 
progress. 

Residences  (34),  Fifty-fourth  and  Lebanon 
avenue,  Philadelphia.  Architect,  Karl  F. 
Otto,  3  North  Nineteenth  street,  Philadelphia. 
Owners,  Kenin  &  Shapiro,  5850  Market  street, 
Philadelphia.  Brick,  2  stories,  16x56  feet, 
slag  and  slate  roof,  hardwood  floors,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work,  gar¬ 
ages  in  rear.  Owners  will  be  ready  for  sub- 
bids  in  one  week. 

Residence,  Roxboro,  Philadelphia.  Archi¬ 
tect,  Walter  K.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  Mrs.  M.  S.  Mears,  6701 
Ridge  avenue,  Roxboro.  Frame  and  stucco, 
2 y2  stories,  24x34  feet,  shingle  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting,  tile 
work.  Owner  is  ready  for  bids. 

Store  and  Apartments  (alts.),  Northeast 
Corner  Ninth  and  Erie  avenue.  Architect, 
William  H.  Wooters,  816  West  Allegheny  ave¬ 
nue.  Owner,  Thomas  J.  Mallon,  care  of  ar¬ 
chitect.  Brick,  1  story,  16x16  feet,  slag  roof, 
hot  water  heating,  electric  lighting,  plumb¬ 
ing,  cement  work,  iron  stairs.  Owner  will 
build  and  architect  is  taking  sub-bids. 

Residences  (38)  (4  corner  residences), 

Ridgewood  street,  between  Fifty-fourth  and 
Fifty-first  streets,  Philadelphia.  Architect, 
William  B.  Lowenthal,  1208  Chestnut  street, 
Philadelphia.  Owner,  Charles  E.  Biddle,  730 
South  Fifty-second  street,  Philadelphia.  Brick, 
2  stories,  15x40  feet,  slag  roof,  hardwood 
floors,  hot  water  heat,  electric  lighting,  tile 
work.  Owner  is  taking  sub-bids. 

Two-Family  Houses  (5),  North  side  of  San- 
som,  between  Fifty-fourth  and  Fifty-fifth 
streets.  Architects  and  engineers,  Jesse  L. 
Stetler  and  Harvey  M.  Deysher,  1484  North 
Fifty-second  street,  Philadelphia.  Owners, 
Schlosberg  Brothers,  425  North  Fifty-second 
street,  Philadelphia.--  Brick,  2  stories,  18x75 
feet,  slag  roof,  hardwood  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Owners 
will  be  ready  for  sub-bids  in  a  few  days. 

Apartment  House,  877  Holly  street,  Phila¬ 
delphia.  Architect,  I.  W.  Levin,  Victory  Build¬ 
ing,  Philadelphia.  Owner,  J.  Eskins,  on  prem¬ 
ises.  Brick,  2  stories,  ‘25x90  feet,  slag  roof, 
hardwood  floors,  hot  water  heat,  electric  light¬ 
ing,  tile  work,  hollow  metal  skylights,  gal- 
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vanized  iron  cornice.  Owner  will  take  gen¬ 
eral  bids  in  a  few  days. 

Store  (alts.),  6019  Market  street,  Philadel¬ 
phia.  Architect,  Joseph  F.  Bradley,  1121  Fill¬ 
more  street,  Philadelphia.  Owner,  A.  Ber¬ 
man,  on  premises.  Brick  and  terra  cotta 
front,  16x30  feet,  electric  work,  tile  work,  or¬ 
namental  iron  work,  cement  work,  mill  work, 
painting,  glazing.  Owner  will  be  ready  for 
bids  in  -a  few  days. 

Residences  and  Stores  (4),  Passyunk  ave¬ 
nue,  East  of  Chadwick  street,  and  Shop  and 
Storage  Building,  Cantrell  street,  East  of 
Chadwick  street,  Philadelphia,  $138,000-.  Ar¬ 
chitect,  Peter  F.  Getz,  1634  North  Sixth 
street,  Philadelphia.  Owner,  Otto  Zachar, 
1630  West  Passyunk  avenue,  Philadelphia. 
Brick,  2  stories,  16x59  feet,  32x84  feet,  slag 
roof,  hardwood  floors  and  pine  floors,  rein¬ 
forced  concrete,  metal  ceilings,  waterproof¬ 
ing,  bond,  plumbing,  tile  and  marble  work, 
metal  lath,  hot  water  heat,  steam  -heat,  elec¬ 
tric  light.  Owner  will  build. 

Kitchen  Wing,  House  of  Correction,  Holmes- 
burg,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Publice  Welfare,  Bu¬ 
reau  of  Charities  and  Correction,  City  Hall, 
Philadelphia.  Brick,  concrete  and  steel,  1 
story,  75x115  feet,  Barrett  roof,  concrete  and 
pine  floors,  metal  lath,  roof  ventilators,  iron 
work,  floor  hardener,  rolled  steel  skylights, 
demolition.  Owners  taking  bids  due  Decem¬ 
ber  20th  at  noon. 

Work  Shop  (add.),  Allison  street,  West 
side,  South  of  Arch  street.  Architect,  pri¬ 
vate  plans.  Owner,  Samuel  Yellin,  5520  Arch 
street,  Philadelphia.  Brick,  reinforced  con¬ 
crete,  2  stories,  49x96  feet,  slag  roof,  ma¬ 
ple,  cement  and  composition  floors,  terra 
cotta,  demolition,  hot  waiter  heating,  electric 
lighting,  terra  cotta.  Owner  taking  bids  due 
lighting.  Owner  taking  bids  due  December 
15  th. 

Benjamin  Franklin  Hotel,  Ninth  and  Chest¬ 
nut  streets,  Philadelphia.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadel¬ 
phia.  Owners,  Benjamin  Franklin  Hotel  Co., 
care  of  A.  H.  Mershoii,  Land  Title  Building. 
Granite,  cut  stone,  limestone  (Indiana),  rein¬ 
forced  concrete  and  steel,  16  stories,  loft, 
basement  and  sub-basement,  194x230  feet,  slag 
and  tile  roof,  asphalt,  mastic,  cement  and  oak 
floors,  hollow  tile,  metal  lath,  safety  treads, 
waterproofing,  terra  cotta,  iron  work,  cork  in¬ 
sulation,  vault  doors,  bond,  kalamein  and  hol¬ 
low  metal  doors,  hollow  metal  sash,  tile  and 
marble,  electric  light,  steam  heat,  demoli¬ 
tion.  Architect  taking  bids  due  December 
21  st. 

Sales  and  Service  Building,  Thirty-sixth  and 
Walnut  streets,  Philadelphia.  Architects,  Hoff- 
man-Henon,  Inc.,  Finance  Building.  Owners, 


name  withheld.  Reinforced  concrete,  brick, 
cut  stone  and  steel,  1  story,  120x180  feet,  Bar¬ 
rett  slag  roof,  cement  floors,  metal  lath,  damp¬ 
proofing,  iron  work,  floor  hardener,  bond,  kala¬ 
mein  doors,  rolled  steel  sash,  tile  and  marble 
work,  steam  heat,,  electric  light,  demolition. 
Architects  taking  bids  due  December  15th. 

Post  Office  Building  (alts.),  Ninth  and  Mar¬ 
ket  streets,  Philadelphia.  Architect,  James 
A.  Wetmore,  Treasury  Department,  Washing¬ 
ton,  D.  C.  Owners,  United  States  Govern¬ 
ment,  Treasury  Department,  care  of  Custod¬ 
ian  of  Site.  Alterations  to  first  and  second 
floors  and  lookout  gallery,  concrete  work, 
painting,  glazing,  steam  heating,  plumbing, 
cement  floors,  metal  lath,  plastering,  carpen¬ 
try,  mill  work.  Owners  taking  bids  due  De¬ 
cember  28th  at  3  P.  M. 

Residences  and  Garages  (22),  Stores  and 
Resisdences  (3),  Fifty-fourth  street,  Kershaw 
and  Master  streets,  Philadelphia,  $108,000. 
Owners,  Rudnick,  Meltzer  &  Casey,  1070 
Drexel  Building,  Philadelphia.  Brick,  2  and 
3  stories,  various  sizes,  hot  water  heating, 
electric  lighting.  Owners  will  build. 

Building  (alts.),  1620  Spruce  street,  Phila¬ 
delphia.  Architect,  Leroy  B.  Rothschild,  2l5 
South  Broad  street,  Philadelphia.  Owner, 
Morris  Po.lin,  care  of  architect.  Cement  work, 
carpentry,  painting,  glazing,  demolition,  steam 
heating,  electric  lighting,  metal  lath,  plaster¬ 
ing,  structural  iron  work.  Architect  taking 
bids. 

Residences  (7),  South  side  Magee  street, 
East  of  Ditman,  $26,500.  Archtiect,  private 
plans.  Owner,  D.  J.  Gercke,  6938  Tulip  street, 
Philadelphia.  Brick  2  stories,  15x40  feet, 
15x30  feet  and  12x10  feet,  slag  roof 
hot  water  heat,  electric  light.  Owner  will 
build. 

Residences  (28),  Fifty-fifth  and  Pentridge 
streets,  and  Fifty-fourth  and  Florence  ave¬ 
nue,  Philadelphia,  $129,000.  Owner,  R.  H. 
Pugh,  Ridge  and  Girard  avenues,  Philadel¬ 
phia.  Brick,  2  stories,  18x32  feet  and  17x37 
feet,  slag  roof,  electric  light,  hot  water  heat. 
Owner  will  build. 

Residences  and  Stores  (2),  230-32  South 
Tenth  street,  $10,000.  Architect,  private 
plans.  Owner,  Mrs.  Hyman  Seidman,  5009 
r>  street,  Philadelphia.  Brick,  3  stories,  17x29 
feet,  14x36  feet,  slag  roof,  hot  water  heat, 
electric  light,  tile  work,  oak  and  pine  floors. 
Owner  will  build. 

Residences  and  Garages  (7),  West  side  Fif¬ 
ty-seventh  street,  North  of  Beaumont  avenue, 
$50,000.  Owners,  Local  Building  Company, 
Fifty-seventh  and  Pentridge  streets,  Philadel¬ 
phia.  Brick,  2  stories,  15x58  feet  and  15x32 
feet,  12x15  feet,  slag  roof,  oak  and  pine 
floors.  Owners  will  build.. 

Residence,  Southeast  Corner  Greene  and  Mt. 
Pleasant  avenue,  $15,000.  Architect,  private 


TRANSITS 

USEFUL  and  CONVENIENT 

LEVELS 

$40.00 

Architects  and  Builders  must  see  these 

$25.00 

complete 

Instruments  to.  appreciate  them. 

complete 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  507 1-2 

1.51 8  SANSOM  STREET 
PHILADELPHIA  A  PENNSYLVANIA 

Race  6010 

7~ 

Good  Work 

Quick  Service 

JR 

BLUE 

PRINT  SHOP 

JT 

iL 

Bell  Phone-Spruce  5293  1520  Sansom  Street,  Philadelphia  Keystone  Phone-Race  55S5^ 
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plans.  Owner,  Don  Peters,  515  Pelham  road, 
Philadelphia.  Stone,  3  stories,  45x30  feet, 
18x16  feet,  slate  roof,  oak  and  pine  floors, 
electric  light,  hot  water  heat.  Owner  will 
'build. 

Residence,  South  side  Haines  street,  Wetft 
of  Boyer  street,  $9,500.  Architect,  private 
plans.  Owners  ,Hill  Const.  Co.,  5609  Ger¬ 
mantown  avenue,  Philadelphia.  Stone,  3  sto¬ 
ries,  25x31  feet,  slate  roof,  'hot  water  heat, 
electric  light.  Owner  will  build.  . 

Residences  and  Stores  (7),  South  side  Or¬ 
thodox,  West  of  Worth,  $4,500  each.  Archi¬ 
tect,  private  plans.  Owner,  Cezary  Lakowicz, 
4655  Torresdale  avenue,  Philadelphia.  Brick, 
2  stories,  16x48  feet,  13x12  feet,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Residence  and  Store  (alts,  and  add.),  North¬ 
east  Corner  Ninth  and  Erie,  $4,000.  Archi¬ 
tect,  private  plans.  Owner,  Thomas  J.  Mal- 
lon,  2841  North  Eighth  street,  Philadelphia. 
Brick,  1  story,  16x16  feet,  slag  roof,  general 
alterations.  Owner  will  build. 

Factory  and  Boiler  House,  Northeast  Cor¬ 
ner  Langdon  and  Devereaux  streets,  $6,000. 
Architect,  private  plans.  Owners,  H.  M.  & 
C.  B.  Siner,  Church  and  Tacony  streets,  Phila¬ 
delphia.  Brick,  1  story,  irregular  size,  boiler 
house,  37x48  feet,  slag  roof,  electric  work, 
pine  floors.  Owner  will  build. 

Residence,  South  side  Prey  street,  East  of 
Ridge  avenue,  $4,500.  Architect,  private 
plans.  Owner,  Adam  Wilkinson,  Harmon  road, 
Roxborough,  Philadelphia.  Frame,  2  stories, 
16x35  feet,  hot  air  heating,  electric  lighting. 
Owner  will  build.  . 

Residence,  4708  North  Fifth  street,  Phila¬ 
delphia,  $4,000.  Architect,  private  plans. 
Owner,  Walter  Wetzel,  4710  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  16x30 
.feet  and  13x35  feet,  slag  roof,  hot  water 
heating,  electric  lighting.  Owner  will  build. 

Residences  (15),  East  and  West  sides  Arm¬ 
strong  street,  North  of  Penn  street,  Phila¬ 
delphia,  $3,500  each.  Architect,  private  plans. 
Owners,  James  Nolan  &  Sons,  64  Church  Lane, 
Philadelphia.  Brick,  2  stories,  15x28  feet  and 
12x10  feet,  slag  roof,  hot  waiter  heat,  elec¬ 
tric  light.  Owner  will  build. 

School,  East  Washington  lane  and  Mus- 
grave  street,  Philadelphia.  Architect,  private 
plans.  Owners,  Board  of  Education,  Nine¬ 
teenth  above  Chestnut  street.  Lowest  bidders: 
M.  Melody  &  Son,  1322  Race  street,  Philadel¬ 
phia,  $798,490;  William  R.  Dougherty,  1610 
Sansom-  street,  $821,695.  Electric,  Walker  & 
Kepler,  531  Chestnut  street,  $29,953.  Plumb¬ 
ing,  S.  Faith  &  Co.,  2427  'Pennsylvania  ave¬ 
nue,  $37,985.  Heating,  S.  Faith  &  Co.,  2427 
Pennsylvania  avenue,  $78,600.  Ventilating, 
W.  Howlett  Co.,  Fourth  and  Columbia  avenue, 
$3,529. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Department  of  Public 
Works,  City  Hall.  The  following  were  low  on 
grading  and  paving  opened  December  1st, 
1922: 


A.  S.  BAIRD 

Otis  Building  Philadelphia 

ATLANTIC  TERRA  COTTA 
Face  Brick,  Hollow  Tile, 
Roofing  Tile,  Fox  Croft  Stone 


Grading  —  Annsbury  street,  Palethorpe 
street  to  Rising  Sun  avenue,  $1,579.68;  Pine 
street,  Forty-eighth  street  to  Forty-ninth 
street,  $1,436.60;  Sansom  street,  Forty-ninth 
to  Fiftieth  street,  $1,286.12;  Smedley  street, 
Sixty-seventh  avenue  to  Sixty- eighth  avenue, 
$1,162.70;  Stockley  street,  Westmoreland 
street  to  Hunting  Park  avenue,  $9,977.85; 
Ferrante  &  Celleei,  Sixteenth  and  Dickinson 
streets,  Philadelphia.  Hope  street,  Louden 
street  to  Rockland  street,  $197.30;  T.  L. 
/Flanigan,  1204  East  Montgqmery  avenue, 
Philadelphia.  Bridge  street,  Roosevelt  Boule¬ 
vard  to  Summerdale  avenue,.  $25,211.69;  Lu- 
ray  street,  D  street  to  Whitaker  streete, 
$6,583.78;  D.  Delisle,  4842  Leithgow  street, 
Philadelphia. 

Paving  and  Improving— Lansdowne  avenue, 
Sixty-eighth  street  to  Haverford  avenue, 
$44,913.12;  Barber  Asphalt  Co.,*  Land  Title 
Building,  Philadelphia.  ■ 

Residence  and  Store  (alts,  and  add.),  South¬ 
west  Corner  Nippon  and  Germantown  avenue, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owners,  A.  S.  Tourison,  Jr.,  and  S.  C.  Touri- 
son,  7014  Boyer  street,  Philadelphia.  Brick, 
2  stories,  16x38  feet,  slag  roof,  general  altera¬ 
tions.  Owners  will  build. 

Residence  (alts.)  to  Apartments,  Frankford, 
Philadelphia.  Architect,  Samuel  D.  Milner, 
1117  Foulkrod  street,  Philadelphia.  Owner, 
name  withheld.  General  alterations  to  three 
■story  residence,  hot  air  heating,  plumbing, 
tile  work,  carpentry,  mill  work,  hardwood 
floors.  Architect  is  taking  sub-bids. 

Residence  (add.),  Frankford,  Philadelphia. 
Architect,  Samuel  D.  Milner,  1117  Foulkrod 
street,  Philadelphia.  Owner,  name  withheld. 
Brick,  1  story,  12x15  feet,  slate  roof,  hard¬ 
wood  floors.  Plans  in  progress.  Architect 
will  take  bids  in  one  week. 

Residence,  Frankford,  Philadelphia.  Archi¬ 
tect,  Samuel  D.  Milner,  1117  Foulkrod  street, 
Philadelphia.  Owner,  name  withheld.  Stone, 
half  timber  and  stucco,  2%  .stories,  28x38  feet, 
slate  roof,  hardwood  floors,  hot  water  heating, 
electric  lighting,  tile  work.  Architect  is  tak¬ 
ing  sub-bids. 


Repitition  tends  to  create  habit,  the  more 
often  we  see,  do  or  hear  a  thing,  the  quicker 
we  are  likely  to  be  influenced  by  it.  The 
consecutive  appeal  of  a  number  of  adver¬ 
tisements  will  develop  certain  memories  and 
associations  tending  to  overcome  the  natural 
habit  of  procrastination.— Making  advertising 
pay. 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
WoDdoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no,  imitation. 


Woodoleum  Mfg.  Co. 

131  Arch  Street.  Philadelphia 


PAGE  WIRE 

FENCE 


2LARMCO  V5SS7 

INGOT  IRON  Y 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Bell  Phone,  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing,  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


COLD  WEATHER  WILL  NOT  STOP  WORK 

With  Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

“CONWATCO  MIX” 

Prevents  Freezing  above  12°  Increases  Tensil  Strength  Waterproofs  and  Hardens 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 
PHILADELPHIA,  PA. 


WILLIAM  H.  RIDDLE 

Hauling  (Contractor 

1 1  lO  So.  31st  Street,  Philadelphia 

Oregon  09 1  3  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 

ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Fhila. 
Walnut  1291  Race  4149 


The  Practical  Roof  for 
The  Ideal  Home 


F^EI^N^CI/E1,Wtire  or  Iron 


For  The  Country  Estate 


AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 

Hills 

Never  require  paint  or  repairs 


Phone  Spruce  7066 

Cyclone  Fence  is  a  firm  yet  inoffensive  barrier  against 
would-be  intruders.  Modest  yet  pleasing  in  design. 
Harmonizes  with  the  natural  beauty  surrounding  the  home. 
Built  especially  for  Country  Estates,  Suburban  Homes, 
Country  Clubs,  Golf  Grounds,  Parks,  Cemeteries,  Tennis 
Courts,  Athletic  Fields,  Zoos,  etc. 


ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 


Ask  for  further  information  Advisory  Service  Free 
Look  for  the  Red  Tag  Mark  of  Quality 


Philadelphia  Office,  2013  Market  St. 


CYCLONE  FENCE  COMPANY 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works :  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  8749 


308  Franklin  Trust  Building,  Philadelphia 


For  a  Beautiful,  C 
Home.  The  firn 
recognized  Standard 
Services.  Avail  you 
Write  for  Literature 


Progress  Square 

and 


Adelphia  Round 
Steam  and  Water 
Boilers 


Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 


Are  Leaders  in  Heating  Appliances 
Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 


BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


ifortable,  Convenient 

here  represented  sell 
1  Specified  Materials  or 
1  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  end  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  eft 


.fhexfcolt 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Binks’  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

BINKS’  SPRAY  EQUIPMENT  CO. 

Lombard  1565  722  Drexel  Building 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  4-35  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  I 


Bell — Kensington  6497 


DM  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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TRUSCON 


HARDENER 


^  S  BOOKLET  ON  REQUEST 

Shipped  as  dry  Crystals,  for  making  Concrete  Floors  Hard  as  Iron 

THE  TRUSCON  LABORATORIES  - 


HARDENED  CONCRETE  FLOORS  DO  NOT  DUST 

It  is  not  necessary  to  put  up  with  dusting  cement  floors.  Over  night 
a  soft  cement  surface  from  which  the  cement  dust  can  easily  be  scratched 
with  the  toe  of  the  shoe — can  be  transformed  into  a  hard,  impenetrable 
floor  that  will  not  “sand”  or  crumble,  even  under  the  hardest  foot  traffic. 
Phone  or  write  us  for  information. 


Phila.  Office, 
1432  South  Penn  Sq. 


’Phones — Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Residences  (2),  East  side  Sixth  street,  South 
of  Sixty-fifth  avenue,  $13,500.  Architect,  pri¬ 
vate  plans.  Owner,  Samuel  Shapiro,  1910 
North  Thirty-first  street,  Philadelphia.  Brick, 
2  stories,  45x23  feet,  20x4  feet  and  26x22 
feet,  slag  roof,  oak  and  pine  floors,  electric 
lighting.  Contract  awarded  to  Max  Siegel, 
1837  North  Franklin  street,  Philadelphia. 

Residence,  South  side  Arthur  street,  East 
of  Fairview,  $5,450.  Architect,  private  plans. 
Owner,  Mary  Little,  1926  Hart  Lane,  Phila¬ 
delphia.  Frame,  2  stories,  26x28  feet,  shingle 
roof,  oak  and  pine  floors.  Contract  awarded 
to  N.  T.  Garrison,  1338  North  Tenth  street. 

Store  Building  (alts,  and  add.),  37-39  South 
Sixtieth  street,  $8,000.  Architect,  Frank  E. 
Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Michael  Weinstein,  care  of  architect. 
Brick,  3  stories,  30x31  feet,  slag  roof,  oak 
and  maple  floors,  pine  floors,  metal  lath,  roof 
ventilators,  metal  ceilings,  dampproofing,  iron 
work,  metal  bulks,  bond,  hollow  metal  sash, 
file  and  marble  work,  electric  lighting,  hot 
water  heating.  Contract  awarded  to  Philip 
Savar,  718  Snyder  avenue,  Philadelphia. 

Factory  Building,  Thirty-second  and  Turner 


streets,  Philadelphia.  Architect,  Leroy  B. 
Rothschild,  215  South  Broad  street,  Philadel¬ 
phia.  Owner,  Charles  A.  Kahn,  Morris  Build¬ 
ing,  Philadelphia.  Brick,  reinforced  concrete 
and  steel,  3  stories,  214x137  feet  and  165 
feet,  slag  roof,  cement  floors,  metal  lath, 
dampproofing,  terra  cotta,  iron  work,  tin  cov¬ 
ered  doors,  hollow  metal  sash  and  skylights, 
demolition  (heating,  plumbing,  electric  work 
and  elevators  reserved).  Contract  awarded  to 
Nelson  Pedley  Const.  Co.,  Inc.,  1615  Spruce 
street,  Philadelphia. 

Factory  Building,  Tioga  and  Janney 
streets,  Philadelphia.  Architect,  H.  Rex 
Stackhouse,  129  South  Fifth  street,  Philadel¬ 
phia.  Owners,  Cold  Blast  Feather  Co.,  169 
West  Berks  street,  Philadelphia.  Brick,  cut 
stone  and  steel,  2  stories,  133x77  feet,  slag 
roof,  mineral  floors,  hollow  tile,  metal  lath, 
dampproofing,  terra  cotta,  hollow  metal  doors, 
rolled  steel  and  hollow  metal  sash,  tile  and 
marble  work.  Contract  awarded  to  Farrell 
Roth  Const.  Co.,  122  Diamond  street. 

Warehouse,  Germantown  avenue  and  Van 
Horn  street,  Philadelphia.  Architects,  Ritter 
&  Shay,  North  American  Building,  Philadel¬ 
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phia.  Owner,  James  M.  Ewing,  care  of  archi¬ 
tect.  Brick  and  steel,  1  story,  140x80  feet, 
composition  roof,  cement  floors,  steam  heat¬ 
ing,  electric  lighting,  rolled  steel  sash,  hol¬ 
low  metal  skylights,  bond,  iron  stairs,  iron 
work.  Contract  awarded  to  A.  R.  Raff  Cont. 
Co.,  1635  Thompson  street. 

Garage,  Lombard  street,  between  Second 
and  Third  streets,  Philadelphia.  Architect, 
Walter  D.  Smedley,  Stephen  Girard  Building, 
Philadelphia.  Owners,  Abbott’s  Alderney  Dai¬ 
ries,  Thirty-first  and  Chestnut  streets.  Rein¬ 
forced  concrete,  brick,  cut  stone  and  steel,  3 
stories,  104x120  feet,  Barrett  roof,  concrete 
floors,  safety  treads,  iron  work,  bond,  hollow 
metal  sash,  hollow  metal  skylights,  demoli¬ 
tion,  steam  heating.  Contract  awarded  to 
Turner  Const.  Co.,  1713  Sansom  street,  Phila¬ 
delphia. 

Ice  Storage  Building,  Seventeenth  and 
Washington  ’avenue,  Philadelphia.  Architect, 
private  plans.  Owners,  American  Ice  Co., 
Sixth  and  Arch  streets,  Philadelphia.  Brick 
and  steel,  1  story,  125x150  feet,  slag  roof, 
cement  floor,  rolled  steel  sash.  Contract 
awarded  to  Monaghan  &  Losse,  Inc.,  3016 
Chestnut  street. 

Convent,  240  Hermitage  street,  Manayunk, 
Philadelphia.  Architect,  John  A.  McKibben, 
Industrial  Trust  Building,  Wilmington,  Del. 
Owners,  Roman  Catholic  Church  of  the  Holy 
Family,  Rev.  William  Grace,  Manayunk,  Phil¬ 
adelphia.  Contract  awarded  to  Elmer  L. 
Cuthbertson,  334  Roxboro  avenue,  Roxboro, 
Philadelphia.  Architect  is  taking  sub-bids  on 
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plumbing  and  heating,  due  as  soon  as  possible. 

Store  Building,  217  South  Broad  street, 
Philadelphia.  Architect,  Leroy  B.  Rothschild, 
215  South  Broad  street,  Philadelphia.  Own¬ 
ers,  Heymann  Brothers,  Widener  Building, 
Philadelphia.  Brick,  cut  stone  and  granite, 
2  stories,  124x20  feet,  slag  roof,  cement  floors, 
steam  heat,  electric  light,  tile  and  iron,  metal 
lath.  Contract  awarded  to  John  Schnabel, 
Inc.,  .Denckla  Building. 

Factory,  Westmoreland  street  and  Dela¬ 
ware  River,  Philadelphia,  $100,000.  Architect, 
Cloyd  M.  Chapman,  171  Madison  avenue,  New 
York  City.  Owners,  Pennsylvania  Brick  & 
Tile  Co.,  care  of  Louis  F.  Ducker,  president, 
719  Bulletin  Building,  Philadelphia.  Steel,  1 
story.  Contract  awarded  to  Cemprod  Eng.  & 
Const.  Co.,  171  Madison  avenue,  New  York 
City. 

Convent  (alts,  and  add.),  Fifty-ninth  street 
above  Media  street,  Philadelphia.  Architect, 
Charles  J.  Mitchell,  15  South  Twenty-first 
street,  Philadelphia.  Owners,  St.  Rose  of 
Lima’s  Roman  Catholic  Church,  Rev.  J.  M. 
Bourne,  Fifty-ninth  and  Media  streets.  Brick, 
2  stories,  30x32  feet,  general  interior  altera¬ 
tions.  Contract  awarded  to  Frank  Morris, 
5811  Master  street,  Philadelphia. 

Garage,  510-16  New  Market  street,  Phila¬ 
delphia,  $12,000.  Architect,  Jacob  Nasehold, 
5234  North  Second  street,  Philadelphia.  Own¬ 
er,  P.  Kostrinski,  on  premises.  Brick,  1  and 
2  stories,  30x70  feet,  63x80  feet  and  10x80 
feet,  slag  roof,  cement  floors,  electric  light¬ 
ing.  Contract  awarded  to  L.  Bugus,  480 
North  Fifth  street,  Philadelphia. 

Wesley  Building  (alts.),  Seventeenth  and 
Arch  streets,  Philadelphia.  Architects,  The 
Ballinger  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  Clara  E.  and  Ruther¬ 
ford  W.  Jennings,  care  of  architects.  Office 
partitions,  lobby  alterations,  masonry,  steel 
and  iron  work,  carpentry,  mill  work,  marble 
and  terrazzo,  plastering,  painting,  glazing. 
Contract  awarded  to  W.  O.  Springer,  2004 
Naudain  street,  Philadelphia. 

Offices  (alts.),  1335-37  Vine  street,  Phila¬ 
delphia.  Architect,  private  plans.  Owner, 
Goldwyn  Distributing  Corp.,  on  premises.  Gen¬ 
eral  alterations,  changing  partitions,  carpen¬ 
try,  mill  work,  painting,  glazing,  brick  work, 
plastering,  metal  ceilings,  fire  doors.  Con¬ 
tract  awarded  to  A.  S.  Shafer,  2122  South 
Nineteenth  street,  Philadelphia. 

Garage,  2206-08-10  West  Allegheny  avenue, 
Philadelphia,  $20,000.  Architect,  private 
plans.  Owner,  A.  M.  Sam,  2312  West  Alle¬ 
gheny  avenue,  Philadelphia.  Brick,  2  stories, 
50x50  feet  and  50x175  feet,  slag  roof,  hot 
water  heat,  electric  light,  cement  floors.  Con¬ 
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tract  awarded  to  J.  G.  T.  Miller,  2325  West 
Allegheny  avenue. 

Three-Family  Apartment,  Southwest  Corner 
Forty-seventh  and  Cedar  avenue,  $10,000.  Ar¬ 
chitect,  private  plans.s  Owner,  Robert  Ham¬ 
ilton,  Forty-second  and  Chester  avenue,  Phila¬ 
delphia.  Brick,  3  stories,  22x69  feet,  slag 
roof,  electric  lighting,  oak  and  pine  floors, 
tile  work.  Contract  awarded  to  Samuel  Edge, 
5014  Willows  avenue,  Philadelphia. 

Warehouse,  1437  Bristol  street,  Philadel¬ 
phia,  $10,000.  Architect,  private  plans.  Own¬ 
er,  Joseph  W.  Haas,  4532  North  Carlisle  street, 
Philadelphia.  Brick,  1  story,  60x83  feet,  slag 
roof,  electric  light,  steel  sash.  Contract 
awarded  to  Stephen  Haas,  3903  North  Broad 
street,  Philadelphia. 

Office  and  Show  Room,  Southwest  Corner 
Broad  and  Christian  streets,  $15,000.  Archi¬ 
tect,  private  plans.  Owners,  Gulf  Refining 
Co.,  516  Widener  Building,  Philadelphia. 
Brick,  1  story,  20x30  feet,  slag  roof,  cement 
work.  Contract  awarded  to  J.  M.  Milliken, 
Prick  Building,  Pittsburgh'. 

Residence,  North  side  Herschell  street,  East 
of  Cemetery  lane,  $10,000.  Architect,  private 
plans.  Owner,  Mrs.  Frances  Linton,  Somer- 
t'o.n,  Pa.  Frame,  2  stories,  40x327  feet,  hot 
water  heat,  electric  light.  Contract  awarded 
to  William  D.  Bubeck,  Somerton,  Pa. 

Residence,  South  side  Hoffnagle  street,  West 
of  E  street,  $6,000.  Architect,  private  plans. 
Owner,  H.  Stout,  Cheltenham,  Pa.  Frame,  2 
stories,  26x38  feet,  oak  and  pine  floors,  elec¬ 
tric  lighting.  Contract  awarded  to  H.  Stout, 
Cheltenham,  Pa. 

Residence,  4702  Chester  avenue,  Philadel¬ 
phia,  $8,000.  Architect,  private  plans.  Own¬ 
er,  Robert  Hamilton,  Forty-second  and  Ches¬ 
ter  avenue,  Philadelphia.  Brick,  2  stories, 
'22x69  feet,  slag  roof,  electric  light,  oak  and 
pine  floors,  tile  work.  Contract  awarded  to 
Samuel  Edge,  6014  Willow  avenue,  Phila¬ 
delphia. 

Residence  (fire  repairs),  2021  Locust  street, 
$7,500.  Architect,  private  plans.  Owner,  Mrs. 
Charles  W.  Nevin,  Aldine  Hotel,  Philadelphia. 
Carpentry,  mill  work,  plastering,  electric 
work,  painting.  Contract  awarded  to  George 
J.  Watson,  421  Chestnut  street. 

Store,  313  North  Second  street,  Philadel¬ 
phia,  $6,500.  Architect,  private  plans.  Own¬ 
ers,  Rishoff-Shaw  Co.,  734  Moore  street,  Phila¬ 
delphia.  Brick,  2  stories,  44x19  feet,  31x16 
feet,  slag  roof,  electric  light,  pine  floors.  Con¬ 
tract  awarded  to  E.  H.  Levin,  1631  South 
Fifth  street,  Philadelphia. 

Apartments  (alts.),  2003  North  Thirteenth 
street,  Philadelphia.  Architect,  private  plans. 
Owner,  J.  Stein,  Northeast  Corner  Camae  and 
Norris  streets,  Philadelphia.  Carpentry,  mill 
work,  demolition,  plastering,  metal  lath, 
painting,  glazing.  Contract  awarded  to  A. 


S.  Shafer,  2122  South  Nineteenth  street,  Phil¬ 
adelphia. 

Factory  and  Warehouse,  Fourth  street, 
above  Race  street.  Engineers,  William  Steele 
&  Sons  Co.,  1600  Arch  street,  Philadelphia. 
Owners,  Stephen  F.  Whitman  &  Sons  Co., 
Inc.,  premises.  Reinforced  concrete,  steel  and 
brick,  5  stories.  Contract  awarded  to  Wil¬ 
liam  Steele  &  Sons  Co.,  1600  Arch  street. 

Residences  (2),  South  side  Benner  street, 
East  of  Palmetto  street,  $8,000  each.  Archi¬ 
tect,  private  plans.  Owner,  John  Schaum, 
4326  North  Fourth  street,  Philadelphia.  Brick, 
2  stories,  16x38  feet,  slag  roof,  electric  work. 
Contract  awarded  to  William  M.  Benner,  4326 
North  Fourth  street,  Philadelphia. 

Residences  (2),  South  side  Devereaux  street, 
West  of  Cottage,  $6,000.  Architect,  private 
plans.  Owner,  W.  H.  Waters,  5517  North 
Fifth  street,  Philadelphia.  Brick,  2  stories, 
15x41  feet,  slag  roof,  electric  lighting.  Con¬ 
tract  awarded  to  F.  Storkey,  1669  Bridge 
street,  Philadelphia. 

Garage,  East  side  C  street,  South  of  Cam¬ 
bria  street,  Philadelphia,  $5,000.  Architect, 
private  plans.  Owner,  William  Clayton,  Sr., 
3035  Kensington  avenue,  Philadelphia.  Brick, 
1  story,  50x112  feet,  slag  roof,  cement  floors. 
Contract  awarded  to  Clayton  &  Clayton,  3012 
Bartville  street. 

Residences  (10),  South  side  Devereaux 
street,  West  of  Cottage,  $5,500.  Architect,  pri¬ 
vate  plans.  Owner,  W.  H.  Walters,  5517 
North  Fifth  street,  Philadelphia.  Brick,  2 
stories,  15x25  feet,  12x16  feet,  slag  roof,  hot 
water  heat.  Contract  awarded  to  F.  Stor¬ 
key,  1669  Bridge  street,  Philadelphia. 

Residence,  746  Bainbridge  street,  Philadel¬ 
phia,  $3,500.  Architect,  private  plans.  Own¬ 
er,  A.  Miller,  746  Bainbridge  street,  Philadel¬ 
phia.  Brick,  3  stories,  16x31  feet,  slag  roof, 
pine  floors.  'Contract  awarded  to  M.  Rosen- 
beck,  709  Parrish  street,  Philadelphia. 

Residence  (alts,  and  add.),  234  Apsley 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  Robert  J.  Ward,  206  South 
Thirteenth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  12x12  feet,  general  alterations.  Contract 
awarded  to  Hugh  J.  Fulton,  5026  Locust 
street,  Philadelphia. 

Residence,  Northeast  Corner  Linden  and 
Torres  dale  avenues,  $2,500.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  Mary  Gerden,  on 
premises.  Frame,  2  stories,  22x28  feet,  pine 
floors.  Contract  awarded  to  Afton  E.  Rich, 
1510  Cayuga  street,  Philadelphia, 

Residence  and  Store  (alts.),  1335  South 
street,  Philadelphia,  $3,000.  Architect,  pri¬ 
vate  plans.  Owner,  D.  Himles,  on  premises. 
General  alterations.  Contract  awarded  to 
Max  Cotier,  1220  North  Forty-second  street, 
Philadelphia. 

Garage,  5343  Baltimore  avenue,  Philadel¬ 
phia,  $2,000.  Architect,  private  plans.  Owner, 
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John  Swanson,  on  premises.  Brick,  1  story, 
18x30  feet,  slag  roof,  cement  floors.  Contract 
awarded  to  Daniel  F.  Wholy,  1109  West  In¬ 
diana  avenue. 

Residence  and  Store  (alts.),  249  South 
Twelfth  street,  Philadelphia,  $2,000.  Archi¬ 
tect,  private  plans.  Owner,  Dr.  Benjamin  L. 
Jordan,  1115  Spruce  street,  Philadelphia.  Gen¬ 
eral  interior  alterations.  Contract  awarded. to 
Fred  Gitterman,  3437  Ridge  avenue,  Philadel¬ 
phia. 

Garage,  North  side  Bartram  avenue,  East 
of  Seventy-ninth  street,  $2,500.  Architect, 
private  plans.  Owner,  A.  Rosehberger,  16 
South  Eighteenth  street,  Philadelphia.  Brick, 
1  story,  38x25. feet,  slag  roof,  cement  floors. 
Contract  awarded  to  E.  R.  Hall,  34  South 
Seventeenth  street,  Philadelphia. 

Residence  (alts,  and  add.),  422  East  Wyom- 


Cathedral,  Altoona,  Pa.,  $1,000,000.  Archi¬ 
tect,  George  I.  Lovatt,  416  Walnut  street, 
Philadelphia.  Owners,  Cathedral  of  the 
Blessed  Sacrament,  Diocese  of  Altoona,  Rt. 
Rev.  Bishop  John  J.  McCort,  Altoona,  Pa. 
Stone.  Preliminary  sketches  submitted. 

Garage,  Berwyn,  Pa.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  name 
withheld.  Brick,  steel  and  concrete,  2  sto¬ 
ries,  60x110  feet,  asphalt,  slate,  shingle  roof, 
cement  floors,  fireproof  partitions,  plate  glass, 
hollow  metal  doors,  hollow  metal  sash,  steam 
heating,  electric  lighting.  Plans  in  progress. 
Architect  will  be  ready  for  bids  in  two  weeks. 

Odd  Fellows’  Temple  (alts,  and  add.), 
Manoa,  Pa.  Architect,  John  Charles  Norton, 
Ardmore,  Pa.  Owners,  I.  O.  O.  F.,  Manoa, 
Pa.  Brick  and  plaster,  2  stories,  32x40  feet, 
tin  roof,  hardwood  floors,  heating  and  light¬ 
ing  extensions,  plastering.  Plans  in  progress. 

Stores  and  Apartments  (alts,  and  add.), 
County  Line,  Ardmore,  Pa.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  J.  Tro- 
cenneli,  on  premises.  Brick,  2  stories,  16x32 
feet,  slag  roof,  pine  floors,  heating  extension, 
electric  work,  plumbing.  Plans  in  progress. 

Store  and  Apartments,  Lancaster  pike,  Ard¬ 
more,  Pa.  Architect,  John  Charles  Norton, 
Ardmore,  Pa.  Owner,  Nathan  Harrison,  Ard¬ 
more,  Pa.  Brick  and  steel,  2  stories,  10x75 
feet.  Revised  plans  in  progress. 

Residence,  Drexel  road,  Ardmore,  Pa.  Ar¬ 
chitect,  Walter  K.  Durham,  323  Walnut  street, 
Philadelphia.  Owner,  Pentz  Pippin,  Ardmore, 
Pa.  Stone  and  building  block,  2%  stories, 
38x25  feet,  tile  roof,  hardwood  floors,  hot  wa¬ 
ter  heating,  electric  light,  tile  work.  Plans  in 
progress.  Architect  will  be  ready  for  bids  in 
one  week. 

Stores  (12)  and  Residences  (9),  Glenside, 
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ing  avenue,  $2,300.  Architect,  private  plans. 
Owner,  Samuel  Packerman,  on  premises. 
Brick,  1  story,  16x10  feet,  slag  roof,  yellow 
pine  floors.  Contract  awarded  to  Samuel  Coh¬ 
en,  2620  North  Twenty-eighth  street,  Phila¬ 
delphia. 

Shed,  East  side  D  street,  South  of  Tioga 
street,  $2,000.  Architect,  private  plans.  Own¬ 
ers,  Brighton  Worsted  Mills,  on  premises. 
Brick,  1  story,  16x60  feet,  slag  roof,  pine 
floors.  Contract  awarded  to  Harry  Gill,  Jr., 
2515  Germantown  avenue. 

Residence  and  Store  (alts.),  4307  Main 
street^  Philadelphia,  $2,000.  Architect,  pri¬ 
vate  plans.  Owner,  Bernard  Newman,  3128 
West  Columbia  avenue,  Philadelphia.  Gen¬ 
eral  alterations.  Contract  awarded  to  Mor¬ 
ris  Karsh,  2530  North  Patton  street,  Phila¬ 
delphia. 


Pa.  Architect,  Solomon  Kaplan,  10  South 
Eighteenth  street,  Philadelphia.  Owmer,  name 
withheld.  Brick,  2  stories,  16%x58  feet  and 
15x40  feet,  slag  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting,,  metal  ceil¬ 
ings,  plate  glass.  Plans  in  progress. 

Factory,  Seventh  and  Weimer  streets,  Leba¬ 
non,  Pa.  Architects,  Muhlenberg  Brothers, 
513  Penn  street,  Reading,  Pa.  Owner,  H.  W. 
Anthony,  Strausstown,  Pa.  Brick,  2  stories, 
slag  roof.  Preliminary  plans  in  progress. 

Club  House,  near  Reading,  Pa.  Architects, 
Muhlenberg  Brothers,  513  Penn  street,  Read¬ 
ing,  Pa.  Owners,  Reading  Country  Club,  Mr. 
P.  Schaeffer,  secretary,  Reading,  Pa.  Stone 
and  frame.  Preliminary  plans  in  progress. 

Comfort  Station,  Bingamon  Street  Bridge, 
Reading,  Pa.  Architect,  Paul  Huber,  230 
North  Sixth  street,  Reading,  Pa.  Owners, 
City  of  Reading,  E.  Elmer  Dampman,  City 
Hall,  Reading.  Hollow  tile,  1  story,  11x30 
feet,  concrete  roof  and  floors,  electric  light¬ 
ing,  plumbing.  Plans  in  progress. 

Factory,  West  Reading,  Pa.  Architect,  H. 
G  ATr-hn  Mohn'on,  Pa.  Owner,  ,1.  Biehl, 
Biehl’s  Wagon  &  Auto  Body  Works,  31  South 
Fifth  street,  Reading,  Pa.  Brick,  steel,  2 
stories,  85x200  feet,  slag  roof,  pine  floors, 
electric  light,  rolled  steel  sash.  Plans  in  pro¬ 
gress. 

Residence  (alts.),  Front  and  Locust  streets, 
Harrisburg,  $7,000.  Architect,  F.  G.  Fahnes¬ 
tock,  Patriot  Building,  Harrisburg,  Pa.  Own¬ 
er,  Richard  Wharton,  Patriot  Building,  Har¬ 
risburg,  Pa.  General  interior  alterations. 
Plans  in  progress. 

High  School,  Enola,  Pa.,  $50,000.  Architect, 
C.  J.  Lappley,  Cotterel-Ebner  Building,  Har¬ 
risburg,  Pa.  Owners,  East  Pennboro  Town¬ 
ship  School  Board,  Mr.  Hoffman,  secretary, 
Enola,  Pa.  Brick,  2  stories.  Sketches  in  pro¬ 
gress. 

Bank  (add.),  Sixth  and  Maclay  streets,  Har¬ 
risburg,  Pa.,  $25,000.  Architect,  0.  J.  Lapp¬ 
ley,  Cotterel-Ebner  Building,  Harrisburg. 
Owners,  Camp  Curtin  Trust  Co.,  R.  Enders, 
president,  on  premises.  Brick.  Sketches  in 
progress. 

Moose  Temple,  Third  and  Boas  streets,  Har¬ 
risburg,  Pa.,  $150,000.  Architect,  0.  J.  Lapp¬ 


ley,  Cotterel-Ebner  Building,  Harrisburg. 
Owners,  Loyal  Order  of  Moose,  No.  107,  J.  A. 
Searfauss,  220  Boas  street,  Harrisburg,  Pa. 
Architect  selected. 

Residence,  Front  street,  Harrisburg,  Pa.  Ar¬ 
chitect,  C.  H.  Lloyd,  Telegraph  Building,  Har¬ 
risburg,  Pa.  Owner,  J.  C.  Motter,  925  North 
Front  street,  Harrisburg,  Pa.  Stone,  2 %  sto¬ 
ries.  Sketches  in  progress. 

Double  Residence,  Hummelstown,  Pa.  Ar¬ 
chitect,  G.  H.  Grove,  213  Walnut  street,  Har¬ 
risburg,  Pa.  Owner,  D.  Cass  el,  Hummelstown, 
Pa.  Frame,  2  stories,  30x36  feet,  slate  roof, 
pine  floors,  electric  light,  tile  work.  Plans  in 
progress. 

High  School,  Barnesboro,  Pa.,  $100,000.  Ar¬ 
chitect,  C.  H.  Lloyd,  Telegraph  Building, 
Harrisburg,  Pa.  Owners,  Barnesboro  Town¬ 
ship  School  Board,  D.  G.  Anderson,  secretary, 
care  of  architect.  Brick,  semi-fireproof,  2  sto¬ 
ries,  160x86  feet,  slag  roof,  maple  floors,  warm 
air  heat,  electric' .light,  tile  work,  hollow  tile, 
metal  lath,  roof  ventilators,  skylights,  iron 
stairs.  Plans  in  progress.  Will  take  bids 
about  December  18th. 

Double  Residence,  Bellevue  Park,  Harris¬ 
burg,  Pa.  Architect,  private  plans.  Owner, 
Frank  Barley,  Swatara  street,  Harrisburg,  Pa. 
Stone,  frame,  2  stories,  28x44  feet,  slate  roof, 
hardwood  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Laundry,  Chestnut  street,  Reading,  Pa.  Ar¬ 
chitect,  H.  G.  Mohn,  Mohnton,  Pa.  Owners, 
George  Hive  Laundry  Co.,  Reading,  Pa.  Brick, 
concrete,  1  story,  100x150  feet,  slag  roof,  con¬ 
crete  floors,  electric  light.  Plans  in  progress. 

Theatre,  near  Reading,  Pa.  Architect,  E. 
Z.  Scholl,  136  Robeson  street,  Reading,  Pa. 
Owner,  name  withheld.  Fireproof,  2  stories, 
90x115  feet,  composition  roof,  hardwood 
floors,  electric  light,  tile  and  marble  work, 
roof  ventilators,  hollow  metal  skylights.  Plans 
in  progress. 

Bank  and  Apartment,  near  Reading,  Pa. 
Architect,  E.  Z.  Scholl,  136  Robeson  street, 
Reading,  Pa.  Owner,  name  withheld.  Gran¬ 
ite  and  terra  cotta,  6  stories,  65x75  feet,  com¬ 
position  roof,  hardwood  floors,  steam  heat, 
electric  light,  tile  and  marble  work,  rolled 
steel  skylights.  Plans  in  progress. 

Community  Hall,  Riverside,  Reading,  Pa. 
Architect,  Calvin  Young,  226  North  Sixth 
street,  Reading,  Pa.  Owners,  Riverside  Hall 
Association,  care  of  architect.  Brick,  con¬ 
crete,  steel,  2  stories,  40x110  feet,  slag  roof, 
pine  floors,  electric'"  light,  tile  work,  metal 
lath,  dampproofing,  ornamental  iron  work. 
Plans  completed. 

Residence,  Reading,  Pa.  Architect,  H. 
Maurer,  234  North  Fifth  street,  Reading,  Pa. 
Owner,  H.  B.  Landis,  Reading,  Pa.  Hollow 
tile,  stucco,  2%  stories,  -32x46  feet,  tile  roof, 
hardwood  floors,  vapor  heat,  electric  light. 
Plans  in  progress. 

Church,  Grimsville,  Pa.  Architect,  G.  C. 
Freeman,  Liberty  Bank  Building,  Reading, 
Pa.  Owners,  New  Bethel  Zion  Cong.,  care 
of  architect.  Stone,  1  story  and  basement, 
110x60  feet,  slate  roof,  pine  floors,  steam 
heat,  electric  light.  Architect  ready  for  bids 
due  January  1st. 

Residences  (4),  State  street,  Lancaster,  Pa. 
Architect,  M.  R.  Evans,  10%  East  Orange 
street,  Lancaster,  Pa.  Owner,  William  E. 
Fleck,  Lancaster,  Pa.  Brick  and  stucco,  2% 
stories,  23x31  feet,  tile  roof,  hardwood  floors, 
hot  air  heat,  electric  light,  tile  work.  Plans 
in  progress.  Owner  will  build. 
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School,  Duncannon,  Pa.  Architects,  Law- 
rie,  Green  &  Co.,  Commonwealth  Building, 
Harrisburg.  Owners,  Duncannon  School 
Board,  care  of  Mr.  J.  R.  Rife,  Market  street, 
Duncannon,  Pa.  Brick.  Sketches  in  progress. 

Residence  and  Garage,  North  Front  street, 
Harrisburg,  Pa.  Architects,  Lawrie,  Green  & 
Co.,  ^Commonwealth  Building,  Harrisburg. 
Owner,  J.  P.  Burns,  28-32  South  Second 
street,  Harrisburg,  Pa.  Brick,  2%  stories. 
Sketches  in  progress. 

Church,  New  Freedom,  Pa.  Architects, 
Hamme  &  Whiteman,  City  Bank  Building, 
York,  Pa.  Owners,  St.  John’s  Lutheran 
Church,  care  of  architects.  Brick,  Indiana 
limestone,  1  story  and  basement,  hardwood 
floors.  Preliminary  plans  in  progress. 

Apartment  (alts,  and  add.),  Sixth  street, 
Harrisburg,  Pa.  Architects,  Johnson  &  Starr, 
Spooner  Building,  Harrisburg,  Pa.  Owner,  L. 
Cohn,  1006  North  Sixth  street,  Harrisburg, 
Pa.  Brick,  3  stories,  14x30  feet,  slag  roof, 
pine  floors,  steam  heat,  electric  light,  general 
interior  alterations.  Plans  in  progress. 

Business  Building,  York,  Pa.  Architects, 
Hamme  &  Whiteman,  City  Bank  Building, 
York,  Pa.  Owners,  Manufacturers’  Associa¬ 
tion,  care  of  architects.  Fireproof,  steel  and 
brick,  3  stories  and  basement,  60x65  feet,  slag 
roof,  hardwood  floors,  City  steam  heat,  elec¬ 
tric  light,  hollow  tile,  metal  lath,  tile  and 
marble'  work,  probably,  elevators.  Plans  in 
progress. 

School  (alts,  and  add.),  Strasburg,  Pa.  Ar¬ 
chitect,  H.  Y.  Shaub,  Imperial  Building,  Lan¬ 
caster,  Pa.  Owners,  Strasburg  School  Board, 
care  of  Miss  B.  M.  Aument,  secretary,  Stras¬ 
burg,  Pa.  Brick,  '2  stories,  40x60  feet,  slate 
roof,  maple  floors,  steam  heat,  electric  light. 
Plans  in  progress. 

Residence  (add.)  (Music  Room),  Camp  Hill, 
Pa.  Architects,  De  Armond,  Ashmead  &  Bink¬ 
ley,  Franklin  Trust  Building,  Philadelphia. 
Owner,  Mrs.  Richard  M.  Cadwalader,  Camp 
Hill,  Pa.  Stone  and  cut  stone,  1 %  stories, 
40x90  feet,  slate  roof,  oak  floors,  indirect 
vapor  heating,  electric  lighting  extensions, 
tile  work,  metal  casement  windows,  wainscot¬ 
ing.  Plans  about  completed.  Arehitets  will 
take  sub-bids  in  ten  days. 

Twin  Residences  (4),  East  Lansdowne,  Pa. 
Architects  and  engineers,  Jesse  L.  Stetler  and 
Harvey  M.  Deysher,  1484  North  Fifty-second 
street,  Philadelphia.  Owners,  Mench  >&  Man- 
ley,  Fifty-ninth  and  Cedar  avenue,  Philadel¬ 
phia.  Frame  and  stucco,  2 y2  stories,  16x33 
feet,'  shingle  roof,  pine  floors,  hot  water  heat¬ 
ing,  electric  lighting,  tile  work.  Owners  are 
ready  for  sub-bids. 

Residence,  Carlisle,  Pa.  Architect,  H.  E. 
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Yesisler,  Rupp  Building,  York,  Pa.  Owner,  P. 
Edlinger,  Carlisle,  Pa.  Brick,  2 y2  stories, 
30x35  feet,  slag  roof,  pine  floors,  hot  water 
heat,  electric  light.  Owner  will  build. 

Residences  (50),  Collingdale,  Pa.  Architect, 
private  plans.  Owner,  Christian  Hanson,  East 
Lansdowne,  Pa.  Brick,  2  stories,  17x40  feet, 
slag  and  shingle  roof,  hardwood  floors,  hot 
■  water  heating,  electric  lighting.  Owners  will 
build  and  take  sub-bid®  in  spring  of  1923. 

Stores  (3),  Apartments  (2),  Bryn  Mawr, 
Pa.  Architect,  John  Charles  Norton,  Ard¬ 
more,  Pa.  Owner,  name  withheld.  Brick  and 
steel,  2  stories,  54x65  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work,  metal  ceilings,  metal  bulks,  plate  glass. 
Plans  completed.  Architect  will  take  general 
bids  .in  one  week. 

Garage  Storage  Building,  Ardmore,  Pa.  Ar¬ 
chitect,  John  Charles  Norton,  Ardmore,  Pa. 
Owner,  Hale  Motor  Co.,  Ardmore,  Pa.  Brick, 
steel,  concrete  block,  1  story,  54*4x145  feet, 
Certainteed  built-up  roof,  cement  floors,  steam 
heat,  electric  light,  hollow  metal  skylights 
and  doors.  Plans  in  progresis.  Architect  will 
take  general  bids  in  one  week. 

Boys’  Academy,  Merion,  Pa.  Architect,  F. 
Ferdinand  Durang,  1220  Locust  street,  Phila¬ 
delphia.  Owners,  Sisters  of  Mercy,  Merion, 
Pa.  Brick,  steel,  limestone,  concrete  and 
steel,  3  stories,  152x65  feet  and  78x32  feet, 
slate,  and  tile  roof,  reinforced  concrete  and 
oak  floors,  metal  lath,  metal  'ceilings,  damp- 
proofing  and  waterproofing,  terra  cotta,  iron 
work  and  stairs,  bond,  copper  skylights,  tile, 
marble  and  terrazzo  work.  Architect  taking 
bids  due  December  14th. 

D.  W.  Jeffries  School,  Chester,  Pa.  Archi¬ 
tects,  Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Brick,  concrete, 
hollow  tile,  granite  and  steel,  2  stories,  64x211 
feet,  composition  roof,  concrete  and  maple 
floors,  metal  lath,  dampproofing,  iron  work, 
bond.  Owners  taking  bids  due  December  15th, 
7.30  P.  M. 

Industrial  School,  Chester,  Pa.  Architects, 
Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Brick,  concrete, 
steel  and  granite,  2  stories  and  basement, 
61x175  feet,  composition  roof,  concrete  and 
maple  floors,  metal  lath,  dampproofing,  terra 
cotta,  iron  work,  bond.  Owners  taking  bids 
due  December  15th,  at  7.30  P.  M. 

Clayton  School  (add.),  Chester,  Pa.  Archi¬ 
tects,  'Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Brick,  reinforced 
concrete  and  steel,  2  stories  and  basement, 


25x96  feet,  composition  roof,  concrete  and 
maple  floors,  metal  lath,  iron  wTork,  bond.  Bids 
due  December  15th. 

Joseph  Smedley  School,  Chester,  Pa.  Ar¬ 
chitects,  Sanders  &  Young,  39  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Board 
of  Education,  City  of  Chester,  pa.  Reinforced 
concrete,  brick,  granite  and  steel,  2  stories 
and  basement,  212x138  feet,  slag  and  compo¬ 
sition  roof,  cement  and  maple  floors,  hollow 
tile,  metal  lath,  roof  ventilators,  dampproof¬ 
ing,  terra  cotta,  iron  work,  bond  , terrazzo 
work.  Bids  due  December  15th. 

Bank,  York,  Pa.  Architects,  Gemmell  & 
Billmyer,  York,  Pa.  Owners,  First  National 
Bank,  York,  Pa.  Brick,  steel,  granite  and 
reinforced  concrete,  3  stories  and  basement, 
103x35  feet,  built-up  asphalt  roof,  cement  and 
cork  floors,  metal  lath,  roof  ventilators,  wa¬ 
terproofing,  dampproofing,  terra  cotta,  iron 
work,  floor  hardenerj  bank  fixtures,  hollow 
metal  sash  and  doors,  rolled  steel  skylights, 
tile  and  marble  work,  demolition,  steam  heat¬ 
ing,  electric  lighting.  .Architects  taking  bids 
due  December  16th. 

Residence,  New  Cumberland,  Pa.  Architect, 
E.  H.  Grove,  213  Walnut  street,  Harrisburg, 
Pa.  Owner,  Charles  Miller,  Harrisburg,  Pa. 
Brick,  2  stories,  24x40  feet,  slate  roof,  hard¬ 
wood  floors,  electric  light.  Owner  will  build. 

Junior  High  School,  Chester,  Pa.  Archi¬ 
tects,  Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  Gdty  of  Chester,  Pa.  Brick,  hollow 
tile,  granite  and  steel,  2  stories  and  base¬ 
ment,  143x45  feet,  composition  roof,  cement 
and  maple  floors,  metal  lath,  dampproofing, 
terra  cotta,  iron  work.  Bids  due  December 
15th. 

Garage,  Haverford,  Pa.  Architects,  Bailey 
&  Bassett,  421  Walnut  street,  Philadelphia. 
Owners,  Merion  'Cricket  Club,  Haverford,  Pa. 
Stone,  cut  stone  and  steel,  1  .story,  60x120 
feet,  slate  roof,,  cement  floors,  roof  ventila¬ 
tors,  steam  heat,  electric  lighting,  bond,  iron 
work.  Architect  taking  bids  due  December 
14th. 

Armory,  Wilkes-Barre,  Pa.  Architect, 
Thomas  H.  Atherton,  Jr.,  Wilkes-Barre,  Pa. 
Owners,  Armory  Board,  State  of  Pennsylva¬ 
nia,  Adjutant  General’s  Office,  Harrisburg, 
Pa.  Brick,  reinforced  concrete,  cut  castone 
and  steel,  1  and  2  stories,  213x262  feet  and 
141x43  feet,  asphalt  and  slag  roof,  wood,  com¬ 
position,  'Concrete  and  pi  tie  floors,  metal  lath, 
waterproofing,  iron  work,  floor  hardener,  bond, 
rolled  steel  sash  (heating,  electric  lighting 
and  plumbing  separate  bids).  Owners  taking 
bids  due  December  18th. 

Garage,  15  Nyack  avenue,  Lansdowne,  Pa. 
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,  Architect,  J.  W.  Thompson,  703  South  Six¬ 
tieth  -street,  Philadelphia.  Owner,  I.  Flem¬ 
ing,  on  premises.  Brick,  1  story,  .25x40  feet, 
-tin  roof,  cement  floors,  hot  water  heating, 
electric  lighting.  Architect  taking  bids  due 
December  16th. 

Factory,  Lancaster,  Pa.  Arhitect,  M.  R. 
Evans,  1014  East  Orange  street,  Lancaster, 
Pa.  Owners,  Andes  Mfg.  Co.,  Ann  and  Chest¬ 
nut  streets,  Lancaster,  Pa.  Brick,  mill  work, 
1  story  and  basement,  30x90  feet,  slag  roof, 
mill  floors,  steam  heat,  electric  light,  rolled 
steel  -sash.  Owners  taking  bids. 

Residence  and  Garage,  Malvern,  Pa.  Ar¬ 
chitect,  Henry  L.  Reinhol-d,  Jr.,  1513  Walnut 
street,  Philadelphia.  Owner,  W.  Bingham 
Kay,  care  of  architect.  Frame  or  hollow  tile 
and  -stucco,  2 y2  stories,  30x40  feet,  and  1 
story,  20x20  feet,  composition  slate  roof,  hard¬ 
wood,  pine  and  cement  floors,  steam  vapor 
heating,  electric  lighting.  Architect  taking 
bids  due  December  18th  at  noon. 

Grand  Stand  and  Stable  (add.),  Devon,  Pa. 
Architect,  Ralph  E.  White,  Pennsylvania 
Building,  Philadelphia.  Owners,  Devon  Horse 
Show  Association,  Devon,  Pa.  Frame,  1  story, 
30x20  feet,  slag  and  shingle  roof,  hollow  tile, 
me-ta'l  lath,  painting,  hardware,  plastering, 
plumbing.  Architect  taking  bids  due  Decem¬ 
ber  18  th. 

Residence,  No.  1,  Haverford,  Pa.  Archi¬ 
tects,  Seeburger  &  Rabenold,  1524  Chestnut 
street,  Philadelphia.  Owner,  name  withheld. 
Brick,  hollow  tile,  plaster  and  cut  stone,  2 
stories,  94x27  feet,  slag  and  shingle  roof,  oak 
and  pine  floors,  iron  work,  tile  work  (heating, 
electric  work  and  plumbing  reserved).  Archi¬ 
tect  taking  bid  from  John  E.  Kearney,  34 
South  Seventeenth  street,  Philadelphia. 

Bungalow,  Fort  Washington,  Pa.  Architect, 
Samuel  D.  Milner,  1117  Foulkrod  street,  Phila¬ 
delphia.  Owner,  name  withheld.  Frame  and 
stucco,  1%  stories,  shingle  roof,  -hardwood 
floors,  hot  air  heating,  electric  lighting.  Pre¬ 
liminary  plans  in  progress. 


Pennsylvania 
Contracts  Awarded 

Residence,  Penfield,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  Thomas  Barris,  4045  Green  street, 
West  Philadelphia.  Frame  and  stucco,  2% 
stories,  25x55  feet,  shingle  roof,  -hardwood 
floors,  hot  water  heating,  electric  lighting, 
tile  work,  cement  work.  Contract  awarded 
to  Suburban  Const.  Co.,  Ardmore,  Pa. 

Garage,  Ardmore,  Pa.  Architect,  Walter 
K.  Durham,  323  Walnut  street,  Philadelphia. 
Owner,  William  Simpson,  Ardmore  avenue, 
Ardmore,  Pa.  Tapestry  brick,  reinforced  con¬ 
crete  and  steel,  1  story,  50x75  feet,  slag  roof, 
cement  floors,  hot  water  heating,  electric 
lighting.  Contract  awarded  to  Adolph  Korn 
&  Co.,  1726  Sans o m  -street,  Philadelphia. 

Garage  and  (2)  Greenhouses,  Wyncote,  Pa. 
Architects,  Dreher,  Churchman  &  Paul,  Otis 
Building,  Philadelphia.  Owner,  John  S.  Bush, 
Wyncote,  Pa.  Brick,  steel,  concrete  and 
stone,  1  s-t-ory,  30x51  feet,  and  (2)  06x25  feet,, 
slate  roof,  -cement  and  pine  floors,  bond,  iron 
work,  floor  hardener.  Contract  awarded  to 
Frank  G.  Stewart,  1619  San-som  street, 

Twin  Residence,  Brookline.  Architect,  Wal¬ 
ter  K.  Durham,  323  Walnut  street,  Philadel¬ 
phia.  Owner,  Frank  G.  Glase,  care  of  builder. 
Stone,  214  -stories,  38x44  feet,  cement  tile 
roof,  hardwood  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  -and  marble  work.  Contract 
awarded  -t-o  Main  Line-  Const.  Cd.,  Ardmore, 
Pa. 

Residence,  Haverford,  Pa.  Architects,  Mor¬ 
ris  &  Erskine,  1716  Cherry  -street,  Philadel¬ 
phia.  Owner,  M-rs.  Ziba  T.  Moore,  Haverford, 
Pa.  Brick,  2*4  stories,  40x26  -feet,  shingle 


roof,  hardwood  floors,  hot  Water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  Joseph 
E.  Pennoek,  Land  Title  Building,  Philadel¬ 
phia. 

Apartment  (alts.),  Lancaster,  Pa.,  $15,000. 
Architect,  E.  C.  Urban,  Woolworth  Building, 
Lancaster,  Pa.  Owner,  W.  H.  Hollinger,  Lan¬ 
caster,  Pa.  General  interior  alterations,  hard¬ 
wood  floors,  -hot  water  heat,  electric  light,  tile 
work.  Contract  awarded  to  Herman  Wohlsen, 
Woolworth  Building,  Lancaster,  Pa. 

Warehouse  and  Sales  Room,  Harrisburg, 
Pa.  Architect,  F.  G.  Fahnestock,  Patriot 
Building,  _  Harrisburg,  Pa.  Owners,  Advance 
Rum-ley  Thresher  Co.,  care  of  architect.  Fire¬ 
proof,  steel,  1  -story,  100x150  feet,  slag  roof, 
concrete  floors,  electric  light,  rolled  steel  sash, 
roof  ventilators.  -Contract  awarded  -to  Charles 
Stray er,  Green  and  Forster  streets,  Harris¬ 
burg,  Pa. 

Bank  (alts,  and  add.),  Carlisle,  Pa.  Archi¬ 
tect,  C.  H.  Lloyd,  Telegraph  Building,  Harris¬ 
burg,  Pa.  Owners,  Farmers’  Trust  Co.,  W. 
Stuart,  president,  Carlisle,  Pa.  Brick,  hard¬ 
wood  floors,  tile,  marble  -and  -terrazzo  work, 
roof  ventilators,  rolled  steel  skylights,  orna¬ 
mental  iron  work.  Contract  awarded-  to  G. 
W.  Brin  die,  Carlisle,  Pa. 

Church  (alts.),  North  Wales,  Pa.  Archi¬ 
tect,  Frank  R.  Watson,  1211  Walnut  street, 
Philadelphia.  Owners,  St.  Peter’s  Lutheran 
Church,  -care  of  Rev.  Andrew  Tapper,  North 
Wales,  Pa.  General  interior  alterations.  -Con¬ 
tract  awarded  to  W.  D.  Lukens,  North  Wales, 
Pa. 

Residence  (alts.),  Wynnewood,  P-a.  Archi¬ 
tect,  Ralph  E.  White,  Pennsylvania  Building, 
Philadelphia.  Owner,  Philip  Ka-ss,  Wynne- 
wood,  Pa.  General  alterations  and  additions. 
Contract  awarded  to  E.  J.  He-dden,  Finance 
Building,  Philadelphia. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Capitol  Building,  Har¬ 
risburg.  Armstrong  County,  Route  214, 
Brady’s  Bend  Town-ship,  length  22,107  feet. 
One  course  reinforced  concrete,  $206,762.40. 
Contract  -awarded  to  David  Schoentag,  Sau- 
gerties,  N.  Y. 


New  Jersey 
Construction  News 

High  School  Building,  Haddon  Heights, 
N.  J.,  $350,000.  Architect,  Charles  R.  Peddle, 
136  South  Fourth  street,  Philadelphia.  Own¬ 
ers,  Board  of  Education,  Haddon  Heights, 
N.  J.  Brick,  -steel,  reinforced  concrete  and 
limestone,  2  stories  and  basement,  154x215 
feet,  slag  roof,  cement  floors,  -electric  light¬ 
ing.  Plans  in  progress.  Architects  will  be 
ready  for  bids  early  in  January,  1923. 

Grade  School,  Thirty-sixth  and  Westfield 
streets,  Camden,  N.  J.  Architects,  Lackey  & 
Hettle,  5  Hudson  avenue,  Camden,  N.  J.  Own¬ 
ers,  Board  of  Education,  Camden,  N.  J.  Ar¬ 
chitects  selected.  Too  early  for  details. 

Kiln  Shed,  Lalo-r  street,  Trenton,  N.  J.  Ar¬ 
chitect,  William  Klemann,  First  National 
Bank  Building,  Trenton.  Owners,  Equitable 
Plant,  Trenton  Porcelain  -Co.,  803  East  State 
street,  Trenton,  N.  J.  Brick,  1  story,  150x44 
feet,  -slag  roof,  concrete  floors,  metal  lath, 
electric  light,  re  Ted  steel-  sash,  lire  doors. 
Architect  taking  bids  due  as  soon  as  possible 

School,  Blue  Anchor,  N.  J.  Architect,  Arn¬ 
old  Moses,  Temple  Building,  Camden,  N.  J. 
Owners,  Winslow  Township  School  Board, 
Horace  Angelow,  secretary,  Blue  Anchor, 
N.  J.  Brick,  1  story,  51x82  feet,  asphalt 
shingle  roof,  hardwood  floors,  electric  light, 
skylights,  east  -stone,  waterproofing  and  damp- 
proofing.  Architect  taking  bid-s  due  Decem¬ 
ber  15th. 

School  (add.),  Winslow,  N.  J.  Architect, 


Arnold  Moses,  Temple  Building,  Camden, 
N.  J.  Owners,  Winslow  Township  School 
Board,  Horace  Angelow;,  secretary,  Blue 
Anchor,  N.  J.  Frame,  1  -story,  39x26  feet, 
shingle  roof,  hardwood  floors,  -tile  work,  elec¬ 
tric  light,  -skylights..  Architect  taking  bids 
due  December  15th. 

Tenant  House  and  Garage  (alts.),  River¬ 
ton,  N.  J.  Architect,  J.  Fletcher  Street,  129 
South  Fifth  -street,  Philadelphia.  Owner, 
Benjamin  S.  MecMing,  River-ton,  N.  J.  Gen¬ 
eral  -alterations,  plumbing.  Architect  taking 
bids  due  -a-s  soon  as  possible. 

High  School,  Camden,  N.  J.  Architect, 
Clyde  S.  Adams,  2038  Spruce  street,  Philadel¬ 
phia.  Owners,  Board  of  Education,  Camden, 
N.  J.  Owners  taking  bids  due  December  26th. 


New  Jersey 
Contracts  Awarded 

School,  Rosenahyn,  N.  J.  Architects, 
Stearns  &  Woodnutt,  Stephen  Girard  Build¬ 
ing,  Philadelphia.  Owners,  Deerfield  School 
District,  Woodruff  -Station,  N.  J.  Brick,  frame, 
steel  -and  -concrete,  1  -story,  47x79  feet,  -shingle 
roof,  pine  floors,  metal  lath,  -bond,  iron  work 
(heating,  lighting  -and  plumbing  reserved). 
Contract  awarded  -to  H.  H.  Hankins  & 
Brother,  Bridge-ton,  N.  J.  Heating  and  venti¬ 
lating  to  Graham  &  Fieri,  Vineland,  N.  J. 

Residence,  Be-echwood  avenue,  Trenton, 
N.  J.  Architect,  J.  O.  Hunt,  Hunt  Building, 
Trenton,  N.  J.  Owner,  Miss  Gertrude  Wool- 
sey,  46  Montgomery  Place,  Trenton.  Frame, 
iy2  -stories,  32x33  feet,  -shingle  roof,  hard- 
wT-ood  floors,  hot  air  heating,  -electric  lighting. 
Contract  awarded  to  O.  F.  Johne-s,  P.  O.  Box 
463,  Trenton,  N.  J. 

Residences  (2),  Hewitt  street,  Trenton,  N. 
J.,  $6,000.  Architect,  private  plans.  Owner, 
Mary  A.  Whittaker,  323  Berwyn  street,  Tren¬ 
ton,  N.  J.  Frame,  brick,  2%  s-tories,  1214x44 
feet,  slate  and  -tin  -roof,  pine  floors,  ele-ctTic 
lighting.  -Contract  awarded  to  John  Mihatik, 
132  Hewitt  -street,  Trenton. 

Factory  (add.),  New  York  avenue,  Trenton, 
N.  J.,  $9,000.  Architect,  private  plans.  Own¬ 
ers,  Electric  Porcelain  -Go.,  747  New  York 
av-enue,  Trenton.  Brick  and  iron,  74x140  feet, 
slag  roof,  concrete  floors.  Contract  awarded 
-to  H.  A.  Taske,  195  Passaic  avenue,  Trenton. 


Delaware 

Construction  News 

School,  Cl-aymont,  Del.  Architects,  Coffin 
&  Coffin,  522  Fifth  avenue,  New  York.  Own¬ 
ers,  Board  of  Education  of  Claymont,  care  of 
Delaware  School  Auxiliary  Association,  8124 
Dupont  Building,  Wilmington.  Brick  and  -con¬ 
crete,  2  stories,  286x69  feet,  auditorium  and 
gymnasium,  75x66  feet  (heating  and  ventilat¬ 
ing,  plumbing,  electrical  work  separate  bids). 
Architectural  terra  cotta,  built-up  roof,  water¬ 
proofing,  dampproofing,  -terra  cotta,  cement, 
tile  and  terrazzo  floors,  cement  hardener,  mar¬ 
ble  work,  -slate  work,  slate  blackboards,  iron 
and  steel,  iron  stairs  and  ladders,  flag  pole, 
wire  guards,  fire  doors,  dumb  waiter,  kala- 
mein  doors  and  frames,  m-etal  lath,  metal  ceil¬ 
ing,  saw-tooth  -skylights.  Owners  taking  bids 
due  January  8th. 

Consolidated  School,  Dover,  Del.  Architect, 
Willia  Hey-1  Thompson,  1211  Walnut  street, 
Philadelphia.  Owners,  Dover  Special  School 
District,  William  B.  Thornburgh,  secretary, 
Dover,  Del.  Brick,  concrete,  precast  and  cut 
stone  and  steel,  2  stories,  224x80  feet,  -slate 
and  slag  roof,  cement  and  maple  floors,  metal 
lath,  safety  treads,  waterproofing,  iron  work, 
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•bond,  kalamein  doors,  rolled  steel  Skylights, 
.steam  heating,  electric  lighting.  Owners  tak¬ 
ing  bids  due  January  1st. 


Delaware 

Contracts  Awarded 

Store  Building,  Van  Dever  and  Pine  streets, 
Wilmington,  Del.  Architect,  John  A.  McKib- 
bin,  Industrial  Trust  Building,  Wilmington, 
Del.  Owner,  Daniel  Levine,  529  Van  Dever 
street,  Wilmington,  Del.  Brick,  1  story,  30x48 
feet,  rubberoid  roof,  hardwood  floors,  hot  wa¬ 
ter  heat,  electric  light,  plate  glass,  metal  ceil¬ 
ings,  ornamental  iron  work.  Contract  awarded 
to  F.  G\  Krapf,  Wilmington,  Del. 

Church  and  Sunday  School,  Dover,  Del.  Ar¬ 
chitects,  Charles  W.  Bolton  &  Sons  Co.,  With¬ 
erspoon  Building,  Philadelphia.  Owners, 
Dover  Presbyterian  Church,  Bev.  J.  Bursten, 
Dover,  Del.  Brick,  1  story.  Contract  awarded 
to  W.  M.  Newton,  Dover,  Del. 


Miscellaneous 
Construction  News 

Church,  Baltimore,  Md.  Architect,  J.  A. 
Dempwolf,  Centre  Square,  York,  Pa.  Owners, 
Church  of  Our  Saviour,  Bev.  T.  C.  Serger,  Bal¬ 
timore,  Md.  Stone,  1  story  and  basement, 
120x50  fhet,  slate  roof,  hardwood  floors,  hol¬ 
low  tile,  electric  light,  metal  lath,  tile  and 
marble  work,  leaded  glass,  ornamental  iron 
work,  waterproofing  and  dampproofing.  Owner 
taking  bids  due  December  30th. 


Proposals 


TBEASUBY  DEPABTMENT,  Office  of  the 
Supervising  Architect,  Washington,  D.  C., 
November  29,  1922.  Sealed  Proposals  will  be 
opened  in  this  office  at  3  P.  M.,  December  27, 
1922,  for  the  construction,  including  mechani¬ 
cal  equipment,  of  the  United  States  Post  Of¬ 
fice,  at  Leesburg,  Va.  Drawings  and  speci¬ 
fications  may  be  obtained  from  the  Custodian 
of  the  site  at  Leesburg,  Va.,  or  at  this  office 
in  the  discretion  of  the  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


(Continued  from  page  792) 

the  Board  of  Education.  The  latter  body 
held  a  further  examination  and  passed 
on  six  from  which  one  man  was  selected 
to  be  the  practical  advisor  of  the  boys 
taking  apprenticeship  under  this  plan  so 
far  as  the  painters  and  decorators  are 
concerned.  The  Building  Congress  also 
appointed  a  trade  annalist  to  assist  in  plac¬ 
ing  the  boys  properly  where  they  would 
gain  the  most  knowledge  and  where  their 
work  would  be  of  the  utmost  value  to  the 
cause. 

The  Carpenters’  Union  have  adopted  a 
similar  program  with  slight  reservations, 
and  now  have  325  apprentices  in  the  City 
of  New  York. 

The  New  York  Building  ..  Congress 
urged  the  Board  of  Education  to  main¬ 
tain  their  appropriation  of  $50,000  to 
carry  on  the  night  school  work  for  the 
ensuing  fiscal  year,  which  they  did,  and 


likewise  added  $20,000  for  other  special 
work  in  this  connection,  making  a  total 
sum  available  of  $70,000  for  the  appren¬ 
ticeship  work  in  New  York  City  for  the 
coming  year. 

Sheet  Metal  workers  have  had  for 
some  time  a  real  apprenticeship  program 
and  their  work  is  financed  by  the  em¬ 
ployers  giving  $20,000  and  labor  giving 
a  like  amount  on  which  they  operate 
their  Union  School.  Their  records  show 
that  out-'of  200  boys,  180  of  them  had 
100%  attendance.  If  they  do  not  at¬ 
tend  school  or  are  unsatisfactory,  they 
do  not  get  the  new  cards  which  are  is¬ 
sued  to  them  and  which  entitle  them  to 
an  automatic  increase  in  wages.  The 
New  York  Building  Congress  has  estab¬ 
lished  permanent  headquarters  in  the 
Grand  Central  Station  and  they  act  at  this 
office  as  a  general  clearing  house  for  all 
the  boys  in  apprenticeship  work  which 
come  under  their  jurisdiction.  They  place 
boys  in  school,  keep  records  of  their  pro¬ 
gress,  place  the  boys  with  the  employer 
when  ready,  and  move  them  from  one 
employer  to  another,  as  may  be  to  the  best 
interest  of  the  boy. 

The  electrical  workers  are  about  to 
adopt  the  Building  .Congress  program, 
similar  to  the  ones  now  in  vogue  for  the 
carpenters,  painters  and  decorators. 

The  plumbers  are  taking  up  this  matter 
and  have  already  appointed  Committees 
of  four  from  the  Masters  and  four  from 
the  Journeymens  to  discuss  the  appren¬ 
ticeship  wofk:  with  the  Apprenticeship 
Committee  of  the  Building  Congress. 

Mr.  Moran  at  this  point  announced  that 
each  trade  sets  their  own  standards. 

The  goal  is  for  continuous  employment 
and  the  only  obstacle  which  they  have 
found  in  New  York  City  is,  the  trouble 
to  get  individual  employers  to  put  on  ap¬ 
prentices  when  they  can.  When  the  ap¬ 
prentice  is  discharged,  it  is  up  to  the 
Building  Congress  to  locate  him  a  new 
job.  The  Building  Congress  is  against 
the  specialization  in  the  trades  and  for  that 
reason  they  would  not  allow  a  boy  to  re¬ 
main  too  long  in  any  one  shop  when  they 
find  out  that  his  chance  to  learn  more  of 
the  trade  is  being  jeopardized. 

Mr.  D.  Kniekerbacker  Boyd,  Presi¬ 
dent  pro  tern  of  the  Philadelphia  Build¬ 
ing  Congress,  read  a  letter  to  Mr.  Charles 
F.  Bawder,  Director  of  Industrial  Arts 
of  the  Philadelphia  Board  of  Education, 
which  set  forth  the  fact  that  at  a  special 
Committee  Meeting,  represented  by  three 
of  the  Master  Plasterers,  three  of  the 
journeymen  plasterers  and  five  of  the 
Building  Congress  it  was  unanimously 
agreed  that  the  Master  Plasterers’  Asso¬ 
ciation  and  the  Operative  Plasterers’  Pro¬ 
tective  Association  would  co-operate  to 
the  fullest  extent  possible  with  the  Board 
of  Education  in  conducting  classes  for 
plasterers,  both  apprentices  and  journey¬ 


men,  and  will  see  to  it  that  sufficient  and 
properly  equipped  persons  shall  be  avail¬ 
able  and  that  instructors  and  the  neces¬ 
sary  tools  would  be  furnished. 

Mr.  Bawder  announced  that  the  Board 
of  Education  are  ready  to  act  and  are 
now  seeking  class  rooms  suitable  for  the 
establishment  of  the  training  classes  in 
plastering  apprentices  and  that  he  had  the 
assurance  of  co-operation  of  the  Super¬ 
intendents  of  the  Board. 


CONFERENCES  ON  HOUSING 
(' Extract  from  the  forthcoming  annual 

report  of  the  Secretary  of  Commerce 
for  the  fiscal  year  1921-22) 

The  shortage  of  some  1,000,000  dwell¬ 
ings  as  a  result  of  suspended  construc¬ 
tion  during  the  war  led  to  widespread 
demand  for  Federal  legislation  and  assis¬ 
tance.  Under  an  appropriation  from  Con¬ 
gress  an  investigation  of  the  situation 
and  possible  remedies  was  made  by  this 
department.  During  the  process  of  the 
inquiry  numerous  conferences  were  held 
with  the  various  branches  of  the  build¬ 
ing  industry  and  with  representatives  of 
municipal  and  civic  bodies.  It  appeared 
that  the  retardation  was  due  to  (a)  the 
acute  credit  situation;  (b)  high  prices 
of  material  and  labor;  (cj  unsavory  busi¬ 
ness  ethics  in  certain  localities;  (d)  waste¬ 
ful  practices  in  their  contribution  to  costs. 

It  was  concluded  that  the  first  two 
causes  would  in  the  main  cure  themselves 
by  the  general  fall  in  prices  then  in  pro¬ 
gress.  The  third  could  only  be  cured  by 
vigorous  action  of'  the  Federal  and  State 
authorities,  a  large  measure  of  which  has 
been  accomplished.  It  was  concluded 
that  emergency  legislation  or  Government 
finance  was  not  desirable,  and  that  ex¬ 
cept  for  a  vigorous  support  of  the  twA-’ 
co-operative  service  indicated  below,  the 
Government  should  keep  out  of  the  hous¬ 
ing  business. 

It  was  considered  on  ajl  sides  that  real 
service  could  be  accomplished  in  a  gen¬ 
eral  aid  by  the  department  to  the  creation 
of,  and  assistance  to,  the  already  exist¬ 
ing  voluntary  bodies  permanently  en¬ 
gaged  in  developing  home  ownership.  A 
small  division  was  created  in  the  depart¬ 
ment  the  purpose  of  which  was  to  stimu¬ 
late  such  local  activity  by  acting  as  a 
clearing  house  of  ideas  and  information. 
One  result  has  been  the  creation  of  volun¬ 
tary  bureaus  in  many  municipalities  for 
advancement  of  home  ownership  and 
where  advice*  on  finance  and  aid  by  fur¬ 
nishing  designs  and  specifications  of 
small  houses  could  be  obtained  at  a  nom¬ 
inal  charge. 

Systematic  measures  [of  co-operation 
were  set  in  motion  in  trade  and  civic 
bodies  for  the  eliminating  of  waste  in 
various  directions,  and  thus  a  reduction 
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of  construction  costs.  Typical  among 
the  latter  activities  was  the  appointment 
of  a  committee  from  representatives  of 
the  important  professional  and  civic 
associations  to  formulate  a  standard  build¬ 
ing  code,  as  it  was  the  general  concensus 
of  opinion  that  the  varying  regulations  in 
force  in  hundreds  of  different  municipali¬ 
ties,  founded  as  they  were  without  scien¬ 
tific  study,  had  imposed  an  unnecessary 
cost  upon  building  of  from  10  to  20  per 
cent.  Before  the  drafting  of  the  recom¬ 
mended  code  for  small  houses,  a  large 
amount,  to  experimental  work  was  carried 
on  in  the  Bureau  of  Standards,  and  sug¬ 
gestions  obtained  from  over  100  different 
municipalities.  A  tentative  draft  was 
then  submitted  to  some  975  engineers, 
architects,  municipal  officials,  and  rep¬ 
resentatives  of  the  building  industry, 
whose  useful  criticisms  were  incorporated 
in  the  final  draft.  The  code  is  already 
being  adopted  in  some  municipalities. 
Work  in  elimination  of  waste,  in  advanc¬ 
ing  voluntary  standardiation  and  inspec¬ 
tion  of  qualities  and  grades,  in  elimina¬ 
tion  of  unnecessary  variation  of  dimen¬ 
sions  of  building  materials,  and  in  the 
simplification  of  specifications  have  been 
undertaken  by  experts  from  the  depart¬ 
ment  at  the  request  of  an  acting  in  co¬ 
operation  with  building  material,  contrac¬ 
tors  and  consumers’  associations,  with 
gratifying  results. 


THIS  year  we  are  experiencing 
phenomenal  winter  activity  in  the 
building  game.  Not  only  in  Phil¬ 
adelphia,  but  throughout  the  country 
there  is  little  sign  of  any  seasonal  curtail¬ 
ment  of  construction  work.  Of  course, 
the  contractor  has  lately  learned  some 
very  valuable  lessons  in  the  matter  of 
winter  building.  A  few  years  ago,  the 
large  building  program  being  carried  on 
this  winter  would  have  been  thought 
most  inadvisable  if  not  impossible.  Of 
course  prices  will  be  high.  Added  pre¬ 
cautions,  necessary  in  cold  weather ;  high 
wages  being  paid;  scarcity  of  materials 
and  transportation  facilities  all  add  cost 
to  the  jobs  planned  for  the  winter.  So 
far  the  weather  has  been  all  in  the  favor 
of  the  builder  and  much  winter  work  has 
been  gotten  well  under  way  before  any 
really  freezing  weather  has  made  pro¬ 
gress  difficult.  In  Philadelphia  twenty- 
five  hundred  houses,  more  than  the  year¬ 
ly  average,  will  be  erected  this  year.  The 
average  is  7,200,  and  so  far  permits  have 
been  issued  for  erection  of  9,318  dwellings 
of  the  one,  two,  and  three-story  type, 
costing  $46,433,620.  Tenements  and 
rooming  houses,  which  were  known  as 
apartment  buildings  until  a  recent  act 
of  the  Legislature  drew  a  distinction, 
bring  the  housing  total  up  to  9,374  build¬ 
ings  costing  $50,354,620.  Permits  iwere 
issued  for  560  houses,  costing  $3,379,050, 
for  November. 


Estimated  cost  of  all  building  for  which 
permits  were  issued  for  the  eleven  months 
of  this  year  is  $106,913,680,  which  is 
nearly  three  times  the  total  for  the  same 
period  of  1921.  There  is  an  increase  of 
1,747  permits,  making  the  total  for  all 
classes  of  construction  21,394. 

While  dwelling  construction  predomi¬ 
nates,  as  has  been  the  rule  throughout 
this  year,  several  other  classes  are  ac¬ 
tive,-^  principally  factories  and  hospitals. 


Nine  manufacturing  buildings  estimated 
to  cost  $1,361 ,500  were  started  last 
month.  Garages,  too,  continue  to  be  ac¬ 
tive,  permits  having  been  issued  for  164 
to  cost  $498,585.  Garages  in  the  base¬ 
ments  of  new  dwellings  are  not  included 
in  this  total. 

A  statment,  compiled  by  William  Gam¬ 
ble,  statistican,  Bureau  of  Building  In¬ 
spection,  follows : 


Character 

Permits 

Operations 

Est.  Cost 

Dwellings,  1  story . 

.  2 

2 

$3,000 

Dwellings,  2  story  . 

.  101 

507 

2,757,105 

Dwellings,  3  story  . 

.  15 

40 

386,000 

Dwellings,  frame  . 

.  8 

9 

42,900 

Tenement  house  . 

.  1 

1 

150,000 

Apartment  house  . 

.  1 

1 

40,000 

Stable  . 

.  1 

1 

1,600 

Manufactories  . 

.....  9 

9 

1,361,500 

Workshops  . 

.  7 

7 

21,300 

Garages  . 

.  150 

164 

498,585 

Office  buildings  . 

.  5 

5 

503,700 

Stores  .  . 

.  8 

8 

303.150 

Warehouses  . 

. ....  5 

5 

87,000 

Schools  . 

.....  2 

2 

735,000 

Hall  . . . 

.  1 

1 

35,000 

Municipal  building  . 

.  1 

1 

14,500 

Hospital  . 

.  1 

1 

1,400,000 

Clubhouse  . 

.  1 

1 

132,000 

Band  buildings  . 

.  3 

3 

805,000 

Places  of  amusement  .  .  . 

.  2 

2 

841,000 

Miscellaneous  buildings  .  . 

.  12 

12 

23,500 

Additions  . 

.  196 

203 

724,590 

Alterations  and  repairs  .  . 

.  363 

376 

473,440 

Miscelleanous  work  . 

.  131 

134 

27,320 

Heaters  . . . 

.  1 

1 

6,075 

Fire  escapes  . 

.  12 

12 

4,840 

Signs  . 

.....  37 

40 

17,680 

Totals  . 

. 1,088 

1,558 

$11,416,730 

PRESIDENT  HARDING  CONFERS 
DISTINCTION  ON  PHILADEL¬ 
PHIA  ARCHTECT 
President  Harding  recently  announced 
the  appointment  of  Milton  B.  Medary, 
Jr.,  prominent  Philadelphia  architect,  as 
a  member  of  the  Federal  Commission  of 
Fine  Arts,  to  succeed  John  Russell  Pope, 
whose  term  recently  expired. 

Mr.  Medary  collaborated  in  preparing 
tentative  and  preliminary  plans  for  the 
Sesqui-Centennial  Exposition. 

He  was  educated  in  the  University  of 
Pennsylvania  School  of  Fine  Arts  and 
has  been  practicing  his  profession  in  Phil¬ 
adelphia  for  more  than  twenty-five  years. 
He  was  at  one  time  second  vice  president 
of  the  American  Institute  of  Architects 
and  also  president  of  the  T-Square  Club 
of  Philadelphia,  and  is  a  member  of  the 
Commission  on  Church  Buildings  of  the 
Episcopal  Church  for  the  Diocese  of 
Pennsylvania  and  chairman  of  the  Com¬ 
mittee  on  Designs  of  Workingmen’s  Vil¬ 
lages,  United  States  Department  of  Labor. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 

The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 


Reference  Directory  for  Arcandctownerfers 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramingo  and  Qlrard  Are.,  Phila. 

Rid  path  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 


BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Are.,  Phila. 
CEJIENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 


COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 
Gibson,  Thomas  F.  .....  Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Praia tt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works. .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

f'earce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phila. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phity. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  8t„  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 
LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St..  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  &  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 

MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . ...435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St...  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St..  St..  Phila 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller.  Henry  M.  . . 46-48-50  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St..  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St..  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

„  .  24th  and  Callowhill  Sts.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

.  SHINGLES  (Asbestos  and  Asphalt). 

Asbestos  Shingle,  Slate  and  Sheathing  Co, 

T  .  _  _  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Pbila. 

SLATE 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co. 


S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 
„  „  ,  ^  „  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Klngsessing  Ave.,  Phila. 
,  ,  STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngsessing  Are. 
_  _  STONE. 

John  D  Lauro . 55  B.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

^  ,  .  STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa. 

TERRA  COTTA  (Architectural). 

Conkling- Armstrong  Terra  Cotta  Co., 

Ketcham,  O.  W . H^^lSthSt!  Phila! 

TERRA  COTTA  SEWER  PIPE. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila 

Carroll,  Thos.  A . 269  S.  11th  St.,  Phila! 

Kmtiaii  -Mosaic  &  Tile  Co . 435  Green  St.,  pntla. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila’ 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila 

Warren -Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F„  Co . .1125  Chestnut  St .  Phila 

Weil,  J.  H„  &  Co . 1304  Arch  St.!'  Phiu! 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheet rock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  Phila 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila! 
WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  ^blla. 

ileck  Bros.  . . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  Bt.,  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill  Pa 

Southern.  Wm.  B„  N.  W.  Cor.  12th  and  Spruce,  Phila! 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila’ 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila! 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Oo . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


‘‘The  Oldest  American  Fire  and  Marine  Insurance  Company” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPLIES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 


Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU  ? 


THE  FAIRLAMB  CO. 


X1S  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesficld  ]Rpofs 

and  Flagging 


Made  with  Heavy  %  to  But  t 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THE  JOHN  D.EMACKCO. 

Philadelphia  it2-s*i6ih*st. 


Roofing  Slate,  Garden  Flagging  and 
all  Slate  Products 
Black,  Green,  Variegated 


J&u&tef&'jGpfurfe- 
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Lest  than  One  Year 
15  Cents  per  Copy 


COMPO  BOARD 


THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work. 

Sample  will  convince  you. 

IMMEDIATE  DELIVERY 


The  Original  and  Real  Article. 
The  only  board,  a  repeater. 

AUTO  TRUCK  SERVICE 


HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK'' 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 

To  Imurm  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


ALLITE 

SOLID  STEEL  SASH 


3000  Lb. 
Test  on 
Joint 
Before 
Indication 
of  Yielding 
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McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingneasing  Avenue 
Philadelphia 


IT  WILL  BE  TO  YOUR  ADVANTAGE  TO  BUY  YOUR  TRACING  CLOTH  FROM  ONE  OF  THE  LARGEST 

IMPORTERS  IN  THE  COUNTRY 

KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia,  Pa. 

“THE  TRACING  CLOTH  HOUSE” 


Architects,  Builders,  Sub-Contractors,  Building 

Material  and  Supply  Concerns!!! 

C.  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

c  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

C.  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 
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Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  7109 
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EXPANDED  METAL  LATH 

&in  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 


CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 


COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 


Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCR 


WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Maiket  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  j  1194  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa. 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

46=48=50  N.  SECOND  STREET,  PHILA.,  PA. 


U 


PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

By  Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 


THecicjBuos.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N.  J.,  Lansdowne,  Fa. 


MORENE  ART  CEMENT 

“The  wall  finish  beautiful 99 

Over  fifty  different  textures  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  —  including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  Race  6150 


¥  ¥"¥  f  \  M  (  Pences,  Railings, 

|  Grilles,  Cellar  Doors, 

*  Fire  Escapes, 

11  71  rj  J**  (  Screens,  Partitions, 

W  1  K  K  S  Elevator  Enclosures, 

(  Machine  Guards. 

BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“  Sphinx  ”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 

Be  sure  the  “Sphinx”  is  on  them. 


F.WEBER  CO. 


Send  for  our  de¬ 
scriptive  Catalog.  1125  Chestnut  Street 


IONA 

Exhaust 

demonstration. 

The  only 
ventilator  that 
shows  you. 


IONA  VENTILATOR  CO.,  Inc.  282VLJ£"Pphiin  st 


HEATING 


BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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As  The  Editor  Sees  It 


INDUSTRY  of  all  kinds  is  still  facing 
a  serious  shortage  of  both  skilled  and 
common  labor.  Steps  being  taken 
to  make  apprenticeship  attractive  were 
discussed  at  length  in  the  Guide  several 
weeks  ago.  This  work  is  still  going  for¬ 
ward.  From  many  localities  come  en¬ 
couraging  reports  of  methods  'being  tried 
which  will  enable  these  communities  to 
take  full  advantage  of  the  Smith-Hughes 
law.  Of  course,  these  experiments  are 
in  their  infancy,  but  they  are  steps  in 
the  right  direction  and  much  good  should 
result  from  efforts  along  these  lines. 

So  far  as  common  labor  is  concerned 
nothing  is  being  done  to  relieve  this  short¬ 
age.  So  many  more  laborers  have  left 
the  country  than  have  come  in  that  the 
shortage  is  assuming  alarming  propor¬ 
tions.  The  only  solution  to  this  problem 
is  a  revision  of  the  present  restrictive 
immigration  laws.  According  to  Manu¬ 
facturers’  News,  during  the  13  months 
ending  ,  July  31,  1922,  only  40,098  com¬ 
mon  laborers  came  into  the  country, 
whereas  105,105  left  America,  leaving  a 
shortage  of  65,007.  William  Nelson 
Pelouze,  Chicago,  President  Pelouze 
Manufacturing  Company,  writes  the 
News  that, 

I  know  of  no  subject  that  should  be  of 
more  vital  interest  to  the  people  of  the 
United  States  today  than  that  which  re¬ 
lates  to  the  matter  of  immigration.  The 
present  immigration  laws  are  entirely  too 


restricted  and  are  inadequate  to  meet  our 
present  economic  conditions. 

There  is  an  urgent  need  for  an  increased 
supply  of  unskilled  labor.  This  class  of 
labor  today,  owing  to  its  scarcity,  is  re¬ 
ceiving  skilled  wages.  The  country  is  in 
dire  need  of  what  is  usually  known  as 
common  labor,  for  employment  in  our 
industries,  on  the  farm  and  in  the  build¬ 
ing  of  our  roads  and  the  cleaning  of  our 
cities. 

The  cost  of  living  is  absolutely  depend¬ 
ent  upon  the  law  of  supply  and  demand. 
The  labor  cost  in  everything  produced  is 
of  such  a  high  percentage  in  proportion 
to  the  material  itself,  that  it  would  seem 
to  behoove  our  government  to  adopt  the 
only  sure  method  of  reducing  the  high 
cost  of  living,  by  enacting  an  immigration 
law  that  will  permit  of  a  larger  supply 
of  labor  in  all  branches  where  a  known 
shortage  exists  and  is  sorely  felt.  - 

William  Butter  worth,  Moline,  Presi¬ 
dent,  Deere  and  Company,  writes  con¬ 
cerning  the  immigration  law : 

We  should  like  to  see  the  law  revised 
so  that — 

(a)  Immigration  would  be  handled 
through  a  non-political  commission. 

(b)  The  selection  of  immigrants  to 
be  made  on  the  other  side. 

(c)  The  number  to  be  admitted  annual¬ 
ly  or  semi-annuallv  to  be  varied  by  the 
demands  here. 

(d!  A  requirement  placed  on  each 
male  immigrant  to  become  a  producer. 


(e)  The  demand  for  labor  on  the  part 
of  any  industrial  or  farming  community 
should  be  cleared  and  approved  first  by 
locality  or  district,  second  by  state,  and 
third  nationally,  before  a  shortage  of  la¬ 
bor  could  be  declared. 

(f)  Great  care  should  be  exercised  by 
our  government  in  selecting  the  right  im¬ 
migration  and  seeing  that  it  becomes  pro¬ 
perly  placed,  and  that  such  immigrants 
are  followed  up  to  insure  that  they  are 
properly  placed  and  on  the  way  to  be 
assimilated  into  American  life. 


FIRE  RESISTIVE  QUALITIES  OF 
FRAME  BUILDINGS  PROTECTED 
BY  STUCCO  AND  PLASTER 
ON  METAL  LATH 
By  wharton  clay.  Commissioner  Asso¬ 
ciated  Metal  Lath  Manufacturers 
Ever  since  its  advent  into  the  building 
field  thirty  years  or  more  ago,  metal  lath 
has  been  recognized  as  a  superior  base 
and  reinforcement  for  plaster.  Its  ori¬ 
ginal  use  was  for  solid  and  hollow  parti¬ 
tions,  curved  ceilings  and  a  base  for  or¬ 
namental  plaster  work  in  fire  resistive 
buildings,  but  since  its  crack  prevention 
ability  was  recognized,  and  as  good  qual- 
itv  of  wood  lath  became  more  and  more 
difficult  to  secure,  it  has  come  to  be  used 
with  increasing  freauency  as  a  base  for 
plaster  in  wood  joisted  or  frame  build¬ 
ings.  In  the  early  days  fire  pre¬ 
vention  was  little  thought  of  and 
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our  great  national  fire  waste  was 
not  realized  by  the  general  public  or  by 
the  insurance  companies,  or  even  by 
building  officials  themselves.  Years  ago, 
however,  building  codes  began  to  call  for 
metal  Jath  as  a  protection  over  furnaces', 
behind  stoves,  around  chimney  breasts 
and  on  positions  where  the  very  nature 
of  all  other  plaster  bases  made  the  desir¬ 
ability  of  metal  lath  most  apparent. 

As  the  fire  prevention  societies  began 
studying  these  questions,  they  immediate¬ 
ly  took  up  the  recommendation  of  metal 
lath  and  have  consistently  carried  these 
recommendations  out  in  their  writings. 
However,  the  dependents  upon  metal  lath, 
and  its  relative  superiority  over  other 
lathing  bases  was  largely  a  matter  of  ex¬ 
perience  in  the  field  where  many  notable 
instances  were  encountered  in  which  met¬ 
al  lath  stopped  fires.  It  was  also  largely 
based  upon  “horse  sense”  from  a  knowl¬ 
edge  of  the  material  itself,  its  incom¬ 
bustibility  and  its  ability  to  hold  the  plas¬ 
ter  in  place  with  the  minimum  of  crack¬ 
ing  and  the  maximum  of  bonding  or  kevs. 

As  the  expense  of  testing  materials 
for  their  resistive  features  is  so  great, 
the  building  fraternity  has  been  denied 
scientific  comparison  between  materials 
and  even  today  the  published  informa¬ 
tion  on  tests,  is  inadequate  and  there  is 
not  anywhere  an  unbiased  list  of  the  ac¬ 
tual  duration  /under  standard  fire  test 
conditions  of  even  the  materials  which 
have  been  tested.  It  is,  therefore,  very 
timely  and  I  ami  vpry  glad  to  be  in  a 
position  to  announce  for  the  first  time, 
the  results  of  a  series  of  tests  at  the  Un¬ 
derwriters’  Laboratories  on  metal  lath 
and  plaster  and  stucco. 

Before  going  into  detailed  information 
on  this,  however,  I  wish  to  make  a  few 
observations :  Considerations  of  fire  re¬ 
sistive  qualities  of  various  constructions 
are  based  upon  several  factors.  The  in¬ 
surance  company  which  bases  the  insur¬ 
ance  loss  has  different  considerations  to 
weigh  from  those  of  the  building  official. 
The  building  officials’  consideration  is 
primarily  safety  to  life  and  secondarily 
safety  to  property.  The  .underwriters 
must  consider  first  of  all  the  question  of 
minimizing  the  spread  of  fire  within  its 
place  of  origin,  so  that  the  dollar  and 
cents  loss  will  be  low,  but  they  are  also 
just  as  much  concerned  with  the  salvage 
value  of  the  property.  Therefore,  they 
have  always  given  a  greater  consideration, 
(by  lower  insurance  premiums),  to  the 
masonry  wall  building  than  to  the  frame 
wall  dwelling,  even  though  the  interior 
construction  may  be  identical. 

In  fact  thle  flattest  statistics  indicate 
greater-  percentage  .  of  fires  in  masonry 
walled  '.tfistp  ;f.ra*fie  ;  walled  buildings  of: 
the  same  'inferior'  cbn'Structior.  The  urA 
derwriter  has  also  been  !  justified  in  this 
by  the  factor  of  communication  of  fires, 
- — not  so  much  from  a  question  of  the 


actual  communication  of  the  fire  as  from 
the  question  of  the  greater  damage  to 
painted  siding  than  to  masonry  if  a  fire 
be  in  the  vicinity.  For  if  the  fire  is  really 
severe,  it  will  enter  by  the  unprotected 
windows  anyway.  The  lower  insurance 
rate  on  masonry  has  lead  many  people  to 
.-.1  greater  security  from  fire  in  a  mason¬ 
ry  than  in  a  frame  house  when,  as  a 
matter'fof  fact,  they  are  about  equal  as 
regard  to  safety  to  life,  which  is  the  build¬ 
ing  official’s  prime  concern. 

Perhaps  safety  from  communicating 
fires  is  not  far  from  equal,  if  the  masonry 
walls  do  not  have  protected  window  open¬ 
ings.  This  has  been  demonstrated  in  a 
very  spectacular  way  in  the  recent  ten 
million  dollar  fire  in  Chicago,  where  the 
communication  was  largely  through  un¬ 
protected  openings  in  heavy  masonry 
wralls  and  finally  reached  the  first-class 
“fireproof”  Burlington  office  building 
where  the  interior  damage  was  about  the 
same  extent  as  it  would  have  been  in  any 
other  kind  of  building. 

In  fact,  the  general  misunderstanding 
as  to  the  superiority,  from  a  fire  protec¬ 
tion  standpoint,  of  masonry  walls  over 
other  walls,  led  to  a  very  kindly  note  of 
caution  to  the  Brick  Manufacturers  by 
Prof.  I.  H.  Woolson,  Consulting  Engin¬ 
eer  of  the  National  Board  of  Fire  Under¬ 
writers,  at  one  of  their  annual  conven¬ 
tions.  Prof.  Woolson  said  in  part: 

As  usuallv  constructed,  I  doubt  if  the 
average  brick  building  as  a  whole  has  a 
fire  resistance  of  over  10  per  cent,  of  that 
of  its  walls.  This  is  discreditable  to  our 
engineering  and  architectural  intelligence, 
and  productive  of  shameful  economic 
waste  of  manufactured  resources. 

I  hope  to  win  your  aid  in  securing  the 
introduction  of  such  proper  construction 
straws  into  brick  buildings  as  will  make 
them  really  efficiently  fire-resistive. 

Let  me  say,  right  here,  that  the  defects 
which  I  shall  criticise  are  by  no  means 
peculiar  to  brick  buildings.  They  are 
jiust  as  prevalent  in  hollow  tile,  stone  and 
concrete  buildings. 

Millions  of  bricks  are  used  each  year 
in  buildings  of  simple  architecture  and 
modest  cost,  They  are  undoubtedly  less 
liable  to  complete  destruction  by  fire  than 
wooden  buildings,  but  are  by  no  means 
as  fire-resistive  as  they  should  be,  nor 
are  they  as  safe  as  the  public  is  taught  to 
believe. 

Let  us  give  prompt  praise  to  the  brick 
industry  for  their  co-operation.  The 
Common  Brick  Association  issues  a  pam¬ 
phlet  with  each  one  of  the  plans  which 
they  sell,  stating  as  follows : 

It  is  not  the  intent  of  those  advocat¬ 
ing  brick  side  walls  to  give  a  false  sense 
;c*f  safety  to  the  occupants  of  such  a  house. 
:  The  interior  partitions,  the  floors,  the 
roof  and  basement  ceilings  are  all  sub¬ 
ject  to  attack  by  fire,  and  the  most  in- 
(Continued  on  page  818) 


REMEMBER!! 
TO  BUY 

SEMET  SOLVAY  COMPANY’S 

KONAX 

When  In  the  market  for 

Integral  Waterproofing 
Accelerating  and  Hardening 
Anti-Freeze  Compounds 

For  your  next  job  of  concrete  floor*,  roads 
pavements,  foundation  masonry  and  cement 
Mortar  for  brick  or  stone  masonry 

Users  of  KONAX  enjoy  the  benefit  of  quality 
and  service  at  lowest  price  due  to  the 
manufacturer’s  position  in  chemical  industry 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Philadelphia  Warehouse  Stock 
Spruce  2297 


MITCHELL  BROS. 
Carpenters,  Builders  and  Contractors 
2125  Race  St.,  Phila. 

Bell,  Locust  0812  Keystone.Re.ee  6062 


Wells  -  Soundings 
Test  Borings 

Artesian  Well 
Drilling  Co. 

Bell  Phone, Kensington  1218 

Aramingo  &  Girard  Ave.,  Philadelphia 
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Character  of  Material  and  Equipment  Required:  Advance  Information  in  Every  Phase  of  New  Construction 


Residences  and  Garage  (28),  Fifty-fourth. 
and;  Montgomery  avenue,  $275,000.  Architect, 
Karl  F.  Otto,  3  North  Nineteenth  street, 
Philadelphia.  Owners,  Sylvania  Realty  Cont. 
Co.,  3  North  Nineteenth  street,  Philadelphia. 
Brick,  2  stories,  16x43  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heat,  electric  light,  tile 
work,  garages  .in  basements.  Plans  in  pro¬ 
gress. 

Residences  and  Garages  (12),  Sixty-eighth 
street,  Upland  street  and  Kingsessing  avenue, 
Philadelphia.  Architect,  Fred  N.  Greisler, 
1035  Walnut  street,  Philadelphia.  Brick,  2 
stories,  16x45  feet,  slag  roof,  hardwood  and 
pine  floors,  hot  water  heating,  electric  light, 
cement  work.'  Plans  in  progress. 

^Residences  (29),  Eighteenth  and  Medary 
avenue,  Philadelphia.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owners,  Charles  A.  Mahon,  5530  North  Fifth 
street,  Philadelphia.  Brick,  2  stories,  16x38 
feet,  slate  and  slag  roof,  hardwood  and  pine 
floors,  cement  floors,  hot  water  heating,  elec¬ 
tric  lighting,  tile  and  marble  work  (garages 
in  basements).  Plans  in  progress.  Owner 
will  be  ready  for  sub-bids  in  one  week. 

Building,  41  North  Seventh  street,  Phila¬ 
delphia.  Architect,  Frank  E.  Hahn,  1112 
Chestnut  street,  Philadelphia.  Owner,  Mor¬ 
ris  Sklar,  1020  Arch  street,  Philadelphia.  De¬ 
tails  undecided.  Plans  in  progress. 

Building  (alts.),  Broad  and  Manning 
streets,  Philadelphia.  Architect,  David  B. 
Bassett,  1520  Locust  street,  Philadelphia. 
Owners,  Community  Trust  Co.,  care  of  archi¬ 
tect.  General  alterations.  Plans  in  progress. 

Twin  Residence,  Lincoln  Drive,  Philadel¬ 
phia.  Architect,  John  J.  Carroll,  34  South 
Seventeenth  street,  Philadelphia.  Owner, 
Harry  D.  Carson,  care  of  architect.  Stone 
and  stucco,  2 y2  stories,  40x46  feet,  slate  roof, 
pine  and  oak  floors,  iron  work,  hot  water 
heating,  electric  lighting,  tile  work.  Archi¬ 
tect  will  be  ready  for  bids  in  ten  days. 

Stores  (2)  and  Residence,  Sixty-eighth  ave¬ 
nue  and  York  road,  Philadelphia.  Architect, 
Karl  F.  Otto,  3  North  Nineteenth  street, 
Philadelphia.  Owner,  Theodore  M.  Boesch, 
Otis  Building,  Philadelphia.  Brick,  2  sto¬ 
ries,  18x60  feet,  slag  roof,  pine  floors,  metal 
ceilings,  metal  bulks,  plate  glass,  hot  water 
heat,  electric  lighting.  Owner  will  take  bids. 


Building  (add.  and  alts,),  1226  Ridge  ave¬ 
nue,  Philadelphia.  Architects,  W.  Many  Stan¬ 
ton  and  Stanley  Potter  Stewart,  1524  Chest¬ 
nut  street,  Philadelphia.  Engineers,  Marshall 
&  Pennell),,  1524  Chestnut  street,  Philadelphia. 
Owner,  Parkway  Baking  Company,  premises. 
Reinforced  concrete,  brick  and  steel,  2  stories, 
ground  floor  and  basement,  97x87x39  feet,  ir¬ 
regular,  composition  roof,  maple  and  cement 
floors,  metal  lath,  floor  hardener,  fire  doors, 
rolled  steel  sash  and  skylights,  demolition 
(heating,  electric  work  and  plumbing  reserv¬ 
ed).  Architects  taking  bids  due  December 
27th. 

Building  (alts,  and  add,),  224  to  230  South 
Broad  street,  Philadelphia.  Architects,  Maga- 
ziner,  Eberhard  &  Harris,  603  Chestnut  street. 
Owner,  A.  M.  Greenfield,  Fifteenth  and  Chest¬ 
nut  streets,  Philadelphia.  Brick,  cut  stone, 
steel  and  granite,  4  stories,  40x26  feet,  tin 
roof,  composition,  cement  and  maple  floors, 
metal  lath,  dumb  waiters,  waterproofing,  iron 
work,  floor  hardener,  bond,  kalamein  doors 
and  sash,  tile  and  marble  work,  demolition, 
Architects  taking  bids  due  December  21st  at 
noon. 

Rebuilding  Shelter  over  coal  pockets,  be¬ 
tween  Berks  and  Norris  streets,  East  of  P.  G. 
N.  Elevated  and  P.  and  R.  R.  R.  Architect, 
private  plans.  Owners,  Philadelphia  &  Read¬ 
ing  R.  R,  Co.,  Reading  Terminal,  Philadel¬ 
phia.  Carpentry,  mill  work,  46x450  feet,  slag 
roof,  bond,  iron  work.  Owners  taking  bids 
due  December  22nd. 

Store  (alts.),  Harrison  and  Griscom  streets, 
Philadelphia.  Architects,  Lachman  &  Mur¬ 
phy,  Drexel  Building,  Philadelphia.  Owner, 
Miss  C.  L.  Weidenmiller,  care  of  architects. 
Brick  work,  concrete  and  cement  work,  cut 
stone,  steel  and  iron  work,  slag  roof,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work,  plumb¬ 
ing,  painting.  Architects  taking  bids  due 
December  29th. 

Supplies,  Purchasing  Agent,  Philadelphia. 
Owners,  City  of  Philadelphia,  Ofiice  of  Pur¬ 
chasing  Agent,  Thomas  F.  Armstrong,  312 
City  Hall,  Philadelphia.  Asphalt  sand,  binder 
stone,  limestone  dust  and  asphalt  cement. 
Owners  taking  bids  due  December  28th  at 
noon, 

Service  Building,  3020-32  Market  street, 
Philadelphia.  Architect,  Philip  -S.  Tyre,  1509 


Arch  street,  Philadelphia.  Owner,  Reynold 
H.  Greenberg,  Morris  Building,  Philadelphia, 
for  Guy  A.  Willeys  Motor  Co.,  Broad  and  Vine 
streets.  Brick,  cut  stone,  terra  cotta  and 
steel,  4  stories,  22l0xl22  feet,  slag  roof,  ce¬ 
ment  floors,  dampproofing,  iron  work,  bond, 
hollow  metal  skylights,  rolled  steel  sash,  mar¬ 
ble  and  terrazzo  work,  demolition.  Architect 
taking  bids  due  December  26th. 

Supplies  and  Miscellaneous  Work,  Philadel¬ 
phia.  Owners,  Department  of  Public  Works, 
Bureau  of  Highways,  Frank  R.  Caven,  Direc¬ 
tor,  216  City  Ball,  Philadelphia.  Grading,  as¬ 
phalt  paving,  grading  and  improvement  on 
Bensalem  Branch  of  the  Roosevelt  Boulevard, 
steel  percolator  tanks,  vitrified  pipe  conduits. 
Owners  taking  bids  due  December  28th  at 
noon.  Inquire  Room  232. 

Residences  (20),  5400-38  Woodcrest  avenue, 
Philadelphia,  $282,000.  Architect,  private 
plans.  Owner,  Daniel  Crawford,  Jr.,  3904 
Chestnut  street,  Philadelphia.  Stone,  3  sto¬ 
ries,  21k50  feet,  slate  roof,  hot  water  heat, 
electric  light,  oak  and  pine  floors,  tile  work. 
Owner  will  build. 

Garages  (2),  West  side  Leiper  street,  North 
of  Arrott  street,  Philadelphia,  $18,000.  Ar¬ 
chitect,  private  plans.  Owner,  William  R. 
Bratton,  4803  Leiper  street,  Philadelphia. 
Brick,  1  story,  35x175  feet  and  17x175  feet, 
slag  roof,  cement  floors,  electric  lighting. 
Owner  will  build. 

Building  (fire  repairs),  Northwest  Corner 
Twenty-ninth  and  Ellsworth  streets,  $8,000. 
Architect,  private  plans.  Owner,  John  J. 
Wilson,  on  premises.  General  repairs,  car¬ 
pentry,  mill  work,  painting,  plastering.  Own¬ 
er  will  build. 

Store  and  Storage  Building  (add.),  South¬ 
west  Corner  Moyamensing  avenue  and  Ise- 
minger  street,  Philadelphia,  $7,000.  Archi- 
t’ect,  private  plans.  Owner,  J.  Colamin,  102 
■Shunk  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  39x12  feet,  31x35  feet,  slag  roof,  pine 
floors,  electric  lighting.  Owner  will  build. 

Store,  Storage  and  Office  (add.  and  alts.), 
1809-11  Callowhill  street,  Philadelphia,  $5,000. 
Architect,  private  plans.  Owners,  Smith-Har- 
dican  Co.,  1606  Cherry  street,  Philadelphia. 
Brick,  2  stories,  32x40  feet,  slag  roof,  steam 
heat,  electric  light,  yellow  pine  floors.  Own¬ 
ers  will  build. 


Combined  Transit  and  Level,  $7 5 

Regular  Price  the  Country  Over — $90.00 

OWN  AN  UP-TO-DATE  LEVEL 
AND  AVOID  COSTLY  MISTAKES! 

Drawing  Instruments  and  Supplies 
Blue  and  Brown  Printing 

J.  H.  WEIL  &  COMPANY 

1304-  Arch  Street  (8th  Floor)  Philadelphia,  Pa. 


Reinforced  Concrete 
and  Cement  Work 

Get  our  estimate  first  on 
“THAT  CEMENT  JOB” 


FREDERICK  MASSIAH 


S.  E.  Cor.  Juniper  and  Cypress  Sts. 

Bell  Phone— Walnut  4165  DUII  Ah  FI  DHIA 

Keystone  Phone— Race  3760  NIILHI/Li.rillH 


BUILDING  LUMBER 


KEYSTONE  PHONE: 

Park  2252 


BELL  PHONE: 

Market  2575 


Geo.  W.  Kugler  &  Sons  Co. 

915  New  Market  St.,  Phila. 

Green  St.  Wharf  GOOD  WOOD  BOXES 
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BUILD  WITH 

ROCBOND 

EXTERIOR  STUCCO 
STONE-TONE  STUCCO 
INTERIOR  PLASTER 
FLOORING 

Beautiful  -  Economical — Durable 
For  Old  and  New  Homes 

Write  for  Booklet  to 

DANIEL  C.  SINCLAIR 

Contractor  and  Distributor 

203  Wildwood  Avenue 

East  Lamdowne,  Pa. 


0.  W.  KETCHAM 

Manufacturer  of 

Ornamental  Terra 
Cotta 

Face  Brick 

Hollow  Tile 
Paving  Brick 
Roofing  Tile 


Office  (add.),  815  East  Chelten  avenue,  Phil¬ 
adelphia,  '$3,000.  Architect,  private  plans. 
Owners,  Parker  &  Spaeth,  2012  East  Chelten 
avenue,  Philadelphia.  Brick,  1  story,  15x14 
feet,  slag  roof,  pine  floors,  electric  light. 
Owner  will  build. 

Poultry  and  Slaughter  House  (add.),  3726 
Poplar  street,  $3,000.  Architect,  private 
plans.  Owmer,  Harry  Beiderman,  843  North 
Fortieth  street,  Philadelphia.  Brick,  1  story, 
16x55  feet,  slag  roof,  cement  floors.  Owner 
will  build. 

Garage,  17-19-21-23  East  Upsal  street,  Phila¬ 
delphia,  $2,000.  Architect,  private  plans. 
Owner,  Daniel  Josephson,  5405  Walnut  street, 
Philadelphia.  Brick,  1  story,  80x18  feet,  slag 
roof,  cement  floors.  Owner  will  build. 

Store  (add.),  929  South  Fourth  street,  Phil¬ 
adelphia,  $2,000.  Architect,  private  plans. 
Owner,  David  Felsher,  5832  Catharine  street, 
Philadelphia.  Brick,  3  stories,  20x26  feet, 
slag  roof,  pine  floors.  Owner  w'ill  build. 

Garage,  East  side  Oxford  avenue,  South  of 
Cottman  street,  $2,000.  Architect,  private 
plans.  Owner,  Harry  Smith,  1016  Cottman 
street,  Philadelphia.  Brick,  1  story,  23x54 
feet,  slag  roof,  cement  floors.  Owner  will 
build. 

Boiler  House,  Southeast  Corner  Swanson 
and  Ritner  streets,  $2,000.  Architect,  pri¬ 
vate  plans.  Owners,  Charles  Johnson  Co.,  on 
premises.  Iron,  1  story,  15x30  feet,  corru¬ 
gated  iron  siding  and  roof.  Owner  will  build. 

Stable,  South  side  Bell  Mills  Road,  West 
of  Germantown  avenue,  $2,000.  Owner,  Frank 
K.  Stahl,  2711  North  Park  avenue,  Philadel¬ 
phia.  Stone,  1  story,  irregular  size,  slate  roof. 
Owmer  will  build. 

Residences  (25),  Beaumont  avenue,  between 
Fifty-fifth  and  Fifty-sixth  streets,  $102,000. 


Architect,  private  plans.  Owner,  R.  H.  Pugh, 
Ridge  and  Girard  avenues,  Philadelphia. 
Brick,  2  stories,  18x32  feet,  slag  roof,  oak  and 
pine  floors,  hot  water  heating,  electric  light¬ 
ing,  tile  work.  'Owner  will  build. 

Warehouse,  Broad  street.,  South  of  Curtin 
street,  Philadelphia,  $10,000.  Architect,  pri¬ 
vate  plans.  Owners,  E.  H.  Vare  Const.  Co., 
1120  Race  street,  Philadelphia.  Corrugated 
iron,  1  story,  75x400  feet,  cement  floor.  Own¬ 
ers  will  build. 

Fire  Houses  (2)  (alts.),  No.  18,  1920  Cal- 
lowhill  street,  and  No.  30,  3546  Germantown 
avenue,  Philadelphia.  Architect,  private 
plans.  Owners,  Department  of  Public  Prop¬ 
erty,  Bureau  of  Public  Safety,  F.  H.  Oaven, 
Director,  216  City  Hall,  Philadelphia.  Gen¬ 
eral  alterations.  Owners  taking  bids  due  De¬ 
cember  29th  at  noon.  Plans  may  be  obtained 
from  Room  117.  Deposit,  $5.00. 

Supplies,  Board  of  Education,  Philadelphia. 
Owners,  Board  of  Education,  Nineteenth 
above  Chestnut  street,  William  Dick,  secre¬ 
tary.  Playground  supplies,  lumber,  shade, 
cloth  material.  Owners  taking  bids  due  Jan¬ 
uary  4th  at  noon. 

Hospital  (alts,  and  add.  to  property), 

1810-12  Spring  Garden  street,  Philadelphia. 
Architect  selected,  Amos  W.  Barnes,  22  South 
Seventeenth  street.  General  alterations  and 
additions.  Preliminary  plans  in  progress. 

Warehouse,  Germantowm  avenue  and  Roy 
street,  Germantown,  Philadelphia.  Architect, 
,T.  W.  Thompson,  703  South  Sixtieth  street, 
Philadelphia.  Owners,  North  Philadelphia 
Supply  Co.,  care  of  architect.  Brick,  slow 
burning  construction,  3  stories,  30x90  feet, 
slag  roof,  pine  floors,  cement  w-ork,  electric 
light,  rolled  steel  sash.  Preliminary  plans  in 
progress. 

Aw&ffd©dl 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Philadelphia,  121-125  N.  18th  St. 
New  York,  1170  Broadway 
Washington,  Home  Life  Building 
Baltimore,  Baltimore-American  Bldg. 


Terra  Cotta  Works,  Crum  Lynne,  Pa. 


WeDrill  Wells  and  Get  Water 

Test  Borings  and 
Soundings 

Let  Ub  Submit  Prices 

Ridpatn  &  Potter  Co. 

22nd  4  Cambria  Sts. 
Phila.  Pa. 


Printing  Establishment,  Thirty-fourth  and 
Market  streets,  Philadelphia,  $500,000.  Archi¬ 
tect,  Clarence  E.  Wunder,  1415  Locust  street, 
Philadelphia.  Owners,  Stephen  Greene  &  Co., 
Sixteenth  and  Arch  streets,  Philadelphia.  Re¬ 
inforced  concrete  and  brick,  3  stories,  175x200 
feet,  slag  roof,  wood  block  and  concrete 
floors,  waterproofing,  dampproofmg,  iron  work, 
fire  doors,  rolled  steel  skylights,  tile  and  mar¬ 
ble  work  (heating,  electric  work,  plumbing, 
sprinklers  and  power  plant  reserved).  Con¬ 
tract  awarded  to  Hughes-Foulkrod  Co.,  Com¬ 
monwealth  Building,  Philadelphia. 


Factory  Building,  Southwest  Corner  Water 
and  Mifflin  streets,  $200,000.  Architect,  Clar¬ 
ence  E.  Wunder,  1415  Locust  street,  Philadel¬ 
phia.  Owners,  Schldter  Delicatessen  Co.,  1909 
South  Front  street,  Philadelphia.  Brick,  gran¬ 
ite,  steel  and  concrete,  4  stories  and  basement, 
60x88  feet,  slag  roof,  asphalt  and  cement 
floors,  hollow  tile,  metal  lath,  metal  ceilings, 
dampproofing,  terra  cotta,  iron  work,  floor 
hardener,  bond,  fire  and' kalamein  doors,  hol- 
1owt  metal  skylights,  rolled  steel  sash,  demo¬ 
lition,  tile  work  (heating,  electric  work, 
plumbing  and  elevators  reserved),  cork  insu- 


ADELHELM  &  PHILLIPS 

STRUCTURAL  STEEL  &  IRON 

1511  Sansom  Street 
Philadelphia 

Design-Shop  Details-Fabrication-Erection 


TRANSITS 

USEFUL  and  CONVENIENT 

LEVELS 

$40.00  . 

Architects  and  Builders  must  see  these 

$25.00 

complete 

Instruments  \o.  appreciate  them. 

complete 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  5071-2 

15 is  SANSOM  STREET 
PHILADELPHIA  A  PENNSYLVANIA 

Race  6010 

Good  Work  Quick  Service 

BLUE  PRINT  SHOP 

-Spruce  5293  1520  Sansom  Street.  PHiladelpHia  Koystsn.  Phone- 
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latioii. '  Contract  awarded  to  Cramp  &  Co., 
Denckla  Building,  Philadelphia. 

Mill  Building,  Clearfield  and  A  streets,  Phil¬ 
adelphia.  Architect,  Leroy  B.  Rothschild,  215 
South  Broad  street,  Philadelphia.  Owners, 
Harry  C.  Aberle  &  Co.,  on  premises.  Rein¬ 
forced  concrete  and  brick,  1  story  add.,  195x89 
feet,  slag  roof,  cement  floors,  iron  work,  de¬ 
molition,  rolled  steel  doors,  hollow  metal  sash 
and  skylights  (heating,  plumbing,  electric 
work  and  elevators  reserved).  Contract 
awarded  to  Nelson  Pedley  Const.  Co.,  Inc., 
1615  Spruce  street,  Philadelphia. 

Building  (alts.),  23-25-27-29  South  Nine¬ 
teenth  street,  Philadelphia.  Architect,  Prank 
E.  Hahn,  1112  Chestnut  street,  Philadelphia. 
Owner,  Albert  M.  Greenfield,  Fifteenth  and 
Chestnut  streets.  Brick  work,  cement  work, 
plastering,  demolition,  hot  water  heating, 
electric  lighting,  roof  repairs,  sheet  metal 
work,  mill  work,  painting,  glazing,  hardware, 
iron  work.  Contract  awarded  to  B.  Bornstein, 
1318  Wingohocking  street. 

Parochial  School,  Sixty-eighth  and  Lans- 
downe  avenue,  Philadelphia,  $150,000.  Archi¬ 
tect,  Paul  A.  Monaghan,  1218  Chestnut  street, 
Philadelphia.  Owners,  St.  Callista’s  Roman 
Catholic  Church,  care  of  Rev.  Daniel  S.  Cooni- 
han,  on  premises.  Reinforced  concrete,  brick 
and  steely  3  stories,  142x62  feet,  slag  roof, 
maple  floors,  metal  lath,  metal  window  guards, 
iron  work,  bond,  electric  lighting.  Contract 
awarded  to  Doyle  &  Co.,  1519  Sansom  street, 
Philadelphia. 

Fire  Stations  (2),  Nos.  6  and  21,  826  New¬ 
market  street  and  1118  East  Montgomery  ave¬ 
nue,  Philadelphia.  .  Owners,  Bureau  of  City 
Property,  Department  of  Public  Works,  216 
City  Hall,  Philadelphia.  Reinforced  concrete 
and  brick  work,  mill  work,  hardware,  steel 
work,  bond.  Contracts  awarded:  No.  6,  E.  C. 
Durell,  1713  North  Twenty-fourth  street,  Phil¬ 
adelphia,  $1,876;  No.  21,  E.  C.  Durell,  1713 
North  Twenty-fourth  street,  Philadelphia, 
$2,124. 

Warehouse,  Thirty-first  and  Master  streets, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  American  Stores  Co.,  Nable  and  York 
streets,  Philadelphia.  Reinforced  concrete 
and  brick,  6  stories,  400x100  feet.  Contract 
for  shell  of  building  awarded  to  Turner  Const. 
Co.,  1713  Sansom  street,  Philadelphia. 

Kintergarden  Building,  Coulter  street,  Ger¬ 
mantown,  Philadelphia.  Architects,  Heacock 
&  Hokanson,  Bailey  Building,  Philadelphia. 
Owners,  Germantown  Friends’  School,  on 
premises.  Brick,  hollow  tile,  stucco  and  cut 
stone,  1  story,  30x73  feet,  slate  roof,  oak  and 
cement  floors,  metal  lath,  iron  work,  hot  wa¬ 
ter  heating,  electric  lighting,  tile  work.  Con¬ 
tract  awarded  to  Specht  &  Sperry,  Heed  Build¬ 
ing,  Philadelphia. 

Residence,  Cresheim  road,  Chestnut  Hill, 
Philadelphia.  Architects,  Wallace  &  Warner, 
1012  Walnut  street,  Philadelphia.  Owner, 
Harold  Nason,  1714  Chestnut  street,  Philadel¬ 
phia.  Stone  and  stucco,  2 y2  stories,  52x50 

TRIDENT 

WATER  METERS  * 

For  New  and  Old  Properties 
PHILADELPHIA  METER  CO. 

942  Real  Estate  Trust  Bldg.,  Philadelphia 


feet,  shingle  roof,  oak  and  pine  floors,  hot 
water  heating,  electric  lighting,  tile  work. 
Contract  awarded  to  Ralph  C.  Borthwick, 
8018  Germantown  avenue. 

Residence  and  Store  (alts,  and  add.),  North¬ 
west  Corner  Broad  and  Jackson  streets,  Phila¬ 
delphia,  $8,000.  Owner,  William  H.  Hascher, 
.3300  Kensington  avenue,  Philadelphia.  Brick, 
1  story,  1714x7  feet,  slag  roof,  hardwood  and 
pine  floors,  electric  lighting,  tile  work.  Con¬ 
tract  awarded  to  H.  Slavitt,  5136  Haverford 
avenue,  Philadelphia. 

Residence  and  Garage,  Fanshawe  street, 
West  of  Oakley  street,  $6,000.  Architect,  pri¬ 
vate  plans.  Owner,  William  Bell,  '3413  Ella 
street,  Philadelphia.  Brick,  2  stories,  22x30 
feet,  12x12  feet,  garage,  1  story,  shingle  roof, 
electric  lighting,  oak  and  pine  floors.  Con¬ 
tract  awarded  to  Walter  C.  Johnson,  4601 
Ella  street. 

Residences  and  Garages  (26),  Sixty-fifth 
and  Paschall  avenue,  $128,000,  Architect,  pri¬ 
vate  plans.  Owner,  Annie  Lein,  2118  South 
Sixty-fifth  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  15x30  feet,  12x10  feet  and  16x45  feet, 
slag  roof,  electric  lighting.  Contract  awarded 
to  Levin  Brothers,  1311  Commonwealth  Build¬ 
ing. 

Stable  (alts,  and  add.),  660-62  North  For¬ 
ty-first  street,  Philadelphia,  $2,600.  Architect, 
private  plans.  Owner,  John  L.  Hermann,  4136 
Lancaster  avenue,  Philadelphia.  Brick,  1 
story,  30x42  feet,  slag  roof,  pine  floors,  elec¬ 
tric  work.  Contract  awarded  to  Leonard  Will, 
651  North  Frazier  street,  Philadelphia. 

Store  (add.),  Southwest  Corner  Fifth  and 
Vine  streets,  Philadelphia,  $2,500.  Architect, 
private  plans.  Owner,  Alex.  Edelman,  1025 
Girard  avenue,  Philadelphia,  Brick,  1  story, 
16x25  feet,  slag  roof,  pine  floors.  Contract 
awarded  to  Belinsky  Brothers,  2637  South 
Ninth  street. 

Residence  and  Store  (add.),  3958  Market 
street,  Philadelphia,  $2,400.  Architect,  pri¬ 
vate  plans.  Owner,  Charles  Essig,  3927  Lud¬ 
low  street,  Philadelphia.  Brick,  1  story,  13x26 
feet,  slag  roof,  pine  floors.  Contract  awarded 
to  W.  L.  Barton,  2108  Sedgley  avenue,  Phila¬ 
delphia. 

Garage,  445  Fairmount  avenue,  Philadel¬ 
phia,  $6,000.  Architect,  private  plans.  Own¬ 
er,  Henry  R.  Abrams,  1500  North  Seventh 
street,  Philadelphia.  Brick,  2  stories,  17x73 
feet,  slag  roof,  steam  heat,  cement  floors.  Con¬ 
tract  awarded  to  M.  Yellin,  712  North  Frank¬ 
lin  street,  Philadelphia. 

Building  (alts.),  South  side  Fitzwater  street, 
West  of  Sixteenth  street,  $3,000.  Architect, 
private  plans.  Owners,’  Murphy  Brothers, 
Southwest  Corner  Sixteenth  and  Fitzwater 
streets.  General  alterations..  Contract  award- 


W  oodoleum 
Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street,  Philadelphia 


PAGE  WIRE 

FENCE 


— -ARMCO 
INGOT  IRON  V 

A  Lasting  Combination 

Estimates  We  Erect 

Furnished  Complete 

HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Bell  Phone.  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing.  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


COLD  WEATHER  WILL  NOT  STOP  WORK 

With  Concrete  —  Cement  —  Plaster  —  Mortar 
IF  YOU  USE 

“CONWATCO  MIX” 

Prevents  Freezing  above  12°  Increases  Tensil  Strength  Waterproofs  and  Hardens 

CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 
PHILADELPHIA,  PA. 


WILLIAM  H.  RIDDLE 

Hauling  (Contractor 

1 1  lO  So.  31st  Street,  Philadelphia 

Oregon  09 1  3  W 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


The  Practical  Roof  for 
The  Ideal  Home 

AMBLER  ASBESTOS 
SHINGLES 

Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


CYCLONE  CHAIN  LINK  INVINCIBLE  FENCING 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it's  made  of  Asbestos  we've  got  it 


GUY  CROYLE 

Office 

Heath  Road 


Masonry- 

Excavating 


ROAD,  CEMENT,  CONCRE 


Hot  Water 


all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.’'  Very 
efficient ! 


BORDEN  STOVE  CO. 


10  26  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decoraiing  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4625  Spruce  874© 


For  a  Beautiful,  G 
Home.  The  firrr 
recognized  Standard 
Services.  Avail  you. 
Write  for  Literature 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 
Our  Heating:  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


Phone  Spruce  7566 

Fencing,  Wire  or  Iron,  Built  for  Any  Purpose 

For  Industrial  Plants  of  all  Kinds,  Shipyards  and  Water-front 
Properties,  Cotton  Mills,  Oil  Refineries,  City  Power  and 
Pumping  Stations,  Reservoirs,  etc.  Special  Fencing  and 
Gates  Built  for  any  Purpose.  Wire  Work  of  all  Kinds. 

Advisory  Service  Free 
Look  for  the  Red  Teg  Mark  of  Quality 

CYCLONE  FENCE  COMPANY 

3 OS  Franklin  Trust  Building,  Philadelphia 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

R  O  O  F  I  KT  O 
VENTILATION 

WALTER  H.TINNEY  CO 

63rd  &  Woodland  Ave.,  Philadelphia 


nfortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


Frederick  Centrifugal  Pumps  for  Any  Service 

Single  or  Muti-Stage  Types 

PUMPS 

For  General  Service,  Water  Works,  Boiler  Feed,  Paper  Pulp,  Hot  Wells,  Spray 
Ponds,  Condemsate,  Condensers,  Irrigation,  Sewage,  Mine  Service,  Cooling  Towers. 

FREDERICK  IRON  AND  STEEL  CO. 


Catalog  on  request 

CALL 

Lombard  1565 


L.  L.  PRATT  T.  M.  PLATT 

PRALATT  EQUIPMENT  CO. 

722  DREXEL  BUILDING  District  Manager. 


Bell  Phone:  Market  3158  Keystone  Phone:  Main  5145 

ROMAN  MOSAIC  &  TILE  CO.,  Inc. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


INTERIOR  CABINET  WORK 

BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone — Park  1674 


Bell  Telephone 


Face  Brick: 
Paving  Brick 


Ornamental  Terra  Cotta 
Hollow  Tile 
Roofing  Tile 


O.  W.  KETCHAM 

Manufacturer 

121-125  N.  18th  St.,  Philadelphia,  Pa. 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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HARDENER 


S  BOOKLET  on  request 

Shipped  as  dry  Crystals,  for  making  Concrete  Floors  Hard  as  Iron 

THE  TRUSCON  LABORATORIES  — 


HARDENED  CONCRETE  FLOORS  DO  NOT  DUST 

It  is  not  necessary  to  put  up  with  dusting  cement  floors.  Over  night 
a  soft  cement  surface  from  which  the  cement  dust  can  easily  be  scratched 
with  the  toe  of  the  shoe — can  be  transformed  into  a  hard,  impenetrable 
floor  that  will  not  “sand”  or  crumble,  even  under  the  hardest  foot  traffic. 
Phone  or  write  us  for  information. 


Phila.  Office, 
1432  South  Penn  Sq. 


’Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 

WAREHOUSE  STOCK 
IN  PHILADELPHIA 


ed  to  M.  &  J.  B.  McHugh,  941  North  Markoe 
street. 

Store  and  Residence  (alts.),  2015  Columbia 
avenue,  $3,000.  Architect,  private  plans. 
Owner,  J.  Oshcopsky,  on  premises.  General 
alterations.  Contract  awarded  to  L.  Eisen- 
berg,  932  North  Seventh  street,  Philadelphia. 

Warehouse  (alts.),  42  North  Fifth  street, 
Philadelphia,  $25,000.  Architect,  private 
plans.  Owners,  J.  H.  Jolley  &  Co.,  on  prem¬ 
ises.  General  alterations,  new  front,  brick 
and  cut  stone,  mill!  work,  dumbing',  dazing, 
painting,  plastering,  rolled  steel  sash,  new 
stairs.  Contract  awarded  to  A.  R.  Raff  Cont. 
Co.,  1635  Thompson  street. 

Residence,  Northeast  Corner  Oakley  and 
Kerper  streets,  Philadelphia,  $5,000.  Archi¬ 
tect,  private  plans.  Owner,  Alex.  Gibson,  804 
Hellerman  street,  Philadelphia.  Frame,  2  sto¬ 
ries,  24x32  feet,  shingle  roof,  electric  light¬ 
ing.  Contract  awarded  to  Frank  B.  Naylor, 
Clementon,  N.  J. 

Residence  and  Store  (alts.),  Southeast  Cor¬ 
ner  York  road  and  Green  Lane.  Owmer,  Mary 
C.  Lawlow,  Oak  Lane  and  Twelfth  street, 
Philadelphia.  General  alterations.  Contract 
awarded  to  Burton  C.  Simon,  Twentieth  and 
Passyunk  avenue. 

Workshop,  South  side  Margaretta  street, 
East  of  Tackawanna  street.  Architect,  pri¬ 
vate  plans.  Owner,  Robert  Johnston,  2135 
North  Park  avenue,  Philadelphia.  Brick,  1 
story,  84x91  feet,  slag  roof,  steam  heat,  elec¬ 
tric  work,  steel  sash,  cement  floors.  Contract 


awmrded  to  A.  W.  Carney,  5746  Frankford 
avenue,  Philadelphia. 

Residence  and  Store  (add.  and  alts.),  227 

South  Forty-fifth  street,  $7,500.  Architect, 
private  plans.  Owners,  Maris  Tailoring  Co,, 
Forty-fifth  and  Locust  streets,  Philadelphia. 
Brick,  2  stories,  16x15  feet,  slag  roof,  oak 
and  pine  floors.  Contract  awarded  to  6.  A. 
Kevorkian,  60  North  Sixtieth  street,  Philadel¬ 
phia. 

Garage,  Southeast  Corner  Fifty-second  and 
Pentridge  streets,  Philadelphia,  $5,000.  Ar¬ 
chitect,  private  plans.  Owner,  William  Heim, 
on  premises.  Brick,  1  story,  18x72  feet,  slag 
roof,  cement  floors,  electric  work.  Contract 
awarded  to  O.  G.  Marston,  2511  South  Sixty- 
eighth  street,  Philadelphia. 

Garage  (add.),  6155  North  Woodstock  street, 
Philadelphia,  $5,000.  Architect,  private  plans. 
Owner,  Leonard  Di  Prementer,  on  premises. 
Stone,  1  story,  41x66  feet,  cement  floors,  elec¬ 
tric  light.  Contract  awarded  to  Alex.  A. 
Lauro,  5941  North  Marvine  street. 

Building  (repairs),  Southeast  Corner  Twen¬ 
ty-seventh  and  Dauphin  streets,  $3,500.  Archi¬ 
tect,  private  plans.  Owner,  Nathan  Golder, 
1723  North  Forty-second  street,  Philadelphia. 
General  fire  repairs.  Contract  awarded  to  M. 
Cotier,  1220  North  Forty-second  street,  Phila¬ 
delphia. 

Residence  (alts,  and  add.),  3621  North  Sev¬ 
enteenth  street,  $2,000.  Architect,  private 
plans.  Owner,  P.  Shurn,  on  premises.  Brick, 
1  story,  9x12  feet,  slag  roof,  pine  floors.  Con¬ 


% 

n 

Italian 

!/ 

B^ptlarkle  JUtrsaic 

— jll 

Manufacturers  and  Dealers  in 

”  r  „J  Marble  Mosaics,  Terrazzo,  Tiles  and  Ceramics 

433  SPRUCE  STREET 

Both  Phones 

Warehouse,  432  Manning  Street,  Philadelphia 

Frank  Pettit  Ornamental  Iron  Works 

Manufacturers  of  High  Grade  Iron  Work.  Builders’  Iron,  Stairs, 
Railings,  etc.,  Wrought  Iron  Gates  and  Fencing,  Pipe  Work 
of  all  Kinds — Bent  and  Plain,  Forgings  and  Special  Iron  Work. 

1505-  15  N.  MASCHER  STREET,  PHILADELPHIA 

Columbia  1065  ...  Park  4147-4148 


tract  awarded  to  C.  A.  Gandiosi,  6337  Vine 
street,  Philadelphia. 

Building  (alts.),  30  'South  Twenty-first 
street,  Philadelphia.  Architect,  private  plans. 
Owner,  W.  M.  Crowe,  5309  Gainor  road,  Phila¬ 
delphia.  Plastering,  painting,  glazing,  car¬ 
pentry,  mill  work,  brick  work,  electric  work. 
Contract  awarded  to  Turnbull  &  Cornell,  15 
South  Twenty-first  street. 

Residence  (alts.),  2005  North  Sixteenth 
street,  Philadelphia,  $3,000.  Owner,  Morris 
Weiss,  on  premises.  Plastering,  brick  and 
stone  work,  cement,  carpentry,  mill  wrork,  slag 
roof,  painting,  glazing,  tile  work,  electric 
and  iron  work.  Contract  awarded  to  A.  Nardi 
&  Son,  761  South  Thirteenth  street,  Philadel¬ 
phia. 

Exchange  (alts.),  Broad  and  Rockland 
streets,  Philadelphia,  $15,000.  Owners,  Bell 
Telephone  Co.,  Seventeenth  and  Parkway, 
Philadelphia.  General  alterations.  Contract 
awarded  to  Irwin  &  Leighton,  126  North 
Twmlfth  street,  Philadelphia. 

Residence,  South  side  Herschell  road,  West 
of  Southampton  road.  Architect,  private 
plans.  Owner,  Charles  P.  Tower,  2342  West 
Tioga  street,  Philadelphia.  Frame,  2  and  1 
stories,  28x49  feet  and  20x6  feet,  hot  water 
heat,  electric  light,  ofik  and  pine  floors,  tile 
work.  Contract  awarded  to  Jacob  Hansen, 
Afton  street  and  Verie'road. 

Stores  (2),  933-35  Poplar  street,  Philadel¬ 
phia,  $2,250  each.  Architect,  private  plans. 
Owner,  M.  Feinstein,  Tenth  and  Poplar 
streets,  Philadelphia.  Brick,  2  stories,  15x18 
feet,  slag  roof,  pine  floors,  electric  light.  Con- 


0ENERAL  CHEMICAL  CO.’S 

HARD-N-TYTE 

Specification  Waterproofing 

Old  and  New  Structures 

Building  Sub-Structures,  Tunnels,  Tanks,  Reser¬ 
voirs,  Swimming  Pools  and  Pits 

All  work  installed  under  contract  and  Bonded 
by  the  U.  S.  Fidelity  &  Guaranty  Co. 

For  an  Estimate  on  Your  Work 
Write  or  Call 

THOMAS  F.  GIBSON 

District  Sales  Engineer 
Franklin  Trust  Building,  Philadelphia 
Telephone,  Spruce  2297 
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tract:  awarded  to  M.  Rosenbeck,  909  Parrish, 
street,  Philadelphia. 

Garage,  West  side  Towanda  street,  North 
of  Chestnut  avenue,  $4,000.  Architect,  pri¬ 
vate  plans.  Owner,  Mrs.  T.  H.  Dixon,  on 
premises.  General  fire  repairs,  slag  roof,  ce¬ 
ment  floor,  electric  work.  Contract  awarded 
to  William  J.  Gruhler  Co.,  219  High  street, 
Philadelphia. 

Building  (fire  repairs),  1218  South  Fourth 
street,  $2,000.  Architect,  private  plans.  Own¬ 
er,  Sarah  Hosek,  on  premises.  Carpentry, 
mill  work,  painting,  glazing,  plastering.  Con¬ 
tract  awarded  to  M.  Kravitz,  863  North  Mar¬ 
shall  street. 

Garage,  1936 'Roberts  avenue,  Philadelphia, 


$2,000.  Architect,  private  plans.  Owner,  J. 
Hiddemer,  1936  Roberts  avenue,  Philadelphia. 
Brick,  1  story,  31x17  feet,  16x17  feet,  slag 
roof,  cement  floors.  Contract  awarded  to  M. 
Yoecota,  1943  Cayuga  street,  Philadelphia. 

Bank  Building,  Fourth  and  Market  streets, 
Philadelphia.  Architects,  Heaepck  &  Hokan- 
son,  Bailey  Building,  Philadelphia.  Owners, 
Mutual  Trust  Co.,  Bourse  Building,  Philadel¬ 
phia.  Brick,  granite,  concrete,  cut  stone  and 
steel,  3  stories,  99x35  feet,  slag  roof,  concrete 
floors,  metal  lath,  hollow  tile,  iron  work,  de¬ 
molition  (heating,  electric  lighting,  plumbing, 
tile,  marble  and  terrazzo,  finished  floors,  re¬ 
served).  Contract  awarded  to  Smith-Hardi- 
can  Co.,  1606  Cherry  street. 


Home,  Middletown,  Pa.  Architect,  Wil¬ 
liam  H.  Lee,  32  South  Seventeenth  street, 
Philadelphia.  Owners,  Pennsylvania  State 
Home,  I.  O.  O.  F.,  care  of  architect.  Brick, 
limestone,  reinforced  concrete,  structural 
steel,  3  stories,  295x15  feet,  built-up  roof, 
composition  floors,  dampproofing  and  water¬ 
proofing,  terra  cotta,  iron  work,  floor  hard¬ 
ener,  bond,  fire  doors,  hollow  metal  skylights, 
tile  and  marble  work,  steam  heating,  electric 
lighting,  kitchen  equipment,  refrigeration. 
Plans  in  progress.  Architect  will  take  bids 
in  one  month. 

Y.  M.  C.  A.  Building,  Norristown,  Pa., 
$350,000.  Architects,  Thomas,  Martin  &  Kirk¬ 
patrick,  Otis  Building,  and  Harry  Gordon 
McMurtrie,  1012  Walnut  street,  Philadelphia. 
Owners,  Y.  M.  C.  A.,  H.  C.  Gresh,  chairman 
Building  Committee,  Norristown,  Pa.  Brick, 
steel  and  concrete,  4  stories.  Plans  about 
completed.  Architects  will  be  ready  for  bids 
in  one  month. 

School,  Willistown  Township,  Delaware 
County,  Pa.  Architect,  Henry  L.  Reinhold, 
Jr.,  1513  Walnut  street,  Philadelphia.  Own¬ 
ers,  Board  of  Education,  Malvern,  Pa.  Brick, 
steel  and  concrete,  2  stories  and  basement. 
Preliminary  plans  in  progress. 

Residence,  Brookline,  Pa.  Architect,  A.  E. 
Taylor,  3  North  Nineteenth  street,  Philadel¬ 
phia.  Owner,  D.  A.  Uhl,  Jr.,  care  ol  archi¬ 
tect.  Hollow  tile  and  stucco,  2  stories,  55x37 
feet,  Spanish  tile  roof,  pine  floors,  hot  water 
heating,  electric  lighting,  tile  work.  Plans  in 
progress. 

Warehouse,  93  East  Northampton  street, 


Whether  ap¬ 
plied  by  brush 
or  machine,  if 
done  by  our 
corps  of  train- 
e  d  artisans 
you  are  sure 
to  get  the  best 
work  at  the 
lowest  possi¬ 
ble  cost.  Better  see  us  today.  “Let 
there  be  light.” 

WM.  B.  SOUTHERN 

Manufacturer  and  Contractor 
N.  W.  Cor.  12tH  and  Spruce  St*. 

PHILADELPHIA 

Both  Phones 


Wilkes-Barre,  Pa.  Architects,  Bosworth  & 
Knapp,  Wilkes-Barre,  Pa.  Owners,  Whole¬ 
sale  Grocery  Co.,  Wilkes-Barre,  Pa.  Brick, 
concrete,  fireproof,  5  stories,  35x100  feet,  slag 
roof,  wood  and  concrete  floors,  electric  light, 
steel  sash,  fire  doors.  Plans  in  progress. 

Convent,  Susquehanna,  Pa.,  $50,000.  Archi¬ 
tect,  J.  A.  Barrett,  130  Washington  street, 
■Scranton,  Pa.  Owners,  St.  John’s  Roman 
Catholic  Church,  Rev.  D.  J.  Bustin,  Susque¬ 
hanna,  Pa.  Brick,  2 y2  stories,  38x78  feet, 
slate  roof,  hardwood  floors,  hot  air  heat,  elec¬ 
tric  light.  Plans  in  progress. 

Apartment,  Scranton,  Pa.  Architect,  V. 
Russo  niello,  Scranton  Life  Building,  Scran¬ 
ton,  Pa.  Owner,  Frank  Carlucci,  601  Madison 
avenue,  Scranton,  Pa.  Stucco,  2 y2  stories, 
76x41  feet,  slag  roof,  hardwood  floors,  tile 
work,  electric  light.  Sketches  in  progress. 

Store  Front  (alts.),  Scranton,  Pa.  Archi¬ 
tect,  J.  H.  Davey,  Coal  Exchange  Building, 
Scranton,  Pa.  Owners,  Jurkowitz  Brothers, 
226  Penn  avenue,  Scranton,  Pa.  Brick,  plate 
glass,  copper  wmrk,  hardwood  floors,  tile  and 
marble  work.  Plans  in  progress. 

Store  House  and  Machine  Shop,  Juniata, 
Pa.  Architect,  William  H.  Cookman,  Broad 
■Street  Station,  Philadelphia.  Owners,  Penn¬ 
sylvania  Railroad  Co.,  Broad  Street  Station, 
Philadelphia.  Brick,  concrete  and  steel,  1 
story.  Plans  in  progress. 

Residence,  Bellevue  Park,  Harrisburg,  Pa. 
Architects,  Kast  &  Kelker,  Commonwealth 
Building,  Harrisburg,  Pa.  Owner,  F.  M.  Gil¬ 


bert,  Paxtang,  Harrisburg,  Pa.  Stone,  2  sto¬ 
ries,  30x50  feet,  tile  roof,  hardwood  floors, 
electric  light,  tile  work.  Plans  in  progress. 

Dormitory  Building,  QuiAcy,  Pa.  Archi¬ 
tects,  Kast  &  Kelker,  Commonwealth  Build¬ 
ing,  Harrisburg,  Pa.  Owners,  Quincy  United 
Brethren  Orphans’  Home,  Quincy,  Pa.  Brick, 

2  stories,  40x45  feet.  Plans  in  progress. 

Residence  and  Garage,  Drexel  Hill,  Pa.  Ar¬ 
chitect,  Joseph  F.  Bradley,  1121  Fillmore 
street,  Philadelphia.  Owner,  A.  Berman,  5928  ■ 
Walnut  street,  Philadelphia.  Stone,  3  sto¬ 
ries,  65x46  feet,  slate  roof,  hardwood  floors, 
metal  lath,  cement  work,  steam  heating,  elec¬ 
tric  lighting,  tile  and  marble  work.  Plans  in 
progress.  Architect  and  owner  will  be  ready 
for  sub -'bids  in  about  three  weeks. 

School,  Pittston,  Pa.  Architect,  J.  A. 

McGlynn,  Simon  Long  Building,  Wilkes- 

Barre.  Owners,  Pittston  School  Board,  J. 
Callahan,  secretary,  Pittston.  Brick,  2  sto¬ 
ries  and  basement,  10  rooms.  Too  early  for 
details. 

School,  Pittston,  Pa.  Architect,  J.  A. 

McGlynn,  Simon  Long  Building,  Wilkes7 

Barre,  Pa.  Owners,  Pittston  School  Board, 
J.  Callahan,  secretary,  Pittston.  Brick,  2  sto¬ 
ries  and  basement,  6  rooms.  Too  early  for 
details. 

Bank,  Warrior  Run,  Pa.  Architect,  H.  G. 
Cook,  Miners’  Bank  Building,  Wilkes-Barre, 
Pa.  Owners,  People  ’s  Bank  of  Warrior  River, 
W.  J.  Richards,  Warrior  Run,  Pa.  Brick,  1 
story.  Preliminary  plans  in  progress. 

Factory,  Seventh  street,  near  Hamilton 
street,  Allentown,  Pa.  Architect,  E.  H.  Bit¬ 
ting,  Odd  Fellows’  Building,  Bethlehem,  Pa. 
Owner,  Max  Rosenberg,  449  North  Second 
street,  Allentown,  Pa.  Brick,  3  stories,  60x200 
feet,  slag  roof,  pine  floors.  Preliminary  plans 
in  progress.  Too  early  for  details. 

Store  and  Residence,  Steel  City,  near  Beth¬ 
lehem,  Pa.  Architect,  C.  E.  Spangenburg,  504 
Broadway,  Bethlehem,  Pa.  Owner,  Corina  For- 
tuna,  Steel  City,  Pa.  Brick,  1  story  and  base¬ 
ment,  35x60  feet,  pine  floors,  hot  air  heat, 
electric  light.  Plans  in  progress. 

School,  Pringle,  Pa.  Architect,  J.  A.  Boyle, 
Bennett  Building,  Wilkes-Barre,  Pa.  Owners, 
School  Board  of  Pringle,  T.  M.  Gaugh, 
Pringle,  Pa.  Frame,  2  stories,  70x100  feet, 
slag  roof,  pine  floors,  electric  light,  roof  ven¬ 
tilators.  Plans  in  progress. 

Garage,  Kingston,  Pa.  Architect,  J.  A. 
Boyle,  Bennett  Building,  Wilkes-Barre,  Pa. 
Owners,  Davis  Brothers,  on  premises.  Steel, 
concrete,  2  stories,  60x100  feet,  slag  roof,  con¬ 
crete  floors,  steam  heat,  electric  light,  rolled 
steel  sash.  Plans  in  progress. 


■On  the  Ground  When  Wanted - 


Wall  Coping,  Flue  Lining,  Sewer  Pipe 

You  can  rely  absolutely  on  our  quality, 
service  and  constantly  fair  prices. 

William  H.  Clausen 

Bell-Diamond  0608  27th  and  Diamond  Sts.,  Phila.  Keystone- Perk  4981 


START  THE  NEW  YEAR  RIGHT! 

Put  our  new  Model  No.  40 

“Sterling”  Convertible  Level 

on  the  job  and  watch  it  save  its  cost. 

Out-of-date  methods  and  equipment  don’t  pay  —  especially 
Levelling:  Equipment.  The  new  Model  No.  40  Level  combines 
TWO  INSTRUMENTS  IN  ONE  —  changed  in  ten  seconds  for  use 
as  a  Transit. 

Call  or  send  today  for  Pamphlet  G-l  and  learn  why  the  only 
All-Phila.-made  Level  is  the  only  one  for  you. 

Rebuilt 
Instruments 
For  Sale 
or  Rent 


WARREN-KNIGHT  CO. 
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Office  (alts.),  Wilkes-Barre,: Pa.  Architects,  Hospital,  Abington,  Pa.  Brick,  cut  stone,  steel 
Schroeder  &  Schmidt,  Weitzenkorn  Building,  and  reinforced  concrete,  2  stories,  60x30  feet, 
Wilkes-Barre.  Owners,  Wilkes-Barre  Evening  slag  roof,  cement  floors,  terrazzo  work,  rolled 
News,  Wilkes-Barre,  Pa.  Plaster,  plate  glass,  steel  sash,  kalamein  doors,  bond,  floor  hard- 
copper  work,  tile  and  marble  work,  metal  lath,  ener,  ornamental  iron  work,  dampproofing, 
skylights.  Plans  in  progress.  terra  cotta.  Architects  taking  bids  due  De- 

Stores  and  Apartments  (3),  Haverford  ave-  cember  27th. 
hue,  Nar, berth,  Pa.  Architect,  private  plans.  Residence  (alts.),  North  Wales,  Pa.  Archi- 
Owner,  George  R.  Markle,  Narberth,  Pa.,  tect,  Harry  Gordon  McMurtire,  1012  Walnut 
Brick,  2  stories,  slag  roof,  pine  floors,  hot  wa-  street,  Philadelphia.  Owner,  A.  W.  Lukens, 
ter  heat,  electric  lighting,  metal  bulks,  plate  North  Wales,  Pa.  General  interior  alterations 
glass.  Owner  will  build.  and  repairs.  Architect  taking  bids  due  De- 

Store  Front,  Wilkes-Barre,  Pa.  Architects,  cember  23rd. 

Schroeder  &  Schmidt,  Weitzenkorn  Building,  Vocational  School,  Mill  City,  Pa.  Architect, 
Wilkes-Barre.  Owners,  J.  J.  Becker  Co.,  32  J.  H.  Ddvey,  Coal  Exchange  Building,  Scran- 
West  Market  street,  Wilkes-Barre.  Plate  ton,  Pa.  Owners,  Mill  City  School  Board, 
glass,  marble  floors,  electric  light,  tile  and  care  of  A.  H.  Stack,  secretary.  Mill  City, 
marble  work,  plaster.  Plans  in  progress.  Frame,  2  stories,  86x70  feet,  shingle  roof,  pine 

Fire  Engine  House,  Plymouth,  Pa.  Archi-  floors,  steam  heat,  electric  light,  roof  ventila- 
tect,  J.  A.  McGlynn,  Simon  Long  Building,  tors.  Owners  taking  bids  due  December  22nd. 
Wilkes-Barre,  Pa.  Owners,  Borough  of  Apartment  House,  Scranton,  Pa.  Architect, 
Plymouth,  care  of  County  Commissioner,  E.  H.  Davey,  Coal  Exchange  Building,  Scran- 
Plymouth.  Frame  or  brick,  2  stories,  30x70  ton,  Pa.  Owner,  Thomas  Protherae,  838  Mon¬ 
feet,  slag  roof,  concrete  and  maple  floors,  roe  street,  Scranton,  Pa.  Frame  and  stucco, 
electric  light  (heating  reserved),  tile  work,  3  stories,  32x67  feet,  asphalt  shingle  roof, 
steel  work.  Plans  in  progress.  '  hardwood  floors,  steam  heat,  electric  light.  Ar- 

Residence  and  Garage,  Kingston,  Pa.  Ar-  chitect  and  owner  taking  bids  due  Decem- 
chitect,  E.  H.  Poggi,  Miners’  Bank  Building,  ber  22nd. 

Wilkes-Barre,  Pa.  Owner,  Thomas  Hart,  Residence  (alts,  and  add.),  50  North  Broad 
Miners’  Bank  Building,  Wilkes-Barre,  Pa.  street,  Bethlehem.  Architect,  H.  J.  Weigner, 
Frame  and  stucco,  2%  stories,  slate  roof,  hard-  Bethlehem  Trust  Building,  Bethlehem,  Pa. 

wood  floors,  tile  work,  electric  light.  Prelim-  Owner,  E.  H.  Gallagher,  West  Broad  street, 

inary  plans  in  progress.  Bethlehem,  Pa.  Frame,  2  stories,  12x15  feet, 

Residence  and  Garage,  Kingston,  Pa.  Ar-  slate  roof,  pine  floors,  hot  water  heat,  elec- 

chitect,  E.  H.  Poggi,  Miners’  Bank  Building,  trie  light,  general  alterations.  Owner  taking 

Wilkes-Barre,  Pa.  Owner,  name  withheld,  bids. 

Hollow  tile  and  stucco,  2  stories,  35x50  feet,  Cottage,  Harvey’s  Lake,  Pa.  Architect,  J. 
•Spanish  tile  roof,  hardwood  floors,  hot  wa-  A.  McGlynn,  Simon  Long  Building,  Wilkes- 
ter  heat,  electric  light,  tile  work.  Prelim-  Barre,  Pa.  Owner,  Max  Karnofsky,  68  South 
inary  plans  in  progress.  Washington  street,  Wilkes-Barre,  Pa.  Frame, 

Tuberculosis  Hospital,  Luzerne  County,  Pa.  2  stories,  30x30  feet,  shingle  roof,  hardwood 
Architects,  associate,  E.  H.  Poggi,  Donald  F.  floors,  electric  light.  Architect  taking  bids 
Lines  and  Charles  L.  Levy,  176  South  Main  due  as  soon  as  possible. 

street,  Wilkes-Barre,  Pa.  Owners,  Luzerne  Cow  Stable,  Dallas,  Pa.  Architect,  E.  H. 
County  County  Commissioners,  Court  House,  Poggi,  Miners’  Bank  Building,  Wilkes-Barre, 
Wilkes-Barre,  Pa.  Fireproof  construction,  pa.  Owner,  W.  F.  Newberry,  care  of  archi- 

size  not  decided.  Plans  in  progress.  Will  tect.  Hollow  tile  and  stucco,  2  stories,  30x70 
take  bids  January  1st.  feet,  asbestos  shingle  roof,  concrete  floors, 

Store  and  Apartment,  Miners  Mills,  Pa.  Ar-  electric  light,  floor  hardener.  Architect  wm 
chitect,  J.  A.  McGlynn,  Simon  Long  Building,  take  bids  January  1st,  due  January  15th. 
Wilkes-Barre,  Pa.  Owner,  P.  J.  Boylan,  Min-  Road  Work,  Pennsylvania.  Owners,  .State 
ers  Mills,  Pa.  Frame,  2  stories,  22x54  feet,  Highway  Department,  Capitol  Building,  Har- 
bardwood  and  pine  floors,  steam  heat,  elec-  r  it  burg.  Owners  taking  bids  due  December 
trie  li«M.  Plans  in  progress..  Architect  27th  at  10  A.  M.  at  State  Capitol, 

will  take  bids  next  week.  Beaver  County,  R-243,  Industry  and  Bor- 

Central  Heating  Plant,  Abington,  Pa.  Ar-  ough  Townships,  17,197  feet.  Either  bitumin- 
chitects,  Tilden  &  Register,  1525  Locust  street,  ous  surface  course  on  concrete  foundation  or 
Philadelphia.  Owners,  Abington  Memorial  one  course  reinforced  concrete.  Certified 


crete.  Certified  cheek,  $1,500. 

D.  W.  Jeffries  School,  Chester,  Pa.  Archi¬ 
tects,  'Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Lowest  bids  sub¬ 
mitted  by  Chester  Const.  .&  Cont.  Co.,  Ches¬ 
ter,  Pa.,  $113,812;  Barnes  &  McLaughlin  Co., 
1 7  South  Seventeenth  street,  Philadelphia, 
$120,880. 

Industrial  School,  Chester,  Pa.  Architects, 
Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owners,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Lowest  bidders: 
Victor  Gondos,  Franklin  Trust  Building,  Phil¬ 
adelphia,  $90,330;  Chester  Const.  &  Cont.  Co., 
Chester,  Pa.,  $95,484. 

Junior  High  School,  Chester,  Pa.  Archi¬ 
tects,  Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  'Owners,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Lowmst  bidders: 
Chester  Const.  &  Cont.  Co.,  Chester,  Pa.,  $77,- 
407;  Barnes  &  McLaughlin  Co.,  17  South  Sev¬ 
enteenth  street,  Philadelphia,  $78,890. 

Clayton  School,  Chester,  Pa.  Architects, 
Sanders  &  Young,  39  South  Seventeenth 
street,  Philadelphia.  Owmers,  Board  of  Edu¬ 
cation,  City  of  Chester,  Pa.  Lowest  bidders: 
Barnes  &  McLaughlin,  17  South  Seventeenth 
street,  Philadelphia,  $22,820;  George  E.  Gross, 
1613  Chestnut  street,  Philadelphia,  $23,147. 


Pennsylvania 
Contracts  Awarded 

Bottling  Plant  and  Garage,  Shawmont,  Pa. 
Architects,  Henry  L.  Reinhold,  Jr.,  1513  Wal¬ 
nut  street,  Philadelphia.  Owners,  Keewis 
Realty  Co.,  New  York  City.  Brick,  slow  burn¬ 
ing,  2  stories,  85x35  feet,  composition  roof, 
and  brick  and  steel,  1  story,  28x70  feet,  slag 
roof,  cement  and  .plank  floors,  vapor  heating, 
electric  lighting.  Contract  awarded  to  Turn- 
bull  '&  Cornell,  15  South  Twenty-first  street. 

Stores  and  Garage,  Scranton,  Pa.  Archi¬ 
tect,  Louis  Reisman,  Miller  Building,  Scran¬ 
ton,  Pa.  Owners,  Charles  Ball  and  N.  B. 
Cohen,  506  Lackawanna  avenue,  Scranton. 
Cut  stone,  brick,  steel,  reinforced  concrete,  1 
story,  100x48  feet,  slag  roof,  cement  and  yel¬ 
low  pine  floors,  hollow  tile,  metal  lath,  tile 
work,  rolled  steel  sash,  hollow  metal  doors, 
metal  ceilings,  waterproofing,  ornamental  iron 
work  (plumbing,  heating  and  electric  work 
reserved).  Contract  awarded  to  Mann  & 
Behike,  931  Madison  street,  Scranton. 

Store,  Washington  street,  Scranton,  Pa.  Ar¬ 
chitect,  Louis  Reisman,  Miller  Building, 
Scranton,  Pa.  'Owners,  New  Wall  Paper  Co., 
116  North  Washington  street,  Scranton.  Steel, 
brick,  fireproof,  4  stories,  80x158  feet,  slag 
roof,  hardwood  floors,  hollow  tile,  metal  lath, 
electric  work,  tile  and  marble  work,  copper 
front,  roof  ventilators,  rolled  steel  skylights, 
bond,  floor  hardener,  iron  stairs,  ornamental 
iron  work,  terra  cotta.  Contract  awarded  to 
General  Fireproofing  Co.,  Scranton,  Pa. 

Public  School  (alts,  and  add.),  Clifton 
Heights,  Pa.  Architects,  Folsom  &  Stanton, 
10  South  Eighteenth  Street.  Philadlelpbia. 
Owners,  Board  of  Education,  Clifton  Heights, 
Pa.  Excavation,  stone  work,  brick  and  con¬ 
crete  work,  sheet  metal  work,  carpentry,  mill 
work,  plastering,  painting,  glazing,  hardware, 
iron  work.  Contract  awarded  to  Turnbull  & 
Cornell,  15  South  Twenty-first  street,  Phila- 


TILES 


THOMAS  A.  CARROLL 

269  South  Eleventh  Street 


Walnut  2174 


PHILADELPHIA 


Main  89  1  8 


THE  BUILDERS’  GUIDE 

817 

delphia.  Electric,  J.  McGurney,  Clifton 
Heights,  Pa.  Plumbing,  United  Heating  & 
Plumbing  Co.,  236  North  Twelfth  street, 
Philadelphia. 

Garage,  Berwyn,  Pa.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owners,  Sub¬ 
urban  Ice  Co.,  Berwyn,  Pa.  Brick,  steel  and 
concrete,  2  stories,  60x110  feet,  asphalt  slate 
shingle  roof,  cement  floors,  fireproof  parti¬ 
tions,  iplate  glass,  hollow  metal  doors,  hollow 
metal  Sash,  steam  heating,  electric  lighting. 
Contract  awarded  to  Merion  Const.  Co.,  2313 
Walnut  street,  Philadelphia. 

Residences  (4),  County  Line,  East  of 
Cricket  street,  Ardmore,  Pa.  Architect,  John 
Charles  Norton,  Ardmore,  Pa.  Owner,  name 
withheld.  Brick,  stone  and  stucco,  2  stories, 
42x48  feet,  shingle  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting,  tile  work. 
Contract  awarded  to  Merion  Const.  Co.,  2313 
Walnut  street,  Philadelphia. 

Residences  (4),  Ardmore,  Pa.  Architect, 
private  plans.  Owner,  Dr.  Charles  W.  Bar¬ 
ber,  Ardmore,  Pa.  Brick,  stone  and  stucco, 
2  stories,  42x48  feet,  shingle  roof,  hardwood 
floors,  hot  water  heating,  electric  lighting,  tile 
work.  Contract  awarded  to  Merion  Const. 
Co.,  2313  Walnut  street,  Philadelphia. 

Residence  (alts.),  123  Coulter  avenue,  Ard¬ 
more,  Pa.  Architect,  Charles  Clemens,  922 
Atwood  road,  Philadelphia.  Owner,  Agustus 
Wright,  on  premises.  Plastering,  plumbing, 
heating,  electric  work,  slag  roof,  hardwood 
floors.  Contract  awarded  to  Merion  Const. 
Co.,  2313  Walnut  street,  Philadelphia. 

Residence,  Bethayres,  Pa.  Architects, 
Bailey  &  Bassett,  421  Chestnut  street,  Phila¬ 
delphia.  Owner,  Herbert  Johnson,  care  of  ar¬ 
chitect.  Hollow  tile  and  stucco,  irregular, 
2 y2  stories,  tin  roof,  hardwood  floors,  hot  air 
heating,  electric  lighting,  tile  work.  Con¬ 
tract  awarded  to  Specht  &  Sperry,  Heed  Build¬ 
ing,  Philadelphia. 

Store  and  Apartment,  South  Main  street, 
Wilkes-Barre,  Pa.  Architects,  Schroeder  & 
Schmidt,  Weitzenkorn  Building,  Wilkes-Barre. 
Owners,  B.  F.  Ginley  &  Sons,  254  South  Main 
street,  Wilkes-Barre,  Pa.  Brick,  2  stories, 
40x150  feet,  built-up  roof,  hardwood  floors. 
Contract  awmrded  to  A.  M.  Hildebrand,  91 
Wood  street,  Wilkes-Barre. 

Residence,  Iona  avenue,  Narberth,  Pa.  Ar¬ 
chitect,  private  plans.  Owner,  A.  W.  Brock- 
meyer,  Narberth,  Pa.  Stone,  hollow  tile  and 
stucco,  2 y2  stories,  19x37  feet,  shingle  roof, 
pine  floors,  hot  water  heat,  electric  light.  Con¬ 
tract  awarded  to  George  R.  Markle,  Narberth, 
Pa. 

Apartment  (alts,  and  add.),  Madison  street, 
Scranton,  Pa.  Architect,  Y.  Russoniello, 
Scranton  Life  Building,  'Scranton,  Pa.  Owner, 
Frank  Carlucci,  601  Madison  avenue,  Scran¬ 
ton,  Pa.  Stucco,  3  stories,  51x57  feet,  pine 
floors,  general  alterations.  Contract  awarded 
to  Mackle  Const.  Co.,  1024  Clay  street,  Scran¬ 
ton,  Pa. 

Store  (alts,  and  add.),  Scranton,  Pa.  Ar¬ 
chitect,  Louis  Reisman?  Miller  Building, 
Scranton,  Pa.  Owner,  name  withheld.  Terra 
cotta  front,  4  stories,  40x160  feet,  slag  roof, 
hardwood  floors,  electric  light,  copper  work, 
steel  work.  Contract  awarded  to  Hower  & 
Slender,  1001  Madison  avenue,  Scranton. 

Joseph  Smedley  School,  Chester,  Pa.  Ar¬ 
chitects,  Sanders  &  Young,  39  South  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Board 
of  Education,  City  of  Chester,  Pa.  Lowest 
bidders:  Chester  Const.  &  Cent.  Co.,  Chester, 
Pa.,  $267,484;  John  R.  Wiggins  Const.  Co., 
Eighteenth  and  Cherry  streets,  Philadelphia. 
$24,711. 


The  man  who  doesn ’t  advertise,  these  days, 
is  forgotten.  The  world  is  too  busy  to  look 
up  dead  ones. 


New  Jersey 
Construction  News 

High  School,  Millville,  N.  J.,  $300,000.  Ar¬ 
chitects,  Guilbert  &  Betelle,  546  Broad  street, 
Newark,  N.  J.  Owners,  School  Board  of  Mill¬ 
ville,  Mark  S.  Branin,  president,  Millville, 
N.  J.  Brick,  2  stories.  Preliminary  plans  in 
progress. 

Residence,  Palmyra,  N.  J.  Architect,  Ben¬ 
jamin  R.  Stevens,  Jr.,  1737  Filbert  street, 
Philadelphia.  Owner,  Clarence  T.  Yerkes, 
Palmyra,  N.  J.  Frame  and  stucco,  2%  sto¬ 
ries,  36x27  feet,  shingle  roof,  hardwood  and 
pine  floors,  vapor  heating,  electric  lighting, 
tile  work.  Plans  completed.  Architect  will 
be  ready  for  bids  in  a  few  days. 

Apartment,  Atlantic  City,  N.  J.  Architect, 
Bertram  Ireland,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  H.  Fagan,  107  Albin 
Place,  Atlantic  City,  N.  J.  Brick,  3  stories, 
32x120  feet,  slag  roof,  hardwood  floors,  hot 
water  heat,  electric  light,  tile  work.  Sketches 
in  progress. 

Club  House,  Margate  Point,  N.  J.  Archi¬ 
tect,  V.  B.  Smith,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  name  withheld.  Fire¬ 
proof,  100x70  feet.  Sketches  in  progress. 

Office  Building,  Atlantic  City,  N.  J.  Archi¬ 
tect,  V.  B.  Smith,  Guarantee  Trust  Building, 
Atlantic  City.  Owner,  A.  Freeman,  1516  At¬ 
lantic  Avenue,  Atlantic  City.  Brick,  timber, 
5  stories,  40x140  feet,  slag  roof,  pine  floors, 
steam  heat,  electric  light,  tile  and  marble 
wark,  elevators.  Preliminary  plans  in  pro¬ 
gress. 

Cottage,  Ventnor,  N.  J.  Architect,  Oscar 
Schmidt,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  F.  E.  Wagner,  Atlantic  avenue, 
Ventnor,  N.  J.  Frame,  2  stories,  23x45  feet, 
asphalt  shingle  ropf,  hardwood  floors,  hot  w&- 
ter  heat,  electric  light,  tile  work.  Plans  in 
progress. 

Store  and  Apartment,  Boardwalk,  Ocean 
City,  N.  J.  Architect,  V.  B.  Smith,  Guarantee 
Trust  Building,  Atlantic  City.  Owner,  Mr. 
Smith,  care  of  architect.  Sketches  in  pro¬ 
gress. 

Sunday  School,  Haddon  Heights,  N.  J.  Ar¬ 
chitect,  Edgar  A.  Wightman,  Heed  Building, 
Philadelphia.  Owners,  First  Presbyterian 
Church,  Haddon  Heights,  N.  J.  Stone  and 
frame,  2  stories,  60x75  feet,  shingle  roof, 
steam  heating,  electric  lighting.  Preliminary 
plans  in  progress. 

Theatre  (alts.),  Trenton,  N.  J.  Architect, 
William  Klemann,  First  National  Bank  Build¬ 
ing,  Trenton.  Owners,  Grand  Theatre,  Wal¬ 


ter  Reade,  Savoy  Theatre,  112  West  Thirty- 
fourth  street,  New  York.  Wood  and  tile,  floors, 
tile  and  marble  work,  interior  decorations, 
kalamein  doors,  plumbing,  ornamental  plas¬ 
ter.  Plans  in  progress. 

Dairy,  Trenton,  N.  J.  Architect,  William 
Kleman,  First  National  Bank  Building,  Tren¬ 
ton,  N.  J.  Owners,  Castania  Dairy,  234  North 
Broad  street,  Trenton,  N.  J.  Steel,  fireproof, 
3  stories,  80x80-  feet,  concrete  and  slag  roof, 
concrete  floors,  freight  elevators,  electric 
light,  roof  ventilators,  rolled  steel  sash  and 
skylights,  fire  doors,  floor  hardeners.  Archi¬ 
tect  taking  sub-bids. 

Stores  and  Apartments,  Pacific  avenue, 
Wildwood,  N.  J.,  $40,000.  Architect,  Mark 

B.  Reeves,  Trust  Building,  Wildwood,  N.  J. 
Owner,  Louis  Sagel,  Wildwood,  N.  J.  Brick, 

2  stories,  50x100  feet,  slag  roof,  wood  floors, 
hot  water  heat,  electric  light,  roof  ventila¬ 
tors,  metal  ceilings,  metal  bulks.  Architect 
will  build. 

Ice  and  Cold  Storage  Building,  Ottens  Har¬ 
bor,  Wildwood,  N.  J.,  $25,000.  Architect, 
Mark  B.  Reeves,  Trust  Building,  Wildwood, 
N.  J.  Owners,  O.  H.  Ice'  &  Coal  Storage  Co., 
Wildwood,  N.  J.  Concrete  and  steel  sash,  1 
story,  80x120  feet,  slag  roof,  concrete  floors, 
electric  light,  waterproofing,  floor  hardener. 
Architect  will  build. 

Junior  High  School,  Park  Boulevard  and 
Euclid  street,  Camden,  N.  J.  Architect,  Clyde 
S.  Adams,  2038  Spruce  street,  Philadelphia. 
Owners,  Board  of  Education,  City  of  Camden, 
N.  J.  Reinforced  concrete,  brick  and  steel, 

3  stories  ,282x149  feet,  tile  and  slag  roof,  ce¬ 
ment  and  duraflex  floors,  hollow  tile,  metal 
lath,  safety  treads,  roof  ventilators,  metal 
ceilings,  terra  cotta,  iron  work,  precast  stone, 
rolled  steel  skylights,  tile  and  marble  work. 
Owners  taking  bids  due  December  26th  at  2 
P.  M.  at  City  Hall. 

Y.  W.  C.  A.  Building,  Stevens  street,  Cam¬ 
den,  N.  J.  Architects,  Lackey  &  Hettle.  5 
Hudson  Ave.,  Camden.  N.  .T.  O'-umrs,  Y.  W. 

C.  A.,  care  of  Mrs.  Develin,  Merchantville, 
N.  J.  Brick  and  steel,  4  stories  and  basement, 
69x143  feet,  slag  roof,  concrete  floors,  metal 
lath,  safety  treads,  roof  ventilators,  water¬ 
proofing  and  dampproofing,  iron  work,  iron 
stairs,  rolled  steel  sash,  vapor  heating,  elec¬ 
tric  lighting,  tile  and  marble  work.  Archi¬ 
tects  taking  bids  due  December  28th. 

Factory,  Trenton,  N.  "J.  Architect,  Wil¬ 
liam  Klemann,  First  National  Bank  Building, 
Trenton.  Owners,  Trenton  Potteries,  North 
Clinton  and  Ott  streets,  Trenton.  Steel,  brick, 

4  stories,  115x72  feet,  slag  roof,  pine  floors, 
electric  lighting  (heating  reserved),  freight 


FERRO-TITE 

Is  a  Waterproofing  meeting  every  purpose  and  need  of  Sub-structures.  Applied 
to  old  or  new  buildings.  All  work  guaranteed.  Let  us  assist  you  with  your 
Waterproofing  problems.  Can 

CONTRACT  WATERPROOFING  CO. 

Engineers  and  Contractors 
1018  Harrison  Building.  Philadelphia 
Spruce  7791  JAMES  A.  CLANCY.  Phila.  Mgr. 


Conkling-Armstrong  Terra  Cotta  Co. 

Manufacturers  of 

ARCHITECTURAL  TERRA  COTTA 

All  Colors  and  Finishes 

We  offer  the  services  of  our  organization  for  consultation,  approximations  of  cost, 
engineering  or  construction  without  obligation — pleased  if  we  can  be  of  service. 

Offices— Denckla  Building  Plant 

Bell  Phone— Walnut  2569  Wissahickon  Ave.  &  Juniata  St. 

Philadelphia 
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elevators,  lire  doors,  rolled  steel  sash.  Ar¬ 
chitect  taking  bids  due  December  22nd. 

Residence  and  Store  (alts.),  Atlantic  ave¬ 
nue,  Atlantic  City.  Architect,  H.  A.  Stout, 
Guarantee  Trust  Building,  Atlantic  City.  Own¬ 
er,  S.  Cantor,  1115  Atlantic  avenue,  Atlantic 
City,  N.  J.  Brick,  interior  alterations'  and 
additions,  pine  floors,  electric  light,  copper 
work,  plate  glass.  Architect  taking  bids  due 
December  22nd. 

Apartment,  Store  and  Lodge,  Pacific  ave¬ 
nue,  Atlantic  City,  N.  J.  Architect,  V.  B. 
Smith,  Guarantee  Trust  Building,  Atlantic 
City.  Owners,  Plumbers’  and  Steamfitters ’ 
Association,  care  of  architect.  Brick,  terra 
cotta,  3  stories,  40x125  feet,  slag  roof,  hard¬ 
wood  floors,  metal  lath,  electric  light  (heat¬ 
ing  and  plumbing  reserved),  tile  work,  rolled 
steel  sash,  roof  ventilators,  fire  doors,  water¬ 
proofing  and  dampproofing,  ornamental  iron 
work.  Architect  taking  bids  due  December 
23rd.  •%* 

Service  Station,  Absecon  Boulevard,  Atlan¬ 
tic  City,  1ST.  J.  Architect,  J.  R.  Ogden,  143 
South  South  Carolina  avenue,  Atlantic  City. 
Owners,  Service  Station  Co.,  Boston  and  At¬ 
lantic  avenues,  Atlantic  City.  Hollow  tile, 
stucco,  1  story,  irregular  size,  slag  roof,  con¬ 
crete  floors,  hollow  tile,  electric  work.  Owner 
will  take  sub-bids. 

Apartment  (alts,  and  add.),  Xew  York  ave¬ 
nue,  near  Beach,  Atlantic  City.  Architect, 

W.  S.  Hewitt,  Guarantee  Trust  Building,  At¬ 
lantic  City.  Owner,  Julius  Biron,  2324  Atlan¬ 
tic  avenue,  Atlantic  City,  N.  J.  Brick,  tile, 
2  -story  add.,  24x50  feet,  slag  roof,  pine  floors, 
electric  light.  Owner  taking  -bids  due  as  soon 
as  possible. 

School,  Bordentown,  N.  J.  Architects, 
Fowler  &  Seaman,  Trenton,  N.  J.  Owners, 
Bordentown  School  Board,  Edward  Bechtel, 
secretary,  Bordentown,  N.  J.  Brick,  cut  -stone 
and  steel,  2  stories  and  basement,  128x110 
feet,  slag  roof,  oak  -and  pine  floors,  hollow 
tile,  safety  treads,  roof  ventilators,  water¬ 
proofing,  terra  cotta,  iron  work,  rolled  steel 
sash,  tile  work  (heating,  electric  work  and 
plumbing  reserved).  Lowest  bidders:  Barnes 
&  McLaughlin  Co.,  17  South  Seventeenth 
street,  Philadelphia,  $110,440;  F.  H.  Morris  & 
Co.,  Trenton,  N.  J.,  $111,607.  Electric,  Tab 
Electric  Co.,  447  South  Broad  street,  Trenton, 

X.  J.,  $2,737.90.  Plumbing,  George  A.  App  & 
Co.,  Bordentown,  N.  J.,  $11,309.69.  Heating 
and  ventilating,  Trenton  Plumbing  &  Heating 
Co,  366  South  Broad  street,  Trenton,  N.  J., 
$15,848. 

Kiln  Shed,  Lalar  street,  Trenton,  N.  J.  Ar¬ 
chitect,  William  Klemann,  First  National 
Bank  Building,  Trenton.  Owners,  Equitable 
Plant,  Trenton  Potteries  Co.,  Lalor  and  Han¬ 
cock  streets,  Trenton,  N.  J.  Brick,  1  story, 
150x44  feet,  slag  roof,  concrete  floors,  electric 
light,  metal  lath,  rolled  steel  sash,  fire  doors. 
Lowest  bidders:  Burton  &  Burton,  American 
Mechanics’  Bank  Building,  Trenton,  N.  J. 

School  (add.),  Winslow  Junction,  N.  J.  Ar¬ 
chitect,  Arnold  H.  Moses,  Temple  Building, 
Camden,  N.  J.  Owners,  Winslow  Township 
School  Board,  H.  Angelow,  secretary,  Blue 
Anchor,  N.  J.  Frame,  1  story,  39x26  feet, 
shingle  roof,  hardwood  floors,  tile,  work,  elec¬ 
tric  lighting,  skylights.  Owners  will  read¬ 
vertise  for  bids. 


New  Jersey 
Contracts  Awarded 

Hotel,  Ocean  City,  N.  J.  Architect,  Vivian 
B.  Smith,  Guarantee  Trust  Building,  Atlantic 
City,  N.  J.  Owners,  Ocean  Front  Hotel  Cor¬ 
poration,  Eleventh  and  Boardwalk,  Ocean 
City.  ,  Limestone,  granite,  brick,  cut  stone, 
reinforced  concrete  and  steel,  8  stories, 
175x140  feet,  and  2  stories,  160x100  feet,  tile 


and  slag  roof,  concrete  and  oak  floors,  hollow 
tile,  metal  lath,  waterproofing,  terra  cotta, 
iron  work,  bond,  hollow  metal  doors,  tile,  mar¬ 
ble  and  terrazzo  work  (heating,  electric  work, 
plumbing,  foundations  and  elevators  re¬ 
served).  Contract  awarded  to  Roydhouse- 
Arey  Co.,  112  North  Broad  street,  Philadel¬ 
phia. 

Warehouse,  States  street  and  Pennsylvania 
Railroad,  Camden,  N.  J.  Architect,  private 
plan*.  Owner,  Eugene  E.  Nice,  272  South 
Second  -street,  Philadelphia.  Brick  and  steel, 
1  story,  51x31  feet,  slag  roof,  cement  floors, 
rolled  steel  -sash.  Contract  awarded  to  John 
N.  Gill  Const.  Co.,  Otis  Building,  Philadelphia, 
who  are  taking  sub-bids  due  as  soon  as  pos¬ 
sible. 

Residence,  Beechwood  avenue,  Trenton, 
N.  J.  Architect,  private  plans-.  N-ote  Cor¬ 
rection.  Owner,  Miss  Gertrude  Woolsey,  46 
Montgomery  avenue,,  .  Trenton.  Frame,  iy2 
stories.  32x133  feet,  shingle-  roof,  hardwood 
floors,  hot  air  heating,  electric  lighting.  Con¬ 
tract  awarded  to  O.  F.  Johnes,  P.  O.  Box 
463.  Trenton,  N.  J. 

Cottage,  Ventnor,  N.  J.  Architect,  J.  V. 
Mathis,  Guarantee  Trust  Building,  Atlantic 
City.  Owner,  H.  Moore,  5403  Ventnor  ave¬ 
nue,  Ventnor,  N.  J.  Frame,  2  stories,  26x39 
feet,  slate  roof,  pine  floor-s,  hot  water  heat, 
electric  light,  tile  work.  Contract  awarded 
to  J.  V.  Mathis  &  -Son,  Guarantee  Trust 
Building,  Atlantic  City,  N.  J. 

School,  Blue  Anchor,  N.  J.,  $23,346.  Archi¬ 
tect,  Arnold  H.  Moses,  Temple  Building,  Cam¬ 
den,  -N.  J.  Owners,  Win-slow  Township  School 
Board,  H.  Angelow,  -secretary.  Blue  Anchor, 
N.  J.  Brick.  1  story,  51x82  feet,  asphalt 
shingle  roof,  hardwood  floors,  electric  light¬ 
ing,  skylights,  cast  stone,  waterproofing  and 
dam  unroofing.  Contract  awarded  to  George 
W.  Shaner,  Palmyra,  N.  J. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Decem¬ 
ber  14,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  January  4,  1923,  for 
the  installation  complete  of  one  full  magnet 
control  electric  freight  elevator,  for  the  IT.  S. 
Post  Office,  etc.,  Richmond,  Va.  Drawings 
and  specifications  may  be  obtained  at  this  of¬ 
fice  in  the  discretion  of  the  Supervising  Archi¬ 
tect.  Jas.  A.  Wetmore,  Acting  -Supervising 
Architect. 


TREASURY  DEPARTMENT.  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Decem¬ 
ber  13,  1922.  -Sealed  Proposals  will  be 

opened  in  this  office  at  3  P.  M.,  January  5, 
1923,  for  interior  painting,  finishing,  etc.,  of 
buildings  and  structures,  as  listed,  for  the 
United  States  Veterans’  Hospital,  at  Perry- 
ville,  Md.  Specifications  may  be  obtained  at 
this  office,  in  the  discretion  of  the  Supervis¬ 
ing  Architect.  Jas.  A.  Wetmore,  Acting 
Supervising  Architect. 


(Continued  from  page  808) 
cipient  start  in  these  parts  usually  results 
in  complete  destruction  of  the  interior  of 
the  house  and  all  its  contents — and  too 
often  takes  human  lives.  More  than  23,- 
000  persons  lose  their  lives  by  fire  every 
year  in  America. 

The  home  builder  thoughtful  enough 
to  take  the  first  step  toward  safety  by 
building  solid  brick  exterior  walls  should 
know  how  he  may  protect  the  most  vul¬ 


nerable  spots  inside  his  home  by  the  use 
of  metal  lath.. 

Once  the  flames  eat  through  the  interior 
plaster  on  ordinary  bases,  wood  partitions 
become  flues  for  the  flames.  With  metal 
lath  as  a  plaster  base,  the  fire  is  stopped 
and  cannot  get  between  the  two  surfaces 
of  the  walls  or  partitions.  A  wood¬ 
bearing  partition  especially  needs  good 
protection,  for  its  failure  means  the  col- 
laspe  of  the  floors  above. 

The  Face  Brick  Association  als-o  say 
in  their  manual : 

Having  built  a  face  brick  house  for 
your  client,  as  the  most  substantial  and 
attractive  construction  to  be  had,  pro¬ 
tected  on  the  outside  with  a  roof  of  per¬ 
manent  material  and  on  the  inside  with 
fire-resistive  material  at  the  weakest 
points,  you  have  given  him  the  best  value 
for  his  money,  in  a  structure  at  once 
beautiful,  enduring,  economical  and  safe 
against  fire. 

It  is  thus  recognized  that  interior  con¬ 
struction  must  be  given  more  attention 
before  ordinary  construction  can  be  con¬ 
sidered  fire-safe.  This  idea  is  reinforced 
by  the  statistics  recently  developed  by 
the  National  Lumber  Manufacturers  As¬ 
sociation  in  whidh  they  analyze  the  num¬ 
ber  of  fires  occurring  during  the  year 
1920  in  the  several  types  of  buildings  in 
the  eighty-three  (83)  largest  cities  in  the 
United  States.  They  found  that  only  1.1 
per  cent,  of  all  fires  extended  to  the  ad¬ 
joining  buildings;  that  only  one-fifth  of 
1  per  cent,  extended  beyond  the1  adjoining 
buildings,  and  that  98.7  per  cent  of  all 
fires  were  confined  to  the  building  or  place 
of  origin.  Furthermore,  the  loss  -bv  com¬ 
municated  fires  was  but  7  per  cent,  of  the 
total  loss. 

I  do  not  believe  in  one  of  their  prin¬ 
cipal  conclusions,  however,  that  because 
them  were  more  fires  in  brick  and  stone 
buildings  than  there  were  in  frame  build¬ 
ings  in  proportion  to  the  number  of  fires 
in  each,  that  such  information  is  good 
evidence  to  conclude  that  if  people  live 
in  masonry  houses  they  are  more  careless 
than  if  they  live  in  frame  houses.  How¬ 
ever,  if  such  a  conclusion  is  true,  then 
the  reinforced  stucco  frame  house  would 
be  the  ideal  house,  for  the  occupants 
would  take  the  greatest  precautions  for 
fire  safety,  and  the  exterior  would  pro¬ 
vide  all  the  resistance  to  external  ex¬ 
posure  that  unprotected  windows  in  any 
type  of  wall  will  develop. 

We  cannot  count  upon  a  chain  for  any 
greater  strength  than  its  weakest  link, 
and  we  cannot  count  upon  a  building  wall 
of  any  material  to  prevent  fires  passing 
through,  unprotected  windows.  However, 
going  back  to  the  actual  figures,  we  find 
that  only  1.1  per  cent,  of  the  fires  are 
communicated  to  the  adjoining  buildings 
anyway,  and  we  had  much  better  con¬ 
cern  ourselves  with  fire  protection  to  pre¬ 
vent  the  98.9  per  cent,  of  the  fire  hazard 


titan  concentrate  attention  upon  the  com¬ 
municating1  fires. 

I  have  always  contended  that  if  fire 
resistance  is  essential  for  exterior  walls, 
we  should  not  camouflage  the  issue  and 
pierce  those  walls  with  unprotected  open¬ 
ings.  If  the  danger  is  not  great  enough 
to  warrant  protected  openings,  it  is  not 
great  enough  to  warrant  restricting  the 
choice  of  the  prospective  'builder  by  law 
to  a  masonry  wall  on  the  basis  of  fire  pro¬ 
tection.  If  masonry  can  be  proved  to 
be  more  economical  than  reinforced  stuc¬ 
co  in  the  long  run,  or  more  attractive, 
as  it  is  to  many  people,  it  should  be 
chosen  on  that  basis,  and  as  a  matter  of 
fact,  is  chosen  on  that  basis  in  most  cases. 
However,  if  the  owners  wish  is  for  re¬ 
inforced  stucco  on  frame,  he  should  not 
be  deterred  by  Ordinances.  Officials 
know  that  stucco  on  metal  lath  has  with¬ 
stood  the  requirements  of  the  one-hour 
test,  you  can  feel  perfectly  safe  in  per¬ 
mitting  this  construction  for  residential 
occupancy  in  any  location  where  unpro¬ 
tected  windows  are  permitted.  It  is  cus¬ 
tomary,  however,  to  restrict  the  use  of 
such  buildings  to  a  space  outside  the  fire 
limits,  and  this  is  not  entirely  justified. 

However,  this  question  of  exterior 
walls  is  one  of  small  importance  when 
compared  to  the  question  of  interior  fire 
protection,  but  I  merely  wish  to  register 
that'  a  frame  structure  can  be  made  fire- 
safe  from  exterior  fire  exposure  by  the 
employment  of  Portland  cement  stucco 
reinforced  by  metal  lath  on  wood  studs. 

The  interior1  of  all  buildings  is  the 
prime  consideration  and  the  one  which  is 
most  sadly  neglected.  When  98.9  per 
cent,  of  all  the  fires  are  confined  within 
the  building  in  which  they  originate,  is 
it  not  well  for  us  to  give  more  considera¬ 
tion  to  interiors  than  to  exteriors,  and 
more  consideration  to  interiors  than  has 
been  given  in  the  past? 

The  burning  up  of  thousands  of  build¬ 
ings  every  year  is  an  unnecessary  dis¬ 
credit  to  the  economy  and  efficiency  of 
lumber.  One  of  their  most  ardent  advo¬ 
cates,  The  American  Lumberman,  has 
endorsed  and  encouraged  co-operation  be¬ 
tween  the  lumber  industry  and  the  metal 
lath  industry  in  the  use  of  metal  lath  in 
particular  points  in  frame  and  stucco 
houses  to  make  them  more  fire  resistive, 
and  the  National  Lumber  Manufacturers 
Association  has  jointly  sponsored  the 
tests  at  the  Underwriters’  Laboratories 
which  have  proven  so  successful. 

It  is  well  recognized  by  building  offi¬ 
cials,  fire  marshals  and  others,  and  con¬ 
firmed  by  the  statistics  on  fires  that  they 
originate  in  certain  specific  locations,  over 
the  furnaces,  in  closets,  around  flues,  etc., 
etc.  It  is  also  recognized  that  if  fires 
do  start,  their  existence  is  more  danger¬ 
ous  if  they  involve  a  staircase,  the  bear¬ 
ing  partitions  or  the  inhabited  floors,  than 
if  they  merely  involved  non -bearing  par¬ 
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titions,  attic  floors  or  other  unimportant 
parts. 

While  no  one  wishes  to  make  a  com¬ 
promise  with  safety,  yet  it  is  far  better 
to  go  one  step  in  advance  than  it  is  to 
refuse  utterly  to  move  forward.  It  would 
be  ideal,  and  it  some  day  may  come  to 
pass  that  all  buildings  will  be  required 
to  be  entirely  of  incombustible  material, 
and  lumber  used  only  for  temporary  uses 
such,  as  packing  cases,  or  artistic  uses 
such  as  furniture  and  trim.  But  that  is 
a  long  way  in  the  distance  and  people  who 
are  clamoring  for  this  ideal  realize  that 
they  are  playing  a  long  and  tedious  game. 
They  are  making  progress,  however,  and 
eWry  step  is  an  advance,  because  here 
and  there  is  someone, who  does  wish  com¬ 
plete  fire  protection. , 

While  lumber  is  still  an  economical 
material,  is  it  not  better  to  utilize  it  pro¬ 
perly  than  to  place  it  under  the  discredit 
that  it  is  now  receiving?  Some  day  all 
houses  will  be  required  to  have  all  lumber 
adequately  protected,  but  this  step  is  also 
in  the!  distant  future.  Let  us  then  look  to 
what  is  practical,  inexpensive,  in  tune 
with  the  times,  and  possible  of  early  ac¬ 
complishment.  Metal  lath  can  be  used 
in  the  vulnerable  parts  of  a  house  at  a 
cost  of  about  2  per  cent. — less  than  the 
interest  charge  for  four  months’  occu¬ 
pancy. 

As  previously  stated,  metal  lath  has 
been  considered  as  a  superior  material, 
but  how  much  in  advance  of  other  plas¬ 
ter  and  lathing  combinations  has  never 
been  known.  The  Associated  Metal  Lath 
Manufacturers,  therefore,  initiated  tests 
at  the  Underwriters’  Laboratories  several 
years  ago,  intending  to  develop  informa¬ 
tion  as  to  the  resistance  of  their  material 
with  different  combinations  of  plaster  and 
under  different  conditions  of  exposure. 
The  war  stopped  rapid  progress  of  this, 
but  prior  to  the  war,  a  test  had  been  made 
on1  exterior  stucco  placed  directly  on  the 
studs,  without  sheating,  and  back-plas- 
ered. 

A  preliminary  report  from  the  Under¬ 
writers’  Laboratories  on  back-plastered 
metal  lath  and  stucco  construction  with 
Portland  cement  indicates  that :  * 

“This  finish  can  be  expected  to  furnish 
a  substantial  barrier  to  the  passage  of 
flame  into  the  hollow  spaces  back  of  it 
for  about  one  hour  when  exposed  to  fire 
of  the  degree  of  severity  to  which  stucco 
buildings  are  likelv  to  be  subjected  under 
average  exterior  fire  exposures. 

“This  finish  can  be  expected  to  provide 
sufficient  he^it  insulation  to  prevent  the 
ignition  of  the  wooden  supports  to  which 
it  is  attached  for  about  one  hour  when 
exposed  to  fire,  of  the  degree  of  severity 
to  which  stucco  finished  buildings  a^e 
likely  to  be  subjected  under  average  ex¬ 
terior  fire  exposures.” 

In  our  opinion,  there  is  not  much  dif¬ 
ference  between  the  fire  resistive  value 
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of  the  back-plastered  type  of  construc¬ 
tion  and  the  more  common  sheathed  con¬ 
struction.  There  is  a  thicker  coat  of 
stucco  on  the  ,back-plastered  type,  but  the 
sheating  interposed  between  the  stucco 
and  the  bearing  studs  compensates,  in  a 
measure,  for  the  thinner  stucco  on  the 
sheathed  construction.  Inasmuch  as  the 
windows  in  either  case  are  by  far  the 
weakest  link — the  slight  difference,  if 
any,  between  these  two  constructions  is 
not  an  essential  feature. 

Informal  tests  have  been  made  on  com¬ 
mon  lath  and  Portland  cement  stucco 
and  this  combination  loses  its  fire  resis¬ 
tance  in  a  very  short  time  and  the  wood 
is  in  full  flame  in  10  to  20  minutes  be¬ 
cause  of  the  communication  of  the  heat 
through  the  thin  coat  of  stucco  to  any 
one  of  the  laths  which  can  then  communi¬ 
cate  the  fire  on  the  interior  hollow  space 
very  rapidly. — Architect  and  Engineer. 


BEAUTIFYING  OUR  BACK 
STREETS 

Back  of  the  big  drab  building  of  the 
Board  of  Public  Education,  at  Nineteenth 
and  Ludlow  Streets,  Philadelphia,  is  a 
little  group  of  houses  that  has  already 
given  a  novel  and  picturesque  turn  to 
real  estate  development  in  the  central 
residential  district,  and  shown  how  to 
prevent  valuable  property  from  deterior 
ating  into  slums. 

This  is  “Lantern  Lane,”  as  quaintly 
charming  a  community  as  is  to  be  found 
in  all  Philadelphia,  and  located  in  a 
street  where  less  than  a  year  ago  Neg¬ 
roes  of  the  poorer  class  huddled  in  squal¬ 
or  and  congestion. 

Uber  Street  was  its  old  name,  an  18- 
foot  wide  thoroughfare  running  105  feet 
from  Ludlow  to  Ranstead  Street,  just 
west  of  Nineteenth.  On  either  side  were 
eight  two-story  brick  houses.  The  tiny 
back  yards  were  half  filled  by  outhouses. 
There  was  no  sewer,'  no  plumbing,  no 
lighting.  Just  a  dirty,  unsanitary,  un¬ 
sightly  spot  in  the  heart  of  a  great  city. 

Then  one  day  a  man  with  imagination 
passed  this  alley — for  it  was  (scarcely 
more  than  that — and  wondered  why  such 
a  place  should  exist  at  the  back  doors  of 
the  big  properties  on  Chestnut  Street.  As 
he  stood  contemplating  the  rookeries  he 
had  an  idea,  and  from  present  indica¬ 
tions  this  idea  will  result  in  the  trans¬ 
formation  of  many  a  Philadelphia  back 
street  into  a  residential  garden  spot. 

The  man  was  David  Coons.  Not  an 
architect,  not  a  builder,  not  a  real  estate 
operator,  but  a  manufacturer  of  women’s 
underwear  at  Tenth  and  Market  Streets. 
A  man  of  vision,  he  first  visualized  Uber 
Street  as  transformed  into  an  artists’ 
colony,  but  later  realized  that  it  was  not 
only  artists  who  wanted  artistic  horries. 

As  Uber  Street  was  one  of  the  few 
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streets  that  had  never  been  dedicated  to 
the  city,  it  was  possible  to  secure  title 
to  the  street  together  with  the  entire 
group  of  houses.  Eighty-seven  Negroes 
who  had  occupied  the  sixteen  houses 
moved  to  other  quarters,  and  after  they 
had  taken  all  their  belongings,  over  fifty 
■wagonloads  of  rubbish  were  removed 
from  the  houses,  chiefly  from  the  cellars. 

Only  walls  and  floor  joists  were  left 
standing  for  rebuilding,  which  was  be¬ 
gun  last  spring,  and  in  a  few  months  a 
miracle  was  achieved.  A  neatly  dressed, 
gray-haired  colored  man  walking  out 
Ludlow  Street  the  other  day,  stood 
agape  in  front  of  Lantern  Lane. 

“Land’s  sake !”  he  exclaimed.  “De  las’ 
time  I  passed  by  here  I  wouldn’t  have 
lived  in  dat  street  myself,  and  look  at  it 
now!” 

Look  at  it,  Philadelphians,  and  see 
what  can  be  made  of  the  ugly  spots  of 
your  city. 

Here  are  sixteen  charming  little 
houses  in  the  Spanish  style,  of  white  and 
huff  s,tucco'  with  colored  tile  inserts. 
Eight  houses  on  either  side  of  a  garden 
walk  that  is  'flanked  with  tinv  lawns  and 
decorative  shrubs  and  evergreens.  At 
the  back  of  the  walk  is  a  high  gate,  with 
a  trellis  above  it.  The  entrance  is  also 
through  a  gate,  with  lanterns  on  its  posts, 
and  at  every  door  of  every  house — even 
the  back  doors — are  lanterns.  At  night 
the  lanterns  of  Lantern  Lane  give  the 
cheeriest  touch  imaginable  to  this  little 
colony. 

Small  ornamental  iron  balconies  and 
hand  rails  and  bright  brass  and  copper 
trimmings  add  to  the  attractiveness  of 
the  fronts.  And  finally,  doors  and  shut¬ 
ters  are  painted  in  bright  red,  yellow 
blue  and  green !  The  effect  is  not  gar¬ 
ish.  but  delightful. 

When  you  enter  one  of  these  houses 
you  step  into  a  combination  living  and 
dining  room,  with  a  kitchenette  in  the 
rear.  On  the  second  floor  are  two  bed¬ 
rooms  with  a  bath  between.  The  cem¬ 
ented  cellar  can  be  used  for  storage  pur¬ 
poses  or  as  a  den  or  other  room.  A 
service  court  in  the  rear  affords  light, 
air  and  cheerfulness. 

Heat  and  hot  water  are  supplied  from 
a  central  plant,  and  there  is  a  janitor 
and  maid  on  the  premises.  It  is  really 
a  form  of  apartments,  with  each  tenant 
having  a  home  of  two  floors  and  base¬ 
ment. 

So  much  for  the  aesthetic  side  of  the 
undertaking.  Lantern  Lane  stands  as  a 
shining  exavrmle  of  what  can  be  done  to 
beautify  our  dirty  little  back  streets.  But, 
many  people  will  ask.  does  it  pav  in  dol¬ 
lars  and  cents,  as  well  as  in  healthfulness 
and  civic  pride? 

It  does  pav,  and  the  best  evidence  that 
it  does  is  the  various  other  operations 
now  under  way  to  accomplish  somewhat 
similar  results. 


When  Mr.  Coons  bought  Uber  Street, 
lock,  stock  and  barrel,  the  houses  rented 
for  $1.?  a  month.  The  houses  in  Lan¬ 
tern  Lane  rent  for  $100,  pi  10,  and  $120 
a  month,  and  practically  all  were  taken 
some  time  before  the. operation  was  com¬ 
pleted. 

Now  that  the  practicality  and  profit¬ 
ableness  of  developments  of  this  nature 
have  been  proved,  it  is  plain  to  be  seen 
that  Lantern  Lane  is  to  be  the  forerun¬ 
ner  of  a  whole  series  of  such  operations. 

Mr.  Coons  himself  is  already  planning 
another  one  on  a  much  more  elaborate 
scale  and  in  a  much  more  exclusive  lo¬ 
cality.  This  project  is  the  building,  in 
a  large  area  south  of  Walnut  and  east 
of  Twenty-second,  of  an  “English.  Vil¬ 
lage,”  with  rows  of  gabled  houses  of 
the  type  usually  found  in  the  suburbs, 
facing  on  a  central  driveway  bordered 
by  grass  and  evergreens. 

It  is  the  reclaiming  of  the  back  streets, 
however,  that  holds  the  greatest  interest 
and  the  greatest  possibilities.  The  con¬ 
struction  of  artistic  homes  where  un¬ 
sightly  rattletraps  have  stood.  The  in¬ 
stallation  of  sanitary  conditions  in.  local¬ 
ities  which  have  been  breeding  spots  for 
disease.  The  increased  valuation  of  prop¬ 
erty  and  the  elimination  of  an  objection¬ 
able  feature  particularly  flagrant  in  this 
city — the  abutting  of  ill-kept  and  often 
unclean  rows  of  small  houses  on  the  most 
desirable  central  residenes. 

A  splendid  example  of  this  sort  of  im- 
nrovement  is  the  work  now  going  on  in 
Panama  Street  for  Senator  Pepper. 
Panama  Street  is  between  Spruce  and 
Pine  and  the  block  between  Nineteenth 
and  Twentieth  Streets  has  long  been  oc¬ 
cupied  by  Negroes. 

Both  sides  of  Panama  Street  are  being 
remodeled  into  attractive  homes.  In  many 
cases  two  single  houses  are  being  con¬ 
verted  into  one  double  house,  as  is  going 
on  in  other  parts  of  the  city. 

In  a  number  of  the  smaller  streets  con¬ 
tiguous  to  the  better  residential  dis¬ 
trict,  improvements  of  this  nature  are  be¬ 
ing  made  by  private  owners.  The  most 
popular  method  is  to  take  two  small  sin¬ 
gle  houses,  each  with  a  16-foot  frontage, 
and  convert  them,  into  a  double  house 
with  a  32-foot  front.  Because  of  the  low 
ceilings,  these  houses  are  much  easier  to 
heat  than  the  old-fashioned  high-ceilinged 
homes  and  they  furnish  more  cosily. 

On  the  southwest  corner  of  Sansom 
and  Van  Pelt  Streets,  a  group  of  ugly 
little  old  brick  houses  is  being  converted 
into  picturesaue  Spanish  type  of  homes 
of  stucco,  with  iron  balconies  and  colored 
tile  ornamentation.  These  houses  are 
known  as  “Sansom  Gardens.” 

The  “Garden  City”  idea  is  not  merely 
applicable  to  a  city’s  suburbs — but.  the 
foregoing  shows  it  can  likewise  contribute 
to  municipal  progress  in  the  heart  of  a 
great  city. — The  Corn  Exchange. 


WHAT  HAPPENS  TO  STANDARDS 

We  find  reports  which  indicate  that  a 
few1  in  the  brick  industry  prefer  to  make 
brick  in  sizes  that  are  larger  than  the 
standard,  but  this  is  not  the  thing  that 
usually  happens  to  standards,  nor  is  it  as 
objectionable  as  things  which  more  com¬ 
monly  happen. 

The  more  common  trouble  in  connec¬ 
tion  with  standards  is  the  disposition  to 
slight  them  either  in  the  matter  of  size 
or  quality  and  thus  bring  ill  repute  upon 
the  whole  industry.  We  have  a  graphic 
illustration  of  this  in  the  lumber  industry 
where  at  one  time  the  standard  thickness 
for  dressed  inch  boards  was  put  at  seven- 
eighths.  Members  of  the  trade  kept 
slighting  this,  partly  by  design  and  partly 
by  dressing  stock  before  it  was  thorough¬ 
ly  dry  so  it  afterwards  shrunk  to  less  than 
standard  thickness.  This  continues  until 
eventually  there  was  a  revising  of  the 
standards  and  thirteen-sixteenths  was 
adopted.  Today  there  is  an  aggravating 
disposition  to  make  boards  dressed  to 
three-fourths  and  this  is  causing  some 
agitation  in  the  lumber  trade  because  it 
means  another  lowering  of  the  standard. 

In  the  clayworking  industry  we  have 
had  some  examples  of  slighting  the  weight 
and  quality  of  the  standards  set  up  in 
hollow  building  tile,  which  has  caused 
trouble  and  must  be  corrected  or  it  will 
bring  the  whole  industry  into  disrepute. 

In  the  matter  of  brick  it  is  the  same 
thing.  We  will  eventually  have  to  guard 
against  making  stock  smaller  than  the 
standards  set  up.  The  few  who  make 
oversize  are  not  harming  the  industry  like 
those  who  may  claim  to  be  making-  stand¬ 
ard  and  get  the  habit  of  slighting  it  until 
others  follow  suit  and  we  have  in  the 
brick  industry  a  repetition  of  what  has 
happened  in  lumber. 

Let  us  make  the  standards  in  brick  and 
hollow  building  tile  have  a  real  meaning 
by  faithfully  following  them  both  in  the 
matter  of  sizes  and  other  requirements 
in  the  standard  specification. — The  Clay 
Worker. 


All  advertising  pays — even  that  which  is 
poorly  constructed.  A  bad  ad.  is  better 
than  no  ad.  at  all.  It  is  worth  all  that  it 
costs  in  the  competitive  world  of  the  pres 
ent  day,  merely  to  keep  one’s  name  where 
the  possible  buyer  cannot  help  seeing  it 
To  be  out  of  sight  in  the  commercial  world 
is  to  be  out  of  mind. 


The  only  road  to  advancement  is  to  do 
your  work  so  well  that  you  are  always 
ahead  of  the  demands  of  your  position.  Our 
employers  do  not  ^decide  whether  we  shall 
stay  where  we  are  or  go  on  and  up;  we 
decide  that  matter  ourselves.  Success  or 
failure  is  not  chosen  for  us:  we  choose 
them  for  ourselves. — H.  W.  Mabie. 


ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Are.,  Phil*. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phlla. 
ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 9l0  FiPort  St.,  Phil*. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phil*. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St..  Phila. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phil*. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common,  Paving). 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co . Finance  Bldg.,  Phil*. 

Fairlamb,  P.  H.  Co  . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sts.. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phil*. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phil*. 

COLU3INS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phil*. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phil*. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H„  &  Co . 1304  Arch  St.,  Phila 

ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merlon  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phil*. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 

Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sts.,  Phila. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller.  Henry  M . 46  N.  2nd  St..  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phil*. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phil*. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . 1629  Ludlow  St.,  Phils*. 

HEATING  BOILERS. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  St.,  Phil*. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . . . 121  N.  18th  St.,  Phila. 

INSULATION. 

Keasbey  &  Mattison  Co . 1927  Market  St,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . ...136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  A  Co., 

Old  York  Road,  above  Butler  St.,  Phil*. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W.,  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Smith,  Edwin  A.,  &  Son..  1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works. 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phi'.a. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 

RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St,  Phila. 

Miller,  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merlon  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

Tinney,  Walter  H„  Co., 

63rd  and  Woodland  Ave..  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.,  Co . Otia  Bldg.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

Philadelphia  Concrete  Roofing-Tile  &  Floor-Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phil*. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sts.,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 

SEWER  pipe. 

Clausen,  WTm.  H . 27tli  and  Diamond  Sts..  Phila 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phil*. 

SHINGLES  (Asbestos  *tind  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

„  T  _  ^  2013  Market  St.,  Phila. 

Emack,  The  John  D.,  Co . Otis  Bldg.,  Phila. 

SLATE 

Emack,  The  John  D.  Co, . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

„ ..  ^  _  Aramlngo  and  Girard  Ave.,  Phil*. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

w  „  STAIRS  (Sheet  Steel). 

McFarland-Meade  Co., 

70th  and  Klngsessing  Ave.,  Phil*. 
STEEL  SASH. 

McFarland-Meade  Co.,  70th  and  Klngsessing  Ave. 
STONE. 

John  D’Lauro . 55  E.  Mermaid  Lane,  Phila, 

STRUCTURAL  STEEL. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

STUCCO. 

Daniel  C.  Sinclair . East  Lansdowne,  Pa 

TERRA  COTTA  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

„  *  .  _  Denckla  Bldg.,  Phila 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts„  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
TILE  AND  TEItRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St  Phila 

Carroll,  Thos.  A . 269  S.  11th  St’.’,  Phila’. 

Roman  Mosaic  &  Tile  Co . 435  Green  at.,  Phila. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St,  Phila 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . . . 1209  Arch  St.,  Phila 

Warren-Knight  Co . 136  N.  12th  St,  Phila. 

Weber,  F^  Co.  . . 1125  Chestnut  St,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheetrocb) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts..  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Rhlla. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St,  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern.  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St..  Phila 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B., 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Phila. 
WINDOW  GUARDS  (Wire). 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . ....Randolph  and  Wood  Sta.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Wayne  Iron  Works.. Commercial  Trust  Bldg.,  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 
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EDWIN  A.  SMITH  &  SON 

Building  Materials 

1015  Frankford  Avenue 

Philadelphia 

PROMPT  DELIVERY  EFFICIENT  SERVICE 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 


PHILADELPHIA 


Leading  Brands  Cement 

Lump  and  Hydrated  Lime 
Elastica  Stucco 

Calcined  and  Wall  Plaster 

Sand,  Gravel  and  Pebbles 


232  Walnut  Street 


HOME  OFFICE 

Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Metal  Lath  and  Corner  Bead 

Fire  Brick  and  Fire  Clay 
Gypsum  Blocks 

Cal-Cement  Hardener 

E-Cod  Fabric 


PI*  j  J  1 

ALAN  WOOD  IRON  and  STEEL  CO.  1 

I  Iff 

1  Tjf 

SAN  FRANCISCO 
FT.  WORTH 
LOS  ANGELES 

Philadelphia,  Pa.  NEB™K 

ir,r.' 

[j  | 

R[  "ami”  in 

V  A' 

Diamond  and  Ribbed  Pattern 

Rolled  Steel  Floor  Plates 

iff 

(Th 

KKU 

Olde  jStjonesficld  jRoofe 

and  Flagging 


Made  with  Heavy  &  to  &  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 

Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHND.EMACKCO. 

Philadelphia 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 
Black.  Green.  Variegated 
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Lea*  than  On*  Year 
15  Cent*  per  C*py 
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COMPO  BOARD 

THE  GREAT  SUBSTITUTE  FOR  LATH  AND  PLASTER 

Quick  and  Clean  Partition  Work.  The  Original  and  Real  Article. 

Sample  will  convince  you.  The  only  board,  a  repeater. 

IMMEDIATE  DELIVERY  AUTO  TRUCK  SERVICE 

HOWARD  KETCHAM,  Sole  Agent 

Third  and  Girard  Avenue,  Philadelphia 
ALL  LUMBER  UNDER  COVER  “THE  YARD  WITH  THE  STOCK’* 


Excuses  Don’t  Go  When 
Customers  Want — 

SEWER  PIPE  HOLLOW  TILE  FIRE  CLAY 
FLUE  LINING  FACE  BRICK  DRAIN  TILE 
WALL  COPING  FIRE  BRICK  CONDUITS 

They  Don’t  Care  a  Snap  Whether  You  Buy 
Late  or  Early— They  Want  Material 

To  Insure  Prompt  Deliveries  ORDER 
NOW  YOUR  CLAY  PRODUCTS 

J.  J.  Fitzgerald  &  Company 

Second  and  Butler  Streets,  PHILADELPHIA,  PA. 


A] 

SOLIE 

LLITE 

)  STEEL  SASH 

3000  Lb. 

WiiHS2 

Locked 

Joints. 

Flush 

Surface. 
Water  and 
Weather 
Proof. 

Test  on 

Joint 

11 

isj 

1 

Before 

Indication 

ofYielding 

McFarland- meade  co. 

Manufacturers 

70th  Street  and  Kingseming  Avenue 

Philadelphia 

IT  WILL  BE  TO  YOUR  ADVANTAGE  TO  BUY  YOUR  TRACING  CLOTH  FROM  ONE  OF  THE  LARGEST 

IMPORTERS  IN  THE  COUNTRY 

KEYSTONE  BLUE  PAPER  CO. 

910-12  Filbert  Street,  Philadelphia,  Pa. 

“THE  TRACING  CLOTH  HOUSE” 


Architects,  Builders,  Sub-Contractors,  Building 

Material  and  Supply  Concerns!!! 

c  The  1923  Directory  of  the  Architectural  and  Building 
Trades  of  Philadelphia  is  now  being  compiled  and  will  be 
placed  in  the  hands  of  every  Architect,  Builder,  Sub-Contractor, 
Material  and  Supply  Concern  in  Philadelphia,  January,  1923. 

c  To  be  sure  you  are  listed  correctly  under  the  classifications 
you  desire,  send  names,  addresses,  Bell  and  Keystone  ’phone 
numbers,  and  list  of  products  you  sell  or  manufacture,  to 
826  Perry  Building,  Philadelphia. 

c  Every  firm  or  individual  in  any  branch  of  Architecture  or 
Building  will  be  listed  free.  Listings  include  name,  address, 
Bell  and  Keystone  telephone  numbers. 

C  Under  all  classifications  advertisements  will  precede 
listings.  To  be  sure  your  ad.  will  be  in  the  1923  Directory 
of  the  Architectural  and  Building  Trades  communicate  at 
once  with 

BUILDING  NEWS  PUBLISHING  CO. 

PERRY  BUILDING,  PHILADELPHIA 

Bell  ’Phone,  Spruce  1611  Keystone  ’Phone,  Race  7109 
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EXPANDED  METAL  LATH 

&in.  RIB - DIAMOND  MESH - %  in.  RIB  CHANELATH 

METAL  LATH  STOPS  FIRE,  PREVENTS  CRACKS 

CORNER  BEADS,  COAL  DOORS 

SANITARY  METAL  BASE,  WINDOW  STOOL 

REED  CONCRETE  CLIPS 

UNION  METAL 

COLUMNS 

Last  a  Lifetime 


SAVE  COST 

of  Repairing  or  Replacing 
Old  Wood  Columns 

AT  LOW  PRICES 

lO  DESIGNS- ALL  SIZES 

PEARCE  FIREPROOF  CO. 

Fireproofing  "Building  Materials 
Distributers  of 

SHEETROCH 

WALL  BOARD 

Office:  1345  Arch  Street,  Phila. 

BELL,  LOCUST  3924  KEYSTONE,  RACE  7693 


Furring  Channel 
Metal  Lath 


Corner  Bead  Tie  Wire 
Iron  and  Steel 


Donnelly  &  Company 

531-33-35  N.  4th  St.,  Philadelphia 

Main  3593  Market  5450 


JAMES  E.  TAGUE  &  COMPANY 

Lumber 

and 

Sheetrock  Wall  Board 

The  Original  Dealer 


The  Only  Substitute  for  Lath  and  Plaster 
Will  Not  Burn  Will  Not  Warp 


Keystone  Phones  J  Bell  Phone,  Diamond  5030 

N.  E.  Cor.  10th  &  Columbia  Ave.  N.  W.  Cor.  19th  &  Cambria  Sts. 

Philadelphia,  Pa, 
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GOLD  MEDAL  GLENWOOD  COM¬ 
BINATION  COAL  and  GAS  RANGES 

Crown  Furnaces  and  Globe  Ranges 
Seamless  Porcelain  Lined  Refrigerators 

Henry  M.  Miller 

W  46-48-50  N.  SECOND  STREET,  PHILA.,  PA. 


«« 


By 


PAWNEE”  Pipeless  Furnaces 

Are  Highly  Recommended 

Architects,  Builders,  Owners 

They  Are  So  Entirely  Satisfactory 

Aic/c®?o5.  Co. 

Plumbing  &  Heating 
Supplies 

50  N.  5th  Street,  529  Arch  Street 
Philadelphia 

Camden,  N  J.,  Lansdovvne,  Pa. 


MORENE  ART  CEMENT 

“The  Wall  finish  beautiful” 

Over  fifty  different  textur-s  applied  over  new  or 
old,  painted  or  unpainted,  interior  wall  and  ceiling 
surfaces  —  including  imitation  Travertine,  Caen 
Stone,  Limestone,  etc. 

THE  ARVON  COMPANY 

1814  LUDLOW  STREET  PHILADELPHIA 

Locust  0698  Race  6150 


IRON 

WIRE 


i  Fences,  Railings, 
Grilles,  Cellar  Doors, 
I  Fire  Escapes. 

Screens,  Partitions, 
Elevator  Enclosures, 
Machine  Guards. 


BERKO  BROTHERS  CO. 

MANUFACTURERS 

OFFICE  and  FAC  TOR  Y 

Randolph  and  Wood  Streets,  Philadelphia 


“SPHINX”  TRIANGLES 


“Sphinx”  transparent  celluloid 
triangles  are  guaranteed  accurate. 
Specify  them  for  your  Drafting  Room. 
Be  sure  the  “Sphinx”  is  on  them. 


F.WEBER  CO. 


Send  for  our  de¬ 
scriptive  Catalog.  1125  Chestnut  Street 


IONA 

Exhaust 

demonstration 

The  only 
ventilator  that 
shows  you. 


IONA  VENTILATOR  CO.,  Inc.  “VEtSsS!"  *■ 
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BOWERS  BROS.  &  CO. 

1629  Ludlow  Street 
Philadelphia,  Pa. 
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To  all  points  in  United  States . 55.00  a  year 

To  all  points  in  Canada .  5.50  a  year 

To  all  points  in  Europe .  5.50  a  year 
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Subscriptions  not  discontinued  at  expiration 
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As  The  Editor  Sees  It 


CHRISTMAS,  1921,  was  merry  be¬ 
cause  of  the  great  volume  of 
building  work  at  that  time  in  pre¬ 
paration  for  1922.  If  our  readers  will 
remember  we  spoke  of  a  delightful  sur¬ 
prise  awaiting  us  Christmas  morning 
when  we  awoke  to  find  our  stocking 
filled  with  many  and1  various  kinds  of 
plans  for  prospective  work.  Practically 
all  the  buildings  looked  forward  to  at 
that  time  have  been  started,  and  whc 
will  deny  that  1922  has  brought  forth  the 
greatest  building  boom  this  country  has 
ever  experienced.  We  can  be  merry 
again  this  Christmas  as  there  is  a  large 
volume  of  work  in  sight  for  1923 — the 
war  memorial  building  for  the  city  to  cost 
a  few  million  ;  the  twenty-four  story  office 
building  to  be  erected  at  the  southeast 
corner  of  15th  and  Chestnut  Streets  for 
the  Chestnut  Street  Realty  Co. ;  the  mil¬ 
lion  dollar  Jeanes  hospital  for  the  north¬ 
eastern  part  of  Philadelphia;  the  sixteen 
story  office  building  for  the  Insurance 
Company  of  North  America  to  be  built 
at  16th  and  Arch  Streets;  the  City  Hall 
annex  to  be  built  at  Broad  and  Race 
Streets ;  the  fifteen  story  office  sales  build¬ 
ing  for  the  Cunningham  Piano  Co.,  to 
be  built  at  1312-14  Chestnut  Street; 
the  St.  Joseph  College  Buildings  on  the 
city  line;  the  group  of  buildings  for  Epis¬ 
copal  Divinity  School  in  West  Philadel¬ 
phia  ;  the  enormous  school  programme 
for  the  City  and  many  parochial  schools ; 
the  College  of  Pharmacy  to  be  built  in 


West  Philadelphia;  large  office  building 
on  northwest  corner  of  16th  and  Park¬ 
way  ;  theatre  and  office  building  at  north¬ 
west  corner  of  Broad  and  Locust  Streets 
for  the  Stanley  Company ;  a  large  sales 
and  service  building  to  be  built  at  31st 
and  Market  streets;  many  new  Churches 
and  a  volume  of  residential  work. 

The  revival  in  all  lines  of  business  and 
the  better  feeling  existing  between  em¬ 
ployers  and  employees  certainly  presents 
sufficient  reason  to  be  merry.  Labor  has 
had  a  busy  year  and  if  the  worker  will 
keep  on  the  job  and  not  make  demands 
for  increases  in  wages  that  cause  the 
building  public  to  rebel  at  high  prices, 
everything  will  move  along  smoothly  for 
another  year.  The  greatest  cause  of 
happiness  is  unselfishness,  and  if  the 
other  fellow’s  views  are  given  considera¬ 
tion,  and  the  golden  rule  observed  more 
generally  by  the  building  fraternity  at 
large,  then  the  merry  Christmas  spirit 
will  continue  •  throughout  the  new  year 
and  the  result  will  be  not  only  a  happy  but 
prosperous  1923.  The  Building  Age  in 
commenting  on  the  close  of  a  prosperous 
year  in  the  building  trades  in  1922  says  : 

This  month  brings  the  year  1922  to  a 
close  and  everyone  in  the  building  indus¬ 
try  has  reason  to  he  thankful  that  they 
have  had  such  a  prosperous  year. 

More  building  has  been  accomplished 
than  in  any  other  previous  year  of  the 
history  of  the  United  States,  and  it  is 
with  great  satisfaction  that  builders  can 


survey  the  work  that  they  have  done  as 
they  realize  that  this  work  ha§  been 
something  that  will  add  to  the  permanent 
wealth  of  the  country  and,  the  happiness 
of  quite  a  large  number  of  families. 

The  man  that  owns  his  own  home  is 
a  better  citizen  all  around  than  ope  that 
simply  rents  a  few  rooms  and  it  is  by 
builders  preaching  this  gospel  of  owning 
your  own  home  that  has  made  many  to 
want  and  strive  to  build  a  home  of  their 
own. 

There  is  certainly  satisfaction  in  doing 
a  good  piece  of  work  where  it  benefits 
yourself,  your  customer  and  your  coun¬ 
try. 

The  Lumber  Trade  Journal  in  discuss¬ 
ing  the  round-up  of  the  passing  year  arid 
the  prospects  of  1923  says: 

At  this,  the  time  of  year  for  casting  up 
the  annual  accounts,  it  is  of  value  and  in¬ 
terest  to  sum  up  the  total  of  current  com¬ 
ment  as  an  augury  for  1923.  Apparently, 
it  has  been  a  twelve-month’s  era  of  ad¬ 
mitted  benefits  in  the  whole,  with  lively 
expectations  and  actual  promises  of  more 
to  come.  The  prosperity  experienced  has 
not  been  the  greatest  ever,  but  in  the  main 
neither  has  it  been  confined  to  any  one 
part  of  the  lumber  business  or  to  one  or 
a  few  kinds  of  lumber,  but  pretty  gen¬ 
erally  distributed  over  all  the  list  so  that 
there  appears  no  pressing  need  to  specify 
kinds  or  otherwise  particularize  but  to 
make  it  a  lump-sum  definition  and  inclu¬ 
sive. 
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Neither  has  the  demand  apparently  been 
confined  to  any  special  part  of  the  coun¬ 
try  but  pretty  generally  as  well  as  gener¬ 
ously  distributed  over  all,  which  is  the 
wholesomest  sort  of  an  indication.  But 
a  large  part,  perhaps  the  major  part,  has 
been  individual  building  of  the  home  sort  • 
or  small  business  character ;  not  large  in¬ 
dustrial  as  a  rule.  This  also  should  be 
matter  for  encouragement.  With  busi¬ 
ness  going  at  such  a  pace  by  hopping 
along  on  the  one  foot  of  individual  build¬ 
ing,  as  one  commentator  has  picturesque¬ 
ly  put  it,  the  future,  early  after  the  first 
of  1923,  may  well  be  imagined  when  we 
get  going  once  more  on  all  four  good 
legs,  like  a  work-horse,  and  with  feet 
planted  firmly  on  the  ground  in  view  of 
iccruied  benefits  and  the  prospects  of  others 
to  follow.  The  psychology  of  it,  in  short, 
is  right  now  all  to  the  good.  The  gen¬ 
eral  state  of  mind,  in  other  words,  bad 
or  good,  respectively,  hinders  or  helps. 
Anyway,  it  is  a  pointer.  Hence  the  an¬ 
nual  round  up. 

If  you  will  discount  by  as  much  as  50 
per  cent,  the  ambitious  building  programs 
you  hear  tell  about  in  almost  any  city  of 
the  land,  either  large  or  small,  and  in 
response  to  insistent  needs  and  demands, 
you  will  still  have  a  realizing  sense  of 
something  in  store  that  is  quite  worth 
while.  It  means  good  lumber  business, 
apparently  not  only  for  the  coming  year, 
but  for  several  years  to  come. 


AS  the  demand  for  schools  is  in¬ 
creasing  everywhere  and  the 
volume  of  school  building  grows 
larger  almost  daily,  greater  attention 
should  be  given  to  design  and  construc¬ 
tion  of  schools.  Nothing  is  dearer  to 
the  hearts  of  man  than  children,  nothing 
more  important  to  the  building  up  of 
citizenship  than  proper  care  and  training 
of  children.  What  then  could  be  more 
worthy  of  thorough  consideration  and 
more  vital  to  the  country  than  sound, 
sanctuary  and  safe  schools.  “Make  the 
school  house  safe”  in  “Safeguarding 
America  against  fire”  is  most  praise¬ 
worthy  and  quite  timely.  This  valuable 
paper  continues : 

It  is  high  time)  that  American  business 
men  gave  some  consideration  to  the  sub¬ 
ject  of  fire-safety  in  the  schools  which 
their  children  attend,  since  the  record 
proves  conclusively  that  conditions  are 
decidedly  dangerous. 

Perhaps  it  is  not  realized  that  more 
than  one-fifth  of  the  population  of  the 
United  States — -that  vital  portion  which 
represents  the  nation’s  future  hope — is 
spending  several , hours  a  day,  for  approx¬ 
imately*  *20Ct ; 'days  each  year,  in  school 
Jipiijsfis  .which', :  iri  literally  thousands  of 
cases,. present  fire  hazards  that  would  not 
be  tolerated  for  a  moment  in  a  progres- 
sive  business  establishment.  There  is 


nothing  in  this  of  rhetorical  extravag¬ 
ance;  it  is  regrettable  and  sober  truth — 
the  more  regrettable  because  the  situa¬ 
tion  has  been  pointed  out  so  often  and 
yet  is  allowed  to  continue.  The  Commit¬ 
tee  on  Safety  to  Life,  of  the  National 
Fire  Protection  Association,  has  declared 
that  fully  90%  of  all  school  buildings 
are  veritable  fire  traps;  and  the  Associa¬ 
tion  is  in  the  habit  of  delivering  only  care¬ 
fully  weighed  opinions. 

Five  school  buildings  a  day,  on  the 
average,  are  attacked  by  fire ;  that,  at  least, 
was  the  showing  during)  (the  five-year 
period  of  1916-1920.  Within  those  sixty 
months  a  total  of  9,187  claims  for  loss  or 
damage  to  school  property  was  recorded 
by  the  Actuarial  Bureau  of  The  National 
Board  of  Fire  Underwriters.  These 
claims  represented  a  combined  property 
loss  of  $26,302,479.  Furthermore,  one 
independent  authority  ha$  noted  that  dur¬ 
ing  the  months  of  November  and  Decem¬ 
ber,  1921,  and  January,  1922,  there  were 
thirty-one  fires  in  which  a  school-building 
was  completely  destroyed.  Scores,  of 
course,  during  this  time,  were  more  or 
less  severely  damaged,  so  that  there  is 
no  indication  of  a  let-up  in  the  school 
burning  rate. 

Statistics  covering  the  annual  loss  of 
life  in  school  fires  are  not  available,  but 
it  is  known  that  in  the  aggregate  the  num¬ 
ber  of  fatalities  is  large.  Unfortunately, 
it  is  only  after  a  particularly  staggering 
holocaust,  such  as  occurred  at  Collinwood, 
Ohio,  a  few  years  ago,  that  nation-wide 
attention  is  focused  upon  the  school  fire 
hazard;  and  local  attention,  in  all  too 
many  cases,  is  paid  to  the  subject  of  safe¬ 
guarding  school  property  only  when  an 
outbreak  serves  to  uncover  some  error  of 
construction  or  administration  more  than 
usually  flagrant — particularly  when  the 
error  results  in  loss  of  life. 

As  a  matter  of  fact,  in  the  face  of  this 
appalling  average  of  five  school  fires  a 
day,  one  factor,  and  only  one,  has  kept 
the  number  of  fatalities  at  all  within 
bounds.  That  factor  is  the  admirable 
practice  of  holding  school  fire  drills. 
Thousands  of  children,  from  one  end  of 
the  country  to  the  other,  owe  their  lives 
to  this  training  in  orderly  escape.  Fre¬ 
quent  fire  drills,  it  goes  without  saying, 
should  be  made  compulsory  in  schools. 
No  longer  ago  than  October  31,  last,  1,250 
pupils  and  46  teachers  in  the  New  Utrecht 
High  School,  Brooklyn,  N.  Y.,  marched  to 
safety  as  a  result  of  previous  practice, 
when  fire,  starting  in  the  attic,  made  eva¬ 
cuation  necessary.  Scarcely  a  day  passes 
that  the  school  fire  drill  does  not  demon¬ 
strate  its  value  over  and  over  again. 

Yet,  at  their  best,  fire  drills,  must  be 
considered  simply  as  supplementary  mea¬ 
sures.  They  are  not- a  cure,  but  an  eva¬ 
sion;  they  do  not  remove  the  unhealthy 
((Continued  on  page  833) 
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Sales  and  Service  Building,  Fifteenth  and 
Passyunk  avenue,  Philadelphia.  Architect, 
Philip  S.  Tyre,  1509  Arch  street,  Philadelphia. 
Owner,  C.  K.  Johnson,  care  of  architect.  Brick, 
steel  and  cut  stone,  2  stories,  irregular  size. 
Architects  taking  revised  bids  due  January 
8th. 

Garages  (2)  (alts,),  1510-12  Stiles  street, 
Philadelphia,  $4,000.  Architect,  private  plans. 
Owner,  R.  II.  George,  2313  Walnut  street, 
Philadelphia.  Cement  work,  plastering,  paint¬ 
ing,  glazing.  Owner  will  build. 

Residence,  North  side  Frye  street,  East  of 
Ridge  avenue,  $3,000.  Architect,  private  plans. 
Owner,  Horace  Caldwell,  East  Shawmont  ave¬ 
nue  below  Ridge.  Frame,  2  storiees,  25x33% 
feet,  shingle  roof,  oak  and  pine  floors.  Owner 
will  build. 

Residence  and  Store  (alts.),  3335  Kensing¬ 
ton  avenue,  $2,800.  Architect,  private  plans. 
Owner,  S.  Rosenberg,  2719  Frankford  avenue, 
Philadelphia.  General  alterations.  Contract 
awarded  to  H.  Hofmeister,  2247  North  Fifth 
street,  Philadelphia. 

Building  (alts.),  1204  Fitzwater  street,  Phil¬ 
adelphia,  $2,500.  Architect,  private  plans. 
Owner,  Mr,  Canuso,  837  South  Twelfth  street, 
Philadelphia.  Brick,  2  stories,  31x9  feet,  slag 
roof,  pine  floors.  Contract  awarded  to  Dom¬ 
inick  Iero,  519  Christian  street. 

Residences  (57),  Forty-eighth  and  Aspen 
streets-,  Philadelphia.  Architect,  private  plans. 
Owner,  E.  L.  Seeds,  1101  Divinity  Place, 
Philadelphia.  Brick,  2  stories,  18x44  feet,  slag 
and  tin  roof,  hard-wood  floors,  hot  water  heat¬ 
ing,  electric  lighting,  artificial  tile  work. 
Owner  is  ready  for  sub-bids. 

Store  and  Dwelling  and  Residences  (20), 
Windsor  street,  East  of  Fifty-fifth  street, 
Philadelphia.  Architect,  William  B.  Lowen- 
thtal,  1208  Chestnut  street,  Philadelphia. 
Owners,  Simpson  &  Somers,  1719  Christian 
street,  Philadelphia.  Brick,  2  stories,  17x44 
feet,  (23)  15%x44  feet,  18x40  feet,  and  (20) 
17%x33  feet,  respectively,  slag  and  tin  roof, 
hot  water  heating,  electric  lighting,  tile  work, 
iron  work,  cement  work,  plate  glass,  metal 
bulks,  garages  in  basements.  Owners  will  be 
ready  for  sub-bids  in  one  week. 

Store  (alts.),  6019  Market  street,  Philadel¬ 
phia.  Architect,  Joseph  P.  Bradley,  1121  Fill¬ 
more  street,  Philadelphia.  Owner,  A.  Berman, 


on  premises.  Brick  and  terra  cotta  front,  2 
stories,  16x30  feet,  electric  work,  tile  work, 
iron  work,  cement  work,  mill  work,  painting, 
glazing.  Owner  is  ready  for  sub-bids. 

Residence,  West  Phil-Ellena  street,  near 
Green  street,  $25,000.  Architects,  Magaziner, 
Eberhard  &  Harris,  603  Chestnut  street.  Own¬ 
er,  W.  S.  Weyl,  46  North  Sixth  street,  Phila¬ 
delphia.  Stone,  2%  stories,  slate  roof,  elec¬ 
tric  lighting,  hardwood  floors,  tile  work.  Plans 
in  progress.  Architects  will  be  ready  for 
bids  in  two  weeks. 

Store  and  Apartments  (alts,  and  add.), 

Southwest  Corner  Thirty-fourth  and  Berks 
streets.  Architect,  J.  Ethaii  Fieldstein,  Otis 
Building,  Philadelphia.  Owner,  name  with¬ 
held.  Brick,  2  stories,  16x61  feet,  general  al¬ 
terations  and  addition.  Plans  in  progress. 

Factory  Building,  Thirteenth  and  Wood 
streets,  Philadelphia.  Architect,  J.  Ethan 
Fieldstein,  Otis  Building,  Philadelphia.  Own¬ 
er,  name  withheld.  Brick  and  steel,  2  sto¬ 
ries  and  basement,  58x72  feet,  slag  roof,  ce¬ 
ment  and  pine  floors.  Plans  in  progress. 

Stores  and  Apartments  (3)  and  Residences 
(30),  Seventh  and  Rockland  streets,  Philadel¬ 
phia.  Architect,  I.  W.  Levin,  Victory  Build¬ 
ing,  Philadelphia.  Owner,  I.  Feinstone,  252 
West  Roosevelt  Boulevard,  Philadelphia. 
Brick,  2  stories,  (1)  19x75  feet,  (2)  16x54 
feet,  (25)  15x42  feet,  and  (5)  16x54  feet,  slag 
and  tile  roof,  hardwood  floors,  metal  ceilings, 
plate  glass,  metal  bulks,  tile  and  marble  work, 
hot  .water  heating,  electric  lighting.  Plans 
nearly  completed.  Owner  will  be  ready  for 
sub-bids  in  one  week. 

Store  and  Residence  (2),  Oak  Lane,  Phila¬ 
delphia.  Architect,  J.  Ethan  Fieldstein,  Otis 
Building,  Philadelphia.  Owner,  name  with¬ 
held.  Stone,  hollow  tile  and  stucco,  2%  sto¬ 
ries,  18x66  feet,  hot  water  heating,  electric 
lighting,  hardwood  floors.  Plans  in  progress. 

Store  (alts,  and  add.),  902  Chestnut  street, 
Philadelphia,  $35,000.  Architect,  E.  A.  Stop¬ 
per,  Fuller  Building,  Philadelphia.  Owners, 
Yawman  &  Erbe,  1013  Chestnut  street,  Phila¬ 
delphia.  General  alterations  and  additions. 
Preliminary  plans  in  progress.  Too  early  for 
details. 

Hospital  Building  (alts.),  Frankford  avenue 
and  Palmer  street,  Philadelphia.  Architect, 
Peter  F.  Getz,  1634  North  Sixth  street,  Phila¬ 


delphia.  Owners,  St.  Mary’s  Hospital,  on 
premises.  General  interior  alterations  and  re¬ 
pairs.  Plans  in  progress.  Architect  will  be 
ready  for  bids  in  a  few  weeks. 

Residences  (36),  Fifty-fourth  and  Lebanon 
streets,  Philadelphia.  Architect,  Karl  F. 
Otto,  3  North  Nineteenth  street,  Philadelphia. 
Owners,  Kenin  &  Shapiro,  5850  Market  street, 
Philadelphia.  Brick,  2  stories,  16x56  feet, 
slate,  slag  and  tile  roof,  hardwood  floors,  hot 
water  heating,  electric  lighting,  tile  work, 
garages  in  basements.  Owners  are  ready  for 
sub-bids. 

Apartment  House,  Sixty-third  street,  near 
Lancaster  avenue,  Overbrook,  Philadelphia. 
Architects,  associate,  William  A.  Young,  320 
South  Iseminger  street,  and  Robert  C.  Win¬ 
ter,  11  South  Sixteenth  street,  Philadelphia. 
Owner,  Jacob  Bobb,  6250  Ludlow  street,  Phil¬ 
adelphia.  Brick,-  stone,  steel,  concrete  and 
terra  cotta,  3  stories,  150x150  feet,  tile  roof, 
hardwood  floors,  gypsum  block  partitions,  ele¬ 
vators,  iron  and  steel  work,  fire  doors,  tile 
floors,  vapor  heating,  electric  lighting.  Ar¬ 
chitects  will  take  sub-bids  in  two  weeks. 

Stores  and  Apartments  (6),  C  and  Tioga 
streets,  Philadelphia.  Architect.  H.  H.  Kline, 
Bulletin  Building,  Philadelphia.  Owner,  Mich¬ 
ael  Cylinder,  5734  Chestnut  street,  Philadel¬ 
phia.  Brick,  2  stories,  16x59  feet,  slag  roof, 
pine  floors,  metal  ceilings,  plate  glass,  elec- 
trtic  lighting,  tile  work.  Owner  is  ready  for 
sub-bids. 

Residences  (14),  Seventy-first  avenue  and 
Broad  street,,  Gak  Lane,  Philadelphia.  Archi¬ 
tect,  Herman  H.  Kline,  Bulletin  Building, 
Philadelphia.  Owner,  Benjamin  Zorochoff, 
3047  Weikel  street,  Philadelphia.  Brick,  2 
stories,  19x57  feet,  slag  roof,  hardwood  floors, 
cement  work,  hot  water  heating,  electric  light¬ 
ing,  garages  in  basements.  Owner  is  ready 
for  sub-bids. 

Residences  (2)  (twin),  Edmun  and  Friend¬ 
ship  streets,  Tacony,  Philadelphia.  Architect, 
Michael  Capobianco,  778  South  Seventh  street, 
Philadelphia.  Owner,  Raphael  Gattis,  713 
East  Edmun  street,  Tacony,  Philadelphia. 
Stone,  2%  storiese,  36x61  feet,  tin  roof,  pine 
floors,  hardwood  floors,  electric  lighting.  Own¬ 
er  is  ready  for  sub-bids. 

Office  Building,  Northwest  Corner  Ninth 
and  Pine  streets,  Philadelphia.  Architect, 
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Frank  E.  Hahn,  1112  Chestnut  street,  Phila¬ 
delphia.  Owners,  Federation  of  Jewish  Chari¬ 
ties,  1512  Walnut  street,  Philadelphia.  Re¬ 
inforced  concrete,  brick,  cut  stone  and  arti¬ 
ficial  cut  stone,  4  stories,  128x45  feet,  asphalt 
and  tile  roof,  concrete  floors,  metal  lath, 
safety  treads,  waterproofing  and  dampproof¬ 
ing,  iron  work,  iron  stairs,  'bond,  kalamein 
doors,  hollow'  metal  sash  and  skylights,  tile 
and  marble  work,  cold  water  painting  (heat¬ 
ing,  electric  work,  plumbing  and  elevators  re¬ 
served).  Architect  taking  bids  due  January 
3rd. 

Sales  and.  Service  Building  (Ford),  Fif¬ 
teenth  and  Passyunk  avenue,  Philadelphia. 
Architect,  Philip  S.  Tyre,  1509  Arch  street, 
Philadelphia.  Owner,  C.  K.  Johnson,  care  of 
architect.  Brick,  steel  and  cut  stone,  2  sto¬ 
ries,  irregular,  40x76x68x96  feet.  Architect 
taking  revised  bids  due  December  28th  at 
noon. 

Fire  Houses  (2),  No.  18,  1920  Callowhiil 
street,  and  No.  30,  3546'  Germantown  avenue, 
Philadelphia.  Architect,  private  plans.  Own¬ 
ers,  Department  of  Public  Safety,  Bureau  of 
City  Property,  F.  H.  Oaven,  Director,  216  City 
Hall,  Philadelphia.  General  alterations.  Own¬ 
ers  taking  bids  due  December  29th  at  noon. 

Building  (alts.),  2047  Chestnut  street,  Phil¬ 
adelphia.  Architect,  J.  Ethan  Fieldstein,  Otis 
Building,  Philadelphia.  Owner,  Harry  Sharp, 
care  of  David  Phillips,  Lincoln  Building.  Gen¬ 
eral  alterations,  slag  roof,  hardwood  and  ma¬ 
ple  floors,  plastering,  plumbing,  heating,  elec¬ 
tric  work,  flush  bulks.  Owner  is  taking  new 
bids. 

Apartment  House  (alts,  and  add.),  1402 
Spruce  street,  Philadelphia.  Architect,  Ga¬ 
briel  B.  Roth,  1619  Chestnut  street,  Philadel¬ 
phia.  Owner,  name  withheld.  Architect  tak¬ 
ing  bids. 

Sunday  School  (alts,  and  add.),  Southeast 
Corner  Chelten  avenue  and  Limekiln  Pike, 
Philadelphia.  Architect,  Conrad  F.  Neff, 
Twelfth  and  Locust  streets,  Philadelphia. 
Owners,  Covenant  Presbyterian  Church,  on 
premises.  Brick,  cut  stone  (alternate  for 
eastone),  2  stories,  26x69  feet,  slate  roof, 
composition,  cement  and  pine  floors,  water¬ 
proofing,  iron  work,  bond,  (heating,  lighting 
and  leaded  glass  reserved).  Architect  taking 
bids?  due  December  29th. 

Residence  (alts.)  and  Library  Addition, 
Forty-third  and  Locust  streets.  Architect, 
Horace  Wells  Sellers,  Stephen  Girard  Build¬ 
ing,  Philadelphia.  Owner,  Dr.  C.  Lincoln  Fur- 
bush,  on  premises.  Brick  and  cut  stone,  2  sto¬ 
ries,  23x30  feet,  slate  roof,  oak  floors,  bond, 
iron  work  (heating,  electric  work,  plumbing 
and  tile  work  reserved).  Architect  taking 
bids  due  December  28th. 

Stores  (2),  Northwest  Corner  Seventh  and 
Green  streets,  Philadelphia.  Architect,  pri¬ 


vate  plans.  Owner,  N.  Taplinger,  901  Com¬ 
monwealth  Building,  Philadelphia.  Brick,  1 
story,  slag  roof,  cement  work,  electric  light¬ 
ing*  tile  work,  sheet  metal  work,  plate  glass, 
mill  work,  iron  work,  painting,  glazing.  Own¬ 
er  taking  bids  due  as  soon  as  possible. 

Kitchen  Wing,  House  of  Correction,  Holmes- 
burg,  Philadelphia.  Architect,  John  P.  B. 
Sinkler,  1211  Chestnut  street,  Philadelphia. 
Owners,  Department  of  Public  Welfare,  Bu¬ 
reau  of  Charities  and  Corrections,  City  Hall, 
Philadelphia.  Brick,  concrete  and  steel,  1 
story,  75x115  feet,  Barret  rolof,  concrete  and 
pine  floors,  metal  lath,  roof  ventilators,  iron 
work,  floor  hardener,  rolled  steel  skylights, 
demolition.  Lowest  bidders:  F.  A.  Havens 
Co.,  845  North  Nineteenth  street,  Philadel¬ 
phia,  $28, 500,  Holmesburg  Const.  Co.,  Holmes- 
burg,  Philadelphia,  $31,300.  Electric,  Baird 
Osterhout  Co.,  2109  Walnut  street,  $1,440. 
Plumbing,  Bulman  Brothers,  Fifth  and  Cum¬ 
berland  streets,  Philadelphia,  $12,436. 

Residences  and  Garages  (43),  Pratt,  Saul 
and  Oakland  streets,  $172,000.  Architect,  pri¬ 
vate  plans.  Owner,  George  Edel,  Hillcrest 
and.Stenton  avenues,  Philadelphia.  Brick,  2 
stories,  18x30  feet,  slag  roof,  pine  floors,  elec¬ 
tric  lighting.  Owner  will  build. 

Residences  (3),  2200-02-04  Erie  avenue;  (2) 
2200  and  2200%  Hunting  Park  avenue,  Phila¬ 
delphia,  $34,500.  Owner,  M.  J.  Reiser,  251 
South  Felton  street,  Philadelphia.  Brick,  3 
stories,  20x44  feet,  2  stories,  16x42  feet,  16x30 
feet  and  42x35  feet,  32x15  feet,  slag  roof, 
hot  water  heat,  electric  light,  oak  and  pine 
floors.  Owner  will  build. 

Residences  (6),  South  side  Midvale  avenue, 
West  of  Thirty-second  street,  $49,000.  Archi¬ 
tect,  private  plans.  Owners,  Johnson  &  Tal¬ 
ley,  Room  11,  Post  Office  Building,  German¬ 
town,  Philadelphia.  Brick,  3  stories,  17x50 
feet  and  16x50  feet,  slag  roof,  oak  and  pine 
floors,  hot  water  heating,  electric  lighting, 
tile  wmrk.  Owners  will  build. 

Residences  (10),  Torresdale  avenue,  North 
of  St.  Vincent  street,  $38,200.  Architect,  pri¬ 
vate  plans.  Owners,  Curtis  Brothers,  State 
road  and  Unruh  street,  Philadelphia.  Brick, 

2  stories,  16x42  feet  and  16x32  feet,  13x10 
feet,  slag  roof,  electric  lighting.  Owner  will 
build. 

Store  and  Office  (add.  and  alts.),  11  South 
Mole  street,  $6,200.  Architect,  private  plans. 
Owner,  Harry  T.  Saunders,  36  South  Eight¬ 
eenth  street,  Philadelphia.  Brick,  1  story 
add.,  8x8  feet,  slag  roof,  electric  lighting. 
Owner  will  build. 

Residences  and  Garages  (21),  West  side  Six¬ 
ty-sixth  street,  North  of  Pasehall  avenue, 
$4,400  each.  Architect,  private  plans.  Own¬ 
er,  A.  Singer,  37  South  Fifty-ninth  street, 
Philadelphia.  Brick,  2  stories,  16x40  feet 
and  15x30  feet,  12x16  feet,  slag  roof,  hot  wa- 


TRANSITS 

USEFUL  and  CONVENIENT 

LEVELS 

$40.00 

Architects  and  Builders  must  see  these 

$25.00 

complete 

Instruments  to-  appreciate  them. 

complete 

GENERAL  REPRODUCTION  COMPANY 

Incorporated 

Spruce  507 1-2 

15 is  SANSOM  STREET 
PHILADELPHIA  PENNSYLVANIA 

Race  6010 

* 


Good  Work 

BLUE 


Quick  Service 

PRINT  SHOP 


il  Phone-Spruce  5293  1520  Sansom  Stl'eet,  Philadelphia  Keystene  Phone-Race  5555 
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ter  heat,  electric  lighting.  Owner  will  build. 

Residence  and  Store  (add.  and  alts.),  North¬ 
west  Corner  Forty-first  and  Walnut  streets, 
Philadelphia,  $2,200.  Architect,  private  plans. 
Owner,  Samuel  Rosen,  on  premises.  Brick,  2 
stories,  20x14  feet,  slag  roof,  general  altera¬ 
tions.  Owner  will  build. 

G-arage,  Northwest  Corner  Gross  and  Sum¬ 
mer  streets,  Philadelphia,  $2,000.  Architect, 
private  plans.  Owner,  D.  D.  Porter,  on  prem¬ 
ises.  Hollow  tile  and  stucco,  22x37  feet,  ce¬ 
ment  floors,  electric  lighting.  Owner  will 
build. 

Residences  and  Garages  (63),  $4,400  each, 
and  Residences  and  Stores  (4),  $5,000  each, 
Aspen  street  and  Olive  street,  Forty-eighth 
to  Forty-ninth,  Philadelphia.  Architect,  pri¬ 
vate  plans.  Owner,  E.  L.  Seeds,  1101  South 
Divinity  street,  Philadelphia.  Brick,  2  sto¬ 
ries,  16x32  feet,  slag  roof,  electric  lighting. 
Owner  will  build. 

Miscellaneous  Work,  Philadelphia.  Owners, 
City  of  Philadelphia,  Bureau  of  Water,  792 
City  Hall.  Contract  624,  furnishing  and  in¬ 
stalling  sand  filtering  machines.  Contract 
625,  furnishing  and  installing  Turbo  Centri¬ 
fugal  Boiler  Feed  Pump.  Contract  626,  in¬ 
stalling  coal  storage  equipment,  grading  and 
filling  construction  of  tracks,  building  of  shel¬ 
ter  house,  furnishing  of  tractor  and  steel  cars, 
and  furnishing  one  locomotive  crane.  Con¬ 
tract  327,  furnishing  300  single  nozzle  fire 
hydrants.  Contract  628,  furnishing  150  6-inch 
stop  valves,  100  8-inch  stop  valves,  50  12-inch 
stop  valves.  Contract  629,  furnishing  400 
tons  6-8  16-in.  cast  iron  pipe,  40  tons  6-8  16-in. 
specials. 


Supplies,  Philadelphia.  Owners,  Department 
of  Public  Works,  317  City  Hall,  Philadelphia. 
Owners  taking  bids  due  December  28th  at 
noon.  14,400  cubic  yards  asphalt  sand,  20,000 
tons  binder  stone,  %-inch;  2,700  tons  asphalt 
■cement,  1,500  tons  limestone  dust,  80,000  gal¬ 
lons  19  @  23  degree  fuel  oil,  225,000  gallons 
30  @  36  degree  fuel  oil. 

Grading  and  Paving,  Philadelphia.  Owners, 
City  of  Philadelphia,  Bureau  of  Highways, 
216  City  Hall.  Owners  taking  bids  due'  De¬ 
cember  29  th  at  noon.  Grading — Blakemore 
street,  Phll-Ellena  to  Sprague  street,  and  five 
other  streets;  Bingham  street,  Devereaux 
street  to  Robbins  streets;  Champlost  avenue, 
Nineteenth  street  to  Ogonz  avenue,  and  four¬ 
teen  other  streets;  Carpenter  street,  south 
foowalk,  Germantown  avenue  to  Mower 
street;  Edgemore  road,  Lebanon  avenue  to 
Malvern  avenue;  Georges  lane,  Columbia  ave¬ 
nue  to  Montgomery  avenue; Louisest  street, 
Middleton  street  to  Walnut'  lane;  Fifty -sixth 
street,  Summer  street  to  Yogdes  street;  Six¬ 
ty-fifth  avenue,  Fifth  street  to  Sixth  street; 
Sixty- sixth  street,  Hav-erford  avenue  to  Lans- 
downe  avenue.  Asphalt  Paving — -Cornwall 
street,  Emerald  street  to  Jasper  street. 

Grading  and  Improving,  the  Bensalem 
Branch  of  the  Roosevelt  Boulevard,  from 
Welsh  road  to  Grant  avenue.  Furnishing 
steel  plate  girder  bridge  complete.  Laying 
vitrified  pipe  conduit  on  Haines  street,  from 
Crittenden  street  to  Wister  street.  Furnish¬ 
ing  three  steel  percolating  tanks,  size  8  feet 
7%  inches,  ouside  diameter,  by  18  feet  long, 
9/16-inch  thick.  To  be  furnished  and 
placed. 


Scope  of  Contract  and  Successful  Bidders;  “Inside”  Information  for  the  Material  Man 
and  Interior  and  Exterior  Fitter. 


Benjamin  Franklin  Hotel,  Ninth  and  Chest¬ 
nut  streets,  $5,000,000.  Architect,  Horace 
Trumbauer,  Land  Title  Building,  Philadelphia. 
Owners,  Benjamin  Franklin  Hotel  Co.,  care  of 
A.  H.  Mershon,  Land  Title  Building.  Granite, 
cut  stone,  limestone,  reinforced  concrete  and 
steel,  16  stories,  loft,  basement  and  sub-base¬ 
ment,  194x230  feet,  slag  and  tile  roof,  asphalt, 
mastic,  cement  and  oak  floors,  hollow  tile, 
metal  lath,  safety  treads,  waterproofing,  terra 
cotta,  iron  work,  cork  insulation,  vault  doors, 
bond,  kalamein  and  hollow  metal  doors,  hol¬ 
low  metal  sash,  tile  and  marble  work,  electric 
light,  steam  heating.  Contract  awarded  to  F. 
W.  Mark  Cont.  Co.,  Commercial  Trust  Build¬ 
ing,  Philadelphia. 


Chestnut  streets.  Brick,  concrete  and  steel, 
3  stories  and  mezzanine,  46x20  feet,  slag  roof, 
cement  floors,  terra  cotta,  iron  work,  bond, 
rolled  steel  skylights,  tile  and  terrazzo  work. 
Contract  awarded  to  Barclay  White  Co.,  1713 
Sansom  street,  Philadelphia. 

Residence  and  Store  (alts.),  Sixth,  Cather¬ 
ine  streets  and  Passyunk  avenue.  Architect, 
Michael  Capobianca,  778  South  .Seventh 
street,  Philadelphia.  Owner,  Annible  Ver- 
naechio,  Seventh  and  Pemberton  streets,  Phil¬ 
adelphia.  General  alterations,  mill  work,  com¬ 
position  and  pine  floors,  painting,  glazing, 
stucco,  plumbing,  mill  work,  electric  work, 


Woodoleum 

Flooring 

You  are  safe  when  you  buy  a 
Woodoleum  Floor. 

You  get  an  absolute  and  un¬ 
qualified  guarantee.  You  get  a 
concern  which  is  the  pioneer 
in  this  line  of  floor  coverings. 

There  is  but  one  Woodoleum— 
accept  no  imitation. 


Woodoleum  Mfg.  Co. 
131  Arch  Street.  Philadelphia 


PAGE  WIRE 

FENCE 


—  ARMCO  ^ 
INGOT  IRON  V 

A  Lasting  Combination 


Estimates 

Furnished 


We  Erect 

Complete 


HORACE  T.  POTTS  &  CO. 

Established  1815 

316  North  3rd  Street 
Philadelphia,  Pa. 


Bell  Phone,  Sharon  Hill  859  W  Established  1901 
Keystone  Phone,  Glenolden  677  Y 

W.  L.  BAYLESS  &  SON 
Contractors 

Whitewashing,  Cold  Water  Painting 
and  General  Spraying 
SHARON  HILL.  PA. 


Dairy  Building  (add.),  212  Lombard  street, 
Philadelphia.  Architect,  William  H.  Timm, 
Perry  Building,  Philadelphia.  Owners,  Ab¬ 
bott’s  Alderney  Dairies,  Thirty-first  and 


COLD  WEATHER  WILL  NOT  STOP  WORK 

With  Concrete  —  Cement  —  Plaster  —  Mortar 

IF  YOU  USE 


A.  S.  BAIRD 

Otis  Building  Philadelphia 

ATLANTIC  TERRA  COTTA 
Face  Brick,  Hollow  Tile, 
Roofing  Tile ,  Fox  Croft  Stone 


“CONWATCO  MIX” 

Prevents  Freezing  above  12°  Increases  Tensil  Strength  Waterproofs  and  Hardens 


CONCRETE  WATERPROOF  PAINT  CO. 

Manufacturers  of  Waterproofing  and  Dampproofing  for  Every  Purpose 
829-835  NORTH  THIRD  STREET 
PHILADELPHIA,  PA. 


WILLIAM  H.  RIDDLE 

Hauling  Contractor 

1 1  lO  So.  31st  Street,  Philadelphia 


MOTOR  TRUCKS 
TEAMS 
CINDERS 


Oregon  09 1  3  W 


Hot  Water 

all  you  want,  when  and 
where  you  want  it.  Ob¬ 
tained  easily  and  econom¬ 
ically  thru  installation  of 


The  Practical  Roof  for 
The  Ideal  Home 


AMBLER  ASBESTOS 
SHINGLES 


ADELPHIA 

coal  tank  heater  in  cellar.  Larger 
size  heats  30  gallon  tank,  and  radia¬ 
tor  for  “all  gas  kitchen.”  Very 
efficient ! 

BORDEN  STOVE  CO. 

1026  Arch  Street  [2nd  floor]  Phila. 
Walnut  1291  Race  4149 


Permanent  as  the  Everlasting 
Hills 

Never  require  paint  or  repairs 

ASBESTOS  SHINGLE  SLATE 
AND  SHEATHING  CO. 

Philadelphia  Office,  2013  Market  St. 


FE 


Fend 

Th 
homes- 
are  Te 
catalog 

jidVh 


WAYNE  FENCE 

ORNAMENTAL— SUBSTANTIAL 

Catalogue  of  Fences  and  Gates  Mailed  on  Request 

WAYNE  IRON  WORKS 

Factory,  Wayne,  Pa.  817  Commercial  Trust  Building,  Philadelphia 


Bell  Phone,  Chestnut  Hill  0227 


BANK  SAND  FOR  ALL  USES 


ST.  MARTINS  BUILDING  STONE 

Works:  Germantown  Ave.  &  Rumford  Road 
Chestnut  Hill,  Philadelphia 

JOHN  D’LAURO,  Prop.  Office:  55  E.  Mermaid  Lane 


Painting,  Decorating 

Architects,  Builders  and  Owners  always 
pleased  when  painting  and  decorating  is 
done  by 

THE  COLONIAL  SHOP 

1222  Chancellor  Street,  Philadelphia 
Race  4  62S  Spruce  8749 


For  a  Beautiful,  C< 
Home.  The  firm 
recognized  Standard  ; 
Services.  Avail  youi 
Write  for  Literature. 


Progress  Square 

and 

Adelphia  Round 
Steam  and  Water 
Boilers 

Thatcher  Tubular  and 
Adelphia  Warm  Air  Heaters 

Are  Leaders  in  Heating  Appliances 

Our  Heating  Department  will  gladly  assist 
in  Solving  Your  Problems 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 

Quality  that  makes  friends 
Service  that  keeps  them 


85%  Magnesia 

Sectional 
Pipe  and  Boiler 
Coverings 

KEASBEY  &  MATTISON  CO. 

Philadelphia  Office,  1927  Market  St. 

If  it’s  made  of  Asbestos  we’ve  got  it 


ICE  for  the  Home 

PHONE  SPRUCE  7560 

,  Wire  or  Iron,  Built  for  Any  Purpose 

actical  fence  for  city  homes  and  industrial  community 
es  lasting  satisfactory  service.  Other  Cyclone  Products 
-Court  Backstops,  Poultry  Yard  Fence,  etc.  Ask  for 

Service  Free.  Look  for  the  Red  tSag  Mark,  of  Quality 

IYCLONE  FENCE  COMPANY 

308  Franklin  Trust  Building,  Philadelphia 


ifortable.  Convenient 

here  represented  sell 
d  Specified  Materials  or 
It  of  their  co-operation. 


SHEET  METAL  CORNICES 

SKYLIGHTS,  MARQUISES 
BAY  WINDOWS 

Copper  and  Galvanized  Iron 
Work  of  Every  Description 

TIN,  SLATE,  SLAG  and  TILE 

ROOFING 

VENTILATION 

WALTER  H.TINNEY  eft 

63rd  &  Woodland  Ave.,  Philadelphia 


Mr.  Painter  Man — Take  Notice 

Paint  the  New  Way.  Use  Rinks’  Airway  Brushes, 
for  applying  Oil  and  Water  Paints. 

Send  for  Descriptive  Catalogue. 

RINKS’  SPRAY  EQUIPMENT  CO. 

Lombard  1565  722  Drexel  Building 


Bell  Phone:  Market  31S8  Keystone  Phone:  Main  S145 

ROMAN  MOSAIC  &  TILE  CO.,  i»c. 

MARBLE  MOSAICS,  TERRAZZO,  CERAMICS,  TILES 
Office:  435  Green  St.  Factory:  432  Wallace  St. 
PHILADELPHIA,  PENNA. 


BANK  AND  OFFICE  PARTITIONS,  STORE  FIXTURES 

GEORGE  WEISS  CO. 

1211-22  N.  Mascher  Street,  Philadelphia,  Pa. 


BULK  WINDOWS 

ALL  KINDS  OF  SPECIAL  MILL  WORK 


Bell — Kensington  6497 
Keystone— Park  1674 


Direct  Action  Gas  Range 

Equipped  with  Lorain  Oven  Heat 
Regulator  solves  the  cooking  problem 
SAVES  GAS,  TIME.  FOOD  and  WORRY 

BORDEN  STOVE  CO. 
1026  Arch  St.  [2nd  floor]  Philadelphia 
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HARDENER 


HARDENED  CONCRETE  FLOORS  DO  NOT  DUST 

It  is  not  necessary  to  put  up  with  dusting  cement  floors.  Over  night 
a  soft  cement  surfacQ  from  which  the  cement  dust  can  easily  be  scratched 
with  the  toe  of  the  shoe— can  be  transformed  into  a  hard,  impenetrable 
floor  that  will  not  “sand”  or  crumble,  even  under  the  hardest  foot  traffic.  WAREHOUSE 
Phone  or  write  us  for  information.  IN 


Phila.  Office, 
1432  South  Penn  Sq. 


Phones— Bell,  Spruce  6470-1 

Keystone,  Race,  7486-7 


QTnrif 
PHILADELPHIA 


flush  bulks.  Contract  awarded  to  Michael 
Demosi,  1000  Oregon  street,  Philadelphia. 

Apartment  and  Store  (alts,  and  add.), 
JSTorthwest  Corner  Thirty-second  and  Baring 
streets,  $5,000.  Architect,  private  plans.  Own¬ 
er,  M.  Silverman,  1517  North  Twelfth  street, 
Philadelphia.  Carpentry,  mill  work,  painting, 
glazing,  hardware,  plastering,  tile  work,  elec¬ 
tric  lighting.  Contract  awarded  to  N.  Ep¬ 
stein,  2221  North  Front  street,  Philadelphia. 

Sales  and  Service  Building,  Sixty-fifth  ave¬ 
nue  and  York  road,  Philadelphia.  Architect, 
Charles  W.  Gilmore,  10  South  Eighteenth 
street,  Philadelphia.  Owners,  Margerum  Mo¬ 
tor  Co.,  care  of  architect.  Brick,  reinforced 
concrete,  steel  and  granite,  1  story  and  base¬ 
ment,  147x73  feet,  slag  roof,  concrete  and  ma¬ 
ple  floors,  terra  cotta,  bond,  kalamein  doors, 
copper  skylights,  rolled  steel  sash,  terrazzo 
and  marble  work,  steam  heating,  electric 
lighting.  Contract  awarded  to  A.  R.  Raff 
Cent.  Co.,  163'5  Thompson  street. 

Church  and  Sunday  School,  Lombard  and 
Van  Pelt  streets,  $81,000.  Architects,  Druck¬ 
enmiller  &  Williams,  1537  Chestnut  street, 
Philadelphia.  Owners,  Central  Baptist  Church, 
on  premises.  Brick,  stone,  cut  stone  and  steel, 
1  story  and  basement,  96x64  feet,  slag  roof, 
reinforced  concrete  and  maple  floors,  metal 
lath,  dampproofing,  bond,  tile  work,  steam 
heating  el,ectric  lighting,  demolition.  Con¬ 
tract  awarded  to  Fred  H.  Reiser  &  Co.,  128 
East  Fourth  street,  Pottstown,  Pa. 

Apartments  (6),  Stores  (2)  and  Garage 
(alts,  and  add.),  Thirty-second  and  Baring 


street,  Philadelphia,  $8,200.  Architect,  Wil¬ 
liam  L.  Charr,  149  South  Fourth  street,  Phila¬ 
delphia.  Owner,  P.  Silverman,  1517  North 
Twelfth  street,  Philadelphia.  Brick  and  stone, 
3  stories,  17x24  feet  and  19x24  feet,  painting, 
mineral  stucco,  plumbing,  heating,  plaster¬ 
ing,  cement  work,  electric  lighting,  metal  ceil¬ 
ings,  iron  work,  hollow  metal  skylights,  de¬ 
molition,  pine  and  concrete  floors,  slag  and 
tin  roofs.  Contract  awarded  to  Nathan  Ep¬ 
stein,  2221  North  Franklin  street. 

Oregon  Central  Office  Building  (alts.),  1705- 
07-09  South  Broad  street,  Philadelphia.  Ar¬ 
chitect,  John  T.  Windrim,  Commonwealth 
Building,  Philadelphia.  Owners,  Bell  Tele¬ 
phone  Co.,  Seventeenth  and  Arch  streets,  Phil¬ 
adelphia.  Brick  work,  cement  work,  painting, 
glazing,  carpentry,  granite  work,  slag  roof, 
metal  lath,  plastering,  tile  and  marble  work. 
Contract  awarded  to  John  N.  Gill  Const.  Co., 
Otis  Building. 

Loft  Building,  235-37  North  Twelfth  street, 
Philadelphia,  $40,000.  Architect,  J.  Ethan 
Fildstein,  Otis  Building,  Philadelphia.  Owner, 
Dr.  Henry  W.  Lob'b,  1209  Race  street,  Phila¬ 
delphia.  Brick  and  steel,  2  stories,  20x97 
feet,  slag  roof,  pine  floors,  plate  glass,  metal 
bulks,  hot  water  heating,  electric  lighting. 
Contract  awarded  to  Frank  Lueei,  1603  Ells¬ 
worth  street,  Philadelphia. 

Residence  and  Garage,  Forty-seventh  and 
Pine  streets,  Philadelphia,  $24,000.  Architect, 
J.  L.  Connaroe,  225  South  Sydenham  street, 
Philadelphia.  Owner,  Dr.  J.  B.  Guthrie,  on 
premises.  Brick  and  steel,  2%  stories,  57x33 


feet,  slate  roof,  composition,  pine  and  oak 
floors,  metal  lath,  sheet  rock,  hot  water  heat¬ 
ing,  electric  lighting,  tile  work.  Contract 
awarded  to  Thomas  C.  Trafford,  1613  Sansom 
street,  Philadelphia. 

Residence  and  Garage,  Oak  road,  Queen 
Lane  Manor,  Philadelphia.  Architect,  Karl 
F.  Otto,  3  North  Nineteenth  street,  Philadel¬ 
phia.  Owner,  Henry  Goldthorp,  338  Seymour 
street,  Philadelphia.  Stone,  3  stories,  42x28 
feet,  wing  14x16  feet,  shingle  reef,  hardwood 
floors,  hot  water  heating,  electric  lighting, 
tile  and  marble  work,  cement  work.  Contract 
awarded  to  Rush  Brothers,  1016  Harrison 
street,  Philadelphia. 

Stores  (5)  (alts,  and  add.),  Southeast  Cor¬ 
ner  Sixtieth  and  Thompson  streets.  Archi¬ 
tect,  private  plans.  Owners,  Michael  and 
John  Croce,  on  premises.  Brick,  1  story, 
30x23  feet,  and  2  stories,  slag  roof,  pine  floors, 
hot  water  heating,  electric  lighting,  tile  work, 
flush  bulks.  Contract  awarded  to  A.  Nardi 
&  Son,  761  South  Thirteenth  street,  Phila¬ 
delphia. 

Residence  (alts.),  4629  Leiper  street,  Phila¬ 
delphia,  $3,000.  Architect,  private  plans. 
Owner,  Winfield  Scott,  5008  West  Penn  street, 
Philadelphia.  Carpentry,  mill  work,  electric 
work,  plastering,  painting.  Contract  awarded 
to  Paul  Brosz,  2511"  West  Huntingdon  street. 

Residence,  Store  and  Garage,  Vernon  road 
and  Anderson  street,  $20,500.  Architect,  pri¬ 
vate  plans.  Owner,  Louise  Soeffing,  1243 
Westmoreland  street,  Philadelphia.  Stone,  3 
stories,  46x29  feet,  slate -roof,  hot  water  heat- 
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hag,  'electric  lighting,  store  and  garage,  1 
story,  20x20  feet.  Contract  awarded  to  J. 
Riley  &  Son,  Forrest  avenue,  Mt.  Airy,  Phila¬ 
delphia. 

Garage  (alts.),  5441  Lansdowne  avenue, 
Philadelphia,  $10,000.  Architect,  private 
plans.  Owners,  Salvation  Army,  Northeast 
Corner  Broad  and  Fairmount  avenue..  Carpen¬ 
try,  mill  work,  cement  floors,  plastering,  steel 
sash.  Contract  awarded  to  F.  L.  Hoover  & 
Son,  1023  Cherry  street. 

Store,  Dwelling  and  Bakery,  5160-62  Ridge 
avenue,  Philadelphia,  $10,000.  Architect,  pri¬ 
vate  plans.  Owner,  William  Eaynor,  4128 
Pechin  street,  Philadelphia.  Brick,  2  stories, 
32x60  feet,  32x25  feet,  slag  roof,  oak,  pine 
and  cement  floors,  electric  lighting.  Contract 
awarded  to  John  F.  Hillsley,  217  Dupont 
street,  Philadelphia. 

Residences  (2),  North  side  Washington  lane, 
West  of  Stenton  avenue,  Philadelphia,  $9,000. 
Architect,  private  plans.  Owners,  E.  J. 
Aueott  &  Son,  4946  Germantown  avenue,  Phil¬ 
adelphia.  Brick,  2  stories,  23x40  feet,  slag 
roof,  hot  water  heating,  electric  lighting.  Con¬ 
tract  awarded  to  W.  H.  Megargee,  124  East 
Gorgas  Lane. 

Garage,  1829-31  East  Hilton  street,  Phila¬ 
delphia,  $6,500.  Architect,  private  plans. 
Owner,  John  Supp'lee,  1828  East  Madison 
street,  Philadelphia.  Brick,  1  story,  31x70 
feet,  15x10  feet  and  30x17  feet,  slag  roof, 
cement  floors,  electric  lighting.  Contract 
awarded  to  James  Clarkson,  850  East  Ontario 
street. 

Residence,  East  side  Woodland  avenue, 
North  of  Robbins  street,  $6,000.  Architect, 
private  plans.  Owner,  Horace  H.  Strunk, 
1416  McKean  street,  Philadelphia.  Frame,  2 
•stories,  32x43  feet,  hot  air  heat,  electric  light. 
Contract  awarded  to  Garthly  Brothers,  931 
Hellerman  street. 

Store  and  Office  (fire  repairs),  1108  Chest¬ 
nut  street,  $4,000.  Architect,  private  plans. 
Owner,  H.  A.  Weyman,  on  premises.  General 
fire  repairs.  Contract  awarded  to  H.  R.  Rust, 
Eighth  street,  South  of  Market. 

Factory,  Northwest  Corner  Frazier  and  Vine 
streets,  Philadelphia,  $3,700.  Architect,  pri¬ 
vate  plans.  Owner,  P.  W.  Boyer,  2640  Callow- 
hill  street,  Philadelphia.  Brick,  1  story, 
34x75  feet,  slag  roof,  pine  floors,  electric 
light.  Contract  awarded  to  John  A.  McMahon, 
3951  Kensington  avenue. 

Residence  (alts,  and  add.),  2010  Spring  Gar¬ 
den  street,  $6,000.  Architect,  private  plans. 
Owner,  Anna  M.  Bartlett,  on  premises.  Brick, 
4  stories,,  add.,  8x16  feet,  slag  roof,  hard¬ 
wood  floors,  electric  lighting.  Contract 
awarded  to  J.  C.  Bartlett,  2010  Spring  Gar¬ 
den  street. 


Garages  (2),  5035-37  Cedar  avenue,  Phila¬ 
delphia,  $2,000  each.  Architect,  private  plans. 
Owner,  Francis  Sully,  5035  Cedar  avenue, 
Philadelphia.  Brick,  1  story,  20x20  feet,  slag 
roof,  cement  floors,  electric  light.  Contract 
awarded  to  Garnley  Const.  Co.,  Twenty-first 
and  Ridge  avenue. 

Junior  High  School,  East  Washington  lane 
and  Musgrave  street,  Germantown,  Philadel¬ 
phia.  Architect,  private  plans.  Owners, 
Board  of  Education,  Nineteenth  above  Chest¬ 
nut  street.  Brick,  reinforced  concrete,  gran¬ 
ite,  cut  stone  and  steel,  3(  stories  and  base¬ 
ment/*  183x290  feet,  composition  and  asbestos 
shingle  roof,  mastic  asphalt  floors,  metal  lath, 
metal  ceilings,  waterproofing,,  iron  work,  bond, 
hollow  metal  doors,  rolled  steel  sash,  tile, 
marble  and  terrazzo  work  (heating,  ventilat¬ 
ing,  plumbing  and  electric  work  separate 
bids).  Contracts  awarded  to  M.  Melody  & 
Son,  1322  Race  street,  Philadelphia,  $798,490. 
Electric,  Walker  &  Kepler,  531  Chestnut 
street,  $29,953.  Plumbing,  S.  Faith'  &  Co., 
2427  Pennsylvania  avenue,  $37,985.  Heating, 
S.  Faith  &  Co.,  2427  Pennsylvania  avenue, 
$78,600.  Ventilating,  W.  Hewlett  Co.,  Fourth 
and  Columbia  avenue,  $3,529. 


Pennsylvania 
Construction  News 

Grand  Stand  and  Stable,  Devon,  Pa.  Ar¬ 
chitect,  Ralph  E.  White,  Pennsylvania  Build¬ 
ing,  Philadelphia.  Owners,  Devon  Horse 
Show  Association,  Devon,  Pa.  Frame,  1  story, 
30x20  feet,  slag  and  shingle  roof,  hollow  tile, 
metal  lath,  painting,  hardware,  plastering, 
plumbing.  Architect  has  received  bids. 

Building,  Mt.  Carmel,  Pa.  Architects  and 
engineers,  William  Steele  &  Sons  Go.,  1600 
Arch  street,  Philadelphia.  Owners,  Mt.  Car¬ 
mel  Item,  Mt.  Carmel,  Pa.  Reinforced  con¬ 
crete,  3  stories  and  basement,  50x50  feet,  slag 
roof,  cement  floors,  steam  heating,  electric 
lighting,  rolled  steel  sash,  iron  work.  Plans 
in  progress. 

Silk  Mill  Building,  Allentown,  Pa.  Archi¬ 
tects  and  engineers,  William  Steele  &  Sons 
Co.,  1600  Arch  street,  Philadelphia.  Owners, 
Pennsylvania  Thrown  Silk  Co.,  Lena  and  Col¬ 
lins  streets,  Philadelphia.  Brick  and  steel,  2 
stories,  90x120  feet,  slag  roof,  pine  floors, 
steam  heating,  electric  lighting,  rolled  steel 
sash,  iron  work.  Plans  in  progress. 

Home  Building,  Lebanon,  Pa.  Architects, 
Bissell  &  Sinkler,  Otis  Building,  Philadelphia. 
Owners,  Home  for  Widows  and  Single  Women, 
Lebanon,  Pa.  Brick,  3  stories  and  basement. 
Sketches  in  progress.  Too  early  for  details. 

Residence  (alts.),  Asaphs  road,  Bala,  Pa., 
$15,000.  Architect,  private  plans.  Owner, 


John  R.  O’Neill,  1812  Spring  Garden  street, 
Philadelphia.  General  renovation,  hardwood 
floors,  new  bulks,  tile  work,  plumbing,  mis¬ 
cellaneous  repairs.  Work  contemplated. 

Show  Room,  Darby,  Pa.  Architect,  E.  Allen 
Wilson,  1208  Chestnut  street,  Philadelphia. 
Owner,  J.  Harry  Swope,  Darby,  Pa.  Brick 
and  cut  stone,  i  story,  slag  roof,  metal  lath, 
terra  cotta,  tile  and  marble  work.  Revised 
plans  in  progress. 

School,  Marple  Township,  Delaware  County, 
Pa.  Architect,  Henry  L.  Reinhold,  Jr.,  1513 
Walnut  street,  Philadelphia.  Owners,  School 
District  of  Marple  Township,  care  of  archi¬ 
tect.  Stone,  2  stories,  75x65  feet.  Prelim¬ 
inary  plans  in  progress. 

Store  (alts,  and  add.),  Second  street,  Har¬ 
risburg,  Pa.  Architect,  F.  G.  Fahnestock, 
Patriot  Building,  Harrisburg,  Pa.  Owners, 
Hoover  Furniture  Co.,  1415  North  Second 
street,  Harrisburg.  Brick,  3  stories,  45x50 
feet,  slag  roof,  pine  floors,  electric  lighting. 
Too  early  for  details. 

Store  and  Apartment  (alts,  and  add.),  Lan¬ 
caster,  Pa.  Architect,  J.  B.  Harmon,  48  North 
Queen  street,  Lancaster,  Pa.  Owners,  Ben¬ 
jamin  Charles  and  David  Ellison,  Mercer  and 
Locust  streets,  Lancaster,  Pa.  Brick,  steel,  1 
story,  38x160  feet,  built-up  roof,  hardwood 
floors,  electric  light,  general  alterations.  Plans 
in  progress. 

Garage,  Lancaster,  Pa.  Architect,  F.  Everts, 
Jr.,  122  East  King  street,  Lancaster,  Pa.  Own¬ 
er,  name  withheld.  Brick,  1  story,  90x250 
feet,  slag  roof,  concrete  floors,  electric  light. 
Plans  in  progress. 

Bank,  Third  and  Calder  streets,  Harrisburg, 
Pa.  Architect,  not.  yet  selected.  Owners, 
Keystone  Bank,  J.  P.  McCullough,  president, 
Third  and  Calder  streets,  Harrisburg,  Pa.  Con¬ 
templated. 

Church  and  Parsonage,  Fourth  and  Seneeca 
streets,  Harrisburg,  Pa.  Architect,  _  C.  J. 
Lappley,  Cotterel-Ebner  Building,  Harrisburg. 
Owners,  Tabernacle  Baptist  Church,  Rev.  R. 
W.  Wickes,  611  Briggs  street,  Harrisburg, 
Pa.  Stone.  Too  early  for  details. 

Double  Residence,  Hummelstown,  Pa.  Ar¬ 
chitect,  G.  H.  Grove,  213  Walnut  street,  Har¬ 
risburg,  Pa.  Owner,  Martin  Swartz,  on  prem¬ 
ises.  Frame,  2%  stories,  30x30  feet,  12x16 
feet,  pine  floors,  pipeless  heat,  electric  light. 
Preliminary  plans  in  progress. 

Bungalow,  Stuart,'  Florida.  Architect,  L. 
D.  Lance,  108  North  Fifth  street,  Reading,  Pa. 
Owner,  George  W.  Green,  Stuart,  Florida. 
Frame,  2 y2  stories,  30x60  feet,  shingle  roof, 
hardwood  floors,  electric  light,  tile  work. 
Plans  in  progress. 

School,  Millmont,  Reading,  Pa.  Architect, 
Fred  Muhlenberg,  Sixth  and  Court  streets, 
Reading,  Pa.  Owners,  Reading  School  Board, 
O.  B.  Heim,  secretary,  Reading,  Pa.  Fireproof, 
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2  stories,  8  rooms,  slag  roof,  hardwood  floors 
(heating  and  electric  lighting  reserved).  Own¬ 
ers  will,  be  ready  for  bids  January  2nd,  1923. 

Residences  and  Garages  (4),  Radnor,  Pa. 
Architect,  F.  A.  Hayes,  Pennsylvania  Build¬ 
ing,  Philadelphia.  Owner,  Winfred  1ST.  Stil- 
well,  Real  Estate  Trust  Building,  Philadel¬ 
phia.  Frame  and  stucco,  2 y2  stories,  25x25 
feet,  shingle  roof,  tile  work,  hot  water  heab 
ing,  electric  lighting.  Owner  will  take  new 
bids  in  about  two  weeks. 

Residence  and  Garage,  Swarthmore,  Pa.  Ar¬ 
chitects,  Stuckert  &  Co.,  Crozer  Building, 
Philadelphia.  Owner,  William  A.  Clarke, 
Stock  Exchange  Building,  Philadelphia.  Stone, 
2 y2  stories,  40x36  feet,  slate  roof,  hardwood 
floors,  hot  air  heating,  electric  lighting,  tile 
work,  cement  work.  Architect  will  build  and 
is  taking  sub-bids. 

Stores  (12)  and  Residences  (9),  Glenside, 
Pa.  Architect,  Sol.  Kaplan,  10  South  Eight¬ 
eenth  street,  Philadelphia.  Owners,  Cherry 
&  Brody,  Glenside,  Pa.  Brick,  2  stories, 
16y2x58  feet  and  15x40  feet,  slag  roof,  hard¬ 
wood  floors,  hot  water  heating,  electric  light¬ 
ing,  plate  glass.  Owners  ready  for  sub-bids. 

’Varsity  Club,  State  College,  Pa.  Archi¬ 
tects,  Day  &  Klauder,  Franklin  Bank  Build¬ 
ing,  Philadelphia.  Owners,  Pennsylvania 
State  College,  State  College,  Pa.  Brick,  cut 
stone,  steel  and  reinforced  concrete,  4  stories, 
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170x70  feet,  slate  roof,  cement  floors,  metal 
lath,  waterproofing,  'bond,  steam  heating,  elec¬ 
tric  lighting,  tile,  marble  and  terrazzo  work. 
Architects  taking  bids  due  January  4th  at 
noon. 

Residence,  Bryn  Mawr,  Pa.  Architect,  Wil¬ 
liam  Woodburn  Potter,  Real  Estate  Trust 
Building,  Philadelphia.  Owner,  Roger  A. 
Hitehins,  Bryn  Mawr,  Pa.  Brick,  stone  and 
steel,  2%  stories,  58x28  feet,  slate  roof,  com¬ 
position  and  oak  floors,  metal  lath,  electric 
lighting,  tile  work,  bond,  iron  work.  Archi¬ 
tect  taking  bids  due  January  4th. 

Sunday  School,  Phoenixville,  Pa.  Archi¬ 
tects,  Charles  W.  Bolton  &  Son,  Witherspoon 
Building,  Philadelphia.  Owners,  First  Pres¬ 
byterian  Church,  Phoenixville,  Pa.  Hollow 
tile  and  stucco,  2  stories,  37x77  feet  and 
11x47  feet,  slag  and  tin  roof,  pine  floors,  hol¬ 
low  tile,  electric  lighting,  iron  work,  arti¬ 
ficial  stone.  Architect  taking  bids  due  Jan¬ 
uary  5th. 

Bank,  Hurnmelstown,  Pa.  Architects,  Starr 
&  Johnson,  9  North  Second  Street,  Harrisburg, 
Pa.  Owners,  Hurnmelstown  National  Bank, 
M.  L.  Balsbaugh,  Hurnmelstown,  Pa.  Brick 
or  stone,  1  story,  40x45  feet,  slag  roof,  hard¬ 
wood  floors,  steam  heat,  electric  light,  metal 
lath,  tile  and  marble  work,  metal  window 
guards,  vault,  ornamental  iron  work.  Archi¬ 
tect®  taking  revised  bids  due  January  3rd. 

Residence  (alts.)  and  Garage,  St.  David’s, 
Pa.  Architect,  William  Woodburn  Potter, 
Real  Estate  Trust  Building,  Philadelphia. 
Owner,  James  D.  Winchell,  .Seventeenth  and 
Sansom  streets,  Philadelphia.  Hollow  tile 
and  stucco,  1  story,  24x18  feet,  slate  roof,  ce¬ 
ment  floors,  electric  lighting,  tile  work,  plate 
glass,  carpentry,  mill  work,  painting,  glazing, 
iron  work.  Architect  taking  revised  bid  due 
as  soon  as  possible. 

Residences  (5),  Spring  Hill  and  State  road, 
Villanova,  Pa.  Architect,  Louis  H.  Rush,  34 
South  Seventeenth  street,  Philadelphia.  Own¬ 
er,  David  S.  B.  Chew,  E.  T.,  A.  L.,  trustee. 
Brick,  cut  stone  and  steel,  2^  stories,  30x37 
feet  and  29x29  feet,  slate  roof,  oak  and  pine 
floors,  metal  lath,  iron  work,  bond,  tile  and 
marble  work,  electric  lighting.  Architect  tak¬ 
ing  bids  due  January  4th. 

Modem  Dwelling  (remodeling)  and  Horse 
Barn,  Newtown  Square,  Pa.  Architect,  pri¬ 
vate  plans.  Owners,  Dunwoody  Home,  New¬ 
town  Square,  Pa.  Cement  work,  reinforced 
concrete,  plastering,  hollow  tile,  carpentry, 
mill  work,  sheet  metal  work,  hardware,  paint¬ 
ing,  cork  brick  floors.  Owners  taking  bids 
due  January  3rd. 

Church,  Grimsville,  Pa.  Architect,  G.  C. 
Freeman,  Sixth  and  Court  streets,  Reading, 
Pa.  Owners,  New  Bethel  Zion’s  Congrega¬ 
tion,  care  of  architect.  Stone,  1  story  and 
basement,  110x60  feet,  slate  roof,  pine  floors, 
steam  heat,  electric  light.  Architect  taking 
bids  due  January  1st. 

Building,  Stowe,  Pa.  Architects,  The  Bal¬ 
linger  Co.,  Twelfth  and  Chestnut  streets, 
Philadelphia.  Owners,  Stanley  G.  Flagg  & 
Co.,  Inc.,  1421  Chestnut  street,  Philadelphia. 
Architects  taking  bids  due  December  28th  at 
noon. 


Tlu* man  who  doesn’t  advertise,  these  days, 
i*  forgotten.  The  world  is  too  busy  to  look 
iq.  dead  ones. 


Pennsylvania 
Contracts  Awarded 

Armory,  Wilkes-Barre,  Pa.,  $300,000.  Archi¬ 
tect,  Thomas  H.  Atherton,  Jr.,  Wilkes-Barre, 
Pa.  Owners,  Armory  Board,  State  of  Penn¬ 
sylvania,  care  of  B.  W.  Demining,  Sec¬ 
retary,  Harrisburg,  Pa.  Brick,  reinforced 
concrete,  cut  cast  one  and  steel,  1  and  2  sto¬ 
ries,  213x262  feet  and  141x43  feet,  asphalt 
and  slag  roof,  wood,  composition,  concrete 
and  pine  floors,  metal  lath,  waterproofing,  iron 
work,  floor  hardener,  bond,  rolled  steel  sash 
(heating,  electric  work  and  plumbing  separate 
bids).  Contract  awarded  to  Sinclair  &  Griggs, 
Medical  Arts  Building,  Philadelphia. 

Joseph  Smedley  School,  Chester,  Pa., 
$267,484.  Architects,  Sanders  &  Young,  39 
South  Seventeenth  street,  Philadelphia.  Own¬ 
ers,  Board  of  Education,  City  of  Chester,  Pa. 
Reinforced  concrete,  brick,  granite  and  steel, 
2  stories  and  basement,  212x138  feet,  slag  and 
composition  roof,  cement  and  maple  floors, 
hollow  tile,  metal  lath,  roof  ventilators,  damp- 
proofing,  iron  work,  bond,  terrazzo  work.  Con¬ 
tract  awarded  to  Chester  Const.  &  Cont.  Co., 
Chester,  Pa. 

Clayton  School  (add.),  Chester,  Pa.,  $23,332. 
Architects,  Sanders  •&  Young,  39  South  Sev¬ 
enteenth  street,  Philadelphia.  Owners,  Board 
of  Education,  City  of  Chester,  Pa.  Brick,  re¬ 
inforced  concrete  and  steel,  2  stories  and 
basement,  25x96  feet,  composition  roof,  con¬ 
crete  and  maple  floors,  iron  work,  metal  lath, 
bond.  Contract  awarded  to  Holden  Const.  Co., 
Chester,  Pa. 

Junior  High  School,  Chester,  Pa.,  $82,407. 
Architects,  Sanders  &  Young,  38  S.  Seven¬ 
teenth  street,  Philadelphia.  Owners,  Board 
of  Education,  City  of  Chester,  Pa.  Brick,  hol¬ 
low  tile,  granite  and  steel,  2  stories  and  base¬ 
ment,  143x45  feet,  hollow  tile,  composition 
roof,  cement  and  maple  floors,  metal  lath, 
dampproofing,  terra  cotta,  iron  work.  Con¬ 
tract  awarded  to  Chester  Const.  &  Cobt.  Co., 
Chester,  Pa. 

Apartment  (alts.),  Lancaster,  Pa.,  $15,000. 
Architect,  E.  C.  Urban,  Woolworth  Building, 
Lancaster^  Pa.  Owner,  W.  H.  Hollinger,  Lan¬ 
caster,  Pa.  General  interior  alterations,  hard¬ 
wood  floors,  hot  .  water  heating,  electric  light¬ 
ing,  tile  work.  Contract  awarded  to  Luther 
W.  Wohlsen,  42  Parkside  avenue,  Lancaster, 
Pa.  Note  correction. 

Residences  and  Stores  (2),  Bryn  Mawr,  Pa.) 
$6,000.  Architect,  Michael  Capobianca,  778 
South  Seventh  street,  Philadelphia.  Owner, 
Frank  Pietropaola,  808  Glenbrook  avenue, 
Bryn  Mawr,  Pa.  Brick,  2  stories,  36x22  feet, 
slag  roof,  pine  flours,  hot  water  heating,  elec¬ 
tric  lighting.  Contract  awarded  to  Caspar 
Bongiovanni,  Merion,  Pa. 

Road  Work,  Pennsylvania.  Owners,  State 
Highway  Department,  Harrisburg,  Pa.  Colum¬ 
bia  County,  Route  4,  Scott  and  Center  Town¬ 
ships,  $185,688.  Assigned  to  Ambler-Davis 
Co.,  Harrison  Building,  Philadelphia. 


New  Jersey 
Construction  News 

Residence,  Avon,  N.  J.  Architect,  William 
Klemann,  First  National  Bank  Building,  Tren¬ 
ton.  Owner,  Mrs.  H.  Shields,  Flemington, 
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N.:  J.  Frame,  2%  stori'es,  30x35  feet,  slag 
roof,  hardwood  floors,  electric  light.  Plane 

in  progress. 

Parkway  School  and  Auditorium,  Ewing 
Township,  Mercer  County,  N.  J.  Architect, 
R.  A.  Schumann,  202  State  street,  Trenton, 
1ST.  J.  Owners,  Ewing  Township  Board  of 
Education,  G.  G.  Latham,  secretary,  care  of 
architect.  Brick,  1  story  and  basement, 
115x127  feet,  slag  roof,  pine  and  hardwood 
floors,,  metal  lath  (heating,  plumbing  and  elec¬ 
tric  work  reserved),  safety  treads,  roof  ven¬ 
tilators,  rolled  steel  skylights,  waterproofing 
and  dampproofing,  bond,  concrete  stairs.  Plans 
in  progress. 

School,  Ewing  Township,  Mercer  County, 
N.  J.  Architect,  R.  A.  Schumann,  202  State 
street,  Trenton,  N.  J.  Owners,  Ewing  Town¬ 
ship  School  Board,  C.  G.  Latham,  secretary, 
care  of  architect.  Brick,  1  story  and  base¬ 
ment,  40x115  feet,  slag  roof,  pine  floors,  steam 
heat,  electric  light,  metal  lath,  safety  treads, 
roof  ventilators,  rolled  steel  skylights,  water¬ 
proofing  and  dampproofing,  concrete  stairs. 
Plans  in  progress. 

Residence,  Montclair,  N.  J.  Architect,  Hor¬ 
ace  Trumbauer,  Land  Title  Building,  Phila¬ 
delphia.  Owners,  Masson  Realty  Co.,  Mont¬ 
clair,  N.  J.  Hollow  tile  and  brick  veneer,  3 
stories,  40x85  feet,  slate  and  slag  roof,  oak 
and  pine  floors,  hot  water  heating.  Revised 
plans  in  progress. 

Junior  High  School  and  Gymnasium,  Col- 

lingswood  ,N.  J.  Architect,  Paul  A.  Davis, 
3rd,  1713  Sansom  street,  Philadelphia.  Own¬ 
ers,  Board  of  Education,  H.  Milton  Restrick, 
District  Clerk,  Collingswood,  N.  J.  Brick,  cut 
stone  and  steel,  2  stories,  ground  floor  and 
basement,  105x85  feet,  and  1  story,  129x46 
feet,  slag  and  slate  roof,  oak,  pine  and  ce¬ 
ment  floors,  metal  lath,  waterproofing,  iron 
work,  iron  stairs,  bond,  kalamein  and  hollow 
metal  doors,  tile  and  marble  work,  steam  heat, 
electric  lighting.  Owners  taking  bids  due 
January  15th. 

Junior  High  School,  Cadwallader  street, 
Trenton,  N.  J.  Architect,  Ernest  Sibley,  Pali¬ 
sades,  N.  J.  Associate  architect,  J.  O.  Hunt, 
Hunt  Building,  Trenton,  N.  J.  Owners,  School 
Board  of  Trenton,  R.  C.  Belville,  secretary,  9 
South  Stockton  street,  Trenton,  N.  J.  Brick, 
steel,  fireproof,  2  stories,  380x410  feet,  slate 
roof,  hardwood  floors,  hollow  tile,  metal  lath, 
safety  treads,  roof  ventilators,  marble  and 
terrazzo  work,  rolled  steel  skylights,  iron 
•stairs,  ornamental  iron  work,  terra  cotta,  wa¬ 
terproofing  and  dampproofing  (heating,  plumb¬ 
ing  and  electric  work  reserved),  swimming 
pool  and  gymnasium..  Will  be  ready  for 
bids  January  2nd. 
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New  Jersey 
Contracts  Awarded 

Building  (alts,  and  add.),  Broadway  and 
Kaighn’s  avenue,  Oaden,  N.  J.  Architect,  pri¬ 
vate  plans.  Owners,  Harry  Murocke  and  Dr. 
William  Lashman,  on  premises.  Carpentry, 
mill  work,  cement  work,  plate  glass,  hardware, 
metal  ceilings,  painting,  glazing,  iron  work, 
sheet  metal  work.  Contract  awarded  to  Potts 
Brothers  &  Cooperson,  1016  Cherry  street. 

Factory  (add.),  Fair  street,  Trenton,  N.  J., 
$14,275.  Architect,  private  plans.  Owner, 
Harry  Entin,  163  Fair  street,  Trenton,  N.  J. 
Brick,  1  story,  49x75  feet,  siag  roof,  concrete 
floors,  electric  lighting.  Contract  awarded  to 
J.  H.  Morris  .&  Co.,  211  North  Montgomery 
street,  Trenton,  N.  J. 

Residence,  Maple  street,  Trenton,  N.  J., 
$6,000.  Architect,  private  plans.  Owner,  Les¬ 
lie  Harris,  Trenton,  N.  J.  Frame,  2  stories, 
22x30  feet,  slate  roof,  pine  floors,  electric 
lighting.  Contract  awarded  to  W.  H.  Leese, 
Trenton,  N.  J. 


Proposals 


TREASURY  DEPARTMENT,  Supervising 
Architect’s  Office,  Washington,  D.  C.,  Decem¬ 
ber  19,  1922.  Sealed  Proposals  will  be  opened 
in  this  office  at  3  P.  M.,  January  15,  1923, 
for  extension  to  the  United  States  Post  Office 
at  Niagara  Falls,  N.  Y.  Drawings  and  speci¬ 
fications  may  be  obtained  from  the  Custodian 
at  the  building,  or  at  this  office,  in  the  dis¬ 
cretion  of  the  Supervising  Architect.  Jas.  A. 
Wetmore,  Acting  Supervising  Architect. 


Continued  from  page  824) 
condition,  but  merely  reduce  the  conse¬ 
quences  of  fires  that  never  should  be  al¬ 
lowed  to  occur. 

While  the]  financial  loss  and  the  inter¬ 
ruption  of  school  work  are  both  highly 
important,  the  most  serious  feature  at¬ 
tending  school  fires  is,  first  and  always, 
the  possibility  of  loss  of  life  among  the 
pupils.  In  the  Collinwood  school  disaster 
previously  referred  to,  173  children  lost 
their  lives,  and  in  the  Peabody,  Massa¬ 
chusetts,  parochial  school  fire,  six  years 
ago,  21  girls  were  burned  to  death.  There 


are  two  of  the  more  conspicious  instances 
where  the  loss  of  life  was  heavy. 

How  Civic  Organisations  Can  Help 

In  its  local  application  the  subject  of 
school  fire-safety  is  one  that  deserves 
close  investigation  by  women’s  clubs, 
chambers  of  commerce,  and  other  civic 
organizations, for  where  there  is  con¬ 
certed  and  determined  action  of  this  kind, 
hazards  will  be  corrected.  For  example, 
the  Parent-Teachers’  Association  of  a 
Tennessee  tolwn  not  long  ago  demanded 
fire  escapes  for  two  frame  school  an¬ 
nexes.  Its  ultimatum  declared  that  if  fire 
escapes  were  not  installed  the  members 
Would  withdraw  their  children — sixty  of 
whom  attended  classes  on  the  second  floor 
— from  the  school.  The  board  of  educa¬ 
tion  at  first  refused  to  accede  to  the  de¬ 
mand  of  the  Association,  presumably  up¬ 
on  the  ground  of  expense,  but  finally  was 
forced  to  comply.  Again  the  Mothers’ 
Club  at  Trenton,  New  Jersey,  succeeded 
this  year  in  having  fire  doors  installed 
to  close  off  the  stairways  of  the  Jefferson 
School  of  that  city.  Moreover,  due  to 
the  Club’s  agitation,  fire  towers  were  in¬ 
corporated  in  the  specifications  for  the 
new  wing  it  is  proposed  soon  to  erect. 

What  was  accomplished  in  these  places 
by  concerted  and  articulate  demand  may 
be  paralleled  in  other  communities  where 
school  conditions  are  hazardous.  It  would 
seem  necessary  only  that  residents,  especi¬ 
ally  parents,  realize  the  seriousness  of 
conditions  for  action  to  follow.  Too 
often,  educational  authorities  do  not 
realize  the  fire  hazards  that  exist  in  the 
schools  under  their  supervision,  although 
such  dangers,  are  glaringly  apparent  to 
the  eye  trained  to  detect  shortcomings  that 
make  for  fire.  Many  boards  of  educa¬ 
tion,  trustees,  and!  similar  bodies  con¬ 
cerned  with;  school  administration  permit 
an  otherwise  commendable  desire  for 
economy  to  lead  them  into  omitting  fea¬ 
tures.  of  construction  and  maintenance 
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that  do  not  seem  to  them  vitally  needful. 
This  plea,  of  community  poverty  is  prob¬ 
ably  the  most  common  one.  It  should  be 
realized  that  in  its  essence  such  a  plea 
is  one  of  dollars  against  children’s  lives, 
and  that  all)  too  frequently  a  catastrophe 
sooner  or  later  occurs.  Economy,  when 
it  means  endangering  life,  is  not  merely 
undesirable;  it  is  reprehensible. 

There  is  no  denying  that  the  past  few 
years  have  witnessed  some  improvement 
in  the  construction  of  new  school  build¬ 
ings.  in  the  remodeling  of  old  ones  and 
in  the  institution  of  various  safeguards. 
This  improvement  is  due  almost  entirely 
to  the  earnest  preaching  of  fire  preven¬ 
tion  engineers ;  but  as  yet  hardly  more 
than  a  start  has  been  made.  There  is 
noticeable  in  many  quarters  a  growing 
consciousness  on  the  part  of  public  offi¬ 
cials  and  civic  groups  of  the  urgency  of 
school  fire-safety ;  and  this  awakening  un¬ 
doubtedly  is  to  be  taken  as  an  earnest 
of  future  action.  New  Orleans,  certainly 
no  worse  in  respect  to  its  school  situa¬ 
tion  than  hundreds  of  other  cities,  in¬ 
stalled  automatic  sprinkler  systems  in  all 
units,  last  summer.  Where  the  work  for 
any  reason  had  been  delayed,  not  a  child 
was  permitted  to  enter  a  school  building 
until  the  installation  was  completed  and 
the  system  functioning. 

Building  for  Safety 

Planning  a  school  building  for  a  large 
city,  where  available  land  is  expensive 
and  limited,  is,  of  course,  a  problem  to¬ 
tally  different  from  that  of  planning  one 
for  a  small  city,  a  suburb,  or  rural  dis¬ 
trict.  In  the  latter  case,  it  is  possible, 
and  therefore  always  desirable,  to  select 
a  site  open  on  all  sides  so  that  there  shall 
be  no  exposure  hazard.  The  fifth  largest 
loss  in  the  tabulation  of  causes  shows 
that  $1,286,437  was  occasioned  by  Ex¬ 
posure.  If  there  is  any  likelihood  of  fire 
communicating  from,  neighboring  build¬ 
ings,  special  protection  should  be  pro¬ 
vided  in  the  way  of  metal-framed  wired- 
glass  windows,  or  metal  shutters  con¬ 
structed  according  to  approved  specifica¬ 
tions.  Such  protection  usually  is  desir¬ 
able  in  congested  city  districts.  It  goes 
without  saying  that  schools  never  should 
be  erected  in  proximity  to  an  especially 
hazardous  occupancy. 

Where  sufficient  ground  is  available, 
the  one-story  building  is  considered  ideal 
for  school  purposes,  since  there  is  no 
need  for  stairways  or  fire  escapes  and  it 
is  a  simple  matter  to  have  exit  doors  in 
each  class-room  opening  directly  ppon 
the  street  or  surrounding  grounds.  The 
city  of  Rochester,  New  York,  has  built 
a  number  of  one-story  school  houses,  with 
saw-tooth  skylight  roofs,  patterned  on  the 
modern  style  of  factory  architecture. 
Exits  Should  he  Primary  Consideration 

The  detailed'  construction  of  the  build¬ 
ing  itself  is  a  subject  for  careful  study 


and  one  on  which  the  best  professional 
advice  should  be  sought.  In  a  general 
way,  it  may  be  stated,  however,  that 
schools  of  a  single  story  need  not  be  of 
fire-resistive  construction  in  order  to  be 
safe,  provided,  of  course,  that  there  are 
individual  room  exists  in  the  outer  walls. 
Even  two  story  structures  seldom  need 
to  be  of  fire-resistive  materials  if  the 
floor  areas  are  moderate  and  adequately 
protected  exits  are  provided.  Schools  of 
three  stories  and  over  in  height,  though, 
should  be  of  the  most  improved  fire-re¬ 
sistive!  construction,  with  *  divided  hori¬ 
zontal  areas  and  with  stairways  and  all 
other  vertical  openings  properly  protected. 
At  least  two  stairways,  located  in  different 
parts  of  the  building,  are  essential  for  a 
high  degree  of  safety.  These  stairways 
should  not  be  more  than  four  or  five 
feet  in  width,  as  this  is  sufficient  to  allow 
for  the  descent  of  a  double  file  of  pupils. 
A!  wider  stairway,  enabling  children  to 
crowd  to  the  center,  frequently  will  cause 
tripping  and  consequent  injury.  Stair¬ 
ways  should  be  broken  at  intervals  with 
broad  landings,  and  should  be  equipped 
with  a  stout  hand  rail  at  either  side.  These 
should  be  reached1  by  wide  and!  |well- 
lighted  corridors,  free  from  lockers, 
chair,  cabinets  and  other  obstructions.  It 
is  vitally  necessary  to  have  all  school 
doors  open  outward  and,  in  case  of  class¬ 
room  doors,  in  the  line  of  flow  towards 
the  stairways.  * 

The  reason  for  the  terrific  rapidity  with 
which  many  fies  spread,  irrespective  of 
occupancy,  is  that  stairways  and  other 
vertical  openings  are  not  inclosed ;  this,  of 
course,  in  addition  to  the  combustible 
nature  of  the  materials  used,  the  con¬ 
tents,  and  the  existence  of  large,  unbroken 
horizontal  areas.  Schools  that  have  elab¬ 
orate  wooden,  trim,  .and  wide,  central 
wooden  stairways  might  almost  be  said 
to  have  been  built  to  burn,  especially  if 
cellars  and  attics  are  allowed  to  serve  as 
catch-alls. 

Fire  Escapes 

Virtually  all  fire  prevention  engineers 
agree  that  the  school  building  of  ideal 
construction,  with  ample  stairways  of 
proper  width  and  protection,  needs  no 
exterior  fire  escapes.  They  hold,  indeed, 
that  the  majority  of  such  escapes  are  too 
narrow  and  too  steep,  so  that  descent, 
even  without  the  excitement  of  actual 
fire,  is  perilous  for  small  children.  Often, 
too,  they  mav  be  reached  only  by  climb¬ 
ing  over  window-sills,  and  frequently 
they  terminate  a  number  of  feet  from 
the  ground,  sometimes  directly  over  a 
cellar  stairway  or  similar  dangerous  open¬ 
ing.  When  covered  with  snow  and  ice, 
they  are  especially  hazardous  and,  fur¬ 
thermore,  they  are  likely  to  pass  windows 
of  plain  glass  through  which,  in  the  event 
of  fire  flames  and  smoke  may  be  pour¬ 
ing.  But  if  exterior  iron  fire  escapes, 


even  when  they  are  the  best  of  their 
type,  do  not  offer  an  ideal  means  of 
egress,  what  shall  be  said  of  exterior  es¬ 
capes  made  of  wood  such  as  do>  exist  on 
small  schools ! 

The  spiral  iron  fire  escape,  whether 
with  steps  or  of  the  chute  variety,  found 
upon  so  many  schools  in  Ohio  when  they 
were  inspected  last  Spring  by  State  Fire 
Marshal  Dykeman — and  doubtless  exten¬ 
sively  employed  elsewhere — are  not  to  be 
recommended,  since  they  are  likely  to  re¬ 
sult  in  confusion,  at  best,  and  during  the 
excitement  attendent  upon  fire,  may  cause 
injury  and  possible  loss  of  life,  especially 
where  small  children  are  concerned. 

California,  in  recent  years,  has  been 
experimenting  with  a  new  kind  of  fire 
escape,  somewhat  similar  in  design  to  the 
wooden  slides  seen  in  amusement  parks. 
The  fire  escape  chute  is  constructed  of 
sheet  metal  and  terminates  in  a  pile  of 
sand.  Near  the  terminus  there  is  an  up¬ 
ward  curve  that  retards  the  speed  of  des¬ 
cent.  Pupils  are  encouraged  to  use  this 
chute  during  recesses  in  order  to  familiar¬ 
ize  themselves  with  it;  judging  by  the 
nature  of  the  device,  it  is  likely  that  they 
may  require  little  urging.  There  seems 
to  be  a  real  danger  in  this  means  of  es¬ 
cape,  however,  because,  under  fire  condi¬ 
tions,  there  is  apt  to  be  piling  up  at  the 
base,  with  consequent  injury.  Even  where 
this  possibility  has  been  eliminated,  unless 
the  chute  is  covered,  it  is  quite  unsuited 
for  a  severe  climate  and  is,  in  general, 
scarcely  to  be  recommended  in  place  of 
the  tower  stairway  to  which  reference 
will  be  made. 

Some  communities  have  tried  ramps  or 
inclined  ways  as  a  means  of  exit  for  their 
schools.  However,  most  authorities,  while 
favoring  them  for  hospitals  and  buildings 
housing  adults,  frown  upon  them  for 
school  use.  It  is  a  natural  tendency  for 
children  to  run  pell  mell  down  any  kind 
of  inclined  way,  and  it  is  feared  that  in 
time  of  fire  pupils  would  be  apt  to  get 
beyond  the  control  of  their  teachers  and 
sustain  injury.  Stairways,  on  the  other 
hand,  are  no  novelty  to  children  ;  they  are 
accustomed  to  using  them  and  while  doing 
so  are  under  the  close  supervision  of 
their  teachers. 

The  Smoke-proof  Fire  Tower 

By  all  odds  the  safest  form  of  exit 
for  any  building  ‘is  the  smoke-proof  ijre 
tower,  which  is  simply  a  built-in  stairway, 
with  fire-resistive  walls  and  doors  cutting 
it  off  from  the  rest  of  the  building  and 
from  the  possibility  of  smoke  and  flame. 
Such  stairways,  being  storm-proof,  can 
and  should  be  used  for  daily  service  as 
well  as  for  emergency  exits,  in  order  1.0 
accustom1  the  occupants  of  the  building 
to  their  use.  Needless  to  say,  all  stair¬ 
ways  should  be  kept  clear  of  obstruction. 

Generally  speaking,  if  more  than  three 
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or.  three  and  one-half  minutes  are  needed 
completely  to  evacuate  a  school  building 
of  moderate  height  it  is  time  to  do  a  little 
investigating  to  determine  the  cause  of 
delay.  While  it  is  impossible,  though,  to 
lay  too  much  stress  upon  the  importance 
of  holding  fire  drills  at  least  twice  a 
month,  perfection  of  drill  is  apt  to  come 
to  naught  if  fire  exits  are  omitted  or  im¬ 
properly  designed,  or  if  doors  are  care¬ 
lessly  allowed  to  remain  locked.  The 
loss  of  twenty-one  lives  in  the  fire  at  Pea¬ 
body  was  due  largely  to  a  locked  door. 
This  factor  also  was  present  at  Collin- 
wood.  Recently,  the  fire  chief  at  New 
Brunswick,  New  Jersey,  discovered  two 
locked  exit  gates  at  one  of  the  public 
schools,  while  it  was  in  session.  Another 
building  just  completed  and!  popularly 
regarded  as  a  model  of  school  construc¬ 
tion,  has  stairway  cut-offs  constructed 
of  wired-glass  set  in  wooden  frames,  ren¬ 
dering  the  wired-glass  completely  useless 
as  a  protection  from  fire  exposure.  In 
fact,  this  condition  is  comparable,  in  a 
way,  to  that  found  in  a  school  building 
in  the  Central  West.  Here  the  stairways 
were  equipped  with  iron  hand  rails  and 
wooden  treads ! 

Monthly  fire  drills  are  compulsory  in 
many  states  for  schools  over  one  story 
in  height,  but  such  statutes  usually  do 
not  affect  colleges  or  universities.  New 
York  State  requires  a  monthly  fire  drill 
in  every  school  over  one  story  in  height 
and  housing  one  hundred  or  more  pupils. 
Failure  on  the  part  of  principals  to  hold 
drills  is  punishable  by  a  maximum  fine 
of  $50.  Following  every  fire  drill,  after 
the  pupils  have  completed  their  exit,  the 
roll;  should  be  called.  How  valuable  this 
practice  is,  was  clearly  demonstrated  at 
the  Wellesley  College  fire,  in  March,  1914, 
where  the  roll  call  revealed  the  fact  that 
eight  girs  were  missing.  Search  was 
made  for  them  and  they  were  rescued. 

There  is  little  doubt  that  class-room 
study  of  fire  prevention,  besides  exerting 
a  beneficial  influence  upon  the  home  habits 
of  American  school  children,  has  had, 
7  aiA  will  continue  increasingly  to  have, 
an  eVect  in  reducing  the  number  of 
school  fires— at  least  that  proportion 
which  is  due  to  carelessness  among  the 
pupils  '  themselves.  The  800,000  copies 
of  Safeguarding  the  Home  Against  Fire, 
now  in  use,  are  playing  no  small  part  in 
this. 

The  Janitor  An  Important  Factor 

A  fertile  source  of  school  fires  is  the 
carelessness  or  ignorance  of  janitors  m 
tending  the  heating  apparatus  and  in  dis¬ 
posing  of  the  always  large  accumulation 
of  waste  paper,  broken  equipment  and 
other  rubbish.  It  will  be  noted  that  Stoves, 
Furnaces,  Boilers  and  Their  Pipes  led  all 
other  causes  of  school  fires,  during  the 
period  under  review,  in  point  of  financial 
loss  involved.  This  is  a  cause  at  least 


partly  within  the  control  of  the  janitor. 
He  is  an  important  factor  in  the  school 
situation,  more  important  than  is  gener¬ 
ally  realized,  and  he  should  be  made 
thoroughly  acquainted  with  the  vital  need 
for  careful  housekeeping,  attentive  oper¬ 
ation  of  the  heating  plant,  and  strict 
watch  f  ulness  over  everything  in  the 
building  that  may  contribute  to  the  out¬ 
break  of  fire.  It  would  be  productive  of 
beneficial  results  if  school  principals  and 
boards  of  education  made  it  their  busi¬ 
ness  to  instruct  janitors  minutely  in  the 
removal  of  such  hazards  as  lie  within 
a  janitor’s  control.  He  should  also  under¬ 
stand  the  use  of  the  fire  extinguishing  de¬ 
vices  with  which  every. school  should  be 
equipped.  The  janitor  should  be  charged 
with  the  duty  of  making  periodic  tests 
of  the  interior  alarm  system.  In  case  of 
fire,  the  alarm  should  be  sounded  and  the 
fire  department  called  before  any  attempt 
is  made  to  fight  the  flames. 

During  recent  years  many  courses  have 
been  introduced  into  the  grade  and  high 
school  curricula  which  increase  the  fire 
dangers.  Among  these  are  domestic 
science  and  manual  training.  They  make 
necessary  especial  watchfulness.  Elec¬ 
trical  engineering  and  chemistry  likewise 
present  their  own  peculiar  hazards,  not 
to  mention  the  cafeteria  which  is  becom¬ 
ing  such  a  popular  adjunct  of  the  modern 
school.  Also,  in  most  cities,  school 
houses  are  utilized  for  meetings,  educa¬ 
tional  lectures  and  similar  gatherings,  all 
of  which  add  to  the  lighting  and  heating, 
as  well  as  to  the  Matches- Smoking  hazard. 
Smoking  in  the  building  during  evening 
entertainments  has  caused  no  small  num¬ 
ber  of  school  fires,  as  the  records  of  the 
Actuarial  Bureau  attest. 

Little  need  be  said  about  the  specific 
causes  of  fire.  The  six  leading  causes  are ; 
Stoves,  Furnaces,  Boilers  and  Their 
Pipes;  Electricity;  Defective  Chimneys 
and  Flues;  Spontaneous  Combustion; 
Exposure '  ( including  Conflagrations j  ;  and 
Sparks  on  Roofs,  in  the  order  named.  It 
was  reported  that  a  defective  flue,  for  ex¬ 
ample,  caused  the  destruction  of  the  main 
building  of  the  New  Mexico  Normal 
University,  at  Las  Vegas  last  February. 
A  library  collection  numbering  8,000 
volumes,  and  many  archaeological  speci¬ 
mens,  also  were  lost  in  the  fire.  Spon¬ 
taneous  combustion  of  soft  coal,  stored 
in  the  furnace  room,  was  held  to  be  re¬ 
sponsible  for  the  razing  of  the  Colored 
State  Normal  School  at  Jericho  Park, 
Maryland,  last  month.  It  would  be  an 
easy  task  to  compile  a  depressingly  long 
list  of  school  fires  brought  about  by  each 
of  these  causes. 

Incendiarism  was  not  the  least  serious 
fire  cause.  Almost  a  million  dollars’  worth 
of  school  property  during  the  period  of 
1916-1920  was  destroyed  in  this  criminal 
manner.  Demented  pupils  are  undoubtedly 


responsible  for  most  of  this  intentional 
destruction,  as  was  the  case,  for  instance, 
at  Pine  Bluffs,  Wyoming,  and  at  Wor¬ 
cester,  Massachusetts,  at  the  beginning  of 
the  present  year.  Boys  fancying  them¬ 
selves  unjustly  punished  or  discriminated 
against  have  set  fire  to  more  than  one 
school.  Desire  for  an  immediate  vacation 
led  a  student  in  one  of  the  country’s 
leading  military  schools  to  burn  the  ad 
ministration  building  a  year  or  two  ago. 

Careless  w'orkmen  employed  in  and 
about  school  property  are  responsible  for 
tm  untold  number  of  fires.  In  September, 
last  year,  the  Junior  High  School  at  Hood 
River,  Ore.,  was  destroyed  through  what 
was  reported  as  the  careless  handling  o 
a  blow-torch  by  one  of  a  crew  of  plumb¬ 
ers  engaged  in  installing  a  hot- water  heat¬ 
ing  system.  The  burning  of  one  of  the 
public  schools  of  Albany,  New  York,  was 
ascribed  to  carelessness  on  the  part  of 
workmen  who  were  repairing  the  roof. 
Many  similar  instances  might  be  cited. 

The  Combustible  Roof 

Combustible  roofs,  especially  the  wood¬ 
en  shingle,  should  no  more  be  found  on 
school  houses  than  on  hospitals.  But  that 
they  still  are  present  in  large  numbers  is 
proved  by  the  loss  record  of  Sparks  on 
Roofs. 

Keeping  school  .houses  constantly  in 
good  repair  will  not  only  reduce  the  like¬ 
lihood  of  fire  but  also  constitutes  a  sen¬ 
sible  measure  of  economy.  This  seems 
obvious  enough,  yet,  in  a  personal  inspec¬ 
tion  last  spring  of  Buffalo’s  schools,  May¬ 
or  Schwab  found  in  one  unit  a  leaky  roof 
which,  according  to  his  estimate,  could 
have  been  repaired  five  years  ago  for  $32. 
Today,  according  to  the  Mayor,  it  will 
cost  the  city  about  $1,100. 

With  few  exceptions,  the  country’s 
schools  at  present  are  over-crowded— in 
many  cases  far  beyond  the  point  of  safety. 
During  the  War,  of  course,  school  con¬ 
struction  did  not  keep  pace  with  the  grow¬ 
ing  needs  of  communities,  and  this  condi¬ 
tion  also  has  contributed  to  the  prevalence 
of  school  fires.  The'  board  of  education 
of  Wilmington,  Delaware,  sought  to  over¬ 
come  this  congestion  by  erecting  two  port¬ 
able  school  houses.  Fortunately,  the  city 
building  inspector  did  not  allow  it  to  get 
beyond  the  stage  of  a  proposal.  Tem¬ 
porary  construction  is  as  unsatisfactory 
as  it  is  dangerous;  the  only  way  in  which 
the  situation  can  be  effectively  relieved  is 
by  a  program,  of  permanent  building. 

Often  it  happens  that  in  communities 
hard  pressed  for  funds  with  which  to 
construct  and  maintain  schools  there  is 
inadequate  insurance  upon  existing  school 
buildings.  Last  January,  Boonville,  New 
York,  lost  its  high  school  through  ,  fire. 
Although  the  building  originally  cost  $45,- 
000,  it  was  estimated  that  to  replace  it 
would  cost  $125,000;  and  only  $17,000 
insurance  was  carried.  Likewise,  the 
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tax-payers  of  San  F^anejsco  Will  be  sad¬ 
dled  with  an  additional  levy,  perhaps,  ex¬ 
ceeding  $200,000,  if  the)  replace  the 
much  needed  Mission  High  School,  which 
was  totally  uninsured  when,  recently,  it 
wasAlestroye.  On  Feb.  5,  this  year,  the 
St^“.Teaclters’  "College  at  Mankato-  was 
'^dejftroyed  by  fire,  with  a  loss  of  $500,000. 
The  'property  was  insured  in  the  State 
i  however,  was  insufficient  to 

%  cover  this  one  loss. 

The  case  for  safe  school  houses  has 
-  •  been  summed  up  admirably  by  William 
MT  Titner,  of  St.  Louis,  who,  in  speaking 
on  school  construction  before  a  recent 
annual  meeting  of  the  National  Fire  Pro¬ 
jection  Association,  said : 

“School  buildings  are  the  most  im¬ 
portant  structures  of  any  type,  for  it  is 
here  that  character  and  citizenship  are 
moulded,  and  a  building  of  questionable 
safety  is  not  only  a  poor  investment  but 
a  reflection  upon  the  intelligence  of  any 
community  which  erects  or  maintains  it/’ 


THE  PROBLEM  OF  TRAINING 
BRICKLAYERS 

Reports  in  hand  indicate  that  a  recent 
survey  made  by  the  Associated  General 
Contractors  of  America  shows  that  al¬ 
though  we  have  Jhad  a  great  increase 
in  population  and  in  the  extent  of  build¬ 
ing  operations  there  are  actually  less 
skilled  men  for  this  work  today  than  there 
were  ten  years  ago.  The  report  says  that 
in  bricklaying  and  plastering  the  number 
now  engaged  is  21  per  cent,  less  than  in 
1910,  and  that  to  maintain  a  proper  bal¬ 
ance  with  the  increase  in  population  and 
in  building  activity  we  should  have  an 
increase  of  36  per  cent  in  the  number 
of  bricklayers  and  plasterers. 

Plainly  one  of  the  serious  problems  of 
the  day  is  how  we  may  ex>  about  it,  how 
we  may  encourage  enough  young  men  to 
take  up  the  calling  of  bricklaying,  and 
train  them  so  they  will  be  properly  quali¬ 
fied  for  the  work.  It  is  probable  too  that 
the  matter  of  training  will  help  or  hinder 
in  this  depending  upon  how  attractive  it 
can  be  made.  There  is  no  question  about 
the  skilled  bricklayer  getting  goodly  re¬ 
turns  for  his  labor.  The  question  is  one 
of  how  the  young  man  may  acquire  this 
skill  in  a  reasonable  time.  The  young 
men  of  today  do  not  take  to  the  old  ap¬ 
prenticeship  idea  kindly,  with  its  three  or 
four  years  of  tedious  toil  and  not  much 
specific  training.  So  the  question  hinges 
largely  on  how  much  we  may  shorten  the 
period  of  training  time  and  how  much 
more  attractive  and  worth  while  we  can 
make  it  by  proper  effort. 

There  is  a  pretty  widely  expressed  opin¬ 
ion  that  we  should  have  some  kind  of  a 
school-hook-up  here.  This  idea  has  taken 
on  different  forms.  Some  see  in  it  a  call 
for  special  trade  sschools;  others  see  in 
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it  the  need  to  either  embody  more  specific 
training  of  this  kind  in  our  regular 
schools,  or  else  develop  some  system  by 
which  youngsters  can  attend  school  and 
pursue  studies  part  of  their  time  and 
meanwhile  put  in  a  part  of  their  time  at 
their  actual  work. 

Two  facts  stand  out  plainly  here.  One 
is  that  for  a  man  to  be  a  qualified  brick¬ 
layer  he  must  have  some  training  and 
experience  in  doing  the  actual  work.  The 
other  is  that  specific  schooling,  and  instruc¬ 
tion  obtained  in  some  suitable  manner  is 
essential  to  the  rounding  out  of  his  me¬ 
chanical  knowledge  so  that  he  may  be 
worth  more  both  to  himself  and  to  others. 

One  of  the  good  suggestions  in  this 
connection,  which  comes  from  the  Hollow 
Building  Tile  Association,  is  a  recom¬ 
mendation  that  men  now  engaged  on  con¬ 
struction  work  as  laborers  and  in  other 
capacities  who  show  an  aptitude,  be  em¬ 
ployed  as  helpers  to  the  skilled  mechanics, 
and  be  permitted  to  do  any  work  their 
experience  warrants.  This  is  a  following 
up  of  that  good  old  idea  that  every  skilled 
or  experienced  worker  requires  some  as¬ 
sistance,  and  the  assistant  or  understudy 
to  the  skilled  worker  -should  in  time  be¬ 
come  a  skilled  worker  himself,  especially 
if  he  has  an  aptitude  and  if  the  skilled 
worker  he  is  helping  has  enough  interest 
in  him  to  give  those  specific  instructions 
from  time  to  time  which  will  guide  him 
along  the  right  ways  to  attain  the  goal 
of  the  skilled  worker  himself.  The  gen¬ 
eral  introduction  and  use  of  the  Mann 
Patent  Trowel  will  help  solve  the  prob¬ 
lem. 

More  attention  to  encouraging  helpers 
in  becoming  skilled  workers  not  only  on 
the  part  of  the  skilled  workers  themselves, 
but  along  another  line,  that  of  taking  up 
specific  studies  which  will  be  helpful  at 
their  homes,  will  contribute  materially  to 
the  solving  of  this  problem.  It  is  an  idea, 
too,  which  should  be  followed  even  though 
we  develop  more  in  the  way  of  specific 
trade  schools  and  more  in  the  way  of 
Tade  hook-up  with  our  public  schools. 

The  big  things  for  us  to  keep  before 
us_  all  the  time  is,  that  we  need  more 
bricklayers,  not  only  for  the  welfare  of 
the  brickmaking  industry,  but  also  for  the 
welfare  and  service  of  the  general  build¬ 
ing  public,  and  finally  for  the  good  of 
those  who  serve  well  in  this  Work  them¬ 
selves.  Keeping  this  in  mindj  we  should 
seek  diligently  for  some  guiding  light  for 
ways  and  means  which  will  help  out  in 
swelling  the  army  of  skilled  bricklayers 
in  each  community. — Clay  Worker. 

The  man  who  doesn’t  advertise  because 
he  can’t  afford  to  “do  it  right”  will  never 
reach  a  position  of  affluence  because  every¬ 
thing  worth  while  in  the  world  had  to  have 
a  beginning,  and  there  can  be  no  “get 
there”  for  the  fellow  who  fails  to  make  a 
start. 


You  owe  it  to  yourself  to  keep  in  touch 
with  what  is  going  on  in  the  trade,  and  you 
can  do  this  only  by  becoming  a  subscriber 
to  and  regular  reader  of  your  trade  paper. 
If  you  are  not  a  regular  reader  of  the 
Builder’s  Guide  you  should  be.  The  cost  is 
not  excessive.  A  five-spot  insures  it  fifty- 
two  times  in  the  course  of  a  year. 


All  live  men  are  advertisers,  and  the  only 
man  who  should  not  advertise  is  the  man 
who  has  nothing  to  offer  to  the  world  in 
the  way  of  human  service,  and  such  a  man 
is  a  dead  one,  whether  he  knows  it  or  not. 
Advertising  is  a  legitimate  and  ethical 
proposition.  Life  is  too  short  for  you  to 
hide  yourself  away,  mantled  in  your  mod¬ 
esty,  and  let  the  world  hunt  you  out.  Even 
the  dead  are  advertisers,  for  on  visiting  a 
beautiful  cemetery  the  other  day,  I  noticed 
that  on  nearly  every  marble  slab  was  given 
a  list  of  the  virtues,  talents  and  beautiful 
qualities  which  the  dead  man  was  sup¬ 
posed  to  have  carried  in  stock.  This  is 
what  you  call  non-productive  advertising, 
or  advertising  from  an  emotional  stand¬ 
point. — Elbert  Hubbard. 


The  man  who  starts  out  with  the  idea  of 
getting  rich  won’t  succeed;  you  must  have 
a  larger  ambition.  There  is  no  mystery  in 
business  success.  If  you  do  each  day’s 
task  successfully,  stay  faithfully  within  the 
natural  operations  of  commercial  law,  and 
keep  your  head  clear,  you  will  come  out  all 
right. — John  D.  Rockefeller. 


Don’t  crowd  your  space,  Mr.  Advertiser 
Better  play  up  one  selling  point  at  a  time 
than  to  try  to  get  everything  into  one  ad 
and  kill  every  possible  chance  for  display. 
An  ad.  should  stand  out.  It  should  be  easily 
read.  It  should  draw  the  attention  of  the 
reader.  A  carload  of  detail  can’t  be  crowded 
into  a  few  inches  of  space  and  still  retain 
the  quality  of  sticking  out  as  all  good  adver 
tising  should. 


You  can't  expect  to  do  your  “bit”  of  this 
busy  world's  business  unless  you  enlist  in 
the  advertising  ranks. 


If  your  sales-tal-k  is  keyed  to  inte^'  Aen 
who  build  it  should  occupy  space  weefc 
in  the  “Guide,”  the  only  building  neTmaga. 
zine  this  side  of  Manhattan  Island. 


The  other  day  a  prominent  lo^  archi¬ 
tect  called  up  to  inquire  regard)  a  con_ 
cern  that  has  not  ad/ertised  us  fur 
two  years.  “I  saw  their  ad.  sorr  years  ago 
in  the  Guide,”  said  the  architf^.  «an(j  arn 
unable  to  recall  just  where  th^  are  lo_ 
cated.”  We  gave  him  the  address  and 
learned  subsequently  that  as  t  -esult  the 
firm  bagged  a  big  order.  How  maiy  simi¬ 
lar  orders,  from  architects  who 
take  the  trouble  to  look  them  up,  tha.  same 
concern  has  missed  in  the  course  of  the 
past  two  years  it  would  interest  ijg  to 
know. 
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ARTESIAN  WELLS. 

Artesian  Well  Drilling  Co., 

Armmingo  and  Girard  Are.,  Phlla. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cam*  la  Sts.,  Phlla. 

ARTISTS  AND  ARCHITECTS’  SUPPLIES. 

General  Reproduction  Co . 1518  Sansom  St.,  Phlla. 

Keystone  Blue  Paper  Co . 910  FiP'Ort  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

ASBESTOS  SHINGLES. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St„  Phlla. 
Emack,  The  John  D.  Co.  Otis  Bldg.,  Phila. 

BANK  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

BLUE  PRINTS. 

Blue  Print  Shop . : . 1520  Ransom  St.,  Phila. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins.  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

BLUE  PRINT  PAPER. 

Blue  Print  Shop . 1520  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

BRICK  (Face,  Common.  Paving). 

Ketcham,  O.  W . 121  N.  18th  St.,  Phlla. 

BUILDERS. 

Atherholt,  Samuel  T . Narberth,  Pa. 

Mitchell  Bros . 2125  Race  St.,  Phila. 

BUILDERS’  SUPPLIES. 

DeFrain  Sand  Co.  . . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co  . 115  S.  80th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill  Sta. 
Smith,  Edwin  A.,  &  Son..  1015  Frankford  Are.,  Phila. 
CABINET  WORK. 

Weiss,  George,  &  Co . 1211  Mascher  St.,  Phila. 

CEMENT. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co . 115  S.  30th  St.,  Phila. 

Knickerbocker  Lime  Co.,  24th  and  Callowhill,  Phila. 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
CEMENT  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 

CENTRIFUGAL  PUMPS. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

COLUMNS  (Metal). 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

COMPOSITION  FLOORING. 

Woodoleum  Mfg.  Co . 133  Arch  St.,  Phila. 

CONCRETE  WORK. 

Massiah,  Frederick.  .Juniper  and  Cypress  Sts.,  Phila. 
CONSULTING  ENGINEERS 

Stewart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

DAMPPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phila. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phila. 
Contract  Waterproofing  Co.  ..Harrison  Bldg ,  Phila. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

DRAWING  MATERIALS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

^er,  F.,  Co . 1125  Chestnut  St.,  Phila. 

s'  J.  H.,  &  Co . 1304  Arch  St.,  Phila. 

ENGINEERS 

X^aWart  A.  Jellett  Co . 1200  Locust  St.,  Phila. 

EXCAVATING. 

Croyle,  Guy  . Merion  Station,  Pa. 

FANS  AND  BLOWERS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

FENCES. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phila. 

Pettit,  Frank.  Ornamental  Iron  Works. 

1505  N.  Mascher  St..  Phila. 

Potts,  Horace  T.  &  Co . 316  N.  3rd  St.,  Phila. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phlla. 
FIREPROOFING. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St..  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
FLOOR  HARDENER. 

Thos.  F.  Gibson . Franklin  Trust  Bldg.,  Phila. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phlla. 

FLOOR  PLATES. 

Wood,  Alan,  Iron  &  Steel  Co _ Widener  Bldg.,  Phila. 

FLUE  LINING. 

Clausen.  Wm.  H . 27th  and  Diamonds  Sts..  Phila. 

Fitzgerald,  J.  J.,  &  Co.  ...2nd  and  Butler  Sta.,  Phlla. 


FURNACES  AND  RANGES. 

Borden  Stove  Co . 1026  Arch  St.,  Phila. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Miller,  Henry  M . 46  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

GARAGE  HEATERS. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phlla. 

GRATES. 

Pralatt  Equipment  Co . Drexel  Bldg.,  Phlla. 

HAULING  CONTRACTORS. 

Riddle,  Wm.  H . 1110  S.  31st  St.,  Phila. 

HEATERS  (Hot  Water  Service). 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phila. 

HEATING  CONTRACTORS. 

Bowers  Bros.  &  Co . ...1629  Ludlow  St.,  Phil^. 

HEATING  BOILERS. 

Borden  Stove  Co . 1020  Arch  St.,  Phila. 

Fleck  Bros.  Co . 44  N.  5th  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
Richardson  &  Boynton  Co...... 1332  Arch  St.,  Phila. 

HOLLOW  TILE. 

Clausen,  Wm.  H . 27th  and  Diamond  Bt.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phlla. 

INSULATION. 

Keasbey  &  Mattiaon  Co . 1927  Market  St.,  Phila. 

INSURANCE 
Insurance  Co.  of  North  America, 

3rd  and  Walnut  Sts.,  Phila. 
IRON  AND  STEEL  BARS  AND  PLATES. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Donnelly  &  Co . 531  N.  4th  St.,  Phlla. 

Wood,  Alan,  Iron  &  Steel  Co. ..  .Widener  Bldg.,  Phila. 
LEVELS. 

General  Reproduction  Co . 1518  Sansom  St.,  Phila. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phlla. 

Robbins,  Chas.  H . 1209  Arch  St.,  Phila. 

Warren-Knight  Co . 136  N.  12th  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  Co . 1304  Arch  St.,  Phila. 

LIGHT  IRON  CONSTRUCTION. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
LUMBER. 

Felin,  Chas.  F.,  St  Co., 

Old  York  Road,  above  Butler  St.,  Phila. 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

Kugler,  Geo.  W„  &  Sons  Co., 

915  New  Market  St.,  Phila. 
Tague,  Jas.  E.,  Co.  ...10th  and  Columbia  Ave.,  Phila. 
MARBLE  MOSAIC. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  Phila. 

METAL  LATH. 

Donnelly  &  Co . 531  N.  4th  St.,  Phila. 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ave.,  Phila. 
METERS. 

Phila.  Meter  Co . Real  Estate  Trust  Bldg.,  Phila. 

OFFICE  PARTITIONS. 

Weiss,  George,  Co . 1211  N.  Mascher  St.,  Phila. 

ORNAMENTAL  IRON. 

Adelhelm  &  Phillips . 1511  Sansom  St.,  Phila. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phila. 

Pettit,  Frank,  Ornamental  Iron  Works, 

1505  N.  Mascher  St.,  Phila. 
Wayne  Iron  Works.  .Commercial  Trust  Bldg.,  Phila. 
PAINTING  (Plain  and  Decorative). 

Colonial  Shop,  Inc . 1222  Chancellor  St.,  Phila. 

PAINTS  AND  VARNISHES. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

PAVING  BRICKS. 

Ketcham,  O.  W . 121  N.  18th  St.,  Phila. 

PHOTOSTATS. 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phila. 

Weber,  F..  Co . 1125  Chestnut  St.,  Phila. 

PLUMBING  FIXTURES. 

Fleck  Bros.  Co . 44  N.  5th  St.,  St.,  Phila. 

Keystone  Supply  &  Mfg.  Co.  ...949  N.  9th  St.,  Phila. 
RANGES 

Borden  Stove  Co . 1026  Arch  St.,  Phlla. 

Miller.  Henry  M . .46-48-50  N.  2nd  St.,  Phila. 

Richardson  &  Boynton  Co . .1332  Arch  St.,  Phila. 

REFRIGERATORS. 

Borden  Stove  Co . 1026  Arch  St,  Phila. 

Miller.  Henry  M . 46-48-50  N.  2nd  St.,  Phila. 

ROAD  WORK. 

Croyle,  Guy  . Merion  Station,  Pa. 

ROOFING. 

Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phlla. 

Emack,  The  John  D.,  Co . Otla  Bldg.,  Phlla. 

Tinney,  Walter  H.,  Co., 

63rd  and  Woodland  Ave.,  Phila. 
ROOFING  SLATE. 

Chapman  Slate  Co . Bethlehem.  Pa. 

Emack,  The  John  D.t  Co . Otia  Bldg.,  Phila. 


ROOFING  TILE. 

Ketcham,  O.  W.  . . ..  .121  N.  18th  St.,  Phlla. 

Philadelphia  Concrete  Roofing-Tile  &  Floor- Tile  Co., 
Nicetown  Lane  and  Powder  Mill  Road,  Phila. 
SAFETY  GUARDS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . . . 18  3  7th  St.,  Phila. 

SAND  AND  GRAVEL. 

DeFrain  Sand  Co . Finance  Bldg.,  Phila. 

Fairlamb,  P.  H.  Co.  . 115  S.  30tl%st.,  Phila. 

Knickerbocker  Lime  Co., 

24th  and  Callowhill  Sta.  Phil; 
Smith,  Edwin  A.,  &  Son.. 1015  Frankford  Ays.,  Phila. 
SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamond  Sts.,  Phlla. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
SHEET  METAL  WORK. 

Tinney,  Walter  H  ,  Co.,  63rd  and  Woodland  Ave 
SHEETROCK  (Wall  Board) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

SHINGLES  (Asbestos  and  Asphalt). 
Asbestos  Shingle,  Slate  and  Sheathing  Co., 

2013  Market  St.,  Phlla. 
Emack,  The  John  D..  Co . Otis  Bldg.,  Phila. 

Emack,  The  John  D.  Co. . Otis  Bldg.,  Phila. 

SOUNDINGS. 

Artesian  Well  Drilling  Co., 

Aramlngo  and  Girard  Ave.,  Phila. 

Ridpath  &  Potter  Co., 

S.  W.  Cor.  22nd  and  Cambria  Sts.,  Phila. 

STAIRS  (Sheet  Steel). 
McFarland-Meade  Co., 

70th  and  Kingsessing  Ave.,  Phila. 


TERRA  con  A  (Architectural). 
Conkling-Armstrong  Terra  Cotta  Co., 

Denckla  Bldfe 

Ketcham,  O.  W . 121  N.  18th  St 

TERRA  COTTA  SEWER  PIPE. 

Clausen,  Wm.  H . 27th  and  Diamonds  Sts.,  > 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  1. 
TILE  AND  TERRAZZO  WORK. 

Italian  Marble  Mosaic  Co . 433  Spruce  St.,  Phila. 

Carroll,  Thos.  A . 269  S.  11th  St.,  Phila. 

Roman  Mosaic  &  Tile  Co . 435  Green  St.,  ^biia. 

TRANSITS. 

General  Reproduction  Co . 1518  Sansom  St.,  Philr 

Keystone  Blue  Paper  Co . 910  Filbert  St.,  Phil 

Robbins,  Chas.  H . 1209  Arch  St.,  Phl'a. 

Warren-Knight  Co..' . 136  N.  12th  St.,  Phila. 

Weber,  F.,  Co . 1125  Chestnut  St.,  Phila. 

Weil,  J.  H.,  St  Co . 1304  Arch  St.,  Phila. 

VENTILATORS 

Iona  Ventilator  Co.,  Inc... 2821  W.  Dauphin  St.,  Phila. 
VENTILATING  SYSTEMS. 

Pralatt  Equipment  Co . 722  Drexel  Bldg.,  Phlla. 

WALL  BOARD,  COMPO  BOARD 

Ketcham,  Howard  . 3rd  and  Girard  Ave.,  Phila. 

WALL  BOARD  (Sheetrock) 

Pearce  Fireproof  Co . 1345  Arch  St.,  Phila. 

Tague,  Jas.  E.,  Co.  . .  .10th  and  Columbia  Ave.,  Phila. 
WALL  COPING. 

Clausen,  Wm.  H . 27tb  and  Diamonds  Sts.,  Phila. 

Fitzgerald,  J.  J.,  &  Co.. 2nd  and  Butler  Sts.,  Phila. 
WATER  HEATERS. 

Borden  Stove  Co . 1026  Arch  St.,  Bhlla. 

Fleck  Bros . 44  N.  5th  St.,  Phila. 

Richardson  &  Boynton  Co . 1332  Arch  St.,  Phila. 

WATER  PAINT. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B.,  N.  W.  Cor.  12th  and  Spruce,  Phila. 
WATERPROOFING. 

Arvon  Co . 1814  Ludlow  St.,  Phlla. 

Concrete  Waterproof  Paint  Co.. 829  N.  3rd  St.,  Phil*. 
Contract  Waterproofing  Co.  ..Harrison  Bldg.,  Phlla. 

Gibson,  Thomas  F . Franklin  Trust  Bldg.,  Phlla. 

Truscon  Laboratories . 1432  S.  Penn  Square,  Phila. 

WHITEWASHING. 

Bay  less,  W.  L.,  &  Son . Sharon  Hill,  Pa. 

Southern,  Wm.  B.. 

N.  W.  Cor.  12th  and  Spruce  Sts.,  Philr 
WINDOW  GUARDS  (Wire). 

Berko  Bros . .Randolph  and  Wood  Sta.,  Phlla. 

Cyclone  Fence  Co . 18  S.  7th  St.,  Phlla. 

WIRE  PARTITIONS. 

Berko  Bros . Randolph  and  Wood  Sts.,  Phlla. 

Cyclone  Fence  Co . 18  S.  Tth  St.,  Phila. 

WIRE  WORK. 

Berko  Bros . Randolph  and  Wood  St#.,  Phlla. 

Cyclone  Fence  Co . 18  S.  Tth  St.,  Phlla. 

Wayne  Iron  Works.  .Commercial  Trust  Bldg..  Phila. 


Buildings  in  Course  of 
Construction — 

whether  large  or  small— -should  be 
protected  by  a  “North  America” 
Builder’s  Risk  Policy.  We  have  a 
new  folder  explaining  this  necessary 
coverage.  Write  for  your  copy. 


INSURANCE  COMPANY 
OF  NORTH  AMERICA 

PHILADELPHIA 

HOME  OFFICE 

232  Walnut  Street  Phone,  Lombard  4330 


“The  Oldest  American  Fire  and  Marine  Insurance  Company ” 
Founded  1792 


Consulting  and  Constructing 

ENGINEERS 

Engineers  for  the  design  and  construc¬ 
tion  of  complete  power  plants,  electric 
wiring  and  lighting,  heating  and  ventilat¬ 
ing,  automatic  fire  sprinkler  protection, 
refrigeration,  elevators  and  the  general 
mechanical  equipment  of  buildings. 

STEWART  A.  JELLETT  CO. 

1200  Locust  Street 

PHILADELPHIA 


STEAM  ELECTRIC  HYDRAULIC 


BUILDERS’  SUPPUES 

To  be  assured  of  prompt  deliveries  of  the  best  grades  of 


Cement,  Lime,  Sand,  Gravel,  Plaster,  Concrete  Stone  and  Pebbles 

Place  your  orders  with  us.  We  have  for  years  satisfied  our  customers.  WHY  NOT  YOU? 


THE  FAIRLAMB  CO. 


1 15  to  121  S.  30th  Street 
Philadelphia 


Olde  jStonesficld 

and  Flagging 


Made  with  Heavy  ^  to  V*  Butt 
Giving  Deep  Shadow  Effect 
Durability  and  Soft  Rich 
Blending  of  Colors 


Red,  Brown,  Buff,  Purple 
Black,  Gray 


Mohawk  Asbestos  Shingles  are  not 
Expensive  and  Last  Forever 


THEJOHN  D.  EMACKCO. 

Philadelphia  iu*-ku.&. 


Roofing  Slate.  Garden  Flagging  and 
all  Slate  Products 

Black.  Green.  Variegated 


